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TRANSPORTATION COMMISSION 


MINUTES 


JULY 1, 1974, THROUGH JUNE 30, 1975 


The first items are listed in alphabetical order 

without geographic location according to Division. 
These are subjects which cannot be identified with 
a specific location, such as a County. Following 


this group are items listed by County, Highway, City 
or Park. 


} 


TRANSPORTATION COMMISSION 


Date Page 

Commissioners sworn in 3-31-75 857 
Commission meeting dates 7-30-74 502 
8-29-74 553 

9-25-74 602 

10-30-74 646 

11-25-74 694 

12-18-74 736 

1-22-75 772 

2-26-75 822 

3-31-75 871 

4-29-75 920 

5-30-75 982 

6-30-75 1046 

Commission (telephone) meetings okayed 10-30-74 647 
11-25-74 694 

Commission minutes approved 7-30-74 489 
8-29-74 541 

9-25-74 595 

10-30-74 632 

11-25-74 685 

12-18-74 728 

1-22-75 759 

2-26-75 808 

3-31-75 857 

4-29-75 909 

5-30-75 968 

6-30-75 1031 


Commission policy re outdoor advertising signs 2-26-75 809 


AERONAUTICS DIVISION 


Date 


Administrative Rules (temporary) re financial 
aid to municipalities program - airports 2-26-75 


Administrative Rules re financial aid to munici- 
palities program rules & procedures - 


hearing scheduled 5-30-75 
Airports 
Hearing re airport standards 4-29-75 
Minimum standards for airports 
(Administrative Rules adopted) 41-25-74 
Air service to China 11-25-74 
Aviation policies (State) 11-25-74 
Aviation System Plan 3-31-75 
Aviation System Plan Technical Report 11-25-74 


Civil Aeronautics Board 
Economic discrimination resolution 
against American air carriers (landing 
fees and ground charges) and in 
transporting US mail 11-25-74 


Flight school - Federal Veterans Administration 
for GI flight school programs 10-30-74 


Funds 
Increase of funds in State limitation to 
pay for airport development aid program 
projects until Federal Funds available. 10-30-74 


FAA apportionment funds 8-29-74 
Forest Spray Pilots 3-31-75 
Governor's Transportation Task Force 8-29-74 


Resolution requesting economic instability 

of airlines be relieved by avoiding 

increased fuel costs for planes 2-26-75 
Resolution to Civil Aeronautics Board re 

economic discrimination against air 

carriers for landing fees & ground charges 11-25-74 
Radio gear-air search and rescue 8-29-74 


State Aviation Policies 11-25-74 


(Cont inued) 


Bs 


694 


645 


645 


552 


870 


552 


822 


694 


551 


693 


DIRECTOR, DEPARTMENT OF TRANSPORTATION 


Administrative Rules 
Air service to China 
Bardsley-Haslacher agreement 
Delegation Order No. 10 

hearings re administrative rules 
Equipment for Fiscal Officer 


Formula funds for metropolitan planning 
Funds - metropolitan planning 


Personnel 
Manager of Information Systems 
Ward - Harvey introduced 


Public Opinion Survey 
Resolution re increased fuel costs for planes 


MARION COUNTY 
SALEM 
Formula - funds for metropolitan planning 
Mid Willamette Valley Council of Govts. 
operations plan transportation 


MULTNOMAH COUNTY 
PORTLAND 
City agreement transportation planning 
Formula - funds for metropolitan planning 
System Design Concepts 
Tri-Met Carpool Project 


POLK COUNTY 
Mid Willamette Valley Council - 
operations plan transportation (Salem) 


Date 


6-30-75 


1-22-75 


1-22-75 


11-25-74 

1-22-75 
11-25-74 
12-18-74 


1-22-75 


Page 


1046 
695 
502 


1046 
695 


772 
822 
695 
502 


502 
822 


772 


773 


695 
772 
695 
736 


773 


AERONAUTICS DIVISION CONT. 


Date Page 
MARION COUNTY 
Aurora Airport 7-30-74 500 
Aurora Airport 4-29-75 918 
SALEM 
Mid-Willamette Valley Council of Govts. 
land use plan 3-31-75 870 
POLK COUNTY 
Independence Airport 2-26-75 821 
UMATILLA COUNTY 
PENDLETON 
Heliport transferred to hospital 1-22-75 771 
UNION COUNTY 
LA GRANDE 
Environmental impact airport study 5-30-75 981 
WASCO_ COUNTY 
THE DALLES 


The Dalles Airport 1-22-75 770 


AERONAUTICS DIVISION CONT. 


COOS COUNTY 
Powers airport 
Powers State Airport grant 
Powers airport (development aid program) 
NORTH BEND 
Financial aid grant 


DESCHUTES COUNTY 
Close Stearns Airport 
REDMOND 
Improve airport 
Airport improvement 
Crash fire & rescue vehicle 


DOUGLAS COUNTY 
Tri-State Airport flood damage 
ROSEBURG 
Grant master plan study airport 
Seal pavement paint markings 


GRANT COUNTY 
John Day Airport 
John Day Airport 
John Day Airport Runway 


JACKSON COUNTY 
AS HLAND 
Airport improvement 
Purchase visual approach slope indicators 


LAKE COUNTY 
Paisley airport lighting 


LINCOLN COUNTY 
Siletz Bay Airport condemnation 
Siletz Bay Airport option 
Siletz Bay Airport 
Siletz Bay Airport 
Siletz Bay Airport 
Siletz Bay Airport funds 


LINN COUNTY 
LEBANON 
Condemnation authorized 
Airport options for easement 
Lebanon Airport annexation 


(Continued) 


Date 


3-31-75 
10-30-74 
10-30-74 


11-25-74 


1-22-75 


2-26-75 
3-31-75 
10-30-74 


10-30-74 


10-30-74 
7-30-74 
1-22-75 
3-31-75 
6-30-75 

10-30-74 


6-30-75 
9-25-74 
10-30-74 


919 
981 


646 


644 
500 
770 
870 
1105 
645 


1044 
601 
645 


MASS TRANSIT DIVISION CONT. 


Date Page 
MARION COUNTY 
Salem - Urban Mass Transportation Administra- 
tion 3-31-75 871 
Salem - Mid Willamette Valley Council of 
Governments Carpool 7-30-74 501 
MULTNOMAH COUNTY 
Portland - elderly handicapped persons 3-31-75 908 
Portland - funds for special transportation 7-30-74 501 
Portland - agreement special transportation 7-30-74 501 
SHERMAN COUNTY 
Mid Columbia Economic Development District 3-31-75 908 


WASCO COUNTY 


Mid Columbia Economic Development District 3-31-75 908 


MASS TRANSIT DIVISION 


Annual Report = Mass Transit 
Budget - 1975-1977 


Car Pool Project Report 
Commuter Bus Portland to Salem 


Delegated Authority Report 


Delegation Order No. 7 


Elderly and handicapped program 


National Mass Transportation Assistance Act 


Public Transportation Financial Assistance 
Program 


Rural Highway Public Transportation Demon- 
stration Program 

Technical Resource Program 

Urban Mass Transportation Adm. Program 


Willamette Valley Transportation Study 
(WICHE) 


Columbia County Council of Seniors 


JACKSON COUNTY 


Transit Development Study 


LANE COUNTY 
Eugene - Lane Transit District UMT 
Springfield - Lane Transit District UMT 


(CONTINUED) 


Sas 


Date 


1-22-75 
3-31-75 


7-30-74 
8-29-74 


10-30-74 
3-31-75 


8-29-74 
1-22-75 
4-29=75 
11-25-74 
9-25-74 
5-30-75 
6-30-75 


7-30-74 


10-30-74 


3-31-75 


3-31-75 


3-31-75 
3-31-75 


Page 


771 
871 


501 
552 


646 
871 


552 


771 
919 


694 


601 


908 


908 


871 
871 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS 


AAS.IO Dues for 1975 
AASHTO Materials Reference Lab 


Advertising rates for Oregonian and 
Oregon Journal papers 


Air Study 
Air Quality Study - Systems, Science 
and Software 
Oregon Graduate Center - air study 
Beach - Eli Bangs film logs from beach 
Bicentennial signs - trails 


Bicycle and footpath report 


Bicycle Design Manual 
Bicycle Design Publication 


Bond Sale Resolution 
Bonds - bids read and awarded 


Bureau of Outdoor Recreation - advisory 
committee 


Cases Tried 


Date 


1-22-75 


10-30-74 


4-29-75 


8-29-74 
5-30-75 


6-30-75 
4-29-75 
7-30-74 


8429-74 
9-25-74 


10+30-74 
11-25-74 
12-18-74 


1-22-75 
2-26-75 
3-31-75 
4-29-75 
5-30-75 
6-30-75 


9-25-74 
7-30-74 


7-3-74 
7-9-74 
3-31-75 
7-30-74 


8-29-74 
9-25-74 


10-30-74 
11-25-74 
12-18-74 


1-22-75 
2-26-75 
3-31-75 
4-29-75 
5-30-75 
6-30-75 


MOTOR CLES DI 


Alcohol Safety Project 

Budget increased 

Car inspection - mechanical safety 
Defensive driving course 


Gas revenue and registration 
Gas tax-vehicle registration 


Habitual Offenders Act 

Legislative Bills - computer service 
Legislative Bills - personnel expense 
Legislative Report 

Motor vehicle revenue 

Suspension Order - personal service 


Tri-Met Vehicle Fuel Dealer's Tax 


Vehicle Kegistration Report 


Ward, Harvey introduced 


LON 
Date 
6-30-75 
8-29-74 
6-30-75 
8-29-74 


3-31-75 
4-29-75 


8-29-74 
9-25"74 
9-25-74 
6-30-75 
8-29-74 
6-30-75 
10-30-74 


8-29-74 
1#22°75 


7-30-74 


HIGHWAY DIVISION 
NON-GEOGRAPHIC ITEMS CONT. 
Date 


Condemnation Authorized 7-30-74 
8-29-74 
9-25-74 

10-30-74 
11-25-74 
12-18-74 
1-22-75 
2-26-75 
3-31-75 
4-29-75 
5-30-75 
6-30-75 


Condemnation Cases (written offer) 2-26-75 


Condemnation Offers 7-30-74 
9-25-74 
10-30-74 
11-25-74 
1-22-75 
1-22-75 
2-26-75 
2-26-75 
3-31-75 
4-29-75 
5-30-75 
6-30-75 
6-30-75 


Contracts Accepted 7-30-74 
8-29-74 
9-25-74 

10-30-74 
11-25-74 
12-18-74 
1-22-75 
2-26-75 
3-31-75 
4-29-75 
5-30-75 
6-30-75 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Cases tried clarification 7-30-74 490 
Cases Settled 7-30-74 538 
8-29-74 593 
9-25-74 627 
10-30-74 682 
11-25-74 724 
12-18-74 757 
1-22-75 807 
2-26-75 855 
3-31-75 904 
4-29-75 966 
5-30-75 1027 
6-30-75 1103 
City 
City Street Program 12-18-74 731 
Highway Fund to Cities (12%) 8-29-74 545 
10-30-74 635 
1-22-75 766 | 
4-29-75 911 
Special City Allotment Program policy 5-30-75 972 
Urban System Allocation to Cities 2-26-75 812 
Claims 
Abandon damage claims 8-29-74 542 
12-18-74 729 
4-29-75 . 910 
Property Damage Claims (Quarterly Report) 7-30-74 491 
10-30-74 633 
1-22-75 760 
4-29-75 910 
Miscellaneous abandoned 12-18-74 729 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Counties 
Emergency Repair Projects 10-30-74 637 
FAS Projects 7-30-74 496 
8-29-74 545 
2-26-75 814 
3-31-75 86i 
Funds to Counties (2072) 7-30-74 497 
10-30-74 635 
1-22-75 763 
4-29-75 911 
Deer - vehicle accident study 10-30-74 634 
Delegated Authority Report 7-30-74 492 
8-29-74 544 
9-25-74 597 
10-30-74 634 
11-25-74 688 
12-18-74 730 
1-22-75 762 
2-26-75 810 
3-31-75 860 
4-29-75 911 
5-30-75 970 
6-30-75 1033 
Delegated Authority Report (Legal) 7-30-74 490 
8-29-74 541 
9-25-74 596 
10-30-74 633 
11-25-74 685 
12-18-74 729 
1-22-75 760 
2-26-75 809 
3-31-75 858 
4-29-75 909 
5-30-75 968 
6-30-75 1032 


Delegated Authority Report (Scenic Waterways) 11-25-74 721 


HIGHWAY DIVISION 
NON-GEOGRAPHLC ITEMS CONT. 
Date Page 
Contracts awarded by Administrator & Commission 7-30-74 506 
7-30-74 517 
7=30=74, 527 
8-29-74 556 
8-29-74 558 
8-29-74 575 
8-29-74 583 
9-25-74 607 
9-25-74 619 
10-30-74 656 
10-30-74 670 
11-25-74 699 
11-25-74 716 
12-18-74 738 
12-18-74 751 
1-22-75 784 
1-22-75 797 
2-26-75 828 
2-26-75 842 
3-31-75 878 
3-31-75 883 
3-31-75 896 
4-29-75 926 
4-29-75 930 
4-29-75 943 
4-29-75 958 
5-36-75 988 
5-30-75 997 
5-30-75 999 
5-30-75 1007 
5-30-75 1014 
6-30-75 1050 
6-30-75 1069 
6-30-75 1077 
6-30-75 1088 
6-30-75 1091 
Contracts 

Federal aid Projects on-the-job training 3-31-75 869 
National Urban League 3-31-75 869 
3-31-75 890 


6-30-75 1042 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Governor's Task Force on Transportation 
Hang Gliding 

Delegation re hang gliding 

Rules in Parks 
Hydraulics Manual - Technical Bulletin 19 


Interstate 80N - dedication & completion 
of highway 


Jacobson - Gerald employee training workshop 


Date 
8-29-74 
5-30-75 
6-30-75 

10-30-74 


6-30-75 


12-18-74 


Jorgenson - Roy (maintenance management system) 7-30-74 


Land and Water Conservation 
Warm Springs Reservation 


Land and Water Conservation Fund Program 


Lane Council of Governments transportation 
planning 


Legal Proceedings 
Faydrex vs. State sign ownership 
Johnson vs. State 
Nancy Grant vs. Gary Sund, et al. 
State vs. Hurd sign removal 


Maintenance 
Management system - Roy Jorgensen 


Manual 
Hydraulics Manual - Technical Bulletin 19 


McCann Erickson - Keep Oregon Livable 


NASORLO Dues 1975 
National Academy of Sciences 


National Urban League 


Off System Road Program Guidelines 


9-25-74 


11-25-74 


8-29-74 


1-22-75 
5-30-75 
2-26-75 
1-22-75 


7-30-74 


10-30-74 


7-30-74 
10-30-74 


1-22-75 
3-31-75 
3-31-75 
3-31-75 
6-30-75 


5-30-75 


499 
643 


762 
868 
869 
890 
1042 


981 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 
Date 


Delegation Order No. 8 - triple trailer permit 8-29-74 
Delegation Order No. 9 = traffic control 


devices 3-31-75 
Delegations 
Eli Bangs film logs from beach 6-30-75 
Hang gliding 5-30-75 
Historical Society 4-29-75. 
Willamette River Greenway Plan 5-30-75 
Willamette River Greenway Plan 5-30-75 
Willamette River Greenway Plan 6-30-75 
Equipment Rental Rates 10-30-74 


Exhibigraphics Group 
interpretive work - Old Oregon Traii 
history displays 7-30-74 
4-29-75 


Federal Aid 
Federal Aid Projects on-the-job training 3-31-75 


3-31-75 
6-30-75 
1976 Federal Aid Urban System Funds 
allocation 2-26-75 
Federal Highway Administration fog research 
study 6-30-75 
Fog Research Study - FHA 6-30-75 
Forest Highway Funds Impounded 7-30-74 
7-30-74 
Funds 
Construction projects impound funds 2-26-75 
Forest Highway Funds impounded 7-30-74 
7-30-74 
Land and Water Conservation Fund Program 11-25-74 
Metropolitan Planning Funds 2-26-75 
1976 Federal Aid Urban System Funds 
allocation 2-26-75 


ae 


Page 


554 
860 
1049 
985 
923 
986 
983 
1046 


635 


491 
949 


869 
890 
1042 


811 


1087 
1087 
490 
540 
819 


490 
540 


686 
822 


811 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Options for right of way continued 


Oregon Graduate Center - air study 


Oregon State University 
Archeological study - coastal parks 


Oregon Welcome Inc., tourism 


Pacific Northwest River Basins Commission 
State of Washington computer services 


Parking and turn prohibition warrants 


Parks 
Advisory Committee BOR 


Exhibigraphics Group - interpretive 
work - Old Oregon Trail 


Hang gliding delegation 
Hang gliding rules in parks 


McLaren School - boys work in park 
McMinimee to Parks Advisory Committee 


NASORLO Dues 1975 
National Recreation & Park Association 
Nature Conservancy - natural study 


« *f< 


Date 


4-29-75 
4-29-75 
4-29-75 
4-29-75 
4-29-75 
4-29-75 
5-30-75 
5-30-75 
5-30-75 
5-30-75 
6-30-75 
6-30-75 
6-30-75 
6-30-75 
6-30-75 


5-30-75 


2-26-75 


6-30-75 


8-29-74 


2-26-75 


3-31-75 


7-30-74 
4-29-75 


HIGHWAY DIVISION 
NON-GEOG'! C ITEMS CONT. 


Date Page 
Options for right of way 7-30-74 504 
7-30-74 512 
7-30-74 515 
7-30-74 519 
7-30-74 522 
8-29-74 562 
8-29-74 566 
8-29-74 570 
8-29-74 573 
s 8-29-74 579 
9-25-74 612 
9-25-74 615 
10-30-74 650 
10-30-74 653 
10-30-74 660 
10-30-74 663 
10-30-74 666 
11-25-74 706 
11-25-74 710 
11-25-74 711 
11-25-74 712 
12-18-74 742 
12-18-74 746 
1-22-75 774 
1-22-75 776 
1-22-75 ‘780 
1-22-75 782 
1-22-75 788 
1-22-75 790 
1-22-75 792 
1-22-75 795 
2-26-75 827 
2-26-75 833 
2-26-75 835 
2-26-75 837 
2-26-75 840 
3-31-75 877 
3-31-75 882 
3-31-75 886 
3-31-75 889 


CONTINUED 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
RCN Travel Film 6-30-75 1087 
Rental Accounts Abandon 7-30-74 489 
10-30-74 632 
2-26-75 809 
Research 
AASHTO Materials Reference Lab 10-30-74 634 
FHA - fog research study 6-30-75 1087 
National Academy of Sciences 3-31-75 868 
Transportation Research Board 4-29-75 918 
Rest Areas 
SEE Graphics and Displays - rest areas 10-30-74 655 
Travel Info Centre and Info Council 
(sign plazas - rest areas) 11-25-74 708 
Travel Info Centres signs 3-31-75 860 
Right of Way 
Fire Insurance for Right of Way Buildings 7-30-74 490 
Policy resale of excess land 9-25-74 595 
Royston, Hanamoto, Beck and Abey 
prepare Willamette River Greenway Plan 8-29-74 544 
Sales - miscellaneous and rentals 7-30-74 532 
8-29-74 589 
9-25-74 622 
10-30-74 675 
11-25-74 720 
12-18-74 755 
2-26-75 848 
2-26-75 849 
3-31-75 899 
4-29-75 962 
5-30-75 1023 
6-30-75 1099 
SEE Graphics and Displays - rest areas g 10-30-74 655 
Signs 
Bicentennial signs - trails 4-29-75 923 
Directional sign regulations 7-30-74 491 
Logo signs - Travel Info Council 5-30-75 1012 
Policy re outdoor advertising signs 2-26-75 809 
Sign Board Report 1-22-75 759 
3-31-75 857 


CONTINUED 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date 


Parks Continued 


OSU archeological study of coastal parks 2-26-75 


Pacific Northwest River Basins Commission 


State of Washington computer services 


Park rules 


Park - travel attendance report 


Warm Springs Reservation - Land and 
Water Conservation 


Willamette 
prepared 
Abey 

Willamette 

Willamette 

Willamette 

Willamette 

Willamette 

Willamette 


Permits 


River Greenway 


Plan = to be 


by Royston, Hanamoto, Beck and 


River Greenway 
River Greenway 
River Greenway 
River Greenway 
River Greenway 
River Greenway 


Plan 
Plan 
Plan Delegation 
Plan Delegation 
Plan 
Plan Delegation 


Amend No. 6 to Oregon Transportation 


Commission Directive No. 


1 


Car Axle Weight - Interstate Highways 


Triple trailer permits - Delegation Order 


No. 8 


Triple trailer routes expanded 


Personnel 


Bothman, Robert, Asst. Hwy. Engineer 
Employee training workshops - Gerald 


Jacobson 


Hunter, E. S., Acting Deputy 


Johnson, A. 


E. retires 


Nancy Grant vs. Gary Sund, et al 


Policy 


Outdoor advertising signs 
Resale of excess land 
Special City Allotment Program 


Program 


Land and Water Conservation Fund Program 
Off System Road Program Guidelines 

Six Year Construction Program 

Six Year Construction Program 

Special City Allotment Program policy 


8-29-74 


3-31-75 
7-30-74. 


9-25-74 


8-29-74 
3-31-75 
5-30-75 
5-30-75 
5-30-75 
6-30-75 
6-30-75 


8-29-74 
1-22-75 


8-29-74 
8-29-74 


6-30-75 


12-18-74 
6-30-75 
6-30-75 
2-26-75 


2-26-75 
9-25-74 
5-30-75 


11-25-74 
5-30-75 
4-29-75 
5-30-75 
5-30-75 


HIGHWAY DIVISICN 


NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Travel 
Appointments to Travel Advisory Committee 11-25-74 688 
McCann-Erickson - Kzep Oregon Livable 7-30-74 499 
10-30-74 643 
Oregon Welcome Inc., tourism 6-30-75 1042 
RCN Travel film 6-30-75 1087 
Report on travel program 11-25-74 692 
SOLV (litter & vandalism) 7-30-74 513 
6-30-75 1084 
Travel Info Centres and Info Council 
(sign plazas - rest areas) 11-25-74 708 
Travel Info Centres signs - rest areas 3-31-75 860 
Travel Info Council 5-30-75 1012 
Tri-Met bus stop signs 4-29-75 955 
Urban 
1976 Federal Aid Urban System Funds 
Allocation 2-26-75 811 
Urban System Allocation to cities 2-26-75 812 
Urban System Projects 8-29-74 546 
Wildlife Commission - land acquisition 10-30-74 650 
Willamette River Greenway Plan 3-31-75 859 
Willamette River Greenway Plan 5-30-75 970 
Willamette River Greenway Plan 6-30-75 1032 
Willamette River Greenway Plan Delegations 5-30-75 983 
5-30-75 986 
6-30-75 1046 - 1048 
Willamette River Greenway Plan to be 
prepared by Reyston, Hanamoto, Beck 
and Abey 8+29-74 544 


World's Fair (Expo'74) expenditure 6-30-75 1087 


x 
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HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date 
Signs Continued 
Sign ownership - Faydrex vs. State 1-22-75 
Sign removal State vs. Hurd 1-22-75 


Travel Info Centres signs - rest areas 3-31-75 
Travel Info Centre & Info Council - 
sign plazas - rest areas 11-25-74 


Tri-Met bus stop signs 4-29-75 


Six Year Construction Program 4-29-75 
5-30-75 


SOLV - litter and vandalism 7-30-74 
6-30-75 


State of Washington computer services 
Pacific NW River Basins Commission 8-29-74 


Studded TP 12-18-74 


Study 

Air quality study - Systems, Science 

and Software 8-29-74 
Deer - vehicle accident study 10-30-74 
Fog research study - FHA 6-30-75 
Nature Conservancy - natural study 1-22-75 
Oregon Graduate Center - air study 5-30-75 
Oregon State University - archeological 

study of coastal parks 2-26-75 


Sytems, Science & Software 
Air quality study 8-29-74 


Technical Bulletin 19 - Hydraulics Manual 10-30-74 


Traffic control devices - Delegation 
Order No. 9 3-31-75 


Traffic signal criteria list 10-30-74 
Transportation 
Governor's Task Force on Transportation 8-29-74 
Lane Council of Governments transporta- 
tion planning 8-29-74 


Transportation Research Board 4+29675 


HIGHWAY DIVISION 


BENTON COUNTY CONT. 


Date 
CORVALLIS-NEWPORT HIGHWAY 
Gellatly Summit-Wren Section 1-22-75 
Blodgett-Gellatly county agreement 2-26-75 
Gellatly Summit-Wren agreement 2-26-75 
Bonneville-Power Administration 
transmission line 4-29-75 
Temporary stop sign 5-30-75 
Blodgett-Gellatly job 2-26-75 
Delegation Highway 20 5-30-75 
PACIFIC HIGHWAY WEST 
Conifer Blvd.-Flks Dr. survey 10-30-74 
CORVALLIS 
Elks Drive-Conifer Blvd. 4-29-75 
Traffic signal 10-30-74 
Southern Pacific Transportation Co. 
signal agreement 6-30-75 
CLACKAMAS COUNTY 
Oatfield Rd.-Jennings Ave. 7-30-74 
Oatfield Road Overlay 3-31-75 
Urban System Project 8-29-74 
Traffic signals FAUS job 2-26-75 
Linnwood Avenue Overlay 3=31-75 
Land use agreement Mobil Oil 2-26-75 
Lease office space Resident Engineers 7-30-74 
Wildlife Commission - Molalla River 10-30-74 
Canby - Southern Pacific Transportation 
Company railroad crossing 1-22-75 
Flashing lights at railroad crossing 6-30-75 
Canby - Southern Pacific Transportation 
Company railroad crossing 7-30-74 
Right of way services agreement 6-30-75 
Hildre vs. State 1-22-75 
GLADSTONE 
Meldrum Bar - Willamette Greenway Project 9-25-74 
MILWAUKIE 
37th Avenue Railroad crossing 11-25-74 
LAKE OSWEGO 
Improve Carmen Road at Bonita 8-29-74 
Oswego Lake Outlet Bridge 6-30-75 
Railroad crossing agreement 5-30-75 


(CONTINUED) 
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Page 


766 
827 
827 


934 
980 
820 
984 


664 


952 
643 


1067 


523 
866 
546 
816 
866 
850 
533 
651 


778 
1086 


523 


1065 
804 


613 


708 


568 
1039 
1012 


HIGHWAY DIVISION 


BAKER COUNTY 


Anthony Lakes ski remove snow 


BAKER 
Campbell Ave.-Aubura Ave. 
City Railroad crossing 
Right of way services agreement 


OLD OREGON TRAIL 
Old Oregon Trail sign shelters 
Bubbs Ranch-Weatherby 
Relinquish to Burearof Land Management 


BAKER-COPPERFIELD HIGHWAY 
Public sale of right of way 
Delegation re triple trailers 


LA GRANDE-BAKER HIGHWAY 
Speed zone rule 
Right of way acquisition - Chandler 
Lane Road 


HAINES-ANTHONY HIGHWAY 
Reconnaissance study North Powder Dam 


BENTON COUNTY 


Frazier & Evergreen Creeks Bridge 
Southern Pacific Transportation Co. 
Illuminate Philomath crossing 


CORVALLIS 

Urban system project 

Federal Aid Urban Project 

Southern Pacific Transportation Co. 
grade crossing 

Southern Pacific Transportation Co. 
railroad crossing 

Left-turn refuge signal 


(CONT INUED) 


Date 
10-30-74 
2-26-75 


4-29-75 
5-30-75 


6-30-75 
6-30-75 
8-29-74 


8-29-74 
8-29-74 
2-26-75 


1-22-75 


6-30-75 


4-29-75 
7-30-74 
1-22«75 
5-30-75 
5-30-75 


10-30-74 
10-30-74 


HIGHWAY DIVISION 


CLATSOP COUNTY 


Cars on beach - Cannon Beach 

Cars on beach - Cannon Beach 

Contract 8045 increased 

Skipanon River =- Coast Guard 

Coast trail designation - recreation 
trail 


ASTORIA 
Contract 7983 increased 
Widen Niagara Avenue 


FORT STEVENS STATE PARK 
Contract 8044 increased 
Direct sale of land 
Corps of Engineers lease 
OSU - naturalist program 


COLUMBIA RIVER HIGHWAY 
Crown Zellerbach access 
Fern Hill-Astoria Section 
Delegation Highway 30 Lower Col. River 


OREGON COAST HIGHWAY 
Parking of cars prohibited 
SEASIDE 
Traffic signal 


SUNSET HIGHWAY 
Access revision 
Corridor-design resolution 


FORT STEVENS HIGHWAY 
Stop sign - Hammond 
Stop sign - Hammond 


WARRENTON-ASTORIA HIGHWAY 
Skipanon River Bridge 


- 25 « 


Date 


1-22-75 
11-25-74 
9-25-74 
6-30-75 


1-22-75 


6-30-75 
4-29-75 


11-25-74 
3-31-75 
1-22-75 
6-30-75 


6-30-75 
3-31-75 
4-29-75 


2-26-75 


5-30-75 


9-25-74 
9-25-74 


8-29-74 
10-30-74 


7-30-74 


Page 


761 
687 
598 
1088 


762 


1039 
912 


690 
882 
779 
1076 


1084 
866 
921 


818 


979 


620 
597 


549 
642 


493 


HIGHWAY DIVISION 
CLACKAMAS COUNTY CONT. 


Date 


TRYON CREEK STATE PARK 
HUD - purchase land 9-25-74 


PACIFIC HIGHWAY 
Contract 7693 increased 8-29-74 
Baldock Rest Area sign 10-30-74 


MI. HOOD HIGHWAY 
Access revision 3-31-75 
Contract assignment 12-18-74 


EAST PORTLAND FREEWAY 
Direct sale of right of way 7-30-74 
Public sale of right of way 6-30-75 
Public sale of right of way 8-29-74 
Willamette Western Corp. vs. 1-22-75 
Contract 7151 case 1-22-75 


PACIFIC HIGHWAY EAST 
Traffic signal 3-31-75 
Speed zone rule 8-29-74 
Speed zone rule adopted 11-25-74 
Oregon City-Haines Road j 2-26-75 


CASCADE HIGHWAY 
Public sale of right of 7-30-74 

OREGON CITY 
Pedestrian signals 1-22-75 
Fire signal 1-22-75 
Dan, Inc., Oregon signal 6-30-75 


CLACKAMAS HIGHWAY 
Access revision 12-18-74 
Contract 8052 increased 1-22-75 
Public sale of right of way 3-31-75 
Public sale of right of way 6-30-75 
Public sale of right of way 6-30-75 
Delegation re Highway 224 5-30-75 
Vantz vs. Coral Corp. & Heintz 10-30-74 


HIGHWAY DIVISION 


CROOK COUNTY 
Date Page 
PRINEVILLE 
Right of way services agreement 2-26-75 834 
OCHOCO HIGHWAY 
Public sale of right of way 6-30-75 1084 
Public sale of right of way 6- 30-75 1075 
PAULINA HIGHWAY 
Direct sale of right of way 6-30-75 1076 
CURRY * COUNTY 
Federal land to State - Port Orford 11-25-74 687 
SCENIC WATERWAYS 
Hastie request 7-30-74 540 
Hastie request 1-22-75 760 
Wheaton request 1-22-75 760 
Miller request 3-31-75 - 859 
Shirley Shorb request 5-30-75 970 
Legal case re construction along 
scenic waterway 7-30-74 490 
State vs. Wheaton (s. waterways) 8-29-74 594 
HARRIS BEACH STATE PARK 
OSU Naturalist program 6-30-75 1076 
ORZGON COAST HIGHWAY 
Access revision 7-30-74 529 
Access revision 9-25-74 620 
Knox, Baird & Davis, Inc., access 11-25-74 707 
Contract 8088 increased 2-26-75 811 
Public sale of land 3-31-75 889 
Public sale of land 6-30-75 1068 
Public sale of land 8-29-74 579 
Public sale of land 9-25-74 613 
Federal Highway Administration - 
right of way deed forest land 1-22-75 783 
Rogue River Bridge negotiated contract 10-30-74 644 
Abandon construction Port Orford 8-29-74 579 
Abandon construction agreement 8-29-74 574 
B. A. Martin Bridge award 6-30-75 1043 
AZALEA STATE PARK 
Land to City of Brookings 11-25-74 712 


HARRIS BEACH STATE PARK 
Land to City of Brockings 11-25-74 712 


HIGHWAY DIVISION 
COLUMBIA COUNTY 


Date 


Beaver Bridge (County FAS Project) 10-30-74 
County FAS Project 12-18-74 
Scappoose Railroad crossing 5-30-75 


COLUMBIA RIVER HIGHWAY 
Scappoose signal 5-30-75 
Speed zone rule 7-30-74 
Speed zone rule 7-30-74 


SUNSET HIGHWAY 
Orth Industries easement 9-25-74 
Corridor-design resolution 9-25-74 


Coos COUNTY 
Contract 7979 increased 5-30-75 


SUNSET BAY STATE PARK 
OSU Naturalist program 6-30-75 


BULLARDS BEACH STATE PARK 
Corps of Engineers permit erosion 12-18-74 


OREGON COAST HIGHWAY 
Connection for a county road 6-30-75 
Dougias County Line-Hauser job 2-26-75 
Bandon delegation - traffic signal 2-26-75 


COOS BAY-ROSEBURG HIGHWAY 

Access revision 5-30-75 
Access revision 9-25-74 
Bonneville Power Administration 

crossing agreement 10-30-74 
East West Highway delegation (Hwy 3-31-75 
East West Highway delegation (Hwy. 4-29-75 
East West Highway delegation (Hwy 5-30-75 


CAPE ARAGO HIGHWAY 
NORTH BEND 
Traffic signal 3-31-75 
TOPICS Project canceled 2-26-75 


EMPIRE~COOS BAY HIGHWAY 
Abandonment resolution 6-30-75 


HIGHWAY DIVISION 


DOUGLAS COUNTY CONT. 


Date Page 

PACIFIC HIGHWAY 

BLM Access road easement 11-25-74 707 

County Construction Agreement 2-26-75 838 

Contract 7976 increased 7-30-74 492 

Inspect steel Contract 8003 8-29-74 577 

Borrow lease Martin (Cow Creek) 10-30-74 674 

Direct sale of right of way 7-30-74 520 

Speed zone rule 9-25-74 599 

Berman Corp. vs. State 5-30-75 1030 
OREGON COAST HIGHWAY 

Clear Lake-Coos County Line Job 2-26-75 820 

Thornley vs. Lowery 11-25-74 726 
COOS BAY-ROSEBURG HIGHWAY 

Sewer easement to County 6-30-75 1065 

Traffic signal 8-29-74 551 

East West Highway Delegation (Hwy. 42) 3-31-75 871 

East West Highway Delegation (Hwy. 42) 4-29-75 921 

East West Highway Delegation (Hwy. 42) 5-30-75 983 
UMPQUA HIGHWAY 

Grant of Access to Agee 2-26-75 841 

Speed zone adopted 5-30-75 978 

Scottsburg-Golden Cr. job 2-26-75 819 
OAKLAND~S HADY HIGHWAY 

Construction speed zone 6-30-75 1094 

Speed zone rule 7-30-74 498 

ROSEBURG 

Signal Kaiser Aetna Shopping Center 5-30-75 981 
DRAIN-YONCALLA HIGHWAY 

Speed zone adopted 6-30-75 1040 

GILLIAM COUNTY 
John Day Dam Corps Deeds 2-26-75 808 


= Bin 


ns SA oe 
th Lesser 


HIGHWAY DIVISION 


DESCHUTES COUNTY 


Central Oregon Medical Services and 
St. Charles Medical Center - 
communications facilities at Pilot 
Butte 

Melkonian vs. State 


BEND 
Right of way services agreement 


CASCADE LAKES HIGHWAY 
Remove snow 


THE DALLES-CALIFORNIA HIGHWAY 
Access to Wilson 
Access revision 
Direct sale of right of way 


CENTRAL OREGON HIGHWAY 
Land Board - Bureau of Land Manage- 
ment deed 
Hampton-Lake County Line job 


MC KENZIE HIGHWAY 
Access revision 


MC KENZIE-BEND HIGHWAY 


Direct sale of right of way 


DOUGLAS COUNTY 


Straub roadway easement 

Federal Aid Urban System Project 
Mt. Nebo case 

Mt. Nebo - Morgan vs. State 
TOPICS Project 


ROSEBURG 
Lease building - Resident Engineers 
Veterans Hospital - Bureau of Outdoor 
Recreation 
TOPICS Project 


(CONTINUED, 


5-30-75 
1-22-75 


6-30-75 


4-29-75 


9-25-74 
10-30-74 
2-26-75 


7-30-74 


11-25-74 
3-31-75 
7-30-74 

10-30-74 
7-30-74 


8-29-74 


7-30-74 
1-22-75 


HIGHWAY DIVISION 


JACKSON COUNTY 


Bear Creek Greenway acquisition 7-3 
Bear Creek Greenway 7-3 
Bear Creek Greenway (Medford) 8-29-74 564 
Bear Creek Greenway Project (Medford) 4-2 
Central Point - Southern Pacific 
Transportation Company railroad 


crossing 1-22-75 778 
Ehrman Way Railroad crossing 4-29-75 949 
Southern Pacific Transportation Co. 
Beall Lane Railroad 7-30-74 523 
Right of way services agreement 4-29-75 948 
Mt. Ashland Ski remove snow 12-18-74 747 
ASHLAND 
Stewart vs. State 3-31-75 906 
PUC = Port of Entry 7-30-74 513 
MEDFORD 
Federal Aid Urban System Project 3-31-75 862 
Federal Aid Urban System Project 6-30-75 1038 
Railroad crossing - Jackson Street 4-29-75 941 
Railroad crossing at 4th Street 4-29-75 941 
Railroad crossing Barnett Street 4-29-75 941 
Southern Pacific Transportation Co. 
signal agreement 6-30-75 1067 
Install Railroad crossing protection 8-29-74 568 
TOPICS Project 10-30-74 635 
PACIFIC HIGHWAY 
Truck escape ramps - six year construc- 
tion program 6-30-75 1039 
Contract 7976 increased 7-30-74 492 
Public sale of right of way 6-30-75 1067 
Public sale of right of way 6-30-75 1084 
’ Public sale of right of way 6-30-75 1062 
ASHLAND 
Port of Entry sewage facilities 12-18-74 742 
CRATER LAKE HIGHWAY 
Access revision 6-30-75 1095 
ROGUE VALLEY HIGHWAY 
Direct sale of right of way 7-30-74 516 
Direct sale of right of way 7-30-74 522 
Public sale of right of way 5-30-75 1011 
AS HLAND 
City agreement illumination 6-30-75 1085 
(CONTINUED) 
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HIGHAAY DIVISION 


GRANT COUNTY 
Date 


CONDON-JOHN DAY FOSSIL BEDS STATE PARK 
John Day Fossil Beds National Monmument 11-25-74 


JOHN DAY HIGHWAY 
Direct sale of land 11-25-74 
Public sale of right of way 9-25-74 


HARNEY COUNTY 
County FAS Project Acton Bridge 11-25-74 


CENTRAL OREGON HIGHWAY 
Sage Hen Hill-Hines Job 2-26-75 


LAKEVIEW-BURNS HIGHWAY 
Riley-Lake County Line job 2-26-75 


FRENCHGLEN HIGHWAY 
Allied Properties Material lease 8=29-74 
Abandonment resolution 3-31-75 
Abandonment agreement 3-31-75 


STEENS HIGHWAY 
Release of right of way from 
U.S.A. to Opie 


HOOD RIVER COUNTY 


Lease to County for park 3-31-75 
Corps of Engineers vs. State 1-22-75 


COLUMBIA RIVER HIGHWAY 
Abandon and designate highway 9-25-74 


MI. HOOD HIGHWAY 
Direct sale of right of way 11-25-74 
Direct sale of right of way 12-18-74 
Speed Zone adopted 1-22-75 
Speed zone rule 7-30-74 


HOOD RIVER HIGHWAY 
Public sale of right of way 5-30-75 
Speed zone adopted 1-22-75 


HIGHWAY DIVISION 


JOSEPHINE COUNTY CONT. 


Date Page 
SCENIC WATERWAY REQUESTS 
Martines 1-22-75 760 
Brown 1-22-75 760 
Hanten 2-26-75 810 
Sundance Expeditions 5-30-75 969 
Homestake Mining Company 5-30-75 970 
Agee=-Beck 7-30-74 491 
Pruess 7-3°-74 491 
Olson 8-2 3-74 543 
Burnette 8-29-74 543 
Wade 9-25-74 596 
Russell 10-30-74 633 
PACIFIC HIGHWAY 
Relinquish to County excess land 12-18-74 742 
Contract 7932 increased 7-30-74 493 
Direct sale of right of way 2-26-75 841 
Public sale of right of way 6-30-75 1083 
Right of way to County 8-29-74 571 
GRANTS PASS 
Manzanita Safety Rest Area 8-29-74 577 
REDWOOD HIGHWAY 
Access to Coleman Properties 11-25-74 713 
Speed zone adopted 4-29-75 916 
Abandonment resolution 9-25-74 600 
ROGUE RIVER LOOP HIGHWAY 
Grant of access to Jones 4-29-75 948 
KLAMATH COUNTY 
Right of way South Side Bypass 10-30-74 666 
Forest Service - snow removal 8-29-74 567 
Lawore - remove snow 8-29-74 571 
Schoonover vs. Brooks-Scanlon 6-30-75 1105 
Bikeway project financed 7-30-74 496 
KLAMATH FALLS 
Urban System Project 1-22-75 763 
Bikeway OTI and Parkway 9-25-74 616 


(CONTINUED) 


HIGHWAY DIVISION 


JACKSON COUNTY CONT. 


LAKE OF THE WOODS HICHWAY 
Access revision 
Direct sale of right of way 


MEDFORD-PROVOLT HIGHWAY (JACKSONVILLE) 
Poorman's Creek Bridge 
Realign Lozier Lane signals 
Ruch Section construction abandonment 
Jacksonville Medford bikeway 
Ruch Section 
Bikeway project financed 


JEFFERSON COUNTY 


Solomon scenic waterway bridge 
Solomon (F.) bridge scenic waterway 


COVE PALISADES PARK 
OSE naturalist program 
WARM SPRINGS HIGHWAY 
Access revision 


CULVER HIGHWAY 
Direct sale of right of way 


JOSEPHINE COUNTY 


Contract 7932 increased 

Glenn Jackson sign plat land purchase 
Public sale of right of way 
Abandonment resolution 

Wolf Creek Undercrossing 

Right of way services agreement 

Wolf Creek Tavern advise Commission 


GRANTS PASS 
Contract 7917 increased 


(CONTINUED) 


DATE 


5-30-75 
7-30-74 


5-30-75 
5-30-75 
4-29-75 
2-26-75 
3-31-75 
7-30-74 


HIGHWAY DIVISION 


LANE COUNTY 


Access revision 

Urban System Project 

Railroad crossing Irving Road 
Wize vs. Oliver Dexter Dam 
Bikeway project financed 


EUGENE 


Contract 7949 increased 

Candlelight-Louis Streets job 

Southern Pacific Transportation Co. 
grade crossings 

Railroad crossing agreement 

Southern Pacific Transportation Co. 
crossing Lawrence Street 

Southern Pacific Transportation Co. 
crossing Lincoln Street 

Southern Pacific Transportation Co. 
crossing High and Fifth Street 

Southern Pacific Transportation Co. 
crossing Pearl Street 

Southern Pacific Transportation Co. 
crossing Monroe Street 

Metropolitan Planning Funds 

Accident case Hermanson-Stone 

TOPICS to Federal Aid Urban Project 


SPRINGFIELD 


Mill-5th Streets FAUS Job 
Traffic signals FAUS Job 
Railroad crossing - Second Street 


ARMITAGE STATE PARK 


Oakway Water District - Eugene Water 


HONEYMAN STATE PARK 


PACIFIC 


OSU Naturalist Program 


HIGHWAY 

Contract 7976 increased 

Pacific Power and Light-Eugene 
Water Board 

Public sale of right of way 

Public sale of right of way 

Public sale of right of way 

Public sale of right of way 

Speed zone rule 

Ross Bros. vs. State (Contract 7602) 


EUGENE 


Lease for bikepath 


(CONTINUED) 


1-22-75 
5-30-75 


10-30-74 
10-30-74 
10-30-74 
10-30-74 
10-30-74 

2-26-75 


12-18-74 
12-18-74 


8-29-74 


6-30-75 


7-30-74 


3-31-75 
5-30-75 
6-30-75 
8-29-74 
10-30-74 
9-25-74 
10-30-74 


6-30-75 


HIGHWAY DIVISION 


KLAMATH COUNTY CONT. 


THE DALLES-CALIFORNIA HIGHWAY 
Contract 7942 increased 
Contract 7942 increased 
Public sale of right of way 
Modoc Point Klamath Falls 
Modoc Point Rock Safety 


KLAMATH FALLS-LAKEVIEW HIGHWAY 
Access revision 
Access revision 
Public sale of right of way 
Public sale of right of way 
Link River-Homedale Road 


CRATER LAKE HIGHWAY 
Public sale of right of way 


LAKE COUNTY 


New Idaho School Loop Section 
Cox and Thomas Creeks Bridges 


FREMONT HIGHWAY 
Hunter Lodge Lakeview Section 


KLAMATH FALLS-LAKEVIEW HIGHWAY 
Five Corners-Lakeview Section 


5-30-75 
4-29-75 


3-31-75 


3-31-75 


’ 


HIGHWAY DIVISION 


LINCOLN COUNTY 


Date Page 

Yachats - Smelt Sands Wayside 1-22-75 790 

Driftwood State Park (Seal Rock Water) 8-29-74 564 

Toledo = lights at Railroad crossing 6-30-75 1085 

Toledo - lights at Railroad crossing 6-30-75 1086 

Chas. McKenzie vs. State 6-30-75 1105 
NEWPORT 

Lee Street-E. City Limits 2-26-75 816 

Street vacation 8-29-74 544 

Savage vs. State Yaquina Bridge 11-25-74 726 
BEVERLY BEACH STATE PARK 

OSU Naturalist program 6-30-75 1076 
YACHATS STATE PARK 

City of Yachats sewer at park 1-22-75 790 
YACHATS OCEAN ROAD WAYSIDE 

City of Yachats sewer at park 1-22-75 790 
LOST CREEK STATE PARK 

Seal Rock Water District 8-29-74 564 
ONA BEACH STATE PARK 

State Police use park firing range 6-30-75 1076 

Seal Rock Water District 8-29-74 564 
SEAL ROCK WAYSIDE 

Seal Rock Water District 8-29-74 564 
SOUTH BEACH WAYSIDE 

Seal Rock Water District 8-29-74 564 
DEPOE BAY STATE PARK 

Thomas concession lease 8-29-74 571 


OREGON COAST HIGHWAY 


Taft Cemetery retaining wall 3-31-75 875 

Contract 8126 increased 6-30-75 1039 

Abandonment resolution 9-25-74 600 

Delegation - Oregon Coast Association 5-30-75 986 

Belway vs. State 3-31-75 907 
LINCOLN CITY 

D River Log problem 4-29-75 912 
NEWPORT 

Consent to annexation 8-29-74 545 


CORVALLIS-NEWPORE HIGHWAY 


Direct sale of right of way 6-30-75 1065 

Delegation Highway 20 5-30-75 984 

Delegation Highway 20 5-30-75 986 
(CONTINUED) 


2.) 


HIGHWAY DIVISION 


LANE COUNTY CONT. 


Date 


OREGON COAST HIGHWAY 
NEPTUNE STATE PARK 
Oliver Water Line easement to park 10-30-74 


MC KENZIE HIGHWAY 
Grant of access 10-30-74 
Public sale of right of way 11-25-74 


WILLAMETTE HIGHWAY 
Lease material source 5-30-75 
Public sale of right of way 6-30-75 
State vs. Smith case 9-25-74 


ALBANY~ JUNCTION CITY HIGHWAY 
Harrisburg Bridge West Approach 1-22-75 


FLORENCE-EUGENE HIGHWAY 
Mapleton Post Office 4-29-75 
Mapleton-Austa Job 2-26-75 


PACIFIC HIGHWAY WEST 
County construction agreement 4-29-75 
Junction City Airport Road 3-31-75 


JUNCTION CITY-EUGENE HIGHWAY 
Redesignate Highway (Junction City) 10-30-74 
Traffic signal 1-22-75 
Traffic signal 4-29-75 
Traffic signal 11-25-74 
EUGENE 
Permit triples Risberg truck 3-31-75 


GOSHEN-DIVIDE HIGHWAY 
Public sale of right of way 6-30-75 
Creswell traffic signal 6-30-75 


EUGENE-SPRINGFIELD HIGHWAY 
Grant of Access Mobil Oil 10-30-74 
EUGENE 
I-105 Viaduct air space lease 12-18-74 
Lease with City under I-105 4-29-75 


MAPLETON- JUNCTION CITY HIGHWAY 
Public sale of right of way 6-30-75 


HIGHWAY DIVISION 


LINN COUNTY CONT. 


Date Page 
NORTH SANTIAM HIGHWAY 
Southern Pacific Transportation Company 
bikeway 6-30-75 1072 
CORVALLIS=LEBANON HIGHWAY 
No Parking Zone 3-31-75 867 
LEBANON 
Speed Zone Adopted 2-26-75 817 
ALBANY=LYONS HIGHWAY 
Contract 7859 increased 1-22-75 763 
Direct sale of right of way 7-30-74 513 
Abandon Sanderson Bridge 8-29-74 551 
ALBANY= JUNCTION CITY HIGHWAY 
Traffic signal - Albany 1-22-75 769 


MALHEUR COUNTY 


Lease to Fish and Wildlife Service 3-31-75 901 

Lease with State Lands 6-30-75 1073 

Lease with State Lands 6-30-75 1100 

Fish' and Wildlife - Saddle Butte access 

road 11-25-74 707 
Succor Creek Recreation = remove rock 7-30-74 492 
ONTARIO 
Install Railroad crossing 5th & 6th 8-29-74 568 
OWYHEE LAKE STATE PARK 

Bureau of Reclamation Park Improvement 8-29-74 564 
OLD OREGON TRAIL 

Ontaris Interchange - 6 Year Program 6-30-75 1039 

Brewer vs. State 11-25-74 726 
CENTRAL OREGON HIGHWAY 

Public sale of right of way 9-25-74 616 

Vale-Cairo Junction Project 2-26-75 820 
OLDS FERRY-ONTARIO HIGHWAY 

Public sale of right of way 10-30-74 654 

Traffic signal - Ontario 2-26-75 819 
1.0.N. HIGHWAY 

Succor Creek Bridge job 2-26-75 820 

Cow Creek Bridge job 2-26-75 820 

Jordan Valley-Jordan Creek Section 3-31-75 867 


HIGHWAY DIVISION 


LINCOLN COUNTY CONT. 


Date 


SALMON RIVER HIGHWAY 
Land sale to Fish Commission 1-22-75 790 
Direct sale to Fish Commission 6-30-75 1067 
Speed zone adopted 1-22-75 767 


SILETZ HIGHWAY 
Extend highway 9-25-74 600 


LINN COUNTY 


County FAS Project 12-18-74 733 
FAS Project Canceled 2-26-75 816 
9th and Lyon traffic signa. 9-25-74 600 


Loftin vs. State (Hwy. 20) 7-30-74 540 


ALBANY 
Flashing beacon 5-30-75 996 


LEBANON 
Delegation re Bypass US 20 and 34 2-26-75 823 


o 


SWEET HOME 
Sparkman vs. State 2-26-75 856 


SODAVILLE SPRINGS STATE PARK 
Relinquished to City of Sodaville 5-30-75 969 


PACIFIC HIGHWAY 
North Albany-Lebanon Road - 6 Year 


Construction Program 6-30-75 1039 
Contract 7976 increased 7-30-74 492 
Release sign restrictions 12-18-74 743 


SANTIAM HIGHWAY 


Access revision 9-25-74 620 

No Parking zone 9-25-74 599 

No Parking Zone 11-25-74 691 

Delegation - Highway 20 4-29-75 920 
SWEET HOME 

Crosswalks established 6-30-75 1033 

Traffic signal 3-31-75 868 


ALBANY-CORVALLIS HIGHWAY 
ALBANY 
Traffic signal 11-25-74 691 


(CONTINUED) 


HIGHWAY DIVISION 


MARION COUNTY CONT. 


WILLAMINA-SALEM HIGHWAY 
SALEM 


Center Street Bridge construction speed 


Center Street Bridge - Front Street 
Center Street Bridge 
Center Street Bridge luminaires 


SALEM FREEWAY (1-305 
Demolition contract 
Exchange excess land - Gloe 


PACIF{C HIGHWAY EAST 
Access revision 
Speed zone adopted 
Chemawa Road-Hayesville 
SALEM 
City construction agreement 
Traffic signal 


HILLSBORO-SILVERTON HIGHWAY 
Mission Creek Bridge no parking 
Southern Pacific Transportation Co. 
easement assignment 
SILVERTON 
Stop signs 


NORTH SANTIAM HIGHWAY 
Grant of access = Marshall 
Southern Pacific Transportation Co. 
bikeway 
Lancaster Drive-Deer Park 


JEFFERSON HIGHWAY 
Speed zone adopted 


MORROW COUNTY 
John Day Dam Corps Deeds 


COLUMBIA RIVER HIGHWAY 
Old Oregon Trail sign shelters 
Contract 8224 awarded 
Bonneville Power Administration - 
right of way encroach Boardman 
Rest Area 
Outdoor advertising sign (Honald) 


HEPPNER HIGHWAY 
No parking north of Heppner 


oe 


Date 


1-22-75 
8-29-74 
9-25-74 
10-30-74 


8-29-74 
10-30-74 


9-25-74 
2-26-75 
3-31-75 
4-29-75 
4-29-75 
6-30-75 
11-25-74 
7-30-74 
4-29-75 
6-30-75 


3-31-75 


6-30-75 


2-26-75 


6-30-75 
6-30-75 


11-25-74 
7-30-74 


1-22-75 


Page 


768 
563 
599 
667 


567 
664 


620 
818 
866 
935 
918 
1040 
710 


499 
934 
1072 


867 


1040 


808 


1039 
1088 


710 
505 


768 
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HIGHWAY DIVISION 
MARION COUNTY 
Date 


Woodburn Urban System Project 10-30-74 
Chemawa Road improvement Urban Project 11-25+74 


SALEM 

Lab Building Architect Study 8-29-74 
Broome, Selig, Oringdulph agreement 8-29-74 
Highwey Building construction 

(removed from agenda) 11-25-74 
Improve Mission and 22nd Streets 7-30-74 
Urban System Project 8-29-74 
Signals 13th and Hines Street 6-30-75 
Mid Willamette Valley Council of 

Governments 8-29-74 
State Fair - Richardson Associates 6-30-75 
State Fair - Turner Group 6-30-75 
Thomas Kay Woolen Mill s 7-30-74 
Mission Mill Museum Assoc. 7-30-74 
Third Bridge Study - Howard, Needles, 

Tammen and Bergendoff 1-22-75 
Third Bridge - Howard, Needles, Tammen 

and Bergendoff 5-30-75 
Metropolitan Planning Funds 2-26-75 
Southern Pacific Transportation Co. 

Railroad - Madrona Avenue 1-22-75 
Southern Pacific Transportation Co. 

grade crossing agreement 2-26-75 
Southern Pacific Transportation Co. 

Railroad Hines Street 7-30-74 


CHAMPOEG STATE PARK 
Schuler Land Exchange 11-25-74 
Atherton archeological study 3-31-75 
Exhibigraphics Group 5-30-75 
OSU Naturalist program 6-30-75 
Bike trail park to Butteville 8-29-74 


SILVER FALLS STATE PARK 
Portland General Electric - electricity 
to park 
OSU naturalist program 


PACIFIC HIGHWAY 
Contract 7976 increased 
Contract 7693 inc. -ased 
Wildlife Commission - excess land 
Wildlife Commission - excess land 
Oregon Electric Railroad easement 
Battle Creek-Talbot Road Section 


(CONTINUED ) 


HIGHWAY DIVISION 


MULTNOMAH COUNTY ‘CONT. 


PORTLAND (Continued) 
Metropolitan planning funds 
TOPICS Project 
Fremont Bridge award 
Mini park award use of right of way 
Tri Met Carpool Project 
Tri Met bus storage I-205 Powell 


TRYON CREEK STATE PARK 
Friends of Tryon Creek Park 
Nature House 
Nature house in Park 


DABNEY STATE PARK 
Temporary rules in park 
Proposed park rules 
Temporary rules in park 
Permanent rules adopted 


MT. HOOD FREEWAY 
Demolition contract 
Lincoln Loan case 


INDUSTRIAL FREEWAY (1-505) 


Demolition contract 

Study area old 1-505 Route - Portland 

Cornell, Howland, Hayes and Merryfield 
environmental study - Portland 

Cornell, Howland, Hayes and Merryfield 
and Hill 


PACIFIC HIGHWAY 

Contract 7999 increased 

Public sale of right of way 
Public sale of right of way 

Sign closing center lane 
Temporary construction speed zone 

PORTLAND 

Direct sale of right of way 
Direct sale of right of way 


COLUMBIA RIVER HIGHWAY 

High occupanc, bus lanes on Banfield 

High occupancy bus lanes - construction 
speed ~ Portland 

Bonneville Power Administration - 
relinquish access roadway 

Speed zone adopted 

Speed zone adopted 

Union Pacific Railroad Co. agreement 

Abandonment resolution 

PORTLAND 
NW 3lst-NW 112th Section 
Skidmore, Owings & Merrill I-80N 


CONTINUED 


‘Date 


2-26-75 
8-29-74 
6-30-75 
6-30-75 
12-18-74 
5-30-75 


3-31-75 
7-30-74 


8-7-74 
8-29-74 
9-25-74 

10-30-74 


11-25-74 
8-29-74 


11-25-74 
6-30-75 
8-29-74 
5-30-75 
4-29-75 


2-26-75 
2-26-75 


5-30-75 


5-30-75 -° 


7-30-74 
5-30-75 
5-30-75 
2-26-75 
12-18-74 


3-31-75 
12-18-74 


HIGHWAY DIVISION 
MULTNOMAH COUNTY 


Date 


Portland Terminal Railroad 


PORTLAND 


explore drill 11-25-74 
Improve S.E. 202nd and Division Sts. 9-25-74 
Tri-Met Bus Acquisition 3-31-75 
Columbia Blvd. improve 3-31-75 
Hawthorne Bridge controls 3-31-75 
Powell Blvd. overlay 3-31-75 
State vs. Cairns - delinquent rent 4-29-75 
Barlow-Binnsmead - Middle Schools 11-25-74 
SE Stark - 202nd Signal 8-29-74 
SE 18lst Burnside signal 8-29-74 
SE Division - 92nd signal 8-29-74 
SE Burnside = 202nd signal 8-29-74 
NE Glisan - 102nd signal 8-29-74 
SE 122nd - Stark signal 8-29-74 
SE Stark - SE 18lst signal 8-29-74 
SE 122nd - SE Division signal 8-29-74 
Multnomah Falls Rest Area sign 10-30-74 
Delegations truck route Going Street 9-25~74 
Corps of Engineers vs. State 1-22-75 
Trickle vs. Union Pacific Railroad 

Company, et al 2-26-75 
Compton vs. State appraisals 6-30-75 
Johnson scenic waterway request 10-30-74 
Terwilliger Blvd. bikeway 10-30-74 
Consultant study - Cornell, Howland, 

Hayes and Merryfield 8-29-74 
Consultant study - Stevens, etc. 8-29-74 
Powell Blvd. FAUS job 2-26-75 
Federal Aid Urban Project 5-30-75 
NW Copper Works lease 7-30-74 
K.F. Jacobsen lease parking 8-29-74 
Sundeleaf parking lease 9-25-74 
Giusti Wine Co. parking lease 9-25-74 
CRAG transportation planning 10-30-74 
Multnomah Plywood land = Willamette 

River Greenway Project 6-30-75 
Glendoveer Golf Course 9-25-74 
Steel Bridge Union Pacific Railroad 

and Southern Pacific Transportation 6-30-75 
Steel Bridge lease - Union Pacific 

Railroad and Southern Pacific 7-30-74 
Steel Bridge lease 12-18-74 


N. Going Street - Union Pacific Railroad 7-30-74 
Portlamd Airport Improve - Port of 
Port Land 9-25-74 


\ CONTINUED) 


697 
580 
580 
580 
580 
580 
580 
580 
580 
655 
602 
804 


856 
1105 
633 
635 


547 
546 
816 
971 
531 
588 
623 
623 
654 


1032 
599 


1062 
505 
747 
516 


617 
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HIGHWAY DIVISION 
MULTNOMAH COUNTY CONT. 


PACIFIC HIGHWAY WEST 


Contract 7845 increased 

Transfer Harbor Way Frontage Road 

S. W. Clay-S.W. Sheridan Street 

Delegations truck route Swan Island 
PORTLAND 

City Parking Lease 


VANCOUVER AVENUE 


PORTLAND 
Four way stop adopted 


NORTHEAST PORTLAND HIGHWAY 
Traffic signal 
Speed zone rule 
Speed zone rule adopted 


CROWN POINT '..GHWAY 

No parking near Dabney Park 
Ellesson lease Bridal Veil Park 
Bridal Veil Falls Park Option 

DABNEY STATE PARK 
No parking zone 

CROWN POINT STATE PARK 
Smith Concession Lease 


CASCADE HIGHWAY 


PORTLAND 
Signals 82nd Avenue Urban Project 


POLK COUNTY 
Little Luckiamute Bridge right of way 


DALLAS 
FAUS Project 


SALEM 
Third Bridge Study - Howard, Needles 
Tammen and Bergendoff 
Third Bridge Study - Howard, Needles 
Tammen and Bergendoff 


(CONTINUED) 
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Date 


9-25-74 
6-30-75 
3-31-75 
9-25-74 


9-25-74 


1-22-75 


12-18-74 
8-29-74 
11-25-74 


10-30-74 
3-31-75 
3-31-75 


8-7-74 


1-22-75 


4-29-75 


9-25-74 


2-26-75 


1-22-75 


5-30-75 
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598 
1041 
866 
602 


623 


769 


735 
550 
691 


634 
887 
887 


540A 


779 


911 


616 


816 


770 


980 
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HIGHWAY DIVISION 


MULTNOMAH COUNTY CONT. 


OSWEGO HIGHWAY 
Ross Island Bridge pave 
PORTLAND 
Left-turn refuge - Macadam 


MI. HOOD HIGHWAY 
Release slope easement 
Public sale of right of way 
Uding vs. State 
PORTLAND 
Revise traffic signals 


STADIUM FREEWAY 
Reroof Wade Building contract 
Temporary construction speed zone 
Fremont Bridge Adhesive Engineering 
Fremont Bridge legal case 
Film of Fremont Bridge 
Portland Terminal Railroad Company 

Wade Building 


EAST PORTLAND FREEWAY 
Demolition contract 
Demolition contract 
Release of easement 
SE Caruthers Street Vacation 


Date 


3-31-75 


4-29-75 


3-31-75 
2-26-75 
7-30-74 


6-30-75 


8-29-74 
4-29-75 
4-29-75 
10-30-74 
2-26-75 


1-22-75 


11-25-74 
8-29-74 
2-26-75 
8-29-74 


Columbia River Bridge - Sverdrup-Parcel 10-30-74 


Union Pacific Railroad pipeline 
crossing agreement 

Maywood Park - 1-205 case 

Maywood Park - 1-205 suits 

Maywood Park case - I-205 

Howard, Needles, Tammen and 


11-25-74 
3-31-75 
3-31-75 

11-25-74 


Bergendoff - environmental impact wok 12-12-74 


System, Sdence Software 
Air quality study 


CASCADE HIGHWAY NORTH 
PORTLAND 
Parking prohibition 


PACIFIC HIGHWAY EAST 
Direct sale of right of way 
Public sale of right of way 
Urban extension project 


(CONT INUED ) 


12-12-74 
12-12-74 


5-30-75 


12-18-74 
6-30-75 
4-29-75 


HIGHWAY DIVISION 


TILLAMOOK COUNTY 


Date 
Contract 8045 increased 9-25-74 
Water at Nestucca Spit Park 1-22-75 
Cape Kiwanda hang gliders 6-30-75 


Cape Kiwanda hang gliders delegation 5-30-75 
Coast trail designated recreation trail 1-22-75 


TILLAMOOK 
3rd Avenue Railroad crossing 8-29-74 
CAPE LOOKOUT STATE PARK 
OSU Naturalist program 6-30-75 
NEHALEM BAY STATE PARK 
N. Tillamook Sanitary Authority 12-18-74 
NESTUCCA SPIT STATE PARK 
Water at park 1-22-75 
Electric power to park 4-29-75 
OREGON COAST HIGHWAY 
Access revision 3-31-75 
Access revision 7-30-74 
Access revision 12-18-74 
Direct sale of right of way 3-31-75 
Speed zone north of Tillamook 1-22-75 
Speed zone adopted 1-22-75 
Necanicum Highway-Brighton Project 3-31-75 
TILLAMOOK 
Finance Main and 3rd Streets 8-29-74 


WILSON RIVER HIGHWAY 
Finance Main and 3rd Streets - Tillamook 8-29-74 


SUNSET HIGHWAY 


Access revision 3-31-75 
Corridor-design resolution 9-25-74 
LITTLE NESTUCCA HIGHWAY 
Federal Highway Administration - 
right of way deed forest lands 1-22-75 


NETARTS HIGHWAY 
Speed zone adopted 1-22-75 


1076 
743 


792 
938 


893 
529 
753 
889 
768 
768 
867 


563 


563 


893 
597 


783 


767 


HIGHWAY DIVISION 


POLK COUNTY CONT. 


WILLAMINA-SALEM HIGHWAY 
Access revision 8-29-74 
Access revision 9-25-74 
Bonneville Power Administration 
crossing agreement 10-30-74 
Abandonment resolution 
Upper Salt Creek=Dolph Corner 
West Salem Bikeway Award 
SALEM 
Center Street Bridge construction speed 
Center Street Bridge 


SALEM=-DAYTON HIGHWAY 
Oak Crest Farm Job 


WILLAMINA-SHERIDAN HIGHWAY 
Speed zone adopted 3-31-75 


DALLAS-RICKREALL HIGHWAY 
Speed zone adopted 1+22-75 


KINGS VALLEY HIGHWAY 
Ritner Creek Bridge 5-30-75 
TOPICS Project 7-30-74 


SHERMAN COUNTY 
Jelegation Hilderbrand scenic waterway 9-25-74 


COLUMBIA RIVER HIGHWAY 
Public sale of right of way 6-30-75 


\N_ HIGHWAY 
State of Washington - Biggs Rapids Br. 1-22-75 
Direct sale of right of way 1-22-75 
Direct sale of right of way 10-30-74 


CELLLO-WASCO HIGHWAY 
Public sale of right of way 9-25-74 


HIGHWAY DIVISION 


UNION COUNTY 


Hiigard-Perry Scenic Strip 
Lookingglass Creek Bridge 


LA GRANDE 
O.W.R. and N. Co. test hole borings 


CATHERINE CREEK STATE PARK 
Park title to County 


OLD OREGON TRAIL 
Old Oregon Trail sign shelters 
Gordon Ball vs. State 
Contract 7857 increased 
Direct sale of right of way 
Public sale of right of way 
Public sale of right of way 
Rescind route survey 
Dispose right of way purchased 


WALLOWA LAKE HIGHWAY 
Access revision 
Access revision 
Delegation triple trailers 
LA GRANDE 
Union Pacific Railroad haul road 


LA GRANDE=BAKER HIGHWAY 
Grant of access to Lazier 


MEDICAL SPRINGS HIGHWAY 
Delegation triple trailers 


WALLOWA COUNTY 


Wolfe Creek (Lostine River) Bridge 
Bear Creek Bridge (FAS) 


WALLOWA LAKE HIGHWAY 
Reroute highway in Enterprise 
Direct sale to Lostine 
Public sale of right of way 
Public sale of right of way 
Abandon designate Enterprise 
Delegation triple trailers 


(CONTINUED) 


Ss te eer 2. “nee eee 


Date 


8-29-74 
6-30-75 


1-22-75 


2-26-75 


6-30-75 
3-31-75 
7-30-74 
4-29-75 
2-26-75 
4-29-75 
12-18-74 
12-18-74 


8-29-74 
10-30-74 
8-29-74 


4-29-75 


7-30-74 


8-29-74 


7-30-74 
1-22-75 
6-30-75 
10-30-74 
9-25-74 
8-29-74 


505 


553 


972 
766 


523 
795 
1083 
654 
600 
553 


HIGHWAY DIVISION 


UMATILLA COUNTY 


John Day Dam Corps Deeds 
Lehman Hot Springs County Road 
Deadman's Pass Rest Area Award 


PENDLETON 
Railroad crossing South Main Street 
Delegation City of Pendleton 


COLUMBIA RIVER HIGHWAY 
Contract 8224 awarded 
Umatilla Bridge Spur designated 
McNary Diagonal Road 


OLD OREGON TRAIL 
Old Oregon Trail sign shelters 
Public sale of right of way 
PENDLETON 
Goad land exchange office building 


OREGON-WASHINGTON HIGHWAY 
Access revision 
Direct sale of right of way 
Public sale of right of way 
Public sale of right of way 
Union Pacific Railroad Company agree. 
MILTON-FREEWATER 
Hudson Bay Improvement District 


PENDLETON-JOHN DAY HIGHWAY 
Markham Advertising Company sign 
Pilot Rock-Nye Junction job 


HERMISTON HIGHWAY 
HERMISTON 
Rescind survey resolution & agreement 


ATHENA=-HOLDMAN HIGHWAY 
Sale of stockpile site 


Date 


2-26-75 
5-30-75 
6-30-75 


4-29-75 
11-25-74 


6-30-75 
10-30-74 
3-31-75 


6-30-75 
12-18-74 
3-31-75 
6-30-75 
1-22-75 
6-30-75 
7-30-74 
6-30-75 
10-30-74 


11-25-74 
2-26-75 


5=30~75 


3+31-75 


HIGHWAY DIVISION 


WASHINGTON COUNTY 


Date 
Southern Pacific Transportation Company 
Railroad crossing Tobias 10-30-74 
BEAVERTON 
Allen Avenue signal 3-31-75 
Federal Aid Urban System Project 3-31-75 
HILLSBORO 
Improve River Road 3-31-75 
Minter Bridge Road 3-31-75 
FOREST GROVE 
Federal Aid Urban Project 5-30-75 
PACIFIC HIGHWAY 
Southern Pacific Transportation Company 
Tualatin easement 7-30-74 
TUALATIN VALLEY HIGHWAY 
Bonneville Power Administration 
crossing agreement 10-30-74 
Install traffic signal 9-25-74 
No left turn Aloha 7-30-74 
Parking prohibition 7-30-74 
FOREST GROVE 
City agreement close 17th Avenue 11-25-74 
Traffic signal 11-25-74 
HILLSBORO 
City construction agreement 4-29-75 
WILSON RIVER HIGHWAY 
Public sale of right of way 9-25-74 
SUNSET HIGHWAY 
Orth Industries easement 9-25-74 
Corridor-design resolution 9-25-74 
EAST PORTLAND FREEWAY 
Willamette-Western vs. State 1-22-75 
Contract 7151 case 1-22-75 
PACIFIC HIGHWAY WEST 
Access revision 6-30-75 
Public sale of right of way 12-18-74 
Canterbury Lane Tualatin River 2-26-75 
NEHALEM HIGHWAY 
Speed zone rule 2-26-75 


(CONTINUED) 


Page 


654 


866 
862 


866 
866 


971 


520 


664 
600 
499 
498 


698 
691 


935 


613 


616 
597 


804 
804 


1095 
746 
820 


817 


HIGHWAY DIVISION 


WALLOWA COUNTY CONT. 
ENTERPRISE-LEWISTON HIGHWAY 
Shorten highway in Enterprise 
Abandon designate Enterprise 
Federal Highway Administration 
Right of way deed forest lands 


LITTE SHEEP CREEK HIGHWAY 
Delegation triple trailers 


WASCO COUNTY 


Fifteenmile Creek Bridge FAS Project 

Bridge No. 16 - Five Mile Creek County 
Road 

Ten structures - Five Mile Creek 

Upper Fifteenmile Creek Bridge 


DALLES 
Mill Creek Bridge FAJS Job 
Annex Eastside Sanitary Sewer 


COLUMBIA RIVER HIGHWAY 
Public sale of right of way 
Public sale of right of way 
Resign highway - The Dalles Dam 
THE DALLES 
Relinquishment of title to City 


THE DALLES-CALLFORNIA HIGHWAY 
Direct sale US National Bank (Barnum) 
Direct sale to US National Bank 
Direct sale of right of way 


8-29-74 


8-29-74 
10-30-74 
12-18-74 


10-30-74 


HIGHWAY DIVISION 


YAMHILL COUNTY CONT. 


PACIFIC HIGHWAY WEST 

Easement to Pinker Company 
Colvin slope easement 
Traffic signals installed 
Speed zone adopted 
Chehalem Creek-Dundee job 

MC MINNVILLE 
Traffic signal 
Traffic signals 

NEWBERG 
Chehalem Creek-Newberg Section 
One-way couplet designated 


SALEM-DAYTON HIGHWAY 
M.P. 2.2 to M.P. 2.8 job 


WILLAMINA-SHERIDAN HIGHWAY 
Southern Pacific Transportation 
Company signalization 
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Date 


8-29-74 
9-25-74 
10-30-74 
2-26-75 
2-26-75 


2-26-75 
8-29-74 


4-29-75 
12-18-74 


2-26-75 


1-22-75 


Page 


567 
616 
642 
818 
819 


819 
549 


953 
734 


820 


788 


HIGHWAY DIVISION 
WASHINGTON COUNTY CONT. 
Date 


BEAVERTON=TUALATIN HIGHWAY 
Highway stop Durham Road 3-31-75 


SCHOLLS HIGHWAY 
Stop signs 7-30-74 
BEAVERTON 
Speed zone Beaverton to Tigard 4-29-75 


BEAVERTON-TIGARD HIGHWAY 
Public sale of right of way 8-29-74 


WHEELER COUNTY 


Solomon scenic waterway bridge 4-29-75 
Solomon (F.) bridge scenic waterway 5-30-75 


CLARNO STATE PARK 
John Day Fossil Beds National Monument 11-25-74 


PAINTED HILLS STATE PARK 
John Day Fossil Beds National Monument 11-25-74 


SERVICE CREEK-MITCHELL HIGHWAY 
Abandonment resolution 4-29-75 
Wm. Jackson right of way exchange 11-25-74 
C. Jackson right of way exchange 11-25-74 
Richmond Girds Creek Road job 2-26-75 


YAMHILL COUNTY 


Sheridan Southern Pacific Transportation 
crossing 10-30-74 
Right of way services - Mosquito 
Cr. Bridge 4-29-75 


SALMON RIVER HIGHWAY 


MC MINNVILLE 
Abandonment resolution 3-31-75 


(CONTINUED) 


July 3, 1974 
Salem, Oregon 


The Oregon Transportation Commission held an emergency 
telephone meeting at 11 a.m., in Room 140 of the State Highway 
Building in Salem, Oregon. 


The following persons were on the telephone at the loca- 
tions given: 


Glenn L. Jackson, Chairman, Portland 

Carl 0. Fisher, Vice Chairman, Portland 

Robert L. Mitchell, Secretary, Portland 

Robert E. Veatch, Member, Klamath Falls 

Anthony Yturri, Member, Ontario 

Ron Ragen, Bond Attorney, Portland 

Pat Randolph, Temporary Assistant Attorney General, 
Portland ‘ 

F. B. Klaboe, Administrator and State Highway Engineer, 
Salem 

Jack Sollis, Assistant Attorney General, Salem 

John Earley, Information Officer, Salem 

C. W. Head, Supervisor, Commission Services, Salem 


Mr. Klaboe stated that this meeting was called concerning 
an amendment to the $25,000,000 bond sale resolution which the Com- 
mission adopted April 30, 1974. Mr. Klaboe asked Mr. Randolph to 
explain the amendment. 


Mr. Randolph reported that the official notice of bond 
sale was published in The Journal of Commerce, New York, New York, 
rather than the Daily Journal of Commerce, Portland, Oregon. The 
sale was informally published in the Oregonian and the Daily Journal 
of Commerce. Mr. Randolph stated that the Bond attorney and he feel 
the original resolution should be amended as follows: 


BE IT RESOLVED by the Oregon Transportation Com- 
mission that paragraph 7, line 7, page 2 of the 
resolution of issuance relating to the issue of 
1974 State Highway Bonds adopted by this Commis- 
sion on the 30th day of April, 1974, is hereby 
amended to read as follows: 


“in the City of New York, New York, for 
a period of at" 


Action of the Department Counsel in publishing 
notice of the bond sale in the Daily Bond Buyer 
and Journal of Commerce, New York, New York, is 
hereby in all respects ratified and approved as 
satisfying requirements of notice for said bond 
sale. 


The Commission unanimously approved the amendment and 


adopted "Authorization Resolution No. 62b," which resolution is 
filed in the Commission files in Salem. 
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July 9, 1974 
Portland, Oregon 


The Oregon Transportation Commission held a special meet- 
ing at 1l a.m., in the office of Chairman Glenn L. Jackson, Pacific 
Power and Light Company Building, 920 S.W. Sixth Avenue in Portland. 


Present were: 


Glenn L. Jackson, Chairman 

Carl O. Fisher, Vice Chairman 

Robert L. Mitchell, Secretary 

Robert E. Veatch, Member 

George M. Baldwin, Director, Department of Transportation 
F. B. Klaboe, Administrator and State Highway Engineer 
Walt Barrie, Chief Counsel 

Pat Randolph, Temporary Assistant Attorney General 

V. E. Skoog, Controller 

John Earley, Public Information Officer 

C. W. Head, Supervisor, Commission Services 


Mr. Pat Randolph announced that bids were opened at 9 a.m., 
today by Ron Ragen in the law offices of Rankin, Walsh, Ragen and 
Roberts, 620 Morgan Building, Portland, for the sale of $25,000,000 
in Highway Bonds. 


Mr. Randolph read the following bids: 


Net Interest Effective 
Cost Interest Rate 


Salomon Brothers 

Morgan Guaranty Trust Company of New York 

W. H. Morton & Co. (Division of 
American Express Company) 

United California Bank 

Bear, Stearns & Co. 

Donaldson, Lufkin & Jenrette 
Securities Corporation 

John Nuveen & Co., Incorporated 

Mellon Bank N.A. 

United States National Bank of Oregon 

Hartford National Bank & Trust Company 


In association with 

Chase Manhatten Bank N.A. 

Dillon, Read & Co., Inc. 

Blyth Eastman Dillon 

Merrill Lynch, Pierce, Fenner & Smith, Inc. 

First National Bank of Miami 

First Pennco Securities, Inc. 

Crocker National Bank 

A. G. Becker & Co., Inc. 

Schroeder Trust Co. 

The Oregon Bank 

By: William H. Heath, Investment Officer 

United States National Bank of $30,599,680 6.79997 

Oregon 
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The telephone meeting adj itned at 11:05 a.m. 


‘ Chairman 


ommissioner 


Clty Glatl - 


Commissioner 


Commissioner 


CH teak’ 


Commission Services 


July 30, 1974 
Salem, Oregon 


The Oregon Transportation Commission met in regular ses- 
sion at 9 a.m. in Room 122 of the State Highway Building in Salem, 
Oregon. Present were: 


Glenn L. Jackson, Chairman 

Carl O. Fisher, Vice Chairman 

Robert L. Mitchell, Secretary 

Robert E. Veatch, Member 

Anthony Yturri, Member 

George M. Baldwin, Director of Transportation 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
A. E. Johnson, Deputy State Highway Engineer 

J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Mass Transit 

Harvey Ward, Deputy Administrator of Motor Vehicles 
C. W. Head, Supervisor, Commission Services 


The Commission approved the minutes of the following 
meetings: 

Regular meeting of June 26, 1974 

Emergency telephone meeting of July 3, 1974 

Special meeting of July 9, 1974 


HIGHWAY DIVISION 


A list of properties needed for highway and other uses was 
presented by Mr. Boyd. He requested the Commission to declare by 
resolution the necessity of said properties for the public us? to 
which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the proper- 
ties if negotiations are not successful and thereupon adopted 


"Condemnation Resolution No. 2622," which resolution by this refer- 


ence is made a part hereof and filed in the Commission's files. 


Consideration was given to the abandonment of three delin- 
quent rental accounts totaling $423.50. Mr. Boyd stated that these 
individuals have moved, left no forwarding address, have.no means 
to pay and the expense of locating them for collection would not be 
justified. Following his favorable recommendation, the Commission 
approved the abandonment of the following rental accounts. 


FILE NO. NAME AMOUNT 

46171 Shirley Pierce $181.00 

44439 Norma Morgan 180.00 

45378 William Rohm, Jr. 62.50 
TOTAL $423.50 
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Net Interest Effective 
Cost Interest Rate 


2) Bankers Trust Company and Associates 


Harris Trust and Savings Bank ) 
First National Bank of Oregon ) 
Bank of America, NT. & S.A., 
and Associates 
Halsey, Stuart & Co., and Associates 
First National Bank of Chicago 
and Associates 

By First National Bank of Oregon 

by Pearl Base $31,497,250 6.99937 


And Associates 


Mr. Randolph stated the bids were checked by representatives 
of the State Treasurer's Office and Rankin, Walsh, Ragen and Roberts 
and were found to be accurate and in conformance with the bid pro- 
posal. He mentioned the chances of obtaining a better bid through 
readvertising seems- small and further there is the danger that no 
bids would be received on readvertising because the market was so 
near the State maximum rate of 7%. 


“Mr. Randolph also reported that the bid was generally in 
line with bids received on the same day by the Department of Veterans' 
Affairs to bring into account the difference in maturities schedule. 


, Chairman Jackson stated that in spite of the high cost of 
these bonds the money is to be spent on critical highway construction 
projects across the State. 


[t was moved by Commissioner Mitchell and seconded by Com- 
missioner Fisher that the Commission accept the bid of a syndicate 
20 firms headed by Salomon Brothers, New York, New York, at an 
-est rate of 6.7999% and reject the bid of Bankers Trust Company 
sociates and to return their bid guaranty to their representa- 
The motion was carried unanimously. 


The meeting was adjoupfied by the Chairman,at 11:15 a.m. 
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plus construction of a temporary bridge for the haul road which has 
not been enjoined could most likely keep the contractor operating 
while the State is perfecting its environmental impact statement so 
that we can greatly minimize any contractual claim damages. 


Mr. Barrie presented a quarterly report of property damage 
claims for the period from April 1, 1974, through June 30, 1974. 
During this period $58,968.46 was collected. 


Consideration was given to adopting as permanent rules 
the regulations governing directional signs visible to the traveling 
public from a State highway. Mr. Barrie pointed out that a temporary 
rule and resolution were approved by the Commission at its meeting 
on April 30, 1974, and was filed with the Secretary of State on 
May 3, 1974. This temporary rule was published in the Administrative 
Rule Bulletin on May 15, 1974. Following his favorable recommenda- 
tion, the Commission adopted the regulations as a permanent rule. 
(Regulations on file in Commission's files, Salem.) The permanent 
rule was published in the Secretary of State's Administrative Rule 
Bulletin on August 15, 1974, to become effective on August 25, 1974. 


Mr. Talbot presented for the Commission's consideration 
Notifications of Intent by property owners to make various types of 
improvements along the Rogue and Illinois Scenic Waterways. The 
requests have been carefully investigated as to their compliance with 
the provisions of the Scenic Waterways Act. The Commission acted 
on the following requests for reasons as stated in Mr. Talbot's let- 
ters to the Commission insofar as their authority under the Scenic 
Waterways Act is concerned. 


(1) Approved the request from Clarence F. Pruess, Jr. 
to construct a residence within the Rogue River 
Scenic Waterway in River Mile 83 near Robertson 
Bridge in Josephine County. 


(2) Denied a request from Agee & Beck, Inc. to harvest 
timber on McCaleb Ranch within the Illinois River 
Scenic Waterway in Josephine County. The Commis- 
sion gave authorization to negotiate the purchase 
of a scenic easement restricting use of the property 
to the existing youth camp and the McCaleb residence. 


The Commission considered an agreement for professional 
services with The ExhibiGraphics Group, Salt Lake City, Utah, for 
interpretive tacilities on the Old Oregon Trail between The Dalles 
and Ontario on I-80N. Mr. Talbot mentioned that this firm special- 
izes in historical interpretation for the research, planning, design 
and production of interpretive displays. He mentioned that these 
displays would be housed in distinctive shelters located in State 
Parks and safety rest areas on I-S80N. Visitor orientation stations 
at each end of the Trail will acquaint visitors with the overall 
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The Commission considered a three-year renewal of the 
Highway Division's fire insurance policy on puildings acquired by 
the Right of Way Section. Mr. Boyd indicated that the present policy 
will expire on August 15, 1974. Upon his recommendation, the Com- 
mission approved the fire insurance renewal for a three-year period. 


—— 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commis- 
sion on cases tried, cases settled, and institution of legal pro- 
ceedings filed against the Department of Transportation since the 
last Commission meeting. There were no questions. (See Exhibit CG 
on file in the Commission's files in Saiem.) 

Mr. Barrie referred to his report to the Commissicn’ on 
condemnation cases tried concerning the case of Oregon-Washington 
Railroad and Navigation (L-6682). He stated that he wished to clarify 
that his approval as listed in the report was the approval of the 
trial attorney's recommendation that the State file a motion for a 
new trial and if a new trial is not granted, to appeal the case. 

It is his opinion that there is substantial reversible error in the 
case. 


In connection with the report on institution of legal pro- 
ceedings, Mr. Barrie reported on a case that the State has joined in 
a lawsuit in the District of Columbia Federal Court to get back some 
of the Forest Highway funds that were impounded by the Federal Gov- 
ernment. He said the case is now before the Federal Court; however, 
there has been no hearing as yet. The total amount of the hold back 
is $12 million. 


Mr. Barrie stated that the State has instituted an action 
under the Scenic Waterways Act for some construction that was going 
on along the Rogue River in Curry County. 


Mr. Barrie reported on the Mt. Nebo case in Douglas County. 
A preliminary injunction was issued to prohibit further work on the 
Garden Valley Road-Fairgrounds Road Interchange, Contract No. 8003, 
until an environmental impact statement is prepared which discusses 
the impact of the haul road and dump sites for a substantial amount 
of material to be removed from Mt. Nebo. He stated that the contrac- 
tor and the State are both defendants in this case. There is also 
a local proceeding in the Circuit Court in Douglas County. Brt the 
State is not a party - the City of Roseburg and the contractor are. 
This suit attacks the City's procedures whether or not proper notice, 
etc., were given. There has been no order yet on this case. 


In response to Chairman Jackson's inquiry, Mr. Barrie said 
that the State's Environmental Engineers have been studying alterna- 
tive dump sites. There are 10 sites in assessment, and there are 
alternatives. The process for completing an environmental impact 
statement would take approximately 9C days. Under the contract, the 
State does have some mandatory dump sites which are not enjoined. 
These provide for approximately 300,000 cubic yards of dump. This 
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(3) Ausland Construction Co., Contract No. 7932, 
Manzanita Safety Rest Area on the Pacific High- 
way in Josephine County, for $11,720.08 (8.7%). 
The overrun was due to an accumulation of small 
unforeseen problems as work progressed. 


The Commission considered the approval of a publication 
entitled "Bikeway Design" which was prepared in January, 1974. 
Mr. Klaboe mentioned that this manual established standards and rec- 
ommendations for bikeways. Included in the manual are designs of 
signs to be used on the bikeways. In order for these signs to have 
legal significance, he recommended and the Commission approved the 
publication including the sign designs. (Copy of the manual in the 
Commission's files, Salem.) - 


Mr. Klaboe presented for approval the contracting of 7.69 
miles on the Battle Creek-Talbot Road Section of the Pacific High- 
way (I-5) in Marion County. He mentioned that a corridor and design 
hearing was held on March 8, 1973, and the Division has met all Fed- 
eral requirements for Clearinghouse and Environmental concerns. The 
proposed project will consist of updating the present facility to 
current Interstate standards and it has the approval of the Federal 
Highway Administration. Following his favorable recommendation, the 
Commission approved the project at an estimated cost of $8,600,000, 
and thereupon adopted "Highway Corridor and Design Resolution No. 
414," which resolution by this reference is made a part hereof and 
filed in the Commission's files. 


Consideration was given to the construction of the Skipanon 
River Bridge at Warrenton on the Warrenton Highway in Clatsop County. 
Mr. Klaboe pointed out that the Commandant of the U.S. Coast Guard 
has put the Highway Division on notice that this bridge at Warrenton 
is in violation of a 1916 navigation permit for that crossing. The 
Skipanon River Bridge was constructed in 1916 by Clatsop County and 
incorporated a hand-operated lift span. The County in 1933 rebuilt 
the structure, replacing the lift span with a float-out span. In 
1946, the State assumed jurisdiction over this section of highway 
when it was designated as Highway 105, the Warrenton Secondary High- 
way. The proposal is to construct a new bridge to modern standards 
with a movable span which will satisfy the needs of navigation. The 
project is proposed as a Federal-aid Secondary Project at an estimate 
cost of $2,000,000. Mr. Kleboe recommended approval of the project 
and to add it to Federal Aid Program XIIA. The Commission approved 
the project. 


The Commission considered requests from the Cities of 
Dallas and Roseburg for approval of TOPICS projects (traffic opera- 
tional procedures to increase capacity and safety). Following 
Mr. Klaboe's favorable recommendation, the Commission approved the 
requests and authorized him to sign the agreements when prepared. 


(continued on page 494) 
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story of the Oregon Trail and its significance in the settlement 

and development of Oregon. This agreement conforms to the Executive 
Department regulations and requirements for personal and profes- 
sional services. The total consideration for services for the con- 
sultant under this agreement is $56,195. The Commission approved 
the agreement as cecommended by Mr. Talbot and authorized Mr. Klaboe 
to sign it in their behalf. 


Mr. Talbot reported that there is a need to control com- 
mercial removal of rock to allow amateur rock collectors to pursue 
their hobby within the Succor Creek State Recreation Area in 
Malheur County. He stated that this proposal has the approval of 
the Bureau of Land Management, the Division of State Lands, and the 
University of Oregon. Upon his favorable recommendation, the Com- 
mission adopted the special regulations as a temporary rule to 
become a permanent rule if no hearing is necessitated following 
publication in the Secretary of State's Administrative Rule Bulletin. 
(Copy of special regulations in the Commission's files, Salem.) The 
temporary rule was filed with the Secretary of State on July 31, 
1974. The proposed rule will be published August 15, 1974, in the 
Secretary of State's Administrative Rule Bulletin. If no hearing 
is necessitated, the effective date of adoption will be September 4, 
1974. The permanent rule will be published on September 15, 1974, 
to be effective on September 25, 1974. 


TT 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salen.) 


Chairman of the Oregon Transportation Commission Exhibit A 
Vice Chairman of Oregon Transportation Commission Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits Exhibit D . 
Right of Way Engineer Exhibit E 
State Parks Superintendent Exhibit F 
Chief Counsel Exhibit G 


The Commission approved the following increases in project 
authorizations as recommended by Mr. Klaboe: 


(1) Peter Kiewit Sons' Co., Contract No. 7857, Old 
Oregon Trail in Union County, for $667,811.50 
(7.0%). The overrun was due primarily to the 
cost of stabilizing a large slide area. 


(2) C & B Olson Construction Co., Contract No. 7976, 
Pacific Highway from Jackson through Marion Counties, 
for $16,602.55 (11.6%). Twelve additional signs 
were added to the contract at the request of the 
Travel Information Council which caused the overrun. 


(continued on page 493) 
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JULY 25, 1974 BID LETTING 


(1) Arlington Intchge.-Irrigon Junction, Columbia 
River Highway, Gilliam and Morrow Counties. Grade, 
Pave, Guardrail and Signing Project. 
Footpaths or bicycle trails are not incorporated 
in this project as no reconstruction is involved. 
The purpose of this project is to eliminate hazard- 
ous conditions. 


(2) Irrigon Junction-Stanfield Junction, Columbia River 
Highway, Morrow and Umatilla Counties. Grade, 
Pave and Signing Project. Same as No. l. 


(3) West Fremont Intchge., Stadium Freeway, Multnomah 
County. Roadside Improvement and Mini-Park Project. 
Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction, or relocation is involved. 


(4) Main Avenue and Third Street (Tillamook), Oregon 
Coast and Wilson River Highways, Tillamook County. 
Grade and Pave Project. 

Concrete sidewalks will be incorporated in this 
project on a replacement-in-kind basis. 


(5) Winston-Shady Intchge., Coos Bay-Roseburg and 
Dillard Highways, Douglas County. Grade, Pave, 
Structures and Signals Project. 

An eight-foot Class I bicycle/pedestrian facility 
separated from the highway will be provided along 
the length of the project. 


(6) Deschutes River Bridge, Warm Springs Highway, 
Jefferson County. Footbridge Project. 
The purpose of this project is to provide a pedes- 
trian bridge across the Deschutes River. This 
project will be charged to the Bikeway Program. 


(7) Fort Stevens State Park, Clatsop County. Paving 
Project. 
This project includes asphalt concrete bikeway 
surfacing within the State park, which will provide 
an extension of the park's bikeway system. 


(8) Oswald West State Park, Clatsop and Tillamook 
Counties. Trail Construction Project. 


A pedestrian trail will be provided within the 
State park. 


- 495 - July 30, 1974 


catering . lati een = , stellt ERT a re ee ORE ee ee te ‘ et ha ln 


PROJECT FEDERAL STATE 
CITY SECTION ESTIMATE SHARE SHARE 


$11,750 


DALLAS Orchard Dr.-Washington $107,500 $ 84,000 
St., Kings Valley Hwy. 


Washington St.-Clay 
St., Uglow Ave. 


ROSEBURG Stewart Parkway-Troost 60,000 47,000 6,500 
St., Garden Valley Blvd. 


$167,500 $131,000 $18,250 


TOTAL NEW PROJECTS 


SUMMARY BY FISCAL YEAR 


(Federal TOPICS Funds) 1970, 71 & 72 1973 TOTAL 


Allocated Funds (Federal) $4,153,000 $870,000 $5,023,000 

Approved Projects (corrected 4,153,000 657,000 4,810,000 
to date) 

Balance --- $213,000 $ 213,000 

New Projects (7-30-74) -—- 131,000 131,000 

Unprogrammed Balance --- $ 82,000 $ 82,000 


Mr. Klaboe presented the following construction projects 
on which bids are to be received July 16 and July 25, 1974. He 

mentioned that the projects contain an explanation of plans concern- 
ing the establishment of footpaths and bicycle traiis. 


JULY 16, 1974 BID LETTING 


Shutler Station-Olex, John Day Highway, Gilliam 
County. Pavement Overlay Project. 

: Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction, or relocation is involved. 


Willow Creek-Vale, John Day Highway, Malheur County. 
Pavement Overlay Project. Same as No. l. 


Odell Butte-The Dalles-California Highway, 
Willamette Highway, Klamath County. Pavement 
Overlay Project. Same as No. l. 


Fort Klamath-Lobert Junction, Crater Lake Highway, 
Klamath County. Pavement Overlay Project. Same 
as No. l. 


Oregon City-Carus, Cascade Highway, Clackamas 
County. Pavement Overlay Project. Same as No. qs 


(continued on page 495) 
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CLACKAMAS Barton Bridge Section. (Grading $120,000 
809 & paving) 


TOTAL $160,000 
SUMMARY BY FISCAL YEARS 


(FAS Funds) 1974 1975 TOTAL 


Allocated Funds $4,108,000 $4,252,000 $8,360,000 


Approved Projects (corrected 4,108,000 571,990 4,679,000 
to date) 


Unprogrammed Balance --- $3,681,000 $3,681,000 
Projects - 7/30/74 --- 160,000 160,000 
Unprogrammed Balance --- $3,521,000 $3,521,000 


Mr. Klaboe reported that under ORS 366.525 the counties 
are entitled to receive from the State 20 percent of all funds 
received from motor vehicle taxes and fees for the period from 
April 1 through June 30, 1974. The amount credited to the counties 
totals $7,366,643.32 as apportioned by law. The funds were released 
on July 26, 1974. (Listing of each county apportionment on file in 
the Commission's files in Salen.) 


— 


Following Mr. Klaboe's recommendation, the Commission 
adopted the following proposed rules as permanent rules if no hear- 
ing is necessitated following publication of the rules in the Sec- 
retary of State's Administrative Rule Bulletin. 


(1) Rescind Speed Zone Resolution No. 540 adopted 
August 20, 1968, and establish a 45 mile per hour 
speed zone on the Lower Columbia River Highway 
from 200 feet south of the Multnomah County Line 
(M.P. 18.35) to 200 feet north of Dutch Canyon 
Road (M.P. 19.22) in Columbia County. 


(2) Rescind Speed Zone Resolution No. 504a dated 
March 6, 1973, and establish the following speed 
zones on the Lower Columbia River Highway in 
Columbia County: 


50 miles per hour from 500 feet south of 
Berg Road (M.P. 24.81) to McNulty Creek 
(M.P. 27.53) 


EXCEPT that from Berg Road (M.P. 24.91) 

to 0.12 mile north of Berg Road (M.P. 
25.03) the designated speed shall be 20 
MPH when children are present as per the 
provisions of Subsection la of ORS 483.104. 


40 miles per hour from McNulty Creek 
(M.P. 27.53) to the south city limits of 
St. Helens (M.P. 27.95) 
(continued on Page 498) 
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Attention was given to finance approval of three bikeway 
projects. Mr. Klaboe recommended approval of these projects and 
reauested authorization to add $255,000 to the current State Con- 
struction Program to cover their total estimated cost. The Com- 
mission accepted his recommendation by approving the following 
projects. 


BIKEWAY PROJECTS TYPE COST 


Campus Drive-0.T.I. (Klamath Falls) Bikeway, Class II $ 58,000 
Klamath County. 

This bikeway is 0.5 miles in length and will 

extend our previously constructed bikeway to 

service Oregon Technical Institute. 


Jacksonville-Medford Bikeway, Jacksonville Class III 128,000 
Highway, Jackson County. 

The length of this section is approx. 4.0 

miles and is proposed as a highway shoulder 

facility. ) 


River Road (Cottage Grove) Bikeway, Coast Class I 127,500 
Fork Willamette R., Lane County. 

This section 1.6 miles in length follows the 

west bank of the coast fork Willamette River 

paralleling River Road in Cottage Grove. 

Bureau of Outdoor Recreation funding has 

been approved for 50% of the estimated cost. 

The State's share of 50% will amount to 

$63,750. 


The Commission considered requests from Umatilla and 
Yamhill Counties for Federal-aid Secondary Projects and a request 
from Clackamas County for the cancellation of a previously approved 
project. Mr. Klaboe indicated that these projects have been inves- 
tigated and are eligible for FAS funds. Upon his recommendation, 
the Commission approved the following projects and authorized the 
Administrator and State Highway Engineer to sign the agreements 
when prepared. : 


COUNTY & PROGRAMMED STATE 
FAS NO. SECTION & DESCRIPTION AMOUNT SHARE 
TILLA N. Fork Walla Walla River (N. Fork $100,000 $11,000 
30-115 Road) Bridge Section. (Structure) 
YAMHILL Mosquito Cr. (Middle Island Rd.) 180,000 19,800 
753 Bridge Section. (Structure) 
TOTAL NEW PROJECTS $280,000 $30,800 


(continued on page 497) 
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(7) Amend "Through Highways and Stop Signs Resolution 
No. 13" dated September 21, 1949, in the following 
respects: 


Delete the requirements that all traffic 
southbound on the Hillsboro-Silverton 
Highway shall stop at its intersection 
with Main Street (the City will install 
stop signs on Main St.). 


Delete the requirement that all traffic 
northbound on the Hillsboro-Silverton 
Highway shall stop at its intersection 
with Oak Street. 


Require all traffic on the Cascade High- 
way No. 160 to stop at its intersection 
with the northbound leg of the Hillsboro- 
Silverton Highway (First Street). 


(8) Amend "Through Highways and Stop Signs Resolution 
No. 13" dated September 21, 1949, to include the 
following exceptions on the Scholls Highway in 
Washington County: 


All traffic eastbound on the Scholls 
Highway shall stop at its intersection 
with River Road, except that the right 
turn for eastbound traffic will be per- 
mitted without stopping. 


(9) Left-turn prohibition on the Tualatin Valley High- 
way at S.W. 185th Avenue in the Aloha Area in 
Washington County. (This rule was adopted as a 
temporary rule on April 30, 1974, and was put into 
effect on May 15, 1974, when signs were installed.) 


(Proposed rules published in the August 15, 1974, issue of the Sec- 
retary of State's Administrative Rule Bulletin. If no hearing is 
necessitated, the effective dates of adoption will be September 4, 
1974, The permanent rules will be published on September 15, 1974 
to be effective on September 25, 1974.) 


The Commission considered an agreement with McCann- 
Erickson, Inc. of Portland for the continuation of the "Keep Oregon 
Livable" Program for another year until June 30, 1975. Mr. Klaboe 
stated that the program seeks to create an awareness by the general 
public of a number of environmental issues relating to the activ- 
ities of the Highway Division and to encourage all Oregonians to 
make an individual commitment toward the preservation of Oregon's 
unique livability. He indicated that the Division is not suffi- 
ciently staffed to conduct these activities on its own. Major empha- 
sis of the continuing program includes the subject areas of land-use 
Planning and the soon to be completed Willamette Greenway Plan. Funds 
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(3) Establish a 50 mile per hour speed zone on the 
Lower Columbia River Highway in the vicinity of 
the community of Lindbergh from 0.85 mile south 
of Laurelwood Road (M.P. 44.17) to a point 0.57 
mile north of Laurelwood Road (M.P. 45.60) in 

Columbia County. 


(4) Establish a 35 mile per hour speed zone on the 
Mt. Hood Highway from the west city limits of 
Hood River (M.P. 104.30) to 100 feet east of West- 

cliff Drive, (M.P. 104.65) in Hood River County. 


(5) .Rescind Speed Zone Resolutions Nos. 26a dated 
March 10, 1960 and 26b dated November 3, 1960, and 
establish the following speed zones on the Oakland- 

Shady Highway north of Roseburg in Douglas County: 


40 MPH from 0.20 mile north of Community 
College Road (M.P. 11.53) to 500 feet 
south of Page Road (M.P. 12.58) 


45 MPH from 500 feet south of Page Road 
(M.P. 12.58) to 500 feet north of Housley 
Avenue (M.P. 14.61) 


35 MPH from 500 feet north of Housley 
Avenue (M.P. 14.61) to north city limits 
of Roseburg (M.P. 16.73) 


(6) Establish parking prohibition on the following 
sections of the Tualatin Valley Highway in the 
West Slcpe area in Washington County: 


North side from 70 feet west of the west 
property line of S.W. 87th Avenue (M.P. 
1.57 Engr. Sta. 77+50) to a point 100 
feet east of the east property line of 
S.W. 90th Avenue (M.P. 1.70, Engr. Sta. 
83+50). 


South side from 70 feet west of west prop- 
erty line of S.W. 87th Avenue (M.P. 1.57, 
Engr. St. 77+50) to the east property 

line of S.W. 90th Avenue (M.P. 1.72, Engr. 
Sta. 84+75). 


(continued on page 499) 
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MASS TRANSIT DIVISION 


Mr. Moore requested and the Commission gave their approval 
to ask the Emergency Board for the release of $18,333 of reserved 
funds for the Portland element of the Special Transportation Program. 


Attention was given to a contract with the City of Portland 
for a period of July 1, 1974, to June 30, 1975, in the amount of 
$26,448.73 (including the $18,333 above plus unexpended and market- 
ing funds) for the Special Transportation Program. The Commission 
approved the contract as recommended by Mr. Moore and authorized him 
to sign the agreement in their behalf. 


Mr. Moore presented for the Commission's consideration a 
contract with the Urban Mass Transportation Administration in the 
amount of $25,625 ($20,500 Federal funds) to conduct the Technical 
Resource Program. The Commission approved the contract and author- 
ized Mr. Moore to sign it in their behalf. 


Following Mr. Moore's recommendation, the Commission 
extended the Salem Car Pool Demonstration Project Agreement between 
the Highway Division and the Mid-Willamette Valley Council of Gov- 
ernments up to December 31, 1974. The Commission authorized the 
Highway Division Administrator to sign the agreement in their behalf. 


Chairman Jackson asked for a report on the Car Pool Proj- 
ect. Mr. Moore mentioned that in Portland approximately 8,000 
people are in the computer match program. There are about 1,500 
people that are in car pools. It is estimated that there is a saving 
of approximately 9,000 gallons of gas a day by people in car pools 
as a result of the State's program. There ‘are approximately 500 
people riding buses. It is estimated that 16,000 people are taking 
a car pool some time during the week. 


In Salem the interest has not been as high. The biggest 
problem is the large employers having problems of developing a car 
pool program. There are approximately 3,000 State employees that 
voluntarily participated in the match program. At this time it is 
not known how many are actually in car pools as a direct result of 
the project. A survey is to be made by mail which will give the 
answer. The City of Salem, Marion County and some large corpora- 
tions are maintaining an interest in the program. There will be 
statistical information available in a few months. 


In the Eugene~Springfield area, Lane County has set aside 
$100,000 to conduct a bus pool-car pool program. This is probably 
the largest public employer in the State that is going to aggres- 
Sively start this off. This program was started on July 1 this year. 


i 
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for the program are available from within the General Administra- 
tion budget in the amount of $35,000 and from the sale of custom 
license plates in the amount of $10,000. Upon his favorable rec- 
ommendation, the Commission approved the agreement at a cost not 
to exceed $45,000. 


Consideration was given to an abandonment resolution for 
the transfer of a small segment of right of way to Josephine County 
in exchange for County right of way required to improve a connection 
between a County Road and the Rogue River Loop Highway. Mr. Klaboe 
pointed out that the right of way exchange is necessary for the 
improvement by the County of the connection to provide safer access 
between the two facilities. This is also in compliance with an 
agreement between the State and the County dated July 10, 1973. 

The Commission approved the abandonment as recommended and there- 
upon adopted "Abandonment Resolution No. 537," which resolution by 
this reference is made a part hereof and filed in the Commission's 
files, Salem. 


Attention was given to a supplemental agreement with Roy 
Jorgensen Associates, Inc. covering consultant services for the 
Division's Maintenance Management System development. Mr. Klaboe 
stated that this agreement is to provide additional computer program- 
ming assistance. The cost will not be more than $2,770. Following 
his favorable recommendation, the Commission approved the agreement 
and authorized him to sign it in their behalf. 


AERONAUTICS DIVISION 


The Commission considered an option on a parcel of land 
taken by the Highway Right of Way Division on behalf of the Aero- 
nautics Division for an easement for avigation rights in connection 
with the Siletz Bay State Airport in Lincoln County. Mr. Burket 
stated that the total price is $2,700. Following his recommendation, 
the Commission approved the option and authorized the Highway Right 
of Way Division to exercise this option. (See File No. A-14) 


The Commission considered authorization of a request to 
the Legislative Emergency Board for permissior. ~» submit an appli- 
cation for Federal aid under the Planning Grani Program of the Fed- 
eral Aviation Administration. Mr. Burket indicated that the Federal 
Funds to be requested in the amount of $20,000 is for the purpose of 
accomplishing an airport "Master Plan" for the Aurora State Airport 
in Marion County at a total cost of $30,000. The Commission approved 
the request as recommended by Mr. Burket. 


July 30, 1974 


EXHiBiT_A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you 
authorized me in my official capacity to exercise certain 
authority on behalf of the Oregon Transportation Commission. 
Pursuant to that authority and acting in accordance there- 
with for the Commission, I approve all actions listed on 
the attachment hereto and report this action for your official 
records. 


Attachment List: 

1) Options accepted (41) Report of June 21, 1974 

2) Relinquishment to Oregon Wildlife Commission approved 

3) Relinquishment to Bonneville Power Adm. approved 

4) Reconveyance of Sign and Release of State's Interest 
as Lessee in Outdoor Advertising Sign Site with 
Honald Incorporated approved 

5) Extension agreement with Ore.-Wash. Railroad & 
Navigation Co., Union Pacific Railroad Company 
and Southern Pacific Transportation Company approved 

6) Grant of Access approved (File 17082) 

7) Agreement with Mission Mill Museum Assoc. and City 
of Salem approved 

8) Supplemental agreement with Friends of Tryon Creek 
Park, Inc., approved 
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MOTOR VEHICLES DIVISION 


No report. 


Mr. Talbot reported that parks' attendance for June this 
year is up approximately 12 percent over June of last year. 


Mr. Fryer stated that the attendance at the Information 
Centers is still slightly down from last year. The travel industry 
is holding even on attendance; however, the spending is greater 

than last year. 


DEPARTMENT OF TRANSPORTATION 


Director's Report 


Mr. Baldwin introduced to the Commission Harvey Ward, 
newly appointed Deputy Administrator of Motor Vehicles Division. 


The Commission set Wednesday, August 28, 1974, as the date 
for the next meeting. 


The Commission considered an agreement with Bardsley & 
Haslacher, Inc. covering responsibilities for a Statewide Public 
Opinion Survey concerning transportation planning. Mr. Baldwin men- 
tioned that the funds for this survey will come out of the Oregon 
Transportation budget for consultant services in conducting State- 
wide transportation studies. The total cost of the survey will not 
exceed $22,500. Upon, his favorable recommendation, the Commission 
approved the agreement and authorized the Director to sign it in 
their behalf. 


The Chairman adjourned the meeting at 9:45 a.m. 


omnissioner 


Commission Services 
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1) 


Number 


46619 
47544 
48048 
48113 
48194 
48198 
48214 
48222 
1-20.20 
1-33.33 
1-136.52 
1-141.87 
1-170.26 
1-186.37 
1-208.24 
1-253.04 
1-255.49 
iw-16.22 
1W-30.08 
4-47.57 
4-118.94 
4-240.69 
4-251.06 
4-253.63 
4-271.55 


4-257.05, 


4-271.97 
4-280.74 
7-237.06 
7-244.36 


9-275.84 
26-25.47 
26~26.93 
26-44.83 
47-0. 96 

47-2.80 

47-46.38 
47-52.04 
47-52.81 
9 Signs 

20 Signs 


14 Signs 


EXHiBiT_A_ 


Right of Way Report of June 21, 1974 
OPTICNS TO PURCHASE REAL PROPERTY 


Name 


Nalum, George L. 

Allison, F.L. & D.M. 
Publishers Paper Co. 
Clemens, E.M. & Rex (Trustees) 
Kraemer, Kenneth & Richard 
Shimanski, Kate 

Moar, R.C. & J.E. 

Douglas County School District #116 
Yergen, Phillip 

Clark, Vernon P. 

Keele, Ennis L. 

Heegard, E.C. 

Nash, Adam M. 

Adams, Stanley G. 

Ratti & Frick 

The Lynch Ranch 

Portola Lumber Co. 

Miijier, GR. & Hein 
Snyder, Fred 

Connolly, Ann 

Flliott, Fred 

Oregon Fish and Game Council 
Rapids Motel 

Mallard Motel 

Mallard Motel 

Nelson, Marion 

Van's Cafe 

Elmer's Texaco & Cafe 
O'Neal, Bettie 

Bates, L.E. 

Glenn, Mary 

Patridge, 0O.C. 

Gesch, Ed 

Erickson, Norman. B. 

Lake, John H. 

Nordmark, Magdalene L. 
Hunt, Eldin 

Smith, Edna R. 

Maller, Aileen E. 
VanDbonelen, Robert 


Miller Paint and Wallpaper Co., Inc. 


National Advertising Co. 


National Advertising Co. 


41 Transactions Total 


APPROVED BY CHAIRMAN” 
GLENN L. JACKSON 


pate DWNe 24 /97¥ ee 


Bi ee eee ee 


ee Fens Mees 


See Rta 


Consideration 


$14,200.00 
2,525.00 
1,495.00 
300.00 
11,725.00 
11,650.00 
17,575.00 
0.CO 
500.00 
25.00 
450.00 
450.00 
150.00 
300.00 
90.00 
420.00 
780.00 
60.06 
50.00 
30.00 
69.00 
190.00 
150.00 
395.00 
445.00 
30.00 
820.00 
220.00 
45.00 
525.00 
100.90 
450.00 
69.00 
150.50 
90.00 
60.00 
60.00 
300.00 
60.00 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


exHisit_A_ 


Relinquishment of excess Property to the Oregon Wildlife Com- 
mission covering two sites on the Hubbard Interchange-Hayesville 
Interchange Section of the Pacific Highway in Marion County. 

One site covers 20.3 acres (File 46914) and the other site 
covers 4 parcels containing 17.4 acres, 56 acres, 37 acres and 
39.9 acres (Files 20280. 23720, 25669 and 23578). 


Relinqish an access roadway containing 900 Square feet to 
Bonneville Power Administration on the Columbia County L‘ne- 


Burlington Section of the Columbia River Highway in Multnomah 
County. (File 45065) 


Reconveyance of Sign and Release of State's Interest as Lessee 
in an Outdoor Advertising Sign Site on the Columbia River Highway 
in Morrow County. State to relinquish all interest in said 


agreement with Honald Incorporated for original purchase price 
of $2,360. (File 2-163.5) 


Extension agreement with Oregon-Washington Railroad and Naviga- 
tion Company, Union Pacific Railroad Company, and Southern 
Pacific Transportation Company for the lease of the Steel Bridge 
in Portland, Multnomah County, for 6 months to December 31, 1974. 


Grant of Access to Thomas F. and Louise E. Lazier at Station 
8+23 on the La Grande-Baker Highway in Union County. (File 17082) 


A maintenance and administration agreement with the Mission Mill 
Museum Association and the City of Salem for the Thomas Kay 
Woolen Mill Restoration Project to be carried out on a match- 

fund basis under provisions of the National Historic Preservation 
Act of 1966. Costs are shared by the Association and the National 
Park Service. The City is the guarantor. There are no State 
Funds involved. The estimated cost of the Thomas Kay Woolen Mill 
Restoration Project is $25,000. The Federal share covering the 
project has been earmarked from Oregon's FY 1974 apportionment 

of historic preservation grant monies, 


Supplemental agreement amending April 15, 1974, agreement with 
Friends of Tryon Creek Park, Inc., an Oregon nonprofit corpora- 
tion, for the construction of a nature house in Tryon Creek State 
Park in Multnomah ‘ounty. The supplemental agreement will pro- 
vide as follows: "Upon award of contract by corporation, State 
will pay to Corporatior the sum of $10,000. In the event that 
Corporation does not have sufficient funds to complete the con- 
struction of the nature house, State will provide up to an 


additional $28,000 for said construction upon request and docu- 
mentation of need by Corporation." 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON APPROVED 
paTETUDE BY, / 79Y 


° 


4 
EXHIBiIT_4 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


toa .=. Preyoct __ Boring Road Interchange Section 


Type of Work Roadside Improvement. F.A. Proj. No, RF=156(23) _ 
Coane Clackamas Mt. Hood 


4 


Highway 
No. of Bidders Low Bidder_Paul Brothers, Inc., Portland 
Low BidS_232744.00 


Engineer's Recommendation: Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received. 


No.—2___ Project__Cannon Beach (Spruce & Ist Sts.) Section SE» 


Type of Work Grading and Pavin F.A. Proj. No. "> 
a | eee Highway Cit Streets 


nn at biees* Low Bidder_Palmberg Paving Company, Inc., Seaside 
ow pia g_. 27,675.00. 


Engineer's Recommendations: Award to low bidder as soon as approval 
of the City of Cannon Beach is received 
and the sum of $7,900.00 is deposited by 
the City. 


No._3____ Project silver Point Slide Section 


Type of Work__ Slide Correction F.A. Proj, No. _ER=281(4) 
es Oregon Coast 


William D, McBee & Hi-Lo Roads, Inc., 
ringfield 


No. of Ridden Low Bidder ss ingf 


Lew Bid $ 371,65 698 : 2s 


Enginver’s Recommendations: Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received. 


APPROVED BY CHATRMAN 


GLENN L. JACKSON 
DAT. - 506 - 


2s 


No..— 4... Projoct.__Yacksonville ("E" Street) Section __ 


Type of Work Grading and Paving g-a. Pr0j. No, _*™ 
County Jackson Highway City Street 

M, C. Lininger & Sons, Inc., 
No, of Bidders a ae Low Bidder. Medfor 


Low Bid s_.24%953.00 


Engineer's Recommendation: Award to low bidder as soon as approval 

of the City of Jacksonville is received 
and the sum of $4,000.00 is deposited 
by the City. 


No.9 Project__Shady Cove (Schoolhouse Lane) Section 


Type of Work Grading and P Ving. A. Proj. No. ed 


County___Jackson Highway City Street 
: M. C. Lininger & Sons, Inc., 
No, of oe Low Bidder _. 


Low Bid ¢_152935.00 


Engineer's Recommendations: 


Award to low bidder. 


ee | Project___WeW_ Idaho School Loop Section 


RS-19-106(1) & 
TypeofWork_ Structures eg. ici. No, RS=19-107 { 


Lake FAS 19-106 and 19-107 


County Highway 


No. of Bidders 4 Low Bidder_tlamilton Construction Co., Springfield 


Low Bias _799920.00 


Engineer's Recommendations: Award to low bidder as soon as approval 
of Lake County is received and the sum 
of $11,500.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
_ GLENN 4 JACKSON 
DAT = = 
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EXHIBit_A 


No. I: ll -.= Proyoct __creswell (Ist Street) Section = 


Type of Work Grading and Paving F.A. Proj. No. = 
County __ Lane Sipines City Street 


No. of Bidders 4 Low Bidder__Wildish Construction Co,, Eugene 
Low Bid s__24,453.00 


Engineer's Recommendation: Award to low bidder as soon as approval 
: of the City of Creswell is received and ' 
the sum of $5,000.00 is deposited by : 
the City. . ; 


- No.8 _ Project__Waldport (Mill Street) Section 
Type of Work _____Grading and Paving Fa. Proj. io. => 
joa Lincoln Highway City Street 
mitten. 2 Low Bidder Road & Driveway Co., Newport 


Low Bid $224385,50 


Engineer's Recommendations: Award to low bidder as soon as approval 
of the City of Waldport is received and 
the sum of $2,400.00 is deposited by 
the City. 


io oe Project.__4e Ontario Intchge.-Idaho State Line Section 

Type of Work Grade, Pave and Sign F.A. Proj. No, 17 80N-8(29)373, Safety 
County Malheur Highway___Old Oregon Trail 

No. of Bidders. 4 Sona J. C. Compton Company, MctHinnville 

Low Bid $__1.796,104.50 


Engineer's Recommerdations: Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received. 


APPROVED BY CHAIRMAN 
_ GLENN L. JACKSON 


DAT = = 
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EXHIBiT_A 


No.0. _ Projact Silver Falls tate Park, Bikeway 


Marion ‘in 


County oil ee 
Ns. of Bidders = Tae Low Bidder -ee————— 
Low Bid S. 


Engineer’s Recommendation: NO BIDS RECEIVED. 


No._!!___ project __State St. & Broadway (Salem) Section 

Type of Work Traffic Signals F.A. Proj. No, __ 1=5028(3) 
a i. Santiam and FAS 159 
No. of Bidders._ 4 Low Bidder__Hansen Electric Company, Coos Bay __ 
Low sids—108,721.00 


Engineor's Recommendations: Award to low bidder as soon as approval 
of the City of Salem and the Federal 
Highway Administration is received and 
the sum of $20,000.00 is deposited by 
the City. 


No._!2___ project __ Fremont Bridge Section 


Type of Work__ Safety Railing and Ladders ¢-p p46, vo, 1-405-8(31)393 
County__Multnomah tighway___ Stadium Freeway 

Fentron Highway Products, Inc., 
No. of Bidders___2___ Low Bide. a i ae 


Low bias 147,942.00 


Engineer's Recommendations: Reject both bids as being too high. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
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No. _13 


~. .— Projoct Troutdale (S.E. 8th Stree t) Secti 
Type of Work Grading and Payin ..F.A. Proj. No, =" 


County Mul tnomah Highway__City Street _ 


Frady Construction Company, 


No. of Bidders 2 


———___. Low Bidder 


LowBids_24,642,00 


Engineer's Recommendation: Award to low bidder as Soon as approval 
of the City of Troutdale is received and 


the sum of $3,700.00 is deposited by the 
City. 


incest. Pepin Tryon Creek State Park 


Type of Work ah ie 
County eecinee eel i Highway a a 
No. of Bidders____ 4 


Low Bidder_Paul Brothers, Inc., Portland 
Low Bid s_52, a01,80 


Engineer's Recommendations: Award to low bidder, 


eine Project Port of Entry (Ashland) Section 


Type of Work__Grading, Paving and Buildings _ F.A. Proj. No. __== 


County ——iGCkSOn __stitewey__ Pacific 
M. C. Lininger & Sons, HiCs 5 
No. of Bidders___ 3 ee 


Low Bid $_969 ,210,00 


Enginaer's Recommendations: AWard to low bidder as soon as necessary 


financing is approved by the Emergency 

Board. 
On June 25, 1974, I accepted by telephone the Engineer's recommenda- 
tions as shown on the above 15 bids received on June 20, 1974, and 
authorized the Administrator and State Highway Engineer to award the 
contracts when certain conditions were fulfilled. 


Le 


. Glenn L. Jacks 


6, 


toil ae 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions iisted on the attachment hereto and report this action 
for your official records. 


is {day of ' , 1974 


Chairman 


Oregon Transporta Commission 


Attachment List: 

1) Options accepted (60) Report of June 28, 1974 

2) Agreement with the Public Utility Commissioner 
approved (File 48085) 

3) Agreement with Jackson County approved 

4) Agreement with Southern Pacific Transportation Co. 
approved 

5) Direct sale authorized (File 8187) 

6) Direct sale authorized (File 41761) 

7) Agreement with SOLV, Inc. approved 
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1) 


Number 


41967 
44199 
47031 
47832 
47875 
48022 
46051 
48114 
48118 
48317 
1-22.18 
1-22.18 
1-22.31 
1-30.85 
1-31.35 
1-33.98 
1-40.18 
1-77.28 
1-134. 34 
1-170.50 
1-178.55 
i-198.24 


3—905 62 


aT eve oS 


1-280.19 
1-282.5 
1W-116.30 
4-1.26 & 
4-1.51 
4-33.03 
4-44.96 
4-89.64 
4-101.83 
4-104.18 
4-117.31 
4-118.77 
4-123.85 
4-124.61 
4-129.31 
4-130.68 
4-142.11 
4-240.69 
4-246.26 
4-247.78 
4-24.97 
4-247.78& 
4-248.97 
4-255.48 
6-368.73 
7-253.66 


exnipit_A_ 


Right of Way Report of June 28, 1974 
ptions to Purchase Real Property 


Name Consideration 
Loken, L.& B. & Hanger, E.& L. $ 8,000.00 
National Advertising Co. 4,680.00 
National Advertising Co. 1,365.00 
Church, James E. & Robert W. 40,000.00 
Roberts, Herbert A. & Alma L. 15,100.00 
Feltman, Charles 400.00 
Publishers Paper Co. 200.00 
Teed, Rexford G. & Louise M. 55,000.00 
State Land Board 1.00 
Hattan, D.S. & V.M. & Fisher, J.E. & B.A. 31,500.00 
Racette, Lena M. 660.00 
Racette, Lena M. 660.00 
H.L. Robinson Co. 2,660.00 
Weisz, John Jr. 750.00 
Weisz, John 450.00 
Fagg, Fred W. 360.00 
Quaker State Oil Refining Co. 215.00 
Cooper, W.C. 450.00 
Clack, Frank A. 510.00 
Kremer, Charles A. 360.00 
Baimbridce, Harry 240.00 
Hayes, John & Etha 1,660.00 
Bare, Kenneth R. 1,200.60 
Durham, Bob 540.00 
Parent, B.I. 300.00 
Jennings, Charles & Webking, Yvonne 360.00 
The Dalles Auction Yard 360.00 
Wassenmiller, August 120.00 
Herrling, Ed (Estate) 60.69 
Lee, Clyde H. 30.00 
Shields, Robert « Gladys 120.00 
Read, Florence Belle 90.00 
Jones, Alleda Z. 180.06 
Elliott, Fred H. 120.00 
Hershey, Bob 120.00 
Williams, C.G. 90.00 
Brink, Eugene D. 240.00 
Oregon Equipment Co. 90.00 
Slocum, Blanche 150.00 
Hall, Marilyn 72.00 
Melita's Motel 315.00 
Melita's Motel 355.00 
Melita's Motel 335.00 
Say, Orlo and Greta 90.00 
Walt's Cozy Camp 90.00 
Dennis, Everett 120.00 
Skyline Farms, Inc. 300.00 
Lee, Cal E. 120.00 


APPROVED BY CHATRMAN 
GLENN L. 2 


DAT -/- 


EXHIBIT_/ 


9-105.43 H.L. Robinson Co. 3,000.00 
9-118.73 Kangas, Orval M. 150.00 
9-240.12 Coos Trucking Co. 360.00 
9-240.12 Coos Trucking Co. 360.00 
15-14.94 Deckert, Harry 180.00 
26-40.65 Oregon Baptist Convention 300.00 
30-15.82 Burelbach, Albert 180.00 
39-19.14 Palanuk, N.R. 120.00 
42-21.18 Moore, Collis P. 120.00 
47-1.59 Neitzel, Herbert L. 60.00 
47-46.48 Smith, Edna R. 69.00 
4 signs H.L. Robinson Co. 9,670.00 
6 signs H.L. Robinson Co. 12,120.00 
26 signs Quaker State Oil Refining Co. 5,590.00 

60 Transactions Total $203,518.00 


2) Agreement with the Public Utility Commission for the Port of 
Entry facilities at Ashland, Jackson County. File 48085 


3) Agreement with Jackson County to acquire 56 parcels of land for 
the Bear Creek Greenway Acquisition in Jackson County. The project 
has been approved by the B.O.R. and an agreement signed for Federal 
funding. 


4) Agreement with Southern Pacific Transportation Co. for installation 
of illumination at the S.P. spur crossing of the Corvallis-Toledo 
Hwy. at the westerly edge of Philomath in Benton County. The cost 
of $6,000 will be shared equally. 


5) Direct sale of 0.88+ acre to Leon and lrene Carter on the Crabtree- 
Scio Section, Albany-Lyons Hwy. in Linn County for $750. File 8187 


6) Direct sale of 0.03 acre, subject to 20' sewer easement, to Arthur 
and Josephine Weldon in West Linn-Pacific Hwy. Sec., East Portland 
Freeway, in Clackamas County for $100. File 41761 


7) Agreement between SOLV, Inc. (Stop Oregon Litter and Vandalism) and 
the Commission, for the State to continue participation in the 
financial support of the statewide SOLV anti-litter and vandalism 
program. The agreement states that: 


1. SOLV will enlarge its anti-litter and vandalism campaign 
directed to the reduction of types of litter and vandalism 
that directly affects the operation, maintenance, and use of 
State highways, parks, recreation areas and the ocean shore. 


2. State will underwrite the costs of such an enlarged campaign 
through the period ending June 30, 1975, in an amount not to 
exceed twenty-five thousand ($25,000) dollars. 


3. SOLV, as a condition precedent to payment of such costs, will 
supply the State with source documents which support the 


PROVED BY CHATRMAN 
ENN L. JACKSON 


exnisit_A_ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this action 
for your official records. 


9 
Dated this Y day of tty, , 1974 
‘) y P 


Chairman 
Oregon Transports 


Attachment List: 
1) Options accepted (51) Report of July 5, 1974 
2) Direct sale authorized (File 10186) 
3) Construction Agreement and Easement Indenture with 
Union Pacific Railroad Company approved (File 47954) 
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Exnisit_A_ 


Right of Way Report of July 5, 1974 
Options to Purchase Real Property 


Number Name Consideration 
47840 Douglas Forest Protective Association $ 20,940.00 
48010 Neuman, Roland F. & Elsie A. 3,000.00 
48210 Weyerhauser Company 307, 400.00 
1-27.38 Marion County 600.00 
1-40.18 Winn, Brent 50.00 
1-51.71 North Santiam Cha.aber of Commerce 1,860.00 
1-53.96 Belleque, Lester 150.00 
1-54.87 Martens, A.J. 450.00 
1-231.03 Oldenburg, Bessie M. 120.00 
1-254.43 Collins, Bess T. 300.00 
1W-13.52 Miller Paint & Wallpaper Co. 245.00 
Burge, John M. 245.00 
2-78.84 Taylor, Marion 360.00 
2-173.10 Riverview Trailer Court : 150.00 
Bettencourt, E.L. 60.00 
4-5.15 Wilson, Elmer 3 90.00 
4-130.46 Lawrence, Carroll 180.00 
4-281.17 Todd, Everett 120.60 
4-281.17 Strout Realty 285.00 
5-164. 89 Travelers Motel 395.00 
5-174.24 Ricco, Eugene 45.00 
5~174.24 race Chapel Evangelical Methodist Ch. 100.00 
5-175. 58 Donaldson's Chevron Station 550.00 
5-181.51 & Golden West Motel 1,140.00 
5-179. 37 
7-238.49 Keplinger, Charles 120.00 
7-242.31 Grigg Brothers, et al 200.00 
Ross Butler, et al 0.00 
9-24.38 Morris, Leslie 300.00 
9-24.38 Nerenberg, Joseph 1,515.C0 
9-24.79 Seaside Golf Club 395.00 
10-63.38 Homan Drugs 310.00 
Homan, Byron : 0.00 
16-2.04 + Wolford, Velma K: . 165.00 
16-2.87 Propst, Eimer FE. 105.00 
16-2.98 Propst, Elmer EF. 90.00 
16-3.08 Propst, Elmer E. 90.00 
16-5.39 Gerig, Amos C. 60.00 
16-10. 36 Forbes, W.P. 90.00 
16-10.46 Porbes, W.P. 45.00 
16-17.44 Jonnson, Harry 120.00 


APPROVED BY CHATRMAN 
GLENN L. JACKSON 


DAT. =—Z= 
- 515 - 


2) 


3) 


EXHIBIT. A 


16-17.49 Stevens, Charles L. $ 120.00 
16-21.79 Nelson, Walter L. ‘ 150.00 
18-6.44 Dotson, Alan 120.00 
26-22.93 Lundeen, Josephine 600.00 
28-3.73 Church of Christ 100.06 
28-18.25 Pilot Rock Motel 175.00 
39-4.89 Bolton, Ralph 120.00 
41-21.32 Gri: fenberger, Ray 90.00 
47-55.93 Berger, Ruth 180.00 
5 signs National Advertising Co. 3,245.00 
7 signs National Advertising Co. 4,310.00 
20 signs H.L. Robinson Co, 35,840.00 
10 SR's Casey & Stone 3,000.00 
6 SR's Casey and Stone 1,800.60 
8 signs Miller Paint & Wallpaper Co., Inc. 4,675.00 

51 Transactions Total $396,965.00 


Direct sale of 0.33 acre+ to City of Central Point, Rogue Valley Hwy., 
Jackson County. The consideration of $1750 is half the value. 
File 10186 (Real Property Resolution 646) 


Construction Agreement and Easement Indenture with the Union Pacific 
Railroad Company to reconstruct the North Going St. overcrossings in 
the Union Pacific Albina Yards in the City of Portland, Multnomah Co. 
File 47954 (Agreement also with City of Portland) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSOW 


pate_Z-4£.7¢ _ 


Approved... 
sa 


EXHIBIT_4Y 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
NEGATED AUTHORITY 


~.— Project — Foothill Drive 


No. 


Type ol Work Grading, Culvert §& Structure ——_ F.A. Proj. No, __RS-23-108 (1) 


County. ANOUY Highway__FAS_ 23-108 


No. of Bidders 2 Low Bidder__DOuglas S. Coats Construction, Beud 


Low Bid S__72,379.00 
Engineer's Recommendation: Award to low bidder as soon as approval of 


Malheur County is received and the sum of $10,500.00 
is deposited by the County. . 


Pvbless Beaverton Interchange _ 
Tyoe of Work __ROadside Improvement F.A. Proj. No. _LSS-628(5) 


No. 


County Washington Ss Highway__ Beaverton-Ti gard 


No. of Bidders___© Low Bidder__ Landsca pe Artists, Eagle Creek 


Low Bi¢ $95,556. 00 


Engineer's Recommendations: : 
Award to low bidder as soon as approval of 
the FHWA is received. 


No. Project Walker Road Interchange 


Type of Work_ Roadside Improvement F.A. Proj. No. LSS-628 (4) 


County___ Washi a ag eS ae ty Highway Beav erton-Tigard 


Low Bidder___Lands~ape Artists, Eagle Creek 


————— 


No. of Bidders 


——a 


Low Bid $ .392323.00 


Engineer's Recommendations: Award to low bidder as soon as approval 
te of the FHWA is received. 


On July 3, 1974, I accepted by telephone the Engineer's 
tions as shown on the above 3 bids received on June 27, 1974, and 
authorized the Administrator and State Highway Engineer to award the 
contracts when certain conditions were fulfilled. 


Dated this 7 day of Uetz, _, 1974 
LOA 


Glenr L. Jackson 
Oregon Transport 
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TO: 


SUBJECT : 


ow. a 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this action 
for your official records. 


Dated this JS day o 


1974 


Chairman 


Oregon Transportatipn/Commission 


Attachment List: 


1) 
2) 


3) 
4) 
5) 


VENTE eA hen 
Sig ths vista 


Options accepted (40) Report of July 12, 1974 

Easement indenture with Southern Pacific Transportation 
Company approved (Files 46011 & 46053) 

Direct sale authorized (File 47610) 

Direct sale authorized (File 17837) 

Public sale authorized (Files 28774, 28776, 28777) 
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1) Right of Way Report of July 12, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Conside: ation 
47672 Veneta Starnes Estate $ 200.00 
47821 Kempton, Louise & Jeffries Develop. Corp. 9,500.00 
47910 Stonefield, Frederick & Vernon 186,000.00 
47924 & Orth Industries, Inc. : 200,000.00 
48151 
47977 Straub, Robert W. 0.00 
48021 Calif.- Western States Life Ins. Co. 100.00 
48031 Stickel, Raymond & Claire 1,000.00 
48110 Craighead, Charles & Ruth 6,200.00 
.48115 Oliver, Leon & Roselyn 100,000.00 
48200 Freeman, Carol Lee 15,000.00 
1-26.47 Owre, Jesse C. 630.00 F 
1-34.31 Ditchen, David 360.00 f 
1W-16.94 Meusling, John R. 50.00 3 
1W-29.83 Dairy Queen Prive-In 280.00 a 
1W-29.83 “cDougall, Arland 90.00 
1W-34.03 Northwest Logging Supply 200.00 
1W-34.03 Bell, Geraldine 72.06 
2W-67.92 Eddings, Leo 50.00 
4-46.16 The Oasis. 200.00 
4-97.58 & Vincent, Loyd 342.00 
4-97.73 
4--118.62 Elliott, Fred 120.00 
4-125.74 Bayless, Charles R. 240.00 ei 
4-130.46 Barrett, George 240.00 
4-269. 81 Schill, R. 135.00 
9-11.46 Demmel, A.H. & Lema 50.00 
9-15.23 Harvey, George 50.00 
9-111.58 Bufton, J.K. & I.0. 505.00 
9-112.02 Bufton, J.K. & I.0. 505.00 
9-112.09 Bufton, J.K. & I.O. 505.00 j 
9-119. 36 Hespack, Leonard & Viola 150.00 
9-189.13 Feehely, Robert 360.00 
39-21.47 Cropp, David 25.00 
32-35.42 Werth, Walter ; : , 240.00 
41-24.15 City Center Motel 205.00 
47-0.48 Skaling, Donna Mae 50.00 
47-0.83 & H.L. Robinson Co. 3,840.00 
47-61.62 
47-2.61 Paden, Willa 60.00 
66-33.30 McCulloch Chain Saw Sales & Service 220.00 
66-38.40 & First Baptist Cherch of Haines $ 195.00 
66-41.08 
66-53.95 Shady Park Court 385.00 
40 Transactions Total $528, 354.00 

APPROVED BY CHATRMAN 

GLENN L. JACKSON - 519 - 

DAT —/S- 

ms g 
= eee : 


2) 


3) 


4) 


5) 


EXHIBIT. 2S aa 


Easement indenture with the Southern Pacific Transportation Company 
granting the State an easement for the construction of the Tualatin 
Overcrossing on the South Tigard Interchange-East Portland Freeway 
Interchange Section of the Pacific Hwy. in Washington County. 

No cost. Files 46011 & 46053. (Right of Way Branch) 


Direct sale to Jackson County of 7.6 acrest on the Crater Lake Hwy.- 
Brownsboro Section of the Lake of the Woods Hwy. in Jackson County 
for $5,750, half the appraised value. File 47610. (Right of Way 
Branch) (Real Property Resolution 647) 


Direct sale to Douglas County for 0.68 acret on the Winchester- 
Shady Pt. Section of the Pacific Hwy. in Douglas County for $6,800. 


We have Federal approval for this sale. File 17837. (Right of Way 
Branch) (Real Property Resolution 648) 


Public sale of 0.32 acret on the Lake Road-Oregon City Section, 
Cascade Hwy., Clackamas County for a minimum consideration of $6,650. 
We have FHWA approval. Files 28774, 28776, 28777. (Right of Way 
Branch) (Real Property Resolution 649) 


: 


” Asst. State Hwy. Engr 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ~- = 


e 


TO: 


SUBJECT: 


EXHIBIT_A 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
actions listed on the attachment hereto and report this action for 
your official records. 


Attachment List: 


\ 
Dated this eY ” day of “-L > 1974 


Commission 


Options accepted (8) Report of July 19, 1974 


Public 
Direct 
Direct 
Direct 
Public 


Agreement 
Agreement 
Agreement 
Agreement 


sale 
sale 
sale 
sale 
sale 


approved 


Agreement 
Agreement 


authorized (Files 39526, 39527, 40970 & 43715) 
authorized (File 6411) 

authorized (File 7398) 

authorized (File 10186) 

authorized (File 454) 


with City of Salem approved (Hines Street) 

with City of Salem approved (Mission Street S.E.) 
with Jackson County Board of Commissioners approved 
with Clackamas County Board of Commissioners 


with City of Enterprise approved 
with City of Canby approved 


Acquisition agreement with Jackson County approved 
Amended deed from Bureau of Outdoor Recreation approved; 


Amendment to lease agreement with City of Roseburg approved 
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1) 


2) 


3) 


4) 


5) 


6) 


7) 


exipir_A_ 


Right of Way Report of July 19, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
48052 Sharp, Ray D. & Mary F. $ 2,265.00 
18 signs National Advertising Co. 11,810.00 
16 signs National Advertising Co. 12,460.00 
1-38.72 Hybertsen, G. N. 450.00 
1-183.94 Bandal Distributors 900.00 
1E-27.24 Smith, Willie & Margery 90.00 
29-39.29 Adolph, Harold 50.00 
5 SR's Casey & Stone 1,500.00 

8 Transactions Total $29,525.00 


Public sale of 6001 sq. ft. of excess property on the So. Pendleton- 
Court Place Section of the Oregon-Washington Hwy. in Umatilla County, 
for a minimum consideration of $5,000.00, FHWA approval has been 
received. This was previously approved for sale at $8,000.00 with 
no bids received. Files 39526, 39527, 40970 and 43715 

(Right of Way Branch) (Real Property Resolution No. 650) 


Direct sale of 0.37 ac.+ of excess property to Cloverdale Rural Fire 
Protection District on the Sisters-Bend Section of the McKenzie-Bend 
Hwy. in Deschutes County for $250.00. File 6411 (Right of Way Branch) 


Direct sale to John Stanek of 3.13 acs.t+ of excess property in the 
Seufert-Dufur Section of the The Dalles-California Hwy. in Wasco County 
for $200.00. File 7398 (Right of Way Branch) 


Direct sale to the City of Central Point of 0.33 ac.t of excess property 
on the Central Point Section of the Rogue Valley Hwy. in Jackson County 
for $1,750.00 which is half the appraised value, subject to the Public 
Use Clause. This supersedes the July 8 approval which was not subject 
to the Public Use Clause. File 10186 (Right of Way Branch) (Real 
Property Resolution No. 646a) 

Public sale of 0.89 ac.t+ of excess property on the Fort Klamath- 

Crooked Cr. Section of the Crater Lake Hwy. in Klamath County for a 
minimum consideration of $750.00 File 4504 (Right of Way Branch) 


A letter-form agreement with the City of Salem for installation of 
railroad crossing protection at Hines Street with the Southern Pacific 
Transportation Company tracks. This project is eligible for 90% Federal 
Aid funding under Section 203 of Title II, Highway Safety Act of 1973. 
Total estimated cost for the work is $40,000.00. City will provide the 
10% ($4,000.00) matching funds with no expense to the State. 

(County and City Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON / 
paTE_/- Ad 

-.$22 - 


\. 
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8) 


9) 


10) 


11) 


12) 


13) 


14) 


GLENN L. JACKSON 


APPROVED BY CHATRMAN er tA 

es Hef a 

ue Ble PY - jo Kot. State Hwy. 
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ExHipit_A_ 


A letter-form agreement with the City of Salem for improvement of 
Mission Street S.E. @ 22nd Street, FAUS 2009, in the City of Salem. 
This project is eligible for 90% Federal Aid funding under Section 209 
of Title II, Highway Safety Act of 1973. Total estimated cost for the 
work is $20,000.00. The City will provide the 10% ($2,000.00) 
matching funds with no expense to the State. (County and City Unit) 


A letter-form agreement with the Jackson County Board of Commissioners 
for installation of railroad crossing protection at the Beall Lane 
crossing of the main line tracks of the Southern Pacific Transportation 
Company. This project is eligible for 90% Federal Aid funding under 
Section 230 of Title II, Highway Safety Act of 1973. Total estimated 
cost of the work is $40,000.00. County will provide the 10% ($4,000.00) 
matching funds with no expense to State. (County and City Unit) 


A letter-form agreement signed by the Clackamas County Board of Com- 
missioners for improvement of Oatfield Road at Jennings Avenue, FAS 119, 
in Clackamas County. This project is eligible for 90% Federal Aid 
funding under Section 209 of Title II, Highway Safety Act of 1973. 

Total estimated cost for the work is $3,500.00. The County will provide 
the 10% ($350.00) matching funds with no expense to the State. 

(County and City Unit) 


An agreement between State and the City of Enterprise, Wallowa County, 

to reroute the Wallowa Lake Highway over the present truck route and 
shorten the Enterprise-Lewiston Highway one block in downtown Enterprise, 
and return the streets on the existing route to the City. This will 

be a reduction of .05 mile in the state highway system. (County and City Unit) 


A letter-form agreement with the City of Canby for installation of 
railroad crossing protection at Grant Street crossing of the main line 
tracks of Southern Pacific Transportation Company. This project is 
eligible for 90% Federal Aid funding under Section 230 of Title co 
Highway Safety Act of 1973. Total estimated cost for the work is 
$35,000. The City of Canby has provided the 10% ($3,500) matching funds 
with no expense to the State. (County and City Unit) 


Acquisition agreement with Jackson County to acquire 56 parcels of land 
containing 363.34 acres for Bear Creek Greenway, Phase 1, as directed 
by the legislature under HB 3201 on July 22, 1973. Fee title will 

vest in Jackson County. Funding is Jackson County (25%) $158,250; 
State Highway (25%) $158,250; B.O.R. (50%) $316,500; total $633,000. 
All other approvals have been received. The Right of Way Branch of the 
State Highway Division will do the work under a work agreement. 

(State Parks Branch) 


Amended deed from the Bureau of Outdoor Recreation to a portion of the 
former Veterans Administration Hospital Reservation. The amendment 
provides that the property shall be for park and recreation purposes 

in perpetuity. Amendment to the lease agreement (dated May 5, 1958) 
between the Highway Commission and the City of Roseburg. The amendment 
provides for a revised program of utilization for the property leased 
to the City of Roseburg. (State Parks Branch) 


G2 2fCge- 
D nome Lope by, 
APPROVE rove ff a 


EXHIBIT_-B _ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 


NO REPORT 
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EXHIBIT_Co 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Ross Bros. Construc- 
tion, Inc. 
No. 7696 


Evergreen Land- 
scaping, Inc. 
No. 7687 


Hamilton Electric, Inc. 
No. 7870 


Rogers Construction Co. 
No. 7835 


Gibbons and Reed Co. 
No. 7934 


Aichele Land- 
scaping, Inc. 
No. 7789 


General Service 
Electric, Inc. 
No. 7705 


L.K. Comstock and 
Company, Inc. 
No. 7931 


Section and Highway 


Greenburg Road Inter- 
change 

Beaverton-Tigard 

Washington County 


Hubbard Interchange 
Pacific Highway 
Clackamas County 


Marine Dr. at Columbia 
Oregon Coast Highway 
Clatsop County 


Thornberry-Lamborn Rd. 
Sherman Highway 
Sherman County 


North Santiam River 
(Greens) Bridge 

FAS 126 

Linn County 


Crater Lake Inter- 
change-Jackson St. 

Pacific Highway 

Jackson County 


2nd St.-3rd St. 
(McMinnville) 

Pacific West Highway 

Yamhill County 


Greenwood and Franklin 
Aves. (Bend) 

The Dalles California 

Deschutes County 
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Acceptance 
Date 


June 27, 1974 


June 28, 1974 


July 2, 1974 


July 2, 1974 


July 9, 1974 


July 9, 1974 


July 10, 1974 


July 11, 1974 


Accepted Contracts 
July 
Page 2 


Contractor and 
Contract No. 


Halvorson-Mason & 


L.S. Matusek, Inc. 


No. 7676 


James & Stritzke 
Construction Co. 
No. 7950 


EXHIBIT_C 


Section and Highway 


Neil Creek 
Pacific Highway 
Jackson County 


Jessie M. Honeyman 
State Park 
Lane County 


Acceptance 
Date 


July 19, 1974 


July 23, 1974 


Sr ftir 


Administrator and 
State Highway Engineer 
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EXHIBIT__C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to 
me to award contracts when certain conditions have been fulfilled, 
I awarded the following contracts: 


(1) Boring Road Interchange Section of the Mt. Hood 
Highway in Clackamas County. Bids received June 20, 
1974. Contract No. 8022 awarded June 28, 1974, to 
Paul Brothers, Inc., Portland, at $53,744. 


(2) Spruce & lst Sts. in Cannon Beach in Clatsop County. 
Bids received June 20, 1974. Contract No. 8023 
awarded July 8, 1974, to Palmberg Paving Company, 
Inc., Seaside, at $27,675. 


(3) Silver Point Slide Section on the Oregon Coast 
Highway in Clatsop County. Bids received June 20, 
1974. Contract No. 8024 awarded June 27, 1974, to 
William D. McBee and Hi-Lo Roads, Inc., Springfield, 
at $371,698.25. 


(4) "E" Street in Jacksonville in Jackson County. Bids 
received June 20, 1974. Contract No. 8025 awarded 
July 2, 1974, to M. Cc. Lininger & Sons, Inc., Medford, 
at $24,953. 


(5) Schoolhouse Lane in Shady Cove in Jackson County. 
Bids received June 20, 1974. Contract No. 8026 
awarded June 26, 1974, to M. C. Lininger & Sons, Inc., 
Medford, at $15,935. 


(6) ‘New Idaho School Loop Section of FAS Routes 19-106 and 
19-107 in Lake County. Bids received June 20, 1974. 
Contract No. 8027 awarded July 9, 1974, to Hamilton 
Construction Co., Springfield, at $79,920. 


(7) lst Street in Creswell in Lane County. Bids received 
June 20, 1974. Contract No. 8028 awarded June 28, 
1974, to Wildish Construction Co., Eugene, at $24,453. 


(8) Mill Street in Waldport in Lincoln County. Bids received 
June 20, 1974. Contract No. 8029 awarded June 28, 1974, 
to Road & Driveway Co., Newport, at $22,385.50. 


(9) N. Ontario Interchange-Idaho State Line Section of the 
Old Oregon Trail in Malheur County. Bids received 
June 20, 1974. Contract No. 8030 awarded June 27, 1974, 
to J. C. Compton Company, McMinnville, at $1,796,104.50. 
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(10) 


(11) 


(12) 


(13) 


(14) 


(15) 


(16) 


EXHIBIT_C 


State St. and Broadway (Salem) Section of the North 
Santiam Highway and FAS 159 in Marion County. 

Bids received June 20, 1974. Contract No. 8031 
awarded July 12, 1974, to Hansen Electric Company, 
Coos Bay, at $108,721. 


S.E. 8th Street in Troutdale in Multnomah County. 
Bids received June 20, 1974. Contract No. 8033 
awarded June 26, 1974, to Frady Construction Company, 
Portland, at $24,642. 


Tryon Creek State Park in Multnomah County. Bids 
received June 20, 1974. Contract No. 8034 awarded 
June 26, 1974, to Paul Brothers, Inc., Portland, 
at $52,381.80. 


Port of Entry (Ashland) Section of the Pacific Highway 
in Jackson County. Bids received June 20, 1974. 
Contract No. 8035 awarded July 19, 1974, to 

M. C. Lininger & Sons, Inc., Medford, at $969,210. 


Foothill Drive Section of FAS 23-108 in Malheur County. 
Bids received June 27, 1974. Contract No. 8036 

awarded July 16, 1974, to Douglas S. Coats Construction, 
Bend, at $72,379. 


Beaverton Interchange Section of the Beaverton-Tigard 
Highway in Washington County. Bids received June ais 
1974. Contract No. 8037 awarded July 8, 1974, to 
Landscape Artists, Eagle Creek, at $95,356. 


Walker Road Interchange Section of the Beaverton-Tigard 
Highway in Washington County. Bids received June i 


1974. Contract No. 8038 awarded July 8, 1974, to 
Landscape Artists, Eagle Creek, at $39,323. 


F. A: 


Administrator and State Highway Engineer 
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EXHIBIT_G 


July 23, 1974 
Oregon Transportation Commission 
Reports of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority 
delegated to me to approve and execute indentures of access, 
I approved and signed the following: 


File 43991 & 43993 - Hall 
Brookings-Winchuck River Section 
Oregon Coast Highway, Curry County 
Approved June 19, 1974 


File 39208, L-5497 - Schlicting 
Nestucca Bay-Neskowin Section 

Oregon Coast Highway, Tillamook County 
Approved June 21, 1974 


31628, L-3583 - Rodman 

Country Club Road-Coburg Road Connection Sec. 
Country Club County Road, Lane County 
Approved July 15, 1974 


45420, L-6625 - Bill Wynn's Country Gas, Inc. 
Patterson St., Klamath Falls-Malin Highway Section 
Klamath Falls-Lakeview Highway, Klamath County 
Approved July 22, 1974 


Che 


ignature) 


Administrator & State Highway Engineer 
(Title) 
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EXHIBIT__L) _ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


ExHipit_E 


July 29, 1974 
Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Parking and Storage Leases 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, the following hereto reports these actions for 
your official records. 


Five-year lease with Northwest Copper Works, Inc. for parking 
and storage in Block 78, Albina, City of Portland, Multnomah 
County. Rent $175.00 per month beginning 9/1/74. Approved 
7/26/74. 

Five-year lease with Northwest Copper Works, Inc. for parking 


and storage in Block 74, Albina, City of Portland, Multnomah 
County. Rent $140.00 per month beginning 9/1/74. Approved 


7/26/74. 


Za fright of Way Engineer 
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EXHIBIT. a 


July 16, 1974 


Oregon Transportation Commission 


Report of Actions Taken Under Deiegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 
my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to chat 
authority, and acting in accordance therewith for the Commis- 
sion, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 11 $ 3,985.00 
Land Sales 1 100.00 
Rent Revenues - June, 1974 62,877.61 
Total $66,962.61 

natyre 


Right of Way Engineer 


EXHIBiT_E 
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July 22, 1974 


Oregon Transportation Commission 


Report of Actions Taken under Delegated Authority 
Lease 


By your duly adopted delegated order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. 


Pursuant to that authority and acting in accordance therewith 
for the Commission, I hereby report the approval and signing of 
a lease by John R. Oakes for 1 year with Winson Investment 
Company of office space for the Region 1 Resident Engineers at 
20229 S. Mollala Avenue in Oregon City. The rental is $190 per 


month, 
(Signgture) 
Right of Way Engineer 
(Title) 
Attachments 
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exHisir_E 


TO: Oregon Transportation Commission 


By duly adopted delegation order, you authorized me in my 
official capacity to make formal offers to purchase real property 
in preparation for condemnation on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that authority and acting in accordance 
therewith for the Commission, I report the approval of the following 
offers for your official records: 


MYRTLE CREEK-CANYONVILLE SEC. OF PACIFIC HIGHWAY - DOUGLAS COUNTY 
R-47832 - James E. Church, et al. Parcel 1: 2.6 acres for right of 
way purposes; Parcel 2: 0.25 acre for right of way purposes. 

Offer $37,125. (Approved May 28, 1974) 


R-47834 - Harrison Courtney McClure, et al. 0.12 acre for right 
of way purposes. Offer $575. (Approved July 17, 1974) 


N.E. GLISAN ST.-S.E. DIVISION ST. UNIT OF COLUMBIA RIVER-PACIFIC 
HIGHWAY SEC. OF EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 

R-46626 - Dorothy F. Selanders, et al. 2,875 sq. ft. for right of 
way purposes. Offer $38,600. (Approved May 28, 1974) 


SILVER POINT SLIDE SECTION OF OREGON COAST HIGHWAY - CLATSOP COUNTY 
R-48169 - Barbara L. Settem, et al. Parcel 1: 21.0 acres for 
right of way purposes; Parcel 2: 0.88 acres for right of way pur- 
poses; Parcel 3: 4.93 acre for right of way purposes: Offer 
$28,475. (Approved May 28, 1974) 


R-48174 - Ralph D. Finch, et ux. 0.15 acre for a permanent drainage 
easement. Offer $450. (Approved May 28, 1974) 


R-48176 - Robert V. Jewett, et ux. Parcel 1: 0.88 acre for right 
of way purposes; Parcel 2: 0.12 acre for a permanent drainage ease- 
ment. Offer $17,900. (Approved May 28, 1974) 


CAPE ARAGO HIGHWAY-WOODLAND DRIVE SEC. OF EMPIRE-COOS BAY HWY.-COOS CO. 
R-47911 - Katherina Clarno, et al. 0.12 acres for right of way 
purposes. Offer $2,400. (Approved July 12, 1974) 


N.E. SANDY BLVD.-N.E. GLISAN ST. UNIT OF COLUMBIA RIVER-PACIFIC HIGHWAY 
SECTION OF EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 

R-45462 - Edna P. Vernier. 7,200 sq. ft. for right of way purposes. 
Offer $31,500. (Approved July 12, 1974) 


R-46694 - Leone B. Hill, et al. Parcel 1: 37.2 acres for right of 
way purposes; Parcel 2: 38.2 acres for park and recreational purposes. 
Offer $282,750. (Approved July 12, 1974) 


REDMOND-BEND SEC. OF THE DALLES-CALIFORNIA HIGHWAY - DESCHUTES COUNTY 
R-48167 - Bonita J. Balzhiser, et al. 30 sq. ft. for a permanent 
easement. Offer $50. (Approved July 17, 1974) 


TYGH VALLEY STATE WAYSIDE - WASCO COUNTY 
R-47652 - Kenneth C. Webb, et al. 10.0 acres for park and recreational 
purposes. Offer $6,100. (Approved July 17, 1974) 


DATED thigsd, day of July, 1974 


sos yt A So, a) 


Boyd, Righf¥ of Way Engineer 
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EXHIBIT. S 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimony 

or offer De fend- 

before ants' j 

filing lowest Attorney 
Defendant Complaint demand Verdict Fees 
Car] Johnson $20,000 $40,000 $28,000 Not yet 

known 

L-6966 


R-46005 


Section: N. Tigard Interchange-Hubbard Interchange 
Highway: Pacific 
County: Clackamas 


Approved by: Walter L. Barrie Date: June 28, 1974 

Jack Center $ 8,700 $30,000 $10,278.50 Not yet 
known 

L-6723 

R-46255 


Section: Park Street-Tolman Creek Road 

Highway: Green Springs 

County: Jackson 

Approved by: Walter L. Barrie Date: July 16, 1974 


Oregon-Washington $213,000 $295,000 $386,723.49 None 
Railroad & Navigation 


L-6682 
R-36087 

SEE: Page 490 of 
Section: Fremont Interchange-Marquam Bridge minutes 
Highway: Stadium Freeway 
County: Multnomah 
Approved by: Walter L. Barrie Date: July 25, 1974 
Donald Kronholm $42,000 $55,000 $48,000 $2,700 


L-7024; R-46948 

Section: NE Sandy-NE Glisan 
Highway: East Portland Freeway 
County: Multnomah 


Approved by Walter L. Barrie July 8, 1974 
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EXHIBIT. i 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 

of or 
Defendant Ciuse of Action Plaintiff Judgment 
John Kachaturian Delinquent Rent $360 $360 
Attorney Fees: $150 Court Costs: $31 


L-7007 
Marion County 


ce 


. a en . 
NAN See ee eae ee es 


EXHIBIT_Co-_ 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant __9ffer ——sAnpraisal Settlement 
Portland Loan Co. $23,000 $33,500 $32,000 
L-6909 : 
R-46008 


Section: N. Tigard Interchange-Hubbard Interchange 
Highway: Pacific 
County: Clackamas 


Approved by: Walter L. Barrie Date: July 16, 1974 
Berman Corporation $10,700 $10,700 $12,200 
L-6764 

R-45202 


Section: Garden Valley-Fairgrounds 
Highway: Pacific 
County: Douglas 


Approved by: Walter L. Barrie Date: July 25, 1974 
Cecil R. Luellen $ 3,200 $ 3,200 $ 3,200 
L-6918 

R-45203 


Section: Garden Valley-Fairgrounds 

Highway: Pacific 

County: Douglas 

Approved by: Walter L. Barrie Date: July 25, 1974 
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EXHIBIT_G_ 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant _ Offers Anpraisal Settlement 
J. Werth $89,100 $92,000 $103,000 
L-6942 
R-46043 


Section: N. Tigard Interchange-Hubbard Interchange 
Highway: Pacific \ 
County: Washington 


Approved by: Walter L. Barrie Date: July 25, 1974 
Southern Pacific Trans. $82,000 $78,000 $91,157. 38* 
L-6965 

R-36033 


Section: N. Tigard Interchange-Hubbard Interchange 
Highway: Pacific 
County: Washington 


* Includes $13,207.38 for construc- 
tion items to be constructed by State. 


Approved by: Walter L. Barrie Date: July 12, 1974 
Elizabeth L. Jackson $31,500 Dismissed 
L-7068 

R-45450 


Section: N.E. Sandy Boulevard-N.E. Glisan Street 
Highway: East Portland Freeway 
County: Multnomah 


Settled by option by Right of Way Department. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


D d 
Plaintiff Defendant Cause of Action Demend of 
Charles Swofford Peggy Louise Personal Injury $115,750 
L-7040 Thomas and State 


Curry County 
Disposed of by: State's insurance carrier paid amount of settlement 
($17,500) ; 
- 539 - 


EXHIBiT_G>_ 


REPORT OF INSTITUTION OF LEGAL PROCEEDINGS FILED AGAINST DEPT. OF 
TRANS PORTATION 


L-7108 Suzanne Uding v. State of Oreaon: This lawsuit arose out 

oF an accident which occurred on or about the 5th dav of October, 

1973, on the Mt. Hood Highway in Multnomah County, and the plain- / 
tiff alleges that the travel lane ended at West Ava Street and 

plaintiff's car struck a light pole directly in front of the \ 

travel lane. 


The plaintiff is claiming that the State was neqliqent in not 
providing necessary sianing to warn of the endina of the widened 
highway. The section was under construction at the time of the 
accident. The plaintiff is seeking $42,700 and the matter has 
been referred to our insurance carrier for the defense of our 
State employees. 


L-7109 State of ‘lashinato » et al., v. Claude S. Brineqar, et al: 
> ashington, et al., v Papen ee ese See UE | 


This is a class action filed in the linited States District Court 
for the District of Columbia relating to the FHA imnoundment of 
certain forest highway monies. The total amount of Orenon's claim 
is in excess of $6,000,000. Oreqon, through the Highway Division, 
has successfully intervened in this action, but a temporary re- 
straining order aqainst the FHWA was denied at a District Court 4 
on grounds which suqgest that the final outcome will net favor fet 
our position. The case has been partly mooted by leqislative ac- 
tion to restore the most critical Dortion of the imnounded funds. 
The recent bill, which has yet to be sianed by the President, 
would restore to the Highway Division budqet an amount of 1.85 
million dollars for forest corridor Purposes. It is anticipated 
that there will be further congressional action in the future 
with regard to other monies. 


L-7119 State of Oregon v. Rohert Hastie: This is the first in 
what may be a series of cases involving violations of the Scenic 
Waterways Act by certain Property owners on the Roque River in 
Curry County. The Property owners, who include a deputy Sheriff 
of Curry County, are apparently undertaking construction activi- 
ties on property within the scenic waterways corridor of the Roque 
River without providing necessary notice to the Department or ob- 
taining a permit from the Department. Injunctions will be souqht 
in each case to prohibit any further construction activities from 
the time of the order. In serious cases, and with reqard to 
critical areas, the State or Federal fovernment will undertake 
immediate condemnation proceedings. The order qiven in these 
cases may have an impact on the amount of award in the condemna- 
tion actions. 


L-7111 Ethel Loftin v. State of Oregon: This case arose out of an 

accident that occurred July 10, 1972 on Highway 20, one mile east 

of Toll Creek Road in Linn County. The plaintiff alleges that she 

Was a passenger in a car driven by Robert Lewis and that a Highway 

Division employee improperly directed Mr. Lewis through a work ' 
area and he collided with a Highway Division worker and a State 

vehicle. Plaintiff seeks $25,000 general damages and actual medical 

costs as ef the date of trial. The matter has been referred to our 

insurance carrier, 
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August 7, 1974 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 9:30 a.m. in Room 140 of the State Highway Building 
in Salem, Oregon. The following persons were on the telephone at 
the locations given: 


Glenn L. Jackson, Chairman, Portland 

Robert L. Mitchell, Secretary, Portland 

Robert E. Veatch, Member, Klamath Falls 

Anthony Yturri, Member, Ontario 

F. B. Klaboe, Administrator and State Highway Engineer, 
Salem 

David Talbot, State Parks Superintendent, Salem 

Patrick Randolph, Temporary Assistant Attorney General, 
Salem 

Ralph Sipprell, Public Affairs, Salem 

John J. Earley, Public Affairs, Salem 

C. W. Head, Supervisor, Commission Services, Salem 


Mr. Klaboe stated that this meeting is to consider a 
resolution concerning the Dabney State Park located approximately 
19 miles east of Portland on the Sandy River in Multnomah County. 
He called on Mr. Talbot to explain the problems and the reasons for 
the special meeting. 


Mr. Talbot referred to Exhibit A to the resolution, a 
report by Mr. Frank Stiles, District Parks Supervisor in Portland. 
The report indicated that there have been a series of near riots at 
the park. On May 5, 1974, it took 26 deputies to get the park back 
under control. The State Police Cadets moved in and took over from 
the County Sheriffs as a routine matter on June 14. Since that 
time matters have not improved. Law enforcement officials and inno- 
cent bystanders have received personal injuries. After this the 
police moved out and informed the Parks Department that if the State 
would adopt more stringent regulations that they could enforce, then 
they would be glad to help get control of the Park. 


The report indicated that there are problems with the use 
of alcoholic beverages by a large percentage of young people. In 
the last two weeks there was $800 in damage to electric stoves alone 


due to vandalism. It is very difficult to keep dogs under control and 


there have been continuing problems with dog fights, sanitation and 
other harassment. The park consists of approximately 135 acres and 
there are about 210 parking stalls which will accommodate approxi- 
mately 1,000 people. On busy weekends there are between two and 
three thousand people using the park. They are filling the parking 
area and are also parking on both sides of the highway outside of 
the park. 


Mr. Randolph reported that a resolution has been prepared 


that incorporates Mr. Stiles memorandum as Exhibit "A", which is a 
recitation of the facts upon which the proposed regulations would 
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Following his recommendation, the Commission unanimously 
adopted "State Parks Resolution No. 34," which resolution by this 
reference is made a part hereof and filed in the Commission's files. 
(The resolution adopting the temporary rules was filed with the 
Secretary of State this date.) The proposed rule (Exhibit C) was 
published in the September 1, 1974, issue of the Secretary of 
State's Administrative Rule Bulletin. 


The telephone meeting was concluded at 9:45 a.m. 


Commissioner 


0 A Mea? 


Commission Services 
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be based as emergency temporary regulations that would be in effect 
for 90 days. The resolution also covers the adoption of two tempo- 
rary regulations for 90 days (August 7, 1974, to November 5, 1974). 
These regulations are attached as exhibits to the resolution as 
follows: 


EXHIBIT "B" 


No dogs, except seeing-eye dogs, are permitted 
on park grounds. 


No alcoholic beverages of any kind are permitted 
on park ground:. 


The park shall close at 9:00 p.m. every evening 
during the effective period of these regulations. 
Park visitors remaining after said time shall be 
subject to arrest. 


EXHIBIT "C" 


Temporary Regulation establishing a tow-away zone 
on the Crown Point Highway in the vicinity of Dabney 
State Park. 


(1) Parking is prohibited on the Crown Point 
Highway No. 125 on both sides of the 
roadway between M.P. 4.31 and M.P. 5.81. 
This area shall be designated and signed 
as a tow-away zone and persons violating 
parking restrictions in this area shall 
be subject to removal of their vehicles 
at owner's expense. 


The resolution rescinds "No Parking Resolution No. 50," 
dated August 21, 1950, relating to parking prohibitions on the Crown 
Point Highway. 


Mr. Randolph said that under the resolution these regu- 
lations would be submitted to the Commission at a later date for 
adoption as permanent rules. The resolution provides that a hearing be 
held pertaining to the regulations outlined in Exhibit B and he 
indicated that it may be held in the vicinity of the park. 


Concerning Exhibit C, a public hearing will be held if a 
hearing is requested by 10 or more interested persons or an associ- 
ation having not less than 10 members. 


Mr. Talbot indicated that the State Police and Multnomah 


County Sheriff's Department have promised their full cooperation 
in the enforcement of these new regulations. 


August 7, 1974 


> CREE or 


August 29, 1974 
Salem, Oregon 


The Oregon Transportation Commission met in regular session 
at 11 a.m. in Room 122 of the State Highway Building in Salem, Oregon. 
Present were: 


Glenn L. Jackson, Chairman 

Carl 0. Fisher, Vice Chairman 

Robert L. Mitchell, Secretary 

Robert E. Veatch, Member 

Sam R. Haley, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
A. E. Johnson, Deputy State Highway Engineer 

J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 

Roger G. Ritchie, Deputy Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 

Chester Ott, Administrator of Motor Vehicles 

C. W. Head, Supervisor, Commission Services 


The Commission approved the minutes of the regular meeting of 
July 30, 1974, and the special meeting of August 7, 1974. 


HIGHWAY DIVISION 


A list of properties needed for highway and other uses was 
presented by Mr. Boyd. He requested the Commission to declare by reso- 
lution the necessity of said properties for the public use to which 
they are tp be put and to authorize him to attempt to-agree with the 
owners of said properties as to price. After careful consideration, 
the Commidsion granted authority to condemn the properties if negotia- 
tions are not successful and thereupon adopted "Condemnation Resolution 
No. 2623," which resolution by this reference is made a part hereof and 
filed in the Commission's files. 


The Commission considered petitioning the Multnomah County 
Board of Commissioners for the vacation of a portion of S.E. Caruthers 
Street between its intersection with the present and future locations 
of S.E. 96th Avenue. Mr. Boyd stated that this is to allow for the 
location of the Portland General Electric Company's Kelly Butte Sub- 
station which replaces their Montavilla Substation in the way of the 
East Portland Freeway. Fcllowing his favorable recommendation, the 
Commission approved the petition and authorized Mr. Klaboe to sign it 
in their behalf. 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled and institution of legal proceedings 
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KIND OF 

NAME & CAO NO. DAMAGE TO AMOUNT REASON 

Charles E. Wasson Vehicle $ 147.12 Further investigation 

74-86 revealed a heavy gust of 
wind caused subject's 
vehicle to swerve into 
door of highway vehicle 
which was not parked off 
of travel lane. 

Richard L. Busch Sandy River 173.39 Lives in Washington. 

74-94 Bridge Same as 73-155. 

George L. Brown Guardrail 74.25 Gave phonzy address - 

74-148 never have been able to 
locate driver. 

Harold L. Egnew Guardrail 245.77 Lives in Alaska. Same 

74-160 as 73-155. 

Central Oregon Break in 1,153.24 Does not appear that the 

Irrigation District the bank of State would have any suc- 

73-96 a canal cess in collecting. 


Upon the recommendation of Mr. Barrie, the Commission approved 
the appointment of the Governor's Task Force on Transportation as an 
advisory committee to assist in transportation planning. Mr. Barrie 
stated that this action will entitle the members to reimbursement of 
their expenses for their work on this committee. (List of committee 
members in the Commission's files, Salem.) 


{ 


- Talbot presented for the Commission's consideration Noti- 
fications of Intent by property owners to make various types of improve- 
ments along the Rogue River Scenic Waterways in Josephine County. The 
requests have been carefully investigated as to their compliance with 
the provisions of the Scenic Waterways Act. The Commission acted on the 
following ‘requests for reasons as stated in Mr. Talbot's letters to the 
Commission insofar as their authority under the Scenic Waterways Act 
is concerned. 


(1) Request from James Burnette to subdivide approximately 
65 acres within the Rogue River Scenic Waterway, 
Section 35, Township 35 South, Range 7 West near 
Robertson Bridge. Approved the parceling of proposed 
Lots 1 and 2 and declined the approval of proposed 
Lots 3 through 10. 


(2) Approved the request from Orvin Olson to construct 


a residence within the Rogue River Scenic Waterway 
in River Mile 87. 
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filed against the Department of Transportation since the last Commis- 
sion meeting. There were no questions. (See Exhibit G on file in the 
Commission's files in Salem.) 


Upon the recommendation of Mr. Barrie, the Commission aban- 
doned the following claims which in his opinion do not warrant further 
action toward collection. 


KIND OF 
NAME & CAO NO. DAMAGE TO AMOUNT REASON 


James E. Nicholes Vehicle $ 343.58 Unable to locate 
70-204 


Anthony B. Guardrail 131.34 Unable to locate 
Commander 
72-22 


Lydia Johns Vehicle No response to letters - 

73-130 cost of litigation not 
justified 

Billy D. Lake Redwood Lives out of state - 

and Betty Lake fence cost of recovery does 

73-155 not justify such action 


Robert L. Stamp Guardrail 102.82 Lives in Washington. 
73-178 Same as 73-155 


Theodore N. Gregg Guardrail 179.38 Subject has died with- 
73-259 out any assets. 


Lucinda G. Roach McCulloch 246.58 Subject has no job, no 
73-276 Bridge assets and is a minor. 


Floyd J. McMahon Guardrail 95.04 Lives in Washington. 
73-299 Same as 73-155 


Peter L. Feskins Light pole 244.37 Minor - no assets and 
73-360 no insurance 


Wendell N. Wallace Logo sign 402.88 Moved to California. 
74-4 Same as 73-155 


Raymond C. Pete Guardrail 135.82 Lives in Washington. 
74-30 Same as 73-155 


(continued on page 543) 


August 29, 1974 


Mr. Klaboe reported that an allocation of 12 percent of the 
Highway Fund to the cities for the period of January 1 through June 30, 
1974 in the amount of $8.067,217.90 was released on August 23, 1974. 


The Commission considered a request from the City of Newport 
for the State to consent to the annexation of a portion of right of 
way of the Oregon Coast Highway in Lincoln County. Mr. Klaboe mentioned 
that this proposal has been investigated and he recommended approval. 
The Commission approved the annexation and authorized the Administrator 
and State Highway Engineer to sign the consent to annexation. 


The Commission considered a request from Deschutes County 
for a Federal-aid Secondgty Project. Mr. Klaboe pointed out that this 
project has been investigated and is eligible for FAS funds. Following 
his favorable recommendation, the Commission approved the following 
project and authorized the Administrator and State Highway Engineer to 
sign the agreement when prepared. 


FAS PROGRAMMED STATE 
COUNTY NO. SECTION & DESCRIPTION a AMOUNT SHARE 
Deschutes 900 Burlington Northern Railroad $200,000 $22,000 


Overcrossing (Camp Abbot 
Bridge) Sec. 


(County is requesting an 
advance of the next three 
years of Federal allocations.) 


TOTAL $200,000 $22,000 


SUMMARY BY FISCAL YEARS 1974 1975 TOTAL 

Allocated funds $4,108,000 $4,252,000 $8,360,000 

Approved Projects (corrected 4,108,000 665,000 4,773,000 
to date) 

Unprogrammed Balance --- 3,587,000 3,587,000 

Project --- 200 , 000 200,000 

Unprogrammed Balance --- $3,387,000 $3,387,000 


Consideration was given to an amendment to the Oregon Trans- 
portation Commission Directive No. l authorizing an increase in truck 
weight limits (triple trailers) to expand the approved route systems 
to include the following highways: 


(continued on page 546) 
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Consideration was given to the approval of the vacation of 
a portion of Government Street in the City of Newport, Lincoln County. 
Mr. Talbot stated that the property lies between the Yaquina Bay State 
Park on the south and the Yaquina Motor Lodge on the north and is not 
suitable for street purposes. Following his favorable recommendation, 
the Commission approved the petition and authorized Mr. Klaboe to sign 
it in their behalf. 


Consideration was given to a supplemental agreement with 
Royston, Hanamoto, Beck and Abey for the preparation of a comprehensive 
Willamette River Greenway plan. Mr. Talbot stated that the newly 
created Land Conservation and Development Commission, which has final 
approval authority for the plan after review by the Commission, has 
requested the State to secure local government comment and to prepare 
an aerial photograph showing the boundaries of the project. The aerial 
map would cost approximately $10,000 and the extra contract with local 
officials will cost an estimated $15,000. Upon his favorable recommen- 
dation, the Commission approved the supplemental agreement and extended 
the contract time to January 31, 1975. 


Mr. Talbot reported that conditions at Dabney State Park on 
the Sandy River in Eastern Multnomah County have improved and the local 
people are very pleased that they can now enjoy the park facilities 
without any problems. A hearing has been requested which will be held 
at a later date concerning the Commission's proposed park rules. 


~Mr. Klaboe reported on actions taken under delegated author- 
ity received for filing with the Commission records. These reports 
show the actions taken by the following officials on behalf of the 
Commission pursuant to its duly adopted delegation orders: (Exhibits 
on file in the Commission files, Salem.) 


Chairman of the Oregon Transportation Commission Exhibit 
Vice Chairman of Oregon Transportation Commission Exhibit" 
Administrator and Highway Engineer Exhibit 
Director of Permits Exhibit 
Right of Way Engineer sxhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit 


Qmmvawn PS 


The Commission approved the following increase in project 
authorization as recommended by Mr. Klaboe: 


(1) Andersen, Hannan, Rogers & Matich, Contract No. 7693, 

‘ Pacific Highway in Marion and Clackamas Counties, for 
$798,841.58 (7.0%). The overrun was due to engineering, 
safety shoulder widening, replacement of a culvert, 
added lime treatment of subgrade, median embankment, 
added curbs and lighting changes at the scale sites. 


August 29, 1974 


TOTAL FEDERAL STATE 


JURISDICTION SECTION COST FUNDS SHARE 
Portland E. Fremont Bridge Con- $324,000 $253,200 $35,400 
nection to Union Ave., 
FAU 2029 


(consultant study to be made by Cornell, Howland, Hayes, 
and Merryfield-Hill) 


Salem 25th St.-Airport Rd., 260,000 203,200 28,400 
Mission St. (FAU 2009) 


TOTAL NEW PROJECTS $874,000 $683,000 $95,500 


SUMMARY BY FISCAL YEAR 


(Federal FAU Funds) 1974 1975 TOTAL 


Allocated Funds (Federal) $6,405,362 $6,552,246 $12,957,608 
Approved Projects (corrected to _ 2,680,668 --- 2,680, 668 
date) 


Unprogrammed Balance $3,724,694 $6,552,246 $10,276,940 
New Projects (8-29-74) 683,000 --- 683,000 
Unprogrammed Balance $3,041,694 $6,552,246 § 9,593,940 


Mr. Klaboe presented the following construction projects on 
which bids are to be received August 15 and August 29, 1974. He indi- 
cated that the projects contain an explanation of plans concerning the 
establishment of footpaths and bicycle trails. 


AUGUST 15, 1974 BID LETTING 


(1) Hubbard Interchange-Woodburn Interchange, Pacific 
Highway, Marion and Clackamas Counties. Roadside 
Improvement Project. 

Footpaths or bicycle trails are not incorporated in 
this project as no new highway construction, recon- 
struction, or relocation is involved. 


(2) Emigrant Hill-Meacham, Old Oregon Trail, Umatilla 
County. Grade, Pave and Signing Project. 
Footpaths and bike trails will not be established 
on this project as per ORS Chapter 366, Section 2, 
Subsection 2(b), which states that "Footpaths and 
bike trails are not required to be established... 
if the cost of establishing such paths and trails 
would be excessively disproportionate to the need 
or probable use." 


(3) South Fork Clackamas River-Bull Creek, Clackamas Hwy., 
Clackamas County. Grade and Pave Project. 
Footpaths or bicycle trails are not incorporated in 
this project as no new highway construction, recon- 
struction, or relocation is involved. The primary 
purpose of this project is to repair flood damaged 
areas. 

(continued on page 548) 
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The Umatilla-Mission Highway No. 331. 


The Oregon-Washington Highway No. 8 from its junc- 
tion with the Umatilla-Mission Highway near Pendleton 
to the Oregon-Washington state line. 


The Wallowa Lake Highway No. 10 from La Grande to 
Elgin, excepting the Grand Ronde River bridge crossing 
near Island City. Detour of this bridge by triple- 
trailer combinations is required. 


(4) The La Grande-Baker Highway No. 66 from its junction with 
I-80N at North Powder to its junction with I-80N south 
of Baker. 


(5) The Baker -Copperfield Highway No. 12 from its junction 
with the La Grande-Baker Highway in Baker to its junction 
with I-80N. 


(6) The Ukiah-Hilgard Highway No. 341. 
(7) Lower Columbia River Hwy. No. 2-W from Rainier to Clatskanie. 
(8) The La Grande-Baker Hwy. No. 66 from La Grande to Union. 


Mr. Klaboe stated that test runs have been performed to determine the 
movement over these sections and they can be made in compliance with 
the special provisions covering triple trailer permits. Following his 
favorable recommendation, the Commission approved Amendment No. 6 to 
Oregon Transportation Commission Directive No. l. (Copy of Amendment 


No. 6 in Commission's files.) 


The Commission considered approving requests for four Urban 
System Projects. Mr. Klaboe stated that two requests are from the City 
of Portland for consultant studies and the other requests from 
Clackamas County and the City of Salem. These projects have been 
investigated and are eligible for funding under the Federal-aid System 
Program and have received the approval of the Local Council of Govern- 
ments. Following Mr. Klaboe's favorable recommendation, the Commission 
approved the following projects and authorized him to sign the agree- 
ments when prepared. 


TOTAL FEDERAL STATE 
JURISDICTION SECTION cost FUNDS SHARE 


Clackamas Co. Johnson Creek Blvd. @ $ 95,000 $ 74,200 $10,400 
Bell Ave. FAU 5007 


Port land E. Burnside-Sandy Blvd.- 195,000 152,400 21,306 
12th Ave. Intersec., 
FAU 1113 
(consultant study to be made by Stevens, Thompson & 
Runyan, Inc.) 


(continued on page 547) 
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(9) Campus Drive-O.T.I. (Klamath Falls) Bikeway, City 
Street, Klamath County. Grade and Pave Project. 
The purpose of this bikeway is to provide an exten- 
sion to the previously constructed bikeway to serve 
Oregon Technical Institute. 


(10) La Grande Office Building, Wallowa Lake Highway, 
Union County. Landscaping Project. 
(Same as No. 1 at August 15, 1974 bid letting.) 


The Commission considered a request from the City of Portland 
for a Federal Aid TOPICS Project (traffic operational! procedures to 
increase capacity and safety). Upon Mr. Klaboe's favorable recommen- 
dation, the Commission approved the request and authorized the Admin- 
istrator and State Highway Engineer to sign the agreement when prepared. 


PROJECT FEDERAL STATE 

CITY SECTION ESTIMATE SHARE SHARE 
PORTLAND N.W. 2nd Ave.-N.W. Park Ave., $230,000 $180,000 $25,000 i 
West Burnside it 


SUMMARY BY FISCAL YEAR . 
(Federal TOPICS Funds) 1970, 71 & 72 1973 TOTAL Fs 
Allocated Funds (Federal) $4,153,000 $870,000 $5,023,000 
Approved Projects (corrected 4,153,000 661,000 4,814,000 
to date) 
Balance --- $209,000 $ 209,000 
New Projects (8-29-74) --- 180,000 180,000 
Unprogrammed Balance --- $ 29,000 $ 29,000 


Following Mr. Klaboe's recommendation, the Commission adopted 
the following as proposed rules: 


(1) Install stop sign at the easterly approach of the 
Fort Stevens Highway at Ridge Road intersection 
(@.P. 0.10) in the City of Hammond in Clatsop County. 
(2) Install traffic signals at the intersection of 4th 
and Adams (Pacific Highway West) in the City of 
McMinnville in Yamhill County. 


(continued on page 550) 
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Tygh Creek and North Fork Mill Creek Bridges, FAS 
229 and 509, Wasco County. Structures Project. 
(Same as No. 2 on page 547) 


Scuth Fork Coos River (Landrith) Bridge, FAS 255, 
Coos County. Structure Project. 
(Same as No. 2 on page 547) 

AUGUST 29, 1974 BID LETTING 
Sutherlin Interchange-Winchester Interchange, 
Pacific Highway, Douglas County. Grade, Pave and 
Signing Project. 
(Same as No. 2 at August 15, 1974 bid letting.) 


Canyonville-Glendale Junction, Pacific Highway, 
Douglas County. Grade, Pave, Sign and Structure Project. 
(Same as No. 2 at August 15, 1974 bid letting.) 


South Baker Interchange-Pleasant Valley Interchange, 
Old Oregon Trail, Baker County. Grade, Pave and 
Signing Project. 

(Same as No. 2 at August 15, 1974 bid letting.) 


SE 89th Ave.-SE 106th Ave., FAU 1073, Multnomah 
County. Grade, Pave, Signal, Sign and Illvmination 
Project. 

Bicycle/pedestrian sidewalks will be provided through- 
out the length of the project. 


Jap Hollow Creek Culvert, County Road 129, Wasco 
County. Box Culvert Project. 
(Same as No. 2 at August 15, 1974 bid letting.) 


Willow Creek Bridges, County Roads 723 and 729, 
Giliiam County. Bridge Repairs Project. 
(Same as No. 2 at August 15, 1974 bid letting.) 


Mill St.-Walnut St. (Eugene), Pacific Highway West, 
Lane County. Traffic Signal Project. 
(Same as No. 1 at August 15, 1974 bid letting.) 


Oak Knoll Bikeway Overcrossing, Willamina-Salem 
Highway, Polk County. Grade, Pave and Structure 
Project. 

The purpose of this project is to provide a grade 
separation structure for bicycles and pedestrians. 


(continued on page 549) 
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Consideration was given to an architectural agreement with 
Broome, Selig, Oringdulph and Partners for a new materials testing 
laboratory building in East Salem. Mr. Klaboe mentioned that the first 
phase for the architect will be to conduct a site study for the new 
building within the existing Highway Division complex. The fee is set 
on a time-cost basis with a $5,400 maximum. The design fee is set for 
7.3 percent of construction costs. Upon his recommendation, the Com- 
mission approved the agreement. 


The Commission considered an agreement with Systems, Science, 
and Softwear to conduct a one-day training course in the use and inter- 
pretation of computer prediction models that the Division is now using 
for air quality analysis. Mr. Klaboe mentioned that the Division does 
not have personnel trained in this particular area and is unable to 
achieve maximum potential from the computer program. The cost of 
training and reasonable expenses shall not exceed $400. The Commission 
approved the agreement as recommended by Mr. Klaboe. 


Attention was given to an abandonment resolution to transfer 
some old highway alignment on the Sanderson Bridge Section of the 
Albany-Lyons Highway to Linn County. Mr. Klaboe indicated that the 
new alignment and bridge on the South Santiam River has been completed 
and the County has agreed to accept approximately 2.7 miles of old 
alignment. Following his favorable recommendation, the Commission 
approved the abandonment and thereupon adopted "Abandonment Resolution 
No. 531," which resolution by this reference is made a part hereof and 
filed in the Commission's files, Salem. 


Consideration was given to an agreement with Douglas County 
replacing a traffic signal on the Coos Bay-Roseburg Highway at 
S. W. Carnes Road (Kelly's Corner). Mr. Klaboe stated that the 
County will pay the power costs and the State will be responsible for 
the maintenance. The signal replacement will be funded under the 
Winston-Shady Project, Contract No. 8046. Following Mr. Klaboe's favor- 
able recommendation, the Commission approved the agreement. 


AERONAUTICS DIVISION 


Following Mr. Ritchie's recommendation, the Commission 
approved the following items prior to submitting to the Emergency Board 
for approval. 


(1) Authorization of $6,000 Capital Outlay from the 
Aeronautics Search and Rescue fund for the purpose 
of acquiring twelve items of Direction Finding Radio 
Gear to be used in Air Search and Rescue operations. 


(2) Application for Emergency Federal funds and increase 
the budget limitation for Federal Funds by the amount 
of $38,345.90 for repair of flood damage to the 
Tri-City State Airport in Dougias County. 
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(3) Rescind Speed Zone Resolution No. 254 dated 
September 12, 1957, and establish a 45 MPH speed 
zone on the Pacific Highway East in Clackamas County. 


45 miles per hour from the south city limits 
of Milwaukie (M.P. 6.40) to the north city 
limits of Gladstone (M.P. 10.57) except that 
between 450 feet north of S,E. Concord Road 
(M.P. 8.33) and 200 feet south of S.E. Concord 
Road (M.P. 8.46), the designated speed shall 
be 20 MPH when children are present as per the 
provisions of Subsection l.a of ORS 483.104. 
FI 
Rescind Speed Zone Resolution No. 575 dated 
February 16, 1971, and establish the following speed 
zones on the Northeast Portland Highway No. 123 east 
of Portland in Multnomah County. 


45 MPH from the east city limits of Portland 
(M.P. 8.67) to N.E. Cully Boulevard (M.P. 9.64), 
except that from 200 feet west of N.E. 52nd 
Avenue (M.P. 8.84) to 200 feet east of N.E. 

52nd Avenue (M.P. 8.92) where the designated 
speed shall be 20 MPH when children are present 
as per the provisions of Subsection l.a., of 
ORS 483.104. 


35 MPH from N.E. Cully Boulevard (M.P. 9.64) 
to N.E. 82nd Avenue (M.P. 10.37) 


45 MPH from N.E. 82nd Avenue (M.P. 10.37) to 
N.E. Sandy Boulevard (M.P. 11.30) 


30 MPH from N.E. Sandy Boulevard (M.P. 11.30) 
to N.E. 112th Avenue (M.P. 11.95) 


35 MPH from N.E. 112th Avenue (M.P. 11.95) to 
50 feet west of N.E. 125th Place (M.P. 12.64) 


40 MPH from 50 feet west of N.E. 125th Place 
(M.P. 12.64) to 500 feet east of N.E. 14lst 
Drive (M.P. 13.45) 


50 MPH from 500 feet east of N.E. 14lst Drive 
(M.P. 13.45) to eastbound connection to Columbia 
River Highway, No. 2, (M.P. 17.14) 


(Proposed rules published in the Secretary of State's Administrative 
Rule Bulletin on September 15, 1974.) 
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operation, the commuters formed a aon-profit corporation called the 
"Commuter Club, Inc." which continues to operate the commuter servic< 
No State funds were expended for this project. (Copy on file in the 
Commission files.) 


MOTOR VEHICLE DIVISION 


Following Mr. Ott's recommendation, the Commission approved 
an increase in budget limitation of $351,629 for the Division of Motor 
Vehicles. He stated that this is due to additional expenditures 
required to implement Chapters 81, reflectorized license plates; 91, 
titles for mobile homes; and 643, personal service of suspension 
notices, Oregon Statutes as amended in 1973. (For detail see Mr. Ott's 
letter of August 28, 1974, to the Emergency Board in the Commission's 
files.) 


Mr. Ott reported that the motor vehicle registration for the 
first six months of 1974 is almost equal for the same period as 1973. 
Revenue is approximately 74 percent higher than last year at this time 
due to the doubling of some of the license fees. 


Mr. Ott stated that there has been approximately 28 percent 
more fatalities so far in August this year than in August last year. 


Mr. Ott reported that a news release was sent out today 
informing the public of the Division's defensive driving courses, 
which is used for driver improvement. He stated that this is a require- 
ment by the Habitual Offender's Act passed in 1973 for those who ask 
for it. Courses in the past have been available in three cities and 
will soon be available in nine additional cities throughout the State. 
These courses have been self-sustaining and financed by the fees 
collected by the participants. 


DEPARTMENT OF TRANSPORTATION 


Director's Report 


The Commission set Wednesday, September 25, 1974, 10 a.m. as 
the date for the next meeting. 


Mr. Lester Robinson of the Oregon Cattlemen's Association 
appeared before the Commission regarding the use of triple-trailers on 
Highways 82 from Elgin to Imnaha, 86 from Baker to Halfway, and 203 
from Union into La Grande in northeastern Oregon. Others present were 
Fred Phillips, Baker County Cattlemen's Association; Jim Stilson, 
Wallowa County Stockgrowers; and C. W. Jones, Jones Truck Line. 


(continued on page 554) 
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Mr. Ritchie presented to the Commission copies of Mr. Burket's 
remarks to the Governor's Transportation Task Force meeting which was 
held on August 28, 1974. (Copy of report in the Commission's files.) 


Mr. Ritchie reported that the Federal Aviation Administration 
has depleted all of its apportionment funds for Oregon for the fiscal 
year 1975 and have denied ten city projects totaling $3,058,000. These 
projects will now have to wait for funding until the fiscal year 1976. 


MASS TRANSIT DIVISION 


The Commission adopted Delegation Order No. 7 as recommended 
by Mr. Moore:as follows: 


OREGON TRANSPORTATION COMMISSION DELEGATION ORDER NO. 7 


Pursuant to the provisions of ORS 184.635 and in order to 
provide for a more efficient and expeditious administration of 
the Mass Transit Division, the following powers of the Commis- 
sion are hereby delegated to the following officers or their 
designated representative within the Commission and the Mass 
Transit Division: 


To the Chairman or Vice-Chairman of the Oregon Transpor- 
tation Commission: 


1 - Approve consultant agreements of duration of 
one year or less for under $20,000. 


To the Administrator of the Mass Transit Division: 


1 - Approve and sign contracts for services and 
supplies. 


2 - Approve and sign grant contracts with the Fed- 
eral Government for legislatively authorized 
programs. 


3 - Approve and sign contracts for special payments 
to local governmental and other non-profit units 
for disbursement of state, federal and other 
funds for legislatively authorized programs. 


4 - Sign all contracts approved by the Chairman, Vice- 
Chairman or Commission. 


Mr. Moore presented to the Commission copies of the "Portland 
to Salem Commuter Bus Project Report" dated August, 1974. He stated 
that the bus system for Portland employees who work in State offices 
in Salem has operated successfully for six months. During this period 
an average of 40 members participated. It is estimated that during 


this six-month period, the commuters drove 350,000 miles less and saved 
at least 23,000 gallons of gasoline. After six months of successful 
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Mr. Jones stated that there is a sale held each Monday and 
there are from 1500 to 2000 head of cattle hauled out to market which 
requires 30 to 40 truckloads (doubles). 

The Chairman informed the group that the Commission is aware 


of their problem. He stated that Mr. Klaboe will take another look at 
these highways to see what can be done. 


The Chairman adjourned the meeting at 12:10 p.m. 


Commissioner | 


Commissioner 


C Jt theak 


Commission Services 
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Mr. Robinson requested the use of triple-trailers on these 
three highways for hauling of livestock and feed during three months 
in the fall and two months in the spring. He stated the moving of 
cattle and feed over these highways with triples will reduce their 
cost of transportation by approximately 6 percent. (Delegation con- 
tinued below.) 

Mr. Klaboe recommended the use of triple-trailers on Highway 
203 from La Grande to Union and that it be added to the previous list 
of approved triple-trailer routes. The Commission accepted his recom- 
mendation. (This action has been included in Amendment No. 6 to Oregon 
Transportation Commission Directive No. 1 concerning triple-trailer 
routes on pages 545 and 546 approved earlier in the meeting.) 


Mr. Jackson asked Mr. Klaboe if it would be feasible to 
issue temporary permits on the highway from Baker to Halfway. Mr. Klaboe 
indicated that he would want to make another investigation as there are 
some steep grades on this highway. 


The Commission adopted Delegation Order No. 8 as follows: 
OREGON TRANSPORTATION COMMISSION DELEGATION ORDER NO. 8 


Pursuant to the provisions of ORS 184.635, as 
amended by Chapter 249, Oregon Laws 1973, and in order to 
provide for a more efficient and expeditious administration 
of the Highway Division, the following powers of the Commis- 
sion are hereby delegated to the following officer or his 
designated representative within the Highway Division: 


TO THE ADMINISTRATOR AND STATE HIGHWAY ENGINEER: 


1) Authority to grant temporary permits 
(triple trailers) on the basis of tests 
for any previously untested section of 
State highway. 


2) Authority to cancel such permits if in 
the Administrator's opinion it is in 
the best interest of public safety. 


Mr. Phillips stated that he travels Highway 86 from Baker 
to Halfway quite frequently. There is an eight to ten mile section of 
this highway in the Powder River Canyon that is quite crooked between 
Lower Powder and Richland. For safety, he suggested the installation 
of signs “Approaching Passing Area" and "No Passing Permitted." 
Mr. Phillips recommended the use of triples from Baker to Halfway. 


Mr. Stilson mentioned that the Wallowa County Stockgrowers 
are particularly interested in Highway 82 from Elgin to Imaha. The 
worst part of this section is from the top of Minam Hill down to the 
bottom of .Minam Canyon. The heaviest movement of cattle on this 
highway is from September to December and then again in April and May. 


(continued on page 555) 
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EXHIBiIT_4 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


a Se Projoct_ Oregon City-Carus Section_ _____ (Contract No. 8039) 
Type of Work ee Ey Sa te cress 


County _Clackamas 9 Highway. Cascade 
No. of Bidders ao Low Bidder 
Low Bid $168,380.00 


Engineer's Recommendation: 


Award to low bidder. 


ee Project__onutler Station-Olex Section (Contract No. 8040) 
ee 
Coe SO Highway SS 


No. of Bidders. _6 __ SESPNE, _C.H. Stinson, Inc, The Dalles 


d 
Second 964 647.50 


Engineer's Recommendations: 


Award to second low bidder. The lowest 
bidder ($261,010.00) was not prequalified. 


oe Project__Fort Klamath-Lobert Junction Section (Contract No. 


Type of PEO) ae oe a 
Klamath Crater Lake 


County Highway 


No. of Bidders 5 Low Bidder Robert H. O'Hair & 9'Hair Constr. Co. 
Mt. Shasta, Calif. 
Low Bid $981,695.00 _ 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT < 
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EXHIBIT_A__ 


No.—4__ __ Project Ode] ]_Butte-The Dalles-California Highway Section— 
(Contract No. 8042) 


Tyee of Wor — Paving A. Proj. No. 22 


County i Highway Willamette 
No. of Bidders 3. Low Bidder_Robert H. O'Hair & O'Hair Constr. Co., Mt. Shasta, Calif. 


Low Bid $ 1,180.00 


Engineer's Recommendation: 


Award to low bidder. 


No._D-___ Project _ Willow Creek-Vale Section (Contract No. 8043) 
eS Se Fe Oe nes 


County._—Malheur oo eS. 
No. of Bidders___5 __ Low Bidder__L. W. Vail Co., Inc., Pasco, Wash, _ 
Low sid _497.2130..00 


Engineer's Recommendations: 


Award to low bidder. 


On July 23, 1974, I accepted by telephone the Engineer's 
recommendations and awarded the above five projects on 
which bids were received July 16, 1974. 


Oregon Trans} ation Commission 


EXHIBIT_ | z= 


» REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


__Fort Stevens State Park ___ (Contract 8044) 


No 2 eis - Propoet — 


Type of Work Paving Park Roads_£.Bikeways————__ FA. Proj. No. _BOR=41-000569 


CRUNIY ccnmininneny Ty eamiasintgisnniniantaniemnannis Highway 
No. of Bidders___2 ____ Low Bidder_ Sunset Crushed Rock Co., Astoria 


Low Bid $104,290.00 


Engineer's Recommendation: Award to low bidder as soon as approval 
of the Bureau of Outdoor Recreation is received. 


ie 2 Project Oswald West State Park (Contract 8045) 


Tepe ol Work. FOOtpaeh A, Peal. No. _BOR-41-00620_ 


County _ Clatsop _ & Till amook Highway wo 


No. of Bidders __4 Low Bidder McCain & McCain, Randle, Washington 


Low Bid $—224909,00 


Engineer’s Recommendations: 
Award to low bidder as soon as approval 


of the Bureau of Outdoor Recreation is received. 


No.3 Project____Winston-Shady Interchange _(Contract 8046) _ 


Grading, Paving, Structure, RS-582(1) & 


Type of Work--529ning_and Signals FA. Proj. No. RE-DP-29 (23) _ 


County Douglas idewny Coos Bay-Roseburg & Dillard 


No. of Bidders 3 Low Bidder _Peter Kiewit Sons' Co., Vancouver, WA, 


Low Bid $ 71466, 413.50 _ 


Engineer's Recommendations: 


Award to low bidder as soon as approval 
of the Federal Highway Administration is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
a i 


DAT 
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exHipit_AL_ 


No.4 Proyact . AELington _Interchange-Irrigon Jct. (Contract 8047) 


; : : , I-80N~-4 (27) 137 & 
Type of Work Grading, Paving, Gdrl, Signing _ F.A. Proj. No. 1-80N=5 (45) 145 


County_GiLAdam & Morrow snwey Columbia River 


No. of Bidders__ 4 Low Bidder__Babler Bros. Inc., Port. 2)” i oak 
Low Bid$.54370,495.00 _ 


Engineer's Recommendation: 
Award to low bidder as soon as approval of 
the Federal Highway Administration is received. 


No.__5_ Project_Deschutes River Brij (Contract 8048) 
Type of Work te oe PT OO 


County Jefferson Highway Warm Springs 
Se. p 

No. of Bidders__4 _ towBidder__F. G. Scott Constr. Co., Salem 

Low Bid s__66,653.00 


Engineer's Recommendations: 


Accept bid. (Awarded July 30, 1974) 


No,__6 ___ projec, __Irr igon Jet.-Stanfield Jct. _ (contrac t_ 8049)" 
Type of Work Grading, Paving +Gdrl., Signing FA. proj. No. ~I=80N=5 (46) 167 
County_Morrow & Uratilla Highway__Old Oregon Trail 
No. of Bidders___ 5 Low Bidder__Babler Bros., Inc., PortJland 


Low Bid $_2+ 293,927.00 


Engineer's Recommendations: 
Award to low bidder as soon as approval of 


the Federal Highway Administration is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


exnipit A 


No. 7 Proyoct — _West Fremont, Interchange as (Contract 8050) = 


Type of Work Improvement_& Mini Parks FLA. Proj. No, I= 405-8 (32) 303 


County _ Mai treee® Highway___ Stadium Sasahapuieniiceieeniapiaiabinamiantiaitaie 
Paul Bros, Inc., Clifford H. Paul & 
No. of Bidders 9 ___ Low Bidder_Richard .1. Paul, Portland 


Low Bid 920,444.00 


Engineer's Recommendation: 


Award to low bidder as soon as approval of 
the Federal Highway Administration is received. 


No.8 Project__Main Ave. & Third St. (Till.mook) (Contract 8051) 
RF-137(9) & 
Type of Work _ Grading & Paving FA. Proj. No, [RF=191(17) __ 


County Tillamook Highway Oregon Coast & Wilson River 


No. of Bidders__2 Low Bidder _Babler Bros. Inc., Portland 


Low Bid g—238,075.00 


Engineer's Recommendations: 


Award to low bidder as soon aS approval of *he City of 
Tillamook is received and the sum or $38,€12.74 is depox:ted 
by the City. 


On July 26, 1974, I accepted by telephone the Engineer's 
recommendations as shown on the above eight projects on 
which bids were received July 25, 1974, and authorized 
the Administrator and State Highway Engineer to award the 
contracts when certain conditions were fulfilled. 


EXHiBiT_A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and report 
this action for your official records. 


DATED th is day 


Oregon Transportation Commission 
Attachment List: 


Options accepted (52) Report of July 26, 1974 

Relinquishment of land to Bureau of Land Management approved 
Public Sale authorized (File 27494) 

Public Sale authorized (File 32965) 

Agreement with Lane Council of Governments approved 
Agreement with City of Salem approved 

Agreement with City of Tillamook approved 

Agreement with Pacific Northwest River Basins Comm. approved 
Agreement with US Bureau of Reclamation approved 

Agreement with Seal Rock Water District approved 

Agreement with City of Medford approved 


1) 


Number 


48003 
48063 
48084 
48181 
48318 
1-12.18 
1-15.59 
1-166.45 
1-167.92 
1-183.95 
1-293.95 
1E-26.78 
1E-35.24 
1W-31.05 
1W-41.83 
4-101.47 
4-103.11 
4-117.21 
4-126. 86 
4-141.42 
4-141.55 
4-271.97 
5-164. 89 
5-175.58 
5-181.51 
9-10.45 
9-14.14 & 
9-14.50 
9-16.79 
9-24.57 
9-119.17 
9-227.66 
9-229.26 
9-231.09 
9-247.10 
16-1.95 
16-3.40 
16-10.64 
16-23.70 


25-13.36 & 


25-18.96 
33-48.62 
39-1.88 

39-22.31 


EXHiBiT_A 


Right of Way Report of July 26, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Name 


Consideration 
Lents Lodge #156 $ 100.00 
Knutson, Walter M. & Elsie M. 8,760.00 
Interstate Investment Co. 9,500.00 
Helfrich, Glenn & Ruth 128,000.00 
Parr, Arthur 362.25 
Western Metro Corp. 450.00 
Foster & Kleiser 300.00 
Benzel, Ray A. 360.00 
Lucky Sign Co. 290.00 
Holgate, E.W. & Tressee B. 600.00 
Grove, Jeannette 900.00 
Lingel, George W. 90.00 
Schiedler, Lawrence 150.00 
Minor, J.E. 150.00 
Robbins, Maude 150.00 
Earnest, Loren & Sykes, Wanda 120.00 
Krueger, Paul 150.00 
Brittell, Donita 75.00 
Meglitsch, Albert 180.00 
Bartolat, Albert F. 120.00 
Elliott, Richard 270.00 
Byrnes, Gene R. 60.00 
Oliver, Joe 72.00 
Coombs, Alfred 72.00 
Ricco, Ernest 72.00 
Seaside Aquarium 840.00 
Lucky Sign Co. 390.00 
SNS Enterprises 700.00 
Seaside Aquarium 686.00 
Sanders, Roy R. & Nell J. 45.00 
Riley, George & Edna 600.00 
Al Peirce Co. 600.00 
Al Peirce Co. 600.00 
Menasha Corporation 600.00 
Mitchell, Alva & Anna 165.00 
Burkhart, Hez 90.00 
Southwick, Percy 75.00 
Blankinship, Alwin 90.00 
Faydrex Corporation 280.00 
Dingus, Carroll 50.00 
Aasen, Edwin 60.00 
Lowrie's Food Mart, Inc. 90.00 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = = 
- 562 - 
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exnipir_A__ 


39-24.25 Shenk, Wesley E. 90.00 
39-24.80 Grimm, Joseph 300.00 
39-26.11 Grimm, Joseph 210.00 
39-26.60 Schuerch, Walter 90.00 
47-39.35 Gustaff, Ronald B. 150.00 
66-33.30 Radium Hot Springs 250.00 
66-41.08 Steele, Henry 50.00 
66-44.11 Swindley Outdoor Advertising 735.00 
66-49.74 Hereford Motel 1,985.00 
66-55.25 Baker County Chamber of Commerce 3,455.00 

52 Transactions $164,629.25 


Relinquishment to Bureau of Land Management of a portion of land obtained 
by Amended Decision dated June 6, 1973. The right of way for the Pleasant 
Valley-Oxman Section of the Old Oregon Trail Hwy. in Baker Co. is being 
revised. File 28618 (Right of Way Branch) 


Public sale of 7,200 sq. ft. of excess Property on the Linn Co. Line- 
Judkins Pt. Section of the Pacific Hwy. in Lane Co. for a minimum 
consideration of $1500. File 27494 (Right of Way Branch) (Real Property 
Resolution No. 651) 

Public sale of 2,977 sq. ft. of excess property on the N.Portland Harbor- 
Russell St. Section of the Pacific Hwy. in Multnomah Co. for a minimum 
consideration of $300. File 32965 (Right of Way Branch) 


Agreement with Lane Council of Governments providing for transportation 
planning work during fiscal year 1975 utilizing Metropolitan Planning 

Funds provided by the 1973 Federal-aid Highway Act. On January 30, 

1974, the Transportation Commission approved distribution of Metropoli- 

tan Planning Funds to the various Councils of Governments and proposed 

to provide the 20 percent match. This agreement is the vehicle to 

implement that action for the Lane Council of Governments. The total 

amount to LCOG is S64,711. The amount is composed of $51,769 in Federal 

Funds and $12,942 of State match. (Planning Section) (Eugene-Springfield area) 


A cooperative-construction agreement with the City of Salem concerning 
construction of the Center Street Bridge Off-ramp Connection to Front 
Street for egress from the Willamina-Salem Highway in Marion County. 
The agreement provides for right-of-way acquisition by the City, with 
design and construction to be performed by the State. The project has 
been estimated to cost $900,000 and is to be financed under the State 
Bond Program. (County+City Unit) 


Letter-form agreement with City of Tillamook which concerns financing 
of the Main Avenue and Third Street (Tillamook) Section of the Oregon 
Coast and Wilson River Highways in Tillamook County. The original 
construction-finance agreement dated April 15, 1974, was for the normal 
75% State and 25% City participation. During the design phase of the 
project the estimated cost increased to such an extent that the State 
elected to apply for Federal Aid Primary Funding. Under this plan 
participating amounts will be approximately FAP-787-$252,486; State- 
11%-$35,607; and City-11%-$35,607. The total estimated cost of the 
Project is $323,700. (County-City Unit) 


APPROVED BY CHATRMAN 
GLENW L. JACKSON 


EXHiBiT_A 


Letter agreement with Pacific Northwest River Basins Commission to 
contract with the Washington State Department of Highways for computer 
services. The services are analyses of recreation data that has been 
provided by the States of Idaho, Oregon and Washington and the U. S. 
Forest Service. The results of the analyses will be regional recrea- 
tion demand update for the Statewide Comprehensive Outdoor Recreation 
Plan. The cost of the computer work involved is $4,000 to be share 
equally by the U. S. Bureau of Outdocz Recreation, Idaho, Oregon and 
Washington. Oregon's $1,000 share is an eligible item to be cost shared 
and the State's cost would be $500. (Parks Branch) 


Agreement with the U. S. Bureau of Reclamation to jointly fund improve- 
ment of the park facilities at Lake Owyhee State Park on the Owyhee 
Reservoir in Malheur County. The total estimated cost is $220,000. 

The State's share is $120,000 and is budgeted for this fiscal year. 

The Federal share is $100,000 which is the maximum allowable under 
Public Law 89-72. It is anticipated that the psoject will be completed 
by June 1975. (Parks Branch) 


Agreement with Seal Rock Water District for capital cost improvements 
to provide reservoir, supply and water treatment facilities for water 
service at Driftwood State Park, Seal Rock State Park, Ona State Park, 
South Beach State Park, and to include a metered water connection to 
Lost Creek State Park; all in Lincoln County. The State will deposit 
$50,000 with the District when a contract is awarded for the construction 
of the facilities and will pay the remaining cost up to a maximum total 
of $100,000 when the project is completed and with proper documentation 
as to the actual costs incurred. This $100,000 share is based on the 
estimated percentage (10 percent) of usage by the State Parks compared 
to all other users of the water system. (Parks Branch) 


Agreement, complete with Exhibit A, with the City of Medford to acquire 
a parcel of land containing 8.74 acres for Bear Creek Greenway, Phase 7, 
as authorized by the 1973 Legislature. Fee title will vest in the 

City of Medford, Funding is City of Medford 25% - $71,250; State 25% - 
$71,250; and Bureau of Outdoor Recreation 50% - $142,500. All other 
approvals have been received and the City is ready to purchase the 
property. (Parks Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
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exnipit_A_ 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 


me in my official capacity to exercise certain authority on be- 
haif of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and report 
this action for your official records. 


Attachment List: 


1) 
2) 
3) 
4) 
5) 
6) 
7) 
8) 
9) 
10) 
11) 
12) 


Options accepted (55) Report of August 2, 1974 

Public sale authorized (File 35388) 

Release easement approved (File 34248) 

Demolition contract approved 

U.S. Forest Service agreement approved 

Agreement with State Forester approved 

Petition for annexation approved 

Agreement with Mid-Willamette Valley Council of Govts. approved 
Agreement with City of Medford approved 

City of Ontario agreement approved (SE 6th Ave.) 
Agreement with City of Ontario approved (SE 5th Ave.) 
Agreement with Clackamas County approved 


ExHipit AA 


Right of Way Report of August 2, 1974 ; 
OPTIONS TO PURCHASE REAL PROPERTY . 


1) re 


Number Name ' Consideration 
47671 McCurry, Charles R. & Dorothy E. $ 60.00 
47834 Howard, Claude H. & Marlene I. 850.00 
47911 Clarno, Katharina 2,800.00 
48006 Whitmore, Frieda 500.00 
48148 Thompson, David A. Sr. & Reta A. 11,620.00 
1-51.71 Lange, Herbert 180.00 
1-80.84 Roberts, Vernon C. 300.00 
1-81.31 Roberts, Vernon C. ? 300.00 
1-256.60 Zilverberg, Jim & Helen 300.00 
1E-14.71 & Lewis, Gordon ° 250.00 
1E-18.68 
1E-23.51 Fox, Howard R. 180.00 
1E-30.43 Grimps, Frank 75.00 
1E-35.83 Duda, Ralph 75.00 
1E-44.53 Stupfel, George A. 186.00 
1W-17.53 Wise, Allen B. 150.00 
1W-34.01 Texaco, Inc. 50.00 
1W-34.01 Bell, Mrs. H. A. 50.00 
4-46.16 Tolentino, John i 60.00 
4-246.26 Koehler, Fred & Krentel, Alex 90.00 
4-255.43 Drews Manstore 220.00 
4-255.43 Spicer, H. C. 60.00 
4-291.71 Knight, Evelyn I. 300.00 
5-57.60 Shamrock Club 130.00 
5-168.57 Ray, R. G. 180.00 
9-10.46 Ernie Garcia Ford Co. 250.00 
9-16.79 Hoffman, Marsh 210.00 
9-24.57 Clark, Jane 120.00 
9-24.79 Crab Broiler Inc. 50.00 
9-63.13 Greenacres Motor Court 315.00 
9-118.71 Cutler City Crab Pot 200.00 
9-128.51 Halvorson, Carl M. 300.00 
9-229.61 Coos Head Timber Company 90.00 
9-240. 82 Georgia Pacific Corp. 360.00 
9-277.28 Wiliett, L. A. 150.00 
9-279.04 Bandon Chamber of Commerce 675.00 
9-282.04 Rauschert, Edward 210.00 
9-282.19 Rauschert, Edward 210.00 
9-299.49 Hines, Clarence 180.00 
9-299.85 Rose, C. B. 60.00 
18-10.94 Martin Bros. Signs, Inc. 1,010.00 
25-25.32 Muir Motel 950.00 
28-12.18 Doherty's Arabians 150.00 
28-18.25 Hoeft, Arnold 50.00 


APPROVED BY CHAIRMAN 
GLENN L, JACKSON 


DAT ae Wis 
- 566 - 


3) 


4) 


5) 


6) 


exipit_AL_ 


39-5.56 Wright, Francis L. $ 60.00 
39-5.96 Westphal, Cleo E. 30.00 
39-24.48 Wagler, Ray 210.00 
41-24.15 Kewish, Lee 60.00 
42-15.76 DeMoss, John E. 50.00 
66-33.30 Taylor, Ralph 120.00 
66-48.51 Weber Volkswagen, Inc. 345.00 
66-48.51 Lewis, Thelma 60.00 
66-49.74 Satterberg, Elmer ‘ 150.00 
66-53.95 Ebell, Charles 60.00 
3 Signs Haskins, Mr. & Mrs. Arthur 2,310.00 
1l Signs National Advertising Company 18,055.00 

55 Transactions Total $46,016.00 


Public sale of 0.4 acre+ excess property on the Denny Rd.-Pacific Hwy. West 
Section of the Beaverton-Tigard Hwy. in Washington County for a minimum 
consideration of $49,000. File 35388 (Right of Way Branch) (Real 
Property Resolution No. 652) 
Release of an excess easement over 0.98 acre to Rinker Company in the 

- Yamhill River-McMinnville Section of the Pacific Hwy. West in Yamhill 
County. Construction of their development eliminates the need to retain 
the slope easement. File 34248 (Right of Way Branch) 


Demolition Contract with J. L. Stanley Inc. for low bid of $3500 for a 
demolition project located in the Chemawa Rd.-Hickory St. Section of the 
Salem Freeway in Marion County. (Right of Way Branch) 


Agreement with U. S. Forest Service for snow removal by the Highway Divi- 
sion to facilitate snowmobile parking on the- Lake of the Woods Airstrip 
in Klamath County. Annual cost of this service is estimated to be $500. 
(Maintenance Section) 

Extension of the management agreement for the Hilgard-Perry Scenic 

Strip with the State Forester. The agreement covers preparation and 
administration of the sale of certain timber and performance of certain 
rehabilitation work in the Perry Highway Scenic Area in Union County. 

The original agreement was entered into on May 29, 1973, and a supple- 
mental agreement for additional work was entered into on February 5, 
1974. In order to provide continuous coverage, the State Forester re- 
quests that this extension be effective as of July 1, 1974, until July 1, 
1975. (Parks Branch) 


Petition for annexation of Armitage Park in Lane County to the Oakway 
Water District. The Oakway Water District has approved the petition and 
consent of the Eugene Water and Electric Board is necessary since they 
must agree to supply additional water as may be needed. Authorization 
for Warren Gaskill, Assistant State Parks Superintendent, to sign the 
Petition on behalf of the Commission is requested. (Parks Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT —= 
- 567 - 


eExHipit_A_ 


Agreement with Mid-Willamette Valley Council of Governments pro- 
viding for transportation planning work during fiscal year 1975 
utilizing Metropolitan Planning Funds provided by the 1973 
Federal-aid Highway Act. On January 30, 1974, the Transportation 
Commission approved distribution of Metropolitan Planning Funds to 
the various Councils of Governments and proposed to provide the 

20 percent match. This agreement is the vehicle to implement that 
action for the Mid-Willamette Valley Council of Governments. The 
total amount is $61,548. The amount is composed of $49,238 in 
Federal Funds and $12,310 of State match, (Planning Section) 


A letter-form agreement with City of Medford for installation of 
railroad crossing protection at the McAndrews and Oak Street crossing 
of the Southern Pacific Transportation Company tracks, in Jackson 
County. This project is eligible for 90% Federal Aid Funding under 
Section 203 of Title II, Highway Safety Act of 1973. Total estimated 
cost for the work is $40,000. City will provide the 10% ($4,000) 
matching funds with no expense to State. ( County-City Unit) 


A letter-form agreement with City of Ontario for installation of 
railroad crossing protection at S.E. 6th Avenue with Union Pacific 
Railroad Company tracks in Malheur County. The project is eligible 
for 90% Federal Aid funding under Section 230 of Title II, Highway 
Safety Act of 1973. Total estimated cost of the werk is $50,000. 
City will provide the 10% ($5,000) matching funds with no expense to 
State. (County-City Unit) 


A letter-form agreement with City of Ontario for installation of 
railroad crossing protection at S.E. 5th Avenue with Union Pacific 
Railroad Company tracks in Malheur County. The project is eligible 
for 90% Federal Aid funding under Section 203 of Title II, Highway 
Safety Act of 1973. Total estimated cost for the work is $50,000. 
City will provide the 10% ($5,000) matching funds with no expense to 
State. (County-City Unit) 


A letter-form agreement with Clackamas County for improvement of the 
Carmen Road at Bonita Road Intersection in Lake Oswego, a Type II 
route. This project is eligible for 90% Federal Aid Funding under 
Section 209 of Title II, Highway Safety Act of 1973. Total estimated 
cost is $3,500. The City will provide the 10% ($350) matching funds 
with no expense to State. (County-City Unit) 


APPROVED BY CHAIRMAN 
GLENN L, JACKSON 
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ExHiBit_A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you 
authorized me in my official capacity to exercise certain 
authority on behalf of the Oregon Transportation Commis- 
sion. Pursuant to that authority and acting in accordance 
therewith for the Commission, I approve all actions listed 


on the attachment hereto and report this action for your 
official records. 


f 


CS OCT ee ee See 


’ 


4 


Dated this / ae of 


Deron 


Glenn L. Jack airman 
Oregon Transpo ion Commission 


Attachment List: 


1) Options accepted (39) Report of August 9, 1974 

2) Relinquishment of excess land to Josephine Co. approved 
(Files 27184 and 27185) 
Contract with V. Mathis Co. approved (File 44642) 
Demolition contract with Holton Trucking approved 
Public sale authorized (Files 6288 and 6289) 
Agreement with Richard F. and Ann Thomas approved 
Agreement with Lawore, Inc. approved 
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EXH pit_A_ 


Right of Way Report of August 9, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Number Name 


Consideration 

40226 Southern Pacific Transportation Co. $16,200.00 

48045 Rickert, Donald & Castner, Corrine, et al 1,200.00 

48082 Hood, Lester J. & Eva C. 8,300.00 

48112 Schoppert, Fred J. & Donna R. - Roy A. & Irene E. 3,000.00 

48321 Martin, W. F. 210.00 

1-49.95 W. J. Meier Estate 420.00 

1-51.32 Hall, A. L. 150.00 

1-96.01 Campdell, Audrey M. 450.00 

1W-60.05 Texaco, Inc. 265.00 

2W-82.98 Sutter, Dorcthy 50.00 

2W-82.98 Westport Motel 125.00 

2W-96. 36 Ernie Garcia Ford Co. 250.00 

4-124.63 Sanders, Leo W. & Suiter, Jim L. 90.00 

4-129.12 Holiday Motel 260.00 
4-186.03 Milani, Batista 25.00 
4-280.43 Pyle, Robert A. 320.00 
7-3.29 Casey, J. B. 25.00 
9-7. 32 Willener, Henry Cc. 450.00 
9-9.71 Freeman, Catherine 1,080.00 
9-13.73 Grant, G. R. 1,805.00 
9-13.73 Clatsop County 50.00 
9-24.71 Ramsay Signs, Inc. 2,130.00 
9-47.90 Lake Lytle Motel 130.00 
9-48.66 Lake Lytle Motel 190.00 
9-54.92 Fanta Sea Motel 3,070.00 
9-66.43 Tohl, Carl w. 90.00 
9-66.50 Tohl, Carl wW. 240.00 
9-66.61 Tohl, Carl wW. 180.00 
9-66.83 Tohl, Carl wW. 120.00 
9-67.86 Durrer, James & Robert 102.00 
9-116.52 Court Street Christian Church 100.00 
9-187.68 Garlick, James F. 120.00 
9-188.56 Lynch, Mildred 240.00 
9-188.77 Bishop, Wesley 90.00 
9-355.23 South Coast Lumber Co. : 180.00 
25-18.12 Illinois Valley Chamber of Commerce 1,125.00 
28-8. 80 Pendleton Country Club 250.00 
42-31.22 Earl, Donald 50.00 
9 SR's Markham Advertising Company 2,700.00 
39 Transactions Total $45,832.00 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
- Ie = pate Le LS pF 
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exHipit_AY 


Relinquishment of excess right of way over 0.4 acre to Josephine 
County on the Grants Pass-Rock Point Section of the Pacific Hwy. 
in Josephine County. We have FHWA approval. Files 27184 & 27185 


Contract with V. Mathis Co. for $18,040 for re-roofing the R. M. 
Wade Building on the Fremont Int.-Sunset Int. Section of the 
Stadium Freeway in Multnomah County. The Abbott & Simpson bid 
was lower but the material was of lesser quality. 
the Mathis bid. File 44642 


Mr. Boyd recommends 
Demolition contract with Holton Trucking for low bid of $7,200 for 


clearing of the East Portland Freeway and Industrial Freeway in 
Multnomah County. 


Public sale of 2.34 acres excess land with 0.28 acre haul road 
easement on the Richland-Halfway Section of the Baker-Homestead Hwy. 
in Baker County for a minimum consideration of $250. Former owner 
has a use reservation. Files 6288 & 6289 
Renewal of a five-year lease agreement with Richard F. and Ann 
Thomas for the concession operation in the Depoe Bay State Park 
Building in Lincoln County. Mr. and Mrs. Thomas have successfully 
operated this concession since 1958. The lessee pays 7 percent of 
gross sales and receipts, payable in monthly installments. In 1970 


this amounted to $5,214.14; 1971, $5,479.88; 1972, $5,812.52; 1973, 
$5,915.81 and $2,110.30 through June 1974. The total income to 
the State during the term of the lease to date was $24,532.65. The 


term of this lease will begin on January 1, 1975, and terminate on 
January 1, 1980. 


Agreement with Lawore, Inc., for snow removal by the Highway Division 
on access road and parking areas at Lake of the Woods Resort in 
Klamath County. Annual cost of this service is estimated at $1,000.00. 
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exnipit_A_ 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
actions listed on the attachment hereto and report this action for 
your official records. 


Dated this ( 7 day of 


Attachment List: 


Options accepted (30) Report of August 16, 1974 
Public sale authorized (Files 40783 & 42985) 
Public sale authorized (File 30539) 

Agreement with City of The Dalles approved 
Agreement with City of Tillamook approved 
Agreement with Curry County approved 

Agreement with Marion County approved 


green See APT om dtentd we. Pe RA A Na hg SAT Ie One oS 4 a « 
eae: ie aie she 7 centiieicaaeant 


Number 


47852 
1-19.43 

1-147.53 
1E~18.00 
1E-34.00 
1W-20.35 
1W-20. 35 
1W-28.94 
1W-28.94 
1W-30.67 
2W-23.79 
4-114.62 
5-57.60 

9-14.16 


9-16.79 
9-24.12 
9-61.87 
9-61.87 
9-118.71 
9-188.91 
9-230.43 
9-230.82 
9-231.24 
9-296.85 
15-1557 
28-8.80 
28-12.18 
39-1.66 
47-3.04 & 
47-3.26 
3 Signs 
7 Signs 


3) 


9-16.77 & 


& 


consideration of $1,250. 
(Right of Way Branch) (Re 


Name 


Georgia-Pacific Corp. 
Texaco, Inc. 

Hext, Deward D. 
Evans, Mrs. James 
Leimboch, William 
Hays, Margaret S. 
Livran, Norman 


Merritt, Mabel 
Eberts, Ross N. 
Nichols, Lee 
Booze, Dwayne H. 
Marks, L. J. 
Reed, Robert W. 
Hoffman, Marsh E. 


Cervetto, Jack 

Bush, Gerald H. 

Alderbrook Golf Course 

Johnson, Eugene M. & Margaret J 
Worthington, Frank & Agnes 

P. & J. Hosts, Inc. 

Al Peirce Co. 

Al Peirce Co. 


Port and Starboard Pizza Parlor, Inc. 


Parrott, Clark M. 
Pendleton Country Club 
Hoeft, Larry 

Phelps, Leland 
Sonntag, H. W. 


Dwinell's Central Neon Company 
Foress Company 


30 Transactions 


2) Public sale of 18,775 sq. ft.+ excess property on the Clackamas River- 
West Linn Section of the East Portland Freew 
a minimum consideration of $70,500. 
Piles 40783 & 42985 


Public sale of 0.37 acret+ excess property on the The Dalles-Bid Eddy 
Section of the Columbia River Hwy. in Wasco County for a minimum 

We have Federal approval. 
al Property Resolution No. 654) 


= 313°= 


ExHipit_A_ 


Right of Way Report of August 16, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Total $32,681.00 


ay in Clackamas County for 
We have Federal approval. 
(Right of Way Branch) (Real Property Resolution No. 653) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. 


Consideration 
—onsideration 


$ 9,500.00 
3,605.00 
145.00 
90.00 
60.00 
720.00 
1,975.90 


450.00 
50.00 
50.00 
45.00 
60.00 

150.00 

180.00 


300.00 
300.00 
470.00 
120.00 
90.00 
1,120.00 
360.00 
450.00 
225.00 
30.00 
36.00 
45.00 
120.00 
210.00 


5,290.00 
6,435.00 


File 30539 


Le lon ir OTE. OGL eT 


EXHIBIT_ A 


Letter-form agreement with the City of The Dalles approving request for 
annexation of local Highway Division facilities to the Eastside Sanitary 
Sewer District. A pre-assessment deposit of $14,606.52 is required k 
upon final approval of this agreement. Upon completion of construction / 
and receipt of the DEQ grant, net cost to the Highway Division is pro- 
jected at $7,346.80. It will be necessary for the State to request 
actual connection to the system, that the connecting line be constructed 
as part of the project and to furnish an easement for construction of 
the line. (County and City Unit) 


Letter-form agreement with the City of Tillamook for installation of 
railroad crossing protection at 3rd Avenue across the Tiilamook Branch 
of the Southern Pacific Transportation Company tracks. This project 

is eligible for 90% Federal Aid funding under Section 230 of Title rt, 
Highway Safety Act of 1973. Total estimated cost of the work is $40,000. 
City will provide the 10% ($4,000) matching funds with no expense to 
State. (County and City Unit) 


Throughway-Abandonment Agreement with Curry County covering construction 
of the Elk River-Port Orford Section of the Oregon Coast Highway. Upon 
completion of the project, approximately three miles of existing highway 
alignment is to be transferred to county jurisdiction. 

(County and City Unit) 


Agreement between the Highway Division and Marion County for construction 
of a bicycle trail from Champoeg State Park into the city of Butteville. 
The County will oil or pave at County expense the existing gravel road 
located on the Champoeg Memorial Highway right-of-way and will permit 

the State to construct a bicycle trail on the northerly shoulder of the 
existing paved County Road #422. The State will grade, rock and pave 

an additional three feet of County Road #422 on the southerly side, which 
the County will maintain. The State will grade, rock and pave the bicycle 
trail from the junction of County Road #422 and the Champoeg Memorial 
Highway to Butteville. The State will maintain the bicycle trail con- 


structed on the County's right-of-way for a period of twenty-five years. 
(State Parks Branch) 


Asst, Seate Ener 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT =. = 
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REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
ee UNDER DELEGATED AUTHORITY 


No meh Projyoet — _S. Fk. Clackamas River-Bull Creek Section (Contract 8052) 


Type of Work ____ Grading F.A. Proj. No, ERFO-310(1) 


Siedes Clackamas Higheey Clackamas 


No. of Bidders 4 Low Bidder Ro L. Houck Construction Co. Salem _ 
183,985.00 


Low Bid S 


Engineer's Recommendation: Award to low bidder as soon as approval 


of the Federal Highway Administration 
is received. 


sie 2 sania Hubbard Intchge.-Woodburn Intchge. Section (Contract 8053) 
: $$$ ron intchge. section (cont 


Type of Work landscaping i, A. Proj. No. 1-5-5 61)274 “ 


County_Marion and Clackamas Highway... Pacific 
No. of Bidders__9___ Low Bidder _Landsystems, Inc. » Portland 


Low sid s1994268.10 


Engineer's Recommendations: Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received. ; 

Award of this project is contingent upon 
the low bidder obtaining an Oregon Land- 
scaping Contractor's License. 


a sees S. Fk. Coos R. (Landrith) Bridge (Contract 8054) 
———— ee POLES a _ ™ 


Type of a, a No RS-596(2) 
es FAS 255 


No. of Bidders___© _ Low Bidder Hamilton Construction Co., Springfield 
1,333,232.40 


Low Bid $ 


Engineer's Recommendations: Award to low bidder as soon as approval 
of Coos County is received and the sum 
of $351,800.00 is deposited by the 
County. 


APPROVED BY CHAIRMAN 


GLENN , JACKSUN : 


ease 


ExHipir__A_ 


No.4 _ proyocr_._Emigrant Hill-Meacham Section _(Contract 8055) _ 
Type of Work __Grading, Paving and Signing F.A. Proj. No I-80N-6(59)226 
a Old Oregon Trail 


eel eaees 9 Low Bidder_t» W. Vail Co., Inc.; Pasco, Washington 


Low Bid $_39239, 955.60 


Engineer's Recommendation: Award to low bidder as soon as approval 


of the Federal Highway Administration 
is received. 


ro Project Tygh Creek and N. Fk. Mill Creek Bridges (contract 8056) 


FDAA-413-DR-65 
Type of Work _____ Structures _ F.A. Proj. No. (Items u & 39) 


Gio Wasco Highway CO» Roads 229 and 509 


dis or Waddes 5 Low Bidder_DOuglas S. Coats Construction, Bend __ 


Low Bid 500,816.00 6.00 


Engineer's Recommendations: Award to low bidder, 


Ae Oe Fifteenmile, Ramsey and Larch Creeks Bridges ract 8057) 
Type of Wok _____Structupes = Proj. No. ER-308(1 ) 
a FAS 709 and 710 


No. of Bidders__ 5 Low Bidder Douglas S, Coats Construction, Rend . 
112,572.00 


Low Bid $ 


Engineer's Recommendations: Award to low bidder as soon as approval 


of the Federal Highway Administration 
is received. 


On August 20, 1974, I accepted by telephone the Engineer's recom- 
mendations as shown on the above six projects on which bids were 
received August 15, 1974, and authorized the Administrator and 


State Highway Engineer to award the contracts when certain con- 
ditions were fulfilled. 


Oregon Transportatiow Commission 
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EXHiBiT_ A. 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


Approved construction of a reinforced concrete pre-cast slab bridge 
approximately 35 feet long and 12 feet wide (no sidewalks) on Upper 
Fifteen Mile Creek (Quarry) Bridge Section, Wilber West Road, Wasco 
County, $13,110. State is to perform preliminary and construction 
engineering; County will construct approaches. 

(Telephonic approval given to Mr. Klaboe on August 19, 1974) 


Approved sending a State Inspector to a fabricating plant in Japan 

to inspect structural steel for Contract No. 8003, Garden Valley 
Road-Fairgrounds Interchange Section in Douglas County. Estimated 

cost for such inspection for a six-month period is $23,400. (Pacific Hwy.) 
(Telephonic approval given to Mr. Klaboe on August 20, 1974) 


Approved a letter-form agreement with the City of Grants Pass for 
sewage disposal facility testing at the Manzanita Safety Rest Area, 
Josephine County, Contract No. 7883. 

(Telephonic approval given to Mr. Klaboe August 20, 1974) 


Dated this 2 6 day of @ 4tH - 
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ExHiBit_AL_ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this action 
for your official records. 


Dated this Z4 day of 
f) 


Oregon Transportati Commission 


Attachment List: 

Options accepted (32) Report of August 23, 1974 
Public sale authorized (File 43852) 
Agreement with City of Port Orford approved 
Agreement with Multnomah County approved 

(traffic signal S.E. Burnside St. @ 202nd Ave.) 
Agreement with Multnomah County approved 

(traffic signal S.E. Stark St. @ 202nd Ave.) 
Agreement with Multnomah County approved 

(traffic signal S.E. Stark St. @ S.E. 181st St.) 
Agreement with Multnomah County approved 

(traffic signal S.E. 18lst Ave. @ S.E. Burnside St.) 
Agreement with Multnomah County approved 

(traffic signal S.E. 122nd Ave. @ S.E. Stark St.) 
Agreement with Multnomah County approved 

(traffic signal N.E. Glisan St. @ 102nd St.) 
Agreement with Multnomah County approved 

(traffic signai S.E. Division St. @ 92nd Ave.) 
Agreement with Multnomah County approved 

(traffic signal S.E. 122nd Ave. @ S.E. Division St.) 


EXHIBIT. 


Right of Way Report of August 23, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


47796 Jenkins, Robert C. & Pearl E. $22,000.00 
47837 Beckley, Philip L. & Thomas, L. O. 2,600.00 
47869 Clayton, Artie L. & Nadine M. 200.00 
47883 Christiansen, Hans C. & Helene, et al 300.00 
47997 Seward, Elwood M. & Minnie Ruth, et al 33,025.00 
48185 State of Ore. - Division of State Lands 760.00 
1-154.38 Beckley Lumber Co. 60.00 
1-154.41 Merwin, Michael & Jan 75.00 
1-256. 22 VanZandt, Sheila G. 360.0C 
1-299.42 Daugherty, John 900.00 
1E-17.86 Bigej, Wanda 210.00 
1E-31.28 Bagley, C. W. 90.00 
1E-36.83 Kizaeff, Cathirena 150.00 
1W-13.52 Burge, John M. 300.00 
1w-50.33 Rohde, Eugene E. 150.00 
2-164.90 Tatone, Joseph 1,575.00 
2W-24.42 Johnson, Harold L. & Velma 50.00 
2W-24.42 Warren Drive Inn 345.00 
4-6.80 Davis, Grace 25.00 
4-249.04 U. S. National Bank 630.00 
7-239.17 Ivestor, Paul 25.00 
9-13.91 Reed, Robert 120.00 
9-48.66 Borden, Elizabeth & Lewis, Louise R. 50.00 
9-54.92 Finnell, Jack D. 660.00 
10-43.02 Wallowa County Cowbelles 100.00 
15-27.43 Wasmann, W. L. & Mary L. 50.00 
37-41.82 VanLoo, William 50.00 
37-46. 74 Weber, W. C. 50.00 
39-1.10 Lematta, Vivian 150.00 
39-1.46 Lematta, Vivian 90.00 
47-38.49 Bergerson, Ralph E., Melvin, & Donald V. 72.00 
25 signs National Advertising Company 15,675.00 

32 Transactions Total $80,897.00 


2) Public sale of 1,975 sq. ft.+ excess property on the Brookings-Winchuck 
Section of the Oregon Coast Highway in Curry County for a minimum consider- 
ation of $2,000. File 43852 (Right of Way Branch) (Real Property Resolution 
No. 655) 


3) A Throughway-Abandonment Agreement with the City of Port Orford concerning 
the Elk River-Port Orford Section of the Oregon Coast Highway. A companion 
agreement with Curry County has been approved. This completes agreement 
requirements for this section. (County and City Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
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A letter-form agreement with Multnomah County for installation of a 2-phase 
traffic signal on S.E. Burnside Street @ 202nd Avenue, FAUS 5022. This 
project is eligible fcr 90% Federal Aid funding under Section 209 of 

Title II, Highway Safety Act of 1973. Total estimated cost for the work 

is $25,000. The City will provide the 10% ($2,500) matching funds with no 
expense to State. (County and City Unit) 


A letter-form agreement with Mult iomah County for installation of a 2-phase 
traffic signal on S.E. Stark Street @ 202nd Avenue, FAS 641. This project 
is eligible for 90% Federal Aid funding under Section 209 of Title II, 
Highway Safety Act of 1973. Total estimated cost for the work is $25,000. 
The City will provide the 10% ($2,500) matching funds with no expense to 
State. (County and City Unit) 


A letter-form agreement with Multnomah County for installation of an 8-phase 
traffic signal on S.E. Stark Street @ S.E. 18lst Street, FAUS 1092, 1114, 
1179. This project is eligible for 90% Federal Aid funding under Section 209 
of Title II, Highway Safety Act of 1973. Total estimated cost for the work 
is $40,000. The City will provide the 10% ($4,000) matching funds with no 
expense to State. (County and City Unit) 


A letter-form agreement with Multnomah County for installation of an 8-phase 
traffic signal on S.E. 18lst Avenue @ S.E. Burnside Street, FAS 582 and 

FAUS 1179. This project is eligible for 90% Federal Aid funding under 
Section 209 of Title II, Highway Safety Act of 1973. Total estimated cost 
for the work is $40,000. The City will provide the 10% ($4,000) matching 
funds with no expense to State. (County and City Unit) 


A letter-form agreement with Multnomah County for installation of an 8-phase 
traffic signal on S.E. 122nd Avenue @ S.E. Stark Street, FAS 654 and FAUS 1114. 


This project is eligible for 90% Federal Aid funding under Section 209 of 
Title II, Highway Safety Act of 1973. Total estimated cost for the work is 
$40,000. The City will provide the 10% ($4,000) matching funds with no 
expense to State. (County and City Unit) 


A letter-form agreement with Multnomah County for installation of an 8-phase 
traffic signal on N.E. Glisan @ 102nd Street, FAS 638 and 951. This project 
is eligible for 90% Federal Aid funding under Section 209 of Title II, 
Highway Safety Act of 1973. Total estimated cost for the work is $40,000. 
The City will provide the 10% ($4,000) matching funds with no expense to 
State. (County and City Unit) 


A letter-form agreement with Multnomah County for installation of an 8-phase 
traffic signal on S.E. Division Street @ 92nd Avenue, FAS 646. This project 
is eligible for 90% Federal Aid funding under Section 209 of Title II, 
Highway Safety Act of 1973. Total estimated cost for the work is $40,000. 
The City will provide the 10% ($4,000) matching funds with no expense to 
State. (County and City Unit) 


A letter-form agreement with Multnomah County for installation of an 8-phase 
traffic signal on S.E. 122nd Avenue @ S.E. Division Street, FAS 654 and 646. 
This project is eligible for 90% Federal Aid funding under Section 209 of 
Title Il, Highway Safety Act of 1973. Total estimated cost for the work 

is $40,000. The City will provide the 10% ($4,000) matching funds with no 
expense to State. (County and City Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
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EXHiBIT_£3 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 


NO REPORT 


Soe eee 


ai aE sate 


EXHIBIT_C 


August 21, 1974 


Oregon Transportation Commission 


Reports of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority 
delegated to me to approve and execute indentures of access, 
I approved and signed the following: 


File 46867, L-6911 - Savway, Inc. 
La Grande-I-80N Section 

Wallowa Lake Highway, Union County 
Approved 8-8-74 


File 43885, L-6511 - H. S. N&W 
Rickreall-Independence Jct. Section 
Willamina-Salem Highway, Polk County 
Approved 8-8-74 


gnature) 


Administrator & State Highway Engineer 
(Title) 


EXHiBIT_C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to 
me to award contracts when certain conditions have been fulfilled 
I awarded the following contracts: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


Fort Stevens State Park in Clatsop County. Bids 
received July 25, 1974. Contract No. 8044 awarded 
August 9, 1974, to Sunset Crushed Rock Co., Astoria, 
at $104,290. 


Oswald West State Park in Clatsop and Tillamook 
Counties. Bids received July 25, 1974. Contract 

No. 8045 awarded August 9, 1974, to McCain and McCain, 
Randle, Washington, at $33,900. 


Winston-Shady Interchange Section of the Coos Bay- 
Roseburg and Dillard Highways in Douglas County. 
Bids received July 25, 1974. Contract No. 8046 
awarded July 31, 1974, to Peter Kiewit Sons' Co., 
Vancouver, Washington, at $7,466,413.50. 


Arlington Interchange-Irrigon Jct. Section of the 
Columbia River Highway in Gilliam and Morrow Counties. 
Bids received July 25, 1974. Contract No. 8047 

awarded July 31, 1974, to Babler Bros., Inc., Portland, 
at $5,370,495. 


Irrigon Jct.-Stanfield Jct. Section of the Old Oregon 
Trail in Morrow and Umatilla Counties. Bids received 
July 25, 1974. Contract No. 8049 awarded July 31, 

1974, to Babler Bros., Inc., Portland, at $2,293,927. 


West Fremont Interchange Section of the Stadium 
Freeway in Multnomah County. Bids received July 25, 
1974. Contract No. 8050 awarded July 31, 1974, to 
Paul Bros., Inc., Clifford H. Paul and Richard J. 
Paul, Portland, at $920,444. 


Main Avenue and Third Street in Tillamook in Tillamook 
County. Bids received July 25, 1974. Contract 

No. 8051 awarded August 2, 1974, to Babler Bros., 
Portland, at $238,075. 


S. Fk. Clackamas River-Bull Creek Section of the 
Clackamas Highway in Clackamas County. Bids received 
August 15, 1974. Contract No. 8052 awarded August 20, 
1974, to Roy L. Houck Construction Co., Salem, at 
$183,985. 
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(9) 


EXHIBIT_C. 


S. Fork Coos River (Landrith) Bridge Section of 
FAS 255 in Coos County. Bids received August 15, 
1974. Contract No. 8054 awarded August 23, 1974, 
to Hamilton Construction Co., Springfield, at 
$1,333,232.40. 


Emigrant Hill-Meacham Section of the Old Oregon 
Trail in Umatilla County. Bids received August 15, 
1974. Contract No. 8055 awarded August 20, 1974, 
to L. W. Vail Co., Inc., Pasco, Washington, at 
$3,239,955.60. 


Fifteenmile, Ramsey and Larch Creeks Bridges on 
FAS Routes 709 and 710 in Wasco County. Bids 
received August 15, 1974. Contract No. 8057 
awarded August 20, 1974, to Douglas S. Coats 
Construction, Bend, at $112,572. 


F. B./Klaboe 


Administrator and State Highway Engineer 


Be a i as 


EXHiBiT_C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to 


me to accept contracts completed according to specifications, 


I accepted the following: 


Contractor and 
Contract No. 


Loftus Landscaping, 


Inc. 
No. 7785 


E. H. Itschner Co. 
No. 8007 


Baker Redi-Mix Inc. 
No. 7982 


Ross Bros. Con- 
struction, Inc. 
No. 7868 


Peter Kiewit Sons' 


Co. 
No. 7962 


Willamette-Western 
Corporation 
No. 7790 


E. D. Blumer Crush- 


ing Co., Inc. 
No. 8006 


August 29, 1974 


Section and Highwa 


Weatherby Safety Rest 
Area 

Old Oregon Trail 

Baker County 


Long Creek Rock Prod. 

Pendleton-John Day 
Highway 

Grant County 


Auburn Ave.-Estes 

Ave. (Baker) 
Baker-Unity Highway 
Baker County 


Willamette River Over- 
flow (Harrisburg) Br. 

Albany-Junction City 
Highway 

Lane County 


Columbia River Br. 

East Portland Freeway 
Multnomah Co. in Oregon 
Clark Co. in Washington 


Sanderson Bridge 
Albany-Lyons Highway 
Linn County 


Condon Rock Production 
John Day Highway 
Gilliam County 


Acceptance 
Date 


July 26, 1974 , 


August 1, 1974 


August 6, 1974 


August 7, 1974 


August 7, 1974 


August 13, 1974 


August 13, 1974 


Sr iftatre 


Administrator and 
State Highway Engineer 
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EXHIBiIT_DD _ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


exnipit_Z 


August 21, 1974 ; 
Oregon Transportation Commission 


Reports of Actions Taken under Delegated Authority 
Lease 


By your duly adopted delegation order, you authorized me in 
wy official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, the following reports this action for your official =. 
records. 2 


1. Lease by Assignment with Douglas County of : 
office space for the Resident Engineers at 
2174 Y. E, Stephens, Roseburg, Douglas : ; 
County, at $200 a month and renewal the next - is 
year with lessor Barbara A. Greenley at $220 4 j 
amonth. Approved July 25, 1974. of 


2. One-year renewal to Sept. 11, 1975 of a Lease 
with Allied Properties of a 9.5 acre material 
site on the Frenchglen-Roaring Springs Ranch 
Road Section of the Frenchglen Highway in 
Harney County. Consideration is $10. File 


40131. Approved July 26, 1974. 


Right of Way En ineer 
(Title) 


- 587 - 


EXHiBiT_L__ 


August 7, 1974 ‘ 
Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Parking and Storage Leases 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, the following hereto reports these actions for 
your official records. 


Five-year lease with K. F. Jacobsen & Co. for parking and 
storage in the SW of Section 27, Township 1 North, Range 
1 East, W.M., Multnomah County, Portland, Oregon. Rent Pa 
$275.00 per month beginning 9/1/74. Approved 8/5/74. < 


EXHIBIT. E 


August 23, 1974 
Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 

my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 11 $ 16,705.50 
Land Sales 13 42,675.00 
Rent Revenues - July, 1974 


57,556.84 


$116,937.34 


Right of Way Engineer 


OS RUSS SISTA Saba 


et ata Bie enc te mh) eA Hoa 5 MIO ae 


EXHiBiT_F 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 
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=XHiBiIT_G 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimony 

or offer De fend- 

before ants' ° 

filing lowest Attorney 
Defendant Complaint demand Verdict Fees 
David C. Oliver Dismissed $10,500.00 
L-6814 and 
R-45026 Costs: $12,216.62 


plus interest 
Section and Highway: Dexter Dam Park 


County: Lane 


Approved by: Walter L. Barrie Date: August 8, 1974 


Harvey E. Cone Dismissed $ 7,000.00 
L-6816 


and 
R-45018 Costs: $ 5,795.41 


plus interest 
Section and Highway: Dexter Dam Park 


County: Lane 


Approved by: Walter L. Barrie Date: August 8, 1974 
Edgar E. Soults Dismissed $15,000.00 
L-6817 and 

R-45032 Costs: $23,406.00 


plus interest 
Section and Highway: Dexter Dam Park 


County: Lane 


Approved by: Walter L. Barrie Date: August 8, 1974 
H. P. Glenn Dismissed $ 1,100.00 
L-6484 


R-42864 


Section: LaGrande-North Powder 
Highway: Old Oregon Trail 
County: Union 


Approved by: Jack L. Sollis Date: August 13, 1974 
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EXHIBIT. GS 


RLPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 

of or 
Plaintiff Cause of Action Plaintiff Judgment 
Cascadia Lumber Co. Inverse $50,000 Holding of 
L-6325A Condemnation plus large lower Court 

part of affirmed in 

Iron Mt. favor of 

State 

County: Lincoln 
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EXHIBiT_G°__ 


REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Highest Amount of 
Defendant _2 Offer Appraisal Settlement 
Foster & Kleiser $2,360 $1,225 $3,300 
L-7042 
R=43045 
Section: St. Helens Road-N.W. 21st Avenue 
Highway: Columbia River 
County: Multnomah 
Approved by: Jack L. Sollis Date: August 20, 1974 


r) 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNAT I ON 


Demand of 
Plaintifi Defendant ___— ss Cause of Action Plaintiff 
John W. Meyers State of Oregon Personal Injury $2,035,000 


L-6596 


County: Lane 
Disposed of by: Settlement of $2,500 paid by insurance company. 


Cora G. Meyers State of Oregon Loss of consortium $1,000,000 
L-6597 


County: Lane 
Disposed of by: Settlement of $2,500 paid by insurance company. 


Claude Anderson State of Oregon Personal Injury $61,736.56 
L-6996 


County: Lane 
Disposed of by: Settlement of $36,500 paid by State's insurance carrier. 


State of Oregon Patrick Villeneuve Property Damage $209.57 
L-7101 


County: -Multnomah 


Disposed of by: Settlement of $209.57 plus costs and attorney fees in 
the amount of $117.50. 
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INSTITUTION OF LEGAL PROCEEDINGS 


L-7112 State of Oregon v. Dennis D. Wheaton and Donald E. Wheaton: 
This case Involves violation of the Scenic Waterways Act by the 


defendant. The defendant is undertaking construction activities 


on property within the 


River without providing necessary notice to the Department or ob- 
taining a permit from the Department. An injunction will be 


sought to prohibit any 
time of the order. If 
Federal Government will 


L-7114 Lincoln Loan Co. 
Ondemnation seeking 


rental value of property owned by Lincoln Loan Co. in Multnomah 


County. 


This case arose from a 
v. Lincoln Loan Co., L- 
rental property owned b 
the Mt. Hood Freeway. 

received its costs and 


Lincoln Loan now allege 
the Mt. Hood Freeway, t 
ing of improvements in 

“condemnation blight" o 


EXHIBiIT_G _ 


Scenic Waterways Corridor of the Rogue 


further construction activities from the 
it is felt to be advisable the State or 
take immediate condemnation proceeds. 


v. State of Oregon: This is an Inverse 
fi n alleged losses in market value and 


condemnation proceeding (Highway Commission 
6943 R-45779. In that case a residential 

y Lincoln Loan Co. was being condemned for 
The case was dismissed and the plaintiff 
attorney fees. 


d that the long announced plans to build 

he contacting of their tenants, the demolish- 
the area and other alleged acts placed a 

n their property to their damage. 


ROA REM ITI: mee 


September 25, 1974 
Salem, Oregon 


The Oregon Transportation Commission met in regular ses- 
sion at 10 a.m. in Room 122 of the State Highway Building in Salem, 
Oregon. Present were: 


Glenn L. Jackson, Chairman 

Carl 0. Fisher, Vice Chairman 

Robert L. Mitchell, Secretary 

Anthony Yturri, Member 

George M. Baldwin, Director of Transportation 
Sam R. Haley, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
A. E. Johnson, Deputy State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Supervisor, Commission Services 


The Commission approved the minutes of the regular meeting 
of August 29, 1974. 


HIGHWAY DIVISION 


A list of properties needed for highway and other uses 

was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 

to which they are to be put and to authorize him to attempt to 

agree with the owners of said properties as to price. After careful 
consideration, the Commission granted authority to condemn the 
properties if negotiations are not successful and thereupon adopted 
"Condemnation Resolution No. 2624," which resolution by this refer- 
ence is made a part hereof and filed in the Commission's files. 


The Commission considered adopting a resolution changing 
the present policy pertaining to the sale of surplus lands. Mr. Boyd 
stated that the policy in force at the present time was predicated 
in 1954 on the sale of land excess to the State Highway Commission 
needs. The small parcels were obtained as uneconomic remnants at 
the request of the property owners because of severance or other 
reasons. The present problem which faces the present Commission 
has been caused primarily by the changing transportation needs. The 
Commission has in various cases had to purchase hardship and protec- 
tive buying acquisitions in the larger cities in the state. He 
indicated that these acquisitions presently are estimated at 
$8,800,000 and consist of entire takings which lie in the corridor 
of three freeways. Following his favorable recommendation, the 
Commission adopted "Real Property Resolution No. 664," which reso- 
lution by this reference is made a part hereof and filed in the 
Commission's files. 


o 36°< September 25, 1974 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salem.) 


Chairman of the Oregon Transportation Commission Exhibit A 
Vice Chairman of the Oregon Transportation Commission Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent Exhibit F 
Chief Counsel Exhibit G 


Consideration was given to three units of the Rock Creek- 
Nehalem River Section Project on the Sunset Highway in Clatsop, 
Columbia, Tillamook, and Washington Counties. Mr. Klaboe stated 
that a corridor-design hearing was held on July 2, 1974, and the 
Division has met all Federal requirements for clearinghouse and 
environmental concerns. Location and design approval was requested 
from the Federal Highway Administration on September 6, 1974. The 
project is proposed as a Federal-aid Primary Rural Project at an 
estimated cost of $4,150,000 (right-of-way $30,000 and construction 
$4,120,000). Mr. Klaboe recommended approval of the project and to 
add it to the Federal-aid Program XIIA. The Commission approved 
the project and adopted "Highway Corridor and Design Resolution 
No. 415," which resolution is on file in the Commission's files, 
Salem. 


Mr. Klaboe presented the following construction projects 
on which bids are to be received September 26, 1974. He indicated 
that the projects contain an explanation of plans concerning the 
establishment of footpaths and bicycle trails. 


(1) Memaloose Safety Rest Area, Columbia River Hwy., 
Wasco County. Rest Area Expansion Project. 
Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction, or relocation is involved. 


(2) M.P. 3.6 Slide, Clackamas River Road, FAS 131, 
Clackamas County. Grade, Shoulders, and Riprap 
Project. 

Same as No. 1. The primary purpose of this 
project is slide correction. (ER Project.) 


(3) Lyon Street at 9th Avenue (Albany), Albany- 
Corvallis Highway, Linn County. Traffic Signal 
Project. 

Same as No. l. 


(continued on page 598) 


- 597 - September 25, 1974 


& 


Attention was given to a resolution to fulfill require- 
ments by the Department of Housing and Urban Development for full 
participation by HUD in the purchase of five properties for the 
Tryon Creek State Park in Clackamas County. Mr. Boyd mentioned 
that the State's deeds were taken without any use restrictions as 
provided by HUD regulations. HUD has agreed to a resolution passed 
by the Commission to document the highway records for the State's 
intent to not use the property for other than park purposes without 
prior approval of the Secretary of HUD. Upon his recommendation, 
the Commission adopted "Miscellaneous Resolution No. 255," which 
resolution by this reference is made a part hereof and filed in the 
Commission's files. 


LT 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commis- 
sion on cases tried, cases settled and institution of legal proceed- 
ings filed against the Department of Transportation since the last 
Commission meeting. There were no questions. (See Exhibit G on 
file in the Commission's files in Salem.) 


EEE 


Attention was given to a Notification of Intent filed by 
Mr. and Mrs. Caleb Wade to construct a resort lodge and a single- 
family residence and to harvest some timber in Township 34 South, 
Range 8 West, Section 24, Lots 600 and 602, within the Rogue River 
Scenic Waterway in Josephine County. Mr. Talbot pointed out that 
that such development would be inconsistent with the Commission's 
rules for the area, intended to prevent the piecemeal erosion of 
the natural scene. Density in the vicinity already exceeds the 
four per mile on each bank standard. Additional structures visible 
from the river would cause substantial impairment of the natural 
beauty of the scene. Upon the recommendation of Mr. Talbot, the 
Commission denied the construction insofar as their authority under 
the Scenic Waterways Act is concerned. 


Following Mr. Talbot's recommendation, the Commission 
approved a 30-day extension (December 5, 1974) to the temporary 
rules concerning regulations at the Dabney State Park in Multnomah 
County. Mr. Talbot informed the Commission that the new regulations 
are working satisfactorily. (The Commission at a special telephone 
meeting of August 7, 1974, adopted temporary rules at the park for 
a period of 90 days (August 7 to November 5, 1974.) A public hearing 
is scheduled on October 21, 1974. The 30-day extension was published 
in the October 15, 1974, issue of the Secretary of State's Adminis- 
trative Rule Bulletin.) 
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1974 and no requests for a hearing have been received. Following 

his favorable recommendation, the Commission adopted the bikeway 

design rule manual as a permanent rule. (Publication of the per- h 
manent rule was published in the Secretary of State's Administrative é 
Rule Bulletin on October 15, 1974.) 


Consideration was given to the installation of guardrails ? 
and replacement and modification of sidewalks on the Willamette j 
River (Center Street) Bridge on the Willamina-Salem Highway in 
Salem in Polk and Marion Counties. Mr. Klaboe stated that the 
estimated cost of construction is $850,000. He recommended that \ 
the project be financed from Federal-aid Funds and authority to 
proceed with the work in anticipation of receiving bids in October, 
1974. The Commission accepted his recommendation. 


The Commission considered approving Multnomah County's 
proposal to pay 9 percent interest on borrowed funds of 
$1,400,060 for the purchase of the Glendoveer Golf Course in Portiand 
as a park and recreational facility. Mr. Klaboe mentioned that the 
1973 Legislature authorized the Commission to advance to Multnomah 
County from the State Highway fund an amount not to exceed 
$3,000,000 for the purchase of the golf course. Following his favor- 
able recommendation, the Commission approved the 9 percent interest 
rate. 


Upon the recommendation of Mr. Klaboe, the Commission 
adopted the following as temporary and proposed permanent rules to 
be published in the Secretary of State's Administrative Rule Bulletin. 
The Commission finds that on the basis of studies made by the Divi- 
sion that failure to act promptly will result in serious prejudice 
to the public. 


(1) Establish a 45 MPH speed zone on the Pacific High- 
way (Interstate 5) from 200 feet south of the 


Comstock Frontage Road Overcrossing (M.P. i64.41) 
to the Goshen-Divide Highway Junction (M.P. 168.408) 
and M.P. 168.40 in Lane and Douglas Counties to be 


effective only in those sections where signed. 


(2) Prohibit parking on the north side of the Santiam 
Highway from the east city limits of Sweet Home 
(M.P. 28.60 Engr. Sta. 1576+30) to Wiley Creek 
Bridge (M.P. 30.21 Engr. Sta, 1661+78) in Linn 
County. 


(Temporary rules were filed with the Secretary of State on 
September 25, 1974. The proposed rules were published in the 
October 15, 1974, issue of the Secretary of State's Administrative 
Rule Bulletin.) 
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(4) Conifer Road at Pacific Highway West (Corvallis), 
Benton County. Traffic Signals Project. 
Same as No. l. 


(5) Bear Creek Section, FAS 32-100, Wallowa County, 
Culvert, Channel Change, and Riprap Project. 
Footpaths and bicycle trails wili not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b) which states that 
"Footpaths and Trails are not required to be 
established ... if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 


(6) Fort Stevens State Park, Clatsop County. Fencing 
Project. 
Same as No. l. 


(7) The Cove Palisades State Park, Jefferson County. 
Remodel Building Project. 
Same as No. l. 


The Commission approved the following increases in project 
authorizations as recommended by Mr. Klaboe: 


(1) McCain and McCain, Contract No. 8045, Oswald 
West State Park (Pathway), Clatsop and Tillamook 
Counties, for $5,920 (15.25%). The overrun was 
due to increasing the length of nine timber 
‘ footbridges and extending the limits of the 
project one-half mile. 


(2) Lord Bros. Construction, Inc., Contract No. 7845, 
Steel Bridge-S.W. Sheridan Street, (Harbor Drive), 
Pacific Highway West, Multnomah County, for 
$226,564.25 (12%). The increase was due to the 
removal of street pavement, seeding and mulching, 
and other minor changes. 


(3) W. H. Gregory Company, Contract No. 7942, Modoc 
Point (Units C & D), The Dalles-California 
Highway, in Klamath County, for $178,600. An 
increase in the excavation quantities resulted 
in additional flagging and railroad protective 
costs. 


Attention was given to adopting as a permanent rule the 

Bikeway Design Manual including the sign designs. Mr. Klaboe 

‘ pointed out that the Commission at its July 30, 1974, meeting 
approved the publication. The proposed rule was published in the 
Secretary of State's Administrative Rule Bulletin on September l, 
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for the total cost of the project to be funded as a Bond Project. 
After the project is completed, the State will maintain the traffic 
signals and the City will pay for the power consumed. Mr. Klaboe 
recommended approval of the agreement and to adopt the signal instal- 
lation as a proposed rule. The Commission accepted his recommenda- 
tion. (Proposed rule was published in the October 15, 1974, issue 

of the Secretary of State's Administrative Rule Bulletin.) 


AERONAUTICS DIVISION 


Consideration was given to an option on parcels of land 
taken by the Highway Division Right of Way Branch on behalf of the 
Aeronautics Division for easements for avigation rights in reference 
to the Lebanon State Airport in Linn County. Mr. Burket mentioned 
that the aggregate total price is $6,500. He recommended approval 
and authority for the Highway Division Right of Way Branch to exercise 
the option. The Commission accepted his recommendation. (Details of 
option in the Commission's File, M. M. & Jennie Orona, et al., File 
No. A-17.) 


MASS TRANSIT DIVISION 


Mr. Moore presented to the Commission copies of the Public 
Transportation Financial Assistance Program as contained in the pro- 
posed Mass Transit Division 1975-77 budget. (Copy of report in the 
Commission's files.) 


MOTOR VEHICLES DIVISION 


Mr. Ott stated that the Legislature decided to use a data 
processing form of handling their bill drafting and production of 
daily calendars. It was originally planned to have this work done 
on the Executive Department computer, but their computer is Loaded 
wit’, its current functions that it does not have the capacity to take 
on additional work. The Oregon Legislative Information System has 
contacted the Motor Vehicle Division to see if this work can be done 
on their computer. Mr. Ott informed the Commission that his Division 
does have the capacity to do this work until July 1, 1975. The 
Legislative Committee wants to start immediately and continue through 
the next session. To take care of this workload, Mr. Ott requested 
the addition of one Softwear Specialist and one Administrative 
Assistant for a total cost of $18,186 from November 1, 1974, to the 
end of the biennium. The Legislature has agreed to pay the Division 
$2,651 monthly for the computer service. Following his recommenda- 
tion, the Commission approved the additional expenditure. 
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Following Mr. Klaboe's favorable recommendaticn, the Com- 
mission approved abandonment of the following sections of highway 
and thereupon adopted "Abandonment Resolutions Nos. 544, 522, 545, 
and 546," which resolutions by this reference are made a part hereof 


and filed in the Commission's files, Salem. 


(1) 


(2) 


(3) 


(4) 


Street in Washington County. 


contract the work. 
the project which will be funded a 
contract on the bypass. He indicated that after completion of the 
the State will maintain the traffic signals and the City 
Mr. Klaboe recommended approval of 
gnal installation as a proposed 
(Proposed rule 


project, 


will pay for the power costs. 
the agreement and to adopt the si 
rule. The Commission accepted his recommendation. 
published in the Secretary of State's Administrative Rule Bulletin 


Clarification of the status of the old alignment 
on the Siss's Gap Section of the Redwood High- 
way in Josephine County. (Abandonment Resolu- 
tion No. 544) 


Abandonment of 0.2 mile to Lincoln County at 
the south end of the Kernville Bridge on the 
Oregon Coast Highway and extending 0.2 mile on 
the Siletz Secondary Highway. (Abandonment 
Resolution No. 522) 


Abandonment to the State of 0.18 mile of the 
Button Bridge Section on the Button Road in Hood 
River, Hood River County, in exchange for the 
County's acceptance of two frontage roads paral- 
leling the freeway on the north and south, west- 
erly from the West Hood River Interchange. Button 
Road designated as Columbia River Highway. 
(Abandonment Resolution No. 546) 


Abandonment of certain streets to the City of 
Enterprise and redesignating the route of the 
Wallowa Lake Highway and Enterprise-Lewiston 
Highway in Wallowa County. (Abandonment Resolu- 
tion No. 545) 


Attention was given to an agreement with the City of Forest 
Grove for installation of a traffic signal at the intersection of 

the new Forest Grove Bypass (Tualatin Valley Highway) and Quince 

Mr. Klaboe stated that the agreement 
calls for the State to prepare all plans and specifications and 

The State will also pay for the total cost of 

s a part of the paving and signing 


on October 15, 1974.) 


Albany for instal 
9th Avenue and New Lyon Street in Linn County. 
that the agreement provides that the State shall prepare all plans 


and specifications and contract the work. 


Consideration was given to an agreement with the City of 
lation of a traffic signal at the intersection of 
Mr. Klaboe stated 
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The State will also pay 


appointed a Swan Island Task Force headed by former Mayor of Portland, 
Terry Schrunk. One of the charges of the Task Force will be to 
recommend to the City Council a long-range access solution that will 
include provisions for trucks. 


Ernie Bonner, Planning Director for the City, stated the 
decision of the City Council in this matter was a considered judg- 
ment of a local legislative body empowered with broad responsibil- 
ities for the protection of the health, safety, and welfare of all 
the City's occupants and users. 


L. B. Day, Secretary-Treasurer, Teamsters Local 670, 
Salem, appeared in opposition to the City's recommended plan. He 
stated they are a part of the Task Force and hopefully they can find 
an accommodation where a minimal effect upon residents will be made 
by the ingress and egress of truck traffic within Swan Island. On 
the proposed route there are 8 to 10 more traffic signals which will 
require additional stops and starts. The 90° turns for the trailer 
trucks will be very dangerous and the 40-foot trailers are definitely 
going to go over the curbs. These trucks will damage the telephone 
poles and standards along the route. He indicated it will take 
approximately 30 to 45 minutes to travel the proposed route whereas 
the Going Street route takes approximately 5 to 8 minutes. Commis- 
sioner Yturri inquired how many people are affected on each route. 
Mr. Day estimated 250 to 300 people on the Going Street route and 
450 to 500 on the proposed route. 


Lloyd Anderson, representing the Port of Portland, stated 
that the Port has continuously supported the efforts to develop 
improved access to Swan Island. The improved access to Swan Island 
means as far as the Port is concerned the opportunity for further 
development of Swan Island as a distribution center and a center of 
employment for the City. The Port views the City's proposal for 
limiting the number of trucks moving in and out during certain 
hours as a detriment to the development of the island and he stated 
the Port is against this time restriction as proposed in the 
Ordinance. 


Robert Knipe, President of the Oregon Trucking Association, 
Inc., Portland, mentioned that their federation of motor carriers 
represents nearly every class of motor transportation. The proposed 
truck route and closing of Going Street to truck traffic does affect 
motor carriers that pick up and deliver to the terminals on Swan 
Island. One of the smaller carriers indicated that it would cost 
his company over $100 per day to use the proposed route. The 
carriers are concerned over safety, extra time involved, and the 
added cost to their operations in using the proposed truck route. 
He also pointed out the congestion that will occur in the Broadway- 
Coliseum area will be’ dangerous. Mr. Knipe asked the Commission 
not to approve the truck route as proposed by the City. 
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DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Wednesday, October 30, 1974, as the 
date for their next meeting. 


DELEGATIONS 


The following delegations appeared before the Commission 
concerning the City of Portland's proposed Ordinance to establish 
a truck route between Swan Island Industrial Park and the I-5 Free- 
way during nighttime hours. (Copy of City's Ordinance in the Com- 
mission's files.) 


Simon G. Stanich, Chairman, Overlook Neighborhood Subcom- 
mittee, Portland, informed the Commission that he was seeking their 
confirmation of the City of Portland's proposed truck route along 
Interstate Avenue (99W) to relieve traffic on Going Street. He 
stated the trucks on Going Street amount to approximately 20 percent 
of the traffic and they account for 90-95% of the noise problems. 
The City in passing this truck route ordinance has accepted the 
responsibility for the safety, economic, and environmental impacts 
at the north end (Going Street) and at the south end (Broadway- 
Wiedler) and a part of Interstate Avenue which is already a truck 
route. Mr. Stanich stated the City has indicated that it believes 
in integrity and the livability of a residential neighborhood and 
that the neighborhood should be given priority in the evening hours 
over industry and trucking. 


Dr. Howard L. Cherry (State Representative, District 14), 
Portland, mentioned that truck traffic on Going Street creates a 
noise problem especially the shifting of gears going up the hill. 
He urged the Commission to support the City Council's proposed truck 
route to protect the people of the Going Street area until a real 
solution is found. 


Father Gimpl of Blessed Sacrament Parish, Portland, 
stated that nobody seems to take the responsibility of coming up 
with a permanent solution that is going to be satisfactory to the 
citizens and the industry on Swan Island. 


Don Bergstrom, Traffic Engineer, City of Portland, pre- 
sented a report explaining the history and series of events leading 
to the request of the City to the Commission. (Copy of presenta- 
tion in the Commission's files.) He stated the City is requesting 
written approval for the use of Interstate Avenue between Greeley 
and Tillamook Street, which is US99W, and the only part of the State 
Highway system that would be utilized under the provisions.of this 
Ordinance. The City Council recognizes this is a suort-term solu- 
tion. To deal with the long-range solution, the Council has 
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increased depending on the accidents experienced. The Commission 
accepted Mr. Klaboe's recommendation and unanimously voted to refer 
the proposed Ordinance back to the City of Portland for reconsid- 
eration based on the Highway Division's evaluation. 


Bruce Williams, Attorney in Salem representing John 
Hilderbrand, appeared asking for reconsideration of the Commission's 
previous decision denying a permit to erect a structure on the 
Deschutes River Scenic Waterway in Sherman County. Mr. Williams 
indicated that Mr. Hilderbrand is willing to make any type of con- 
struction, a line cabin, a barn, as well as the refurbishing or 
reconstruction of the existing corral. He showed pictures of the 
area to the Commission. In reply to the Chairman's inquiry, 

Mr. Williams said the facilities would be strictly non-commercial. 
It would be used by the immediate family and the ranchers in that 
particular area. The Commission took no action at this -ime. 


The Chairman adjourned the meeting at 12:15 p.m. 
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Clifford Nelson, Attorney, Portland, stated that he repre- 
sents the Paramount Apartments at 253 North Broadway and 
approximately 100 tenants of the apartment building opposing the 
truck route. He stated the route would pass within 50 feet of the 
apartment building creating additional noise. The apartment is an 
older-type building and is occupied by a large number of elderly 
people. The occupants open their windows in the summertime to get 

a reasonable amount of coolness which makes it difficult for them 
to get a good night's rest. The building is not air-conditioned 

and not sound-proof. Approximately 430 trucks pass the apartment 
building each night. Mr. Nelson mentioned that he fails to see the 
justice in transferring this problem from the people on Going Street 
to the people on Broadway Street. 


Steve Janik, Attorney representing Holiday Inn, Portland, 
submitted a report to the Commission concerning the proposed route. 
He also showed aerial views of the®Holiday Inn and the surrounding 
area. The report outlines the noise impact on the Holiday Inn from 
the proposed truck route, the ability of the Holiday Inn to mitigate 
the truck noise, economic impacts, effects on resident populations 
and traffic effects. He stated that in the area of the proposed 
new route there would be 1,060 persons affected. Mr. Janik said 
the proposed route will create a whole new set of traffic hazards 
endangering all who use the Coliseum, the streets, and freeways in 
the area and the truckers who must drive the route. This proposal 
seems the very opposite of sound traffic and urban planning and he 
requested the Commission not to approve the City's proposal. (Copy 
of report in the Commission's files.) 


Jeanette Egger, Chairman of the Oregon Environmental Noise 
Committee, Portland, appeared in favor of the proposed truck route. 
She pointed out that Going Street is nearly all single family dwell- 
ings and duplexes which are impacted by the noise. The impact on 
the proposed route would be much less since the various motel 
patrons are transient occupants and more tolerant. (Copy of 
Jeanette Egger's report in Commission's files.) 


Chairman Jackson asked if the staff had a recommendation. 
(Mr. Klaboe previously submitted a report to the Commission dated 
September 23, 1974, concerning this proposal. Copy of report in 
the Commission files.) Mr. Klaboe recommended that the proposed 
truck route be referred back to the City of Portland for reconsid- 
eration based on the Highway Division's evaluation. He stated the 
traffic problems that will result from the proposed new truck route 
exceed the benefits to be gained. It is known that there is a sub- 
stantial noise problem on Going Street. However, it appears that 
a solution to that problem should be more thoroughly addressed rather 
than shift the problem from one sector of society to another. 
Mr. Klaboe continued by saying if the Commission decides to approve 
this routing, the cost of all signs, traffic control measures, curb 
cutting (if necessary to lower the hazards of 90° turns), etc., 
should be borne by the City. The Division has estimated the first 
cost of signing only at $20,000, which could be very substantially 
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TO: Oregon Transportation Commission 


SUBJECT : Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve the 
action listed below and report this action for your official records. 


Dated this day of 


ss 


1) Agreement with the Confederated Tribes of the Warm 
Springs Reservation of Oregon approved. 


The purpose of the agreement is to allow the Tribe 4 
to participate in the Land and Water Conservation Fund 
program. Funds allocated to the Tribe will come from the 
State share of the Bureau of Outdoor Recreation allocation, 
not the local agency (county) allocation. The agreement 
requires the Tribe to conform to all applicable Federal 
regulations and sets a minimum project size of $2,500. 


LCAMID a 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


No.1. Project S+_ Baker Intchge.-Pleasant_ Valley Intchge. (Contract No. 8058) 
Grading, Paving, Guard Rail, 


Type of Work Conc, Barricr Signing Fa. Proj. No. _1- 80N-7(44) 306 
Coumy —__ Baker  Highway__Old Oregon Trail / . 
No. of Bidders__4_ __ Low Bidder__ Peter Kiewit Sons' Co,, Vancouver, Wa, _ 


Low Bid $_2,683,875,00 _ 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
FHWA is received. 


Ris Project Sutherlin Intchge.-Winchester Intchge. (Contract No. 8059) 
Type of Work _Grading, Paving, Signing & I)lum. F.a. Proj. No. I-5-3(98)130. 
County___Douglas_____ Highway Pacific 

No. of Bidcers__4_______ Low Bidder__J» C. Compton Company, McMinnville 

Low Bid $-2,274,003.20 

Engineer's Recommendations: 


Award to low bidder as soon as approval of the 
FHWA is received. 


Sie > Pralect Canyonville-Glendale Jct. * (Contract No. 8060) 
1-5-2(78(82, 
Type of Work__Grading, Paving, Signing & Str. Fa. proj. No, ERFO-284(1) § 
ERFO- 284 (3) 
County___Douglas Highway__ Pacific 


No. of Bidders__4 Low Bidder_J. C. Compton Company, McMinnville 


Low Bid $3,.372,747.55 


Engineer's Recommendations: 
Award to low bidder as soon as approval of the 
FHWA is received. 


-yvinoir 4° 
LAMIBIIf# 


No, roe. - = Projet —. 


Willow Creek Bridges _ (Contract No. 8061) 


FDAA-413-DR-25 (Item 24) & 
Type of wort Strnctupes ca ek No. FDAA-413-DR-25 (Item 23) 


County Gilliam Highway__COunty Roads 723 § 729 


No. of Bidders $ Low Bidder__Stan Schnell] , Hermis ton 
Low Bid S__36,664,00 


Engineer's Recommendation: The Engineer's estimate f 
move-in and furnishing of pile driv 
that rebidding of the project would 


ailed to properly allow for 
er costs. It is doubtful 
result in a lower bid. 


Award to low bidder as soon as approval of the FHWA is received, 


io 5 Project Campus Drive-O.T.1. (Klamath FALls) Bikeway (Contract No. 8062) 
Type of Work —Gtading and Paving = gy Proj. No, S= 


a 
County Klamath Cit 


——————_—______ Highway ty Street. 
No. of Bidders 1 Low Bidder__Klamath Paving Co., Klamath Falls 
Low Bid S—31,739.00 


Engineer's Recommendations: 


Award to low bidder. (awarded September 3, 1974) 


N06 Project. Mi 11 St.-Walnut St, (Eugene) (Contract No. 8063) 
Type of Work raffic Signals F.A. Proj. No, 1 ~HUIS-5010(6) 
eT oe Pacific West 

No. of Bidders__5_ Low sidder__Iamilton Electric Inc., Eugene __ 
Low Bid $_348,070.00 


Engineer's Recommendations: 

Award to low bidder as soon as 
City of Eugene and the FIIWA is received 
$18,027.00 is deposited by the City, 


approval of the 
» and the sum of 


° 


_ bell Me A tet nectiea taint edie aasiaielaasiit ttta: 


‘ 
EAB - @ 


san 2 _ panes SE 89th Ave.-SE 106th Ave. (Contract No. 8064) ___ 
Grading, Paving, Signing, M-1073(3) 
Typu of Work _Landscaping §& Illumination FA. Proj, No. L-205-7(27) 307 


County ____ Multnomah Highway—_F AU 1073 —___ 


No. of Bidders ___3____ Low Bidder__Cascade Construction Company _Inc., Port] and 
Low oid $_12333,333.33 


Engineer's Recommendation: 
Award to low bidder as soon as approval of the City 


of Portland, County of Multnomah, and the FHWA is received, 
and the sum of $105,200.00 and $12,700,000 is deposited by 
the City and County, respectively. 


“5.3 Project Oak Knoll Bikeway U'xing (Contract No. 8065) 
Typaof Work _Grading, Pavi Structure FA. Proj. No. —_== 


County Polk Hig Willamina-Salem 


No. of Bidders__»-__ Low Bidder _Ross Bros. Construction, Inc., Salem 
91,656.00 


Low Bid $S——2——————____ 


Engineer's Recommendations: 


Award to low bidder. (Awarded September 3, 1974) 


io Project LaGrande Office Building- (Contract No. 8066 


Type of worr_Lvandscape Improvement ra. el 


ee Wallowa Lake 
No. of Bidders__> Low Bidder___Aichele Landscaping, Inc., Portland 


Low Bid $ _-32.134,.25 


Engineer's Recommendations’ The Engineer's estimate did not take into account 
the remoteness of the project. The three low bidders were closcly 
grouped and an award to low bidder is recommended. 


(Awarded September 3, 1974) 
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EXHIBIT. A 


Jap Hollow Creek (Contract No. 8067) 


oo PURER s. ccemminan 


10 


No. 


Type of Work BOx Culvert FA. Proj. No, FDAA-413-DR-65 (Item 9) 


Wasco Highway_CO. Rd. No. 129 (Jap Hollow Rd.) 


CO 


No. of Bidders 5 Low Bidder__Ross Bros. Construction, Inc., Salem 


Low Bid $21,010.00 _ 


Engineer's Recommendation: The Engineer's estimate did not allow for move-in 
costs. There were several competent bidders, and it would be an 
advantage to the State to accept this bid. Award to low bidder 
as soon as approval of the FHWA is received. 


On September 3, 1974, I accepted by telephone the 
Engineer's recommendations as shown on the above 

ten projects on which bids were received August 29, 
1974, and authorized the Administrator and State 
Highway Engineer to award the contracts when certain 
conditions were fulfilled. 


Oregon Transpor tf Commission 
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TO: 


SUBJECT: 


eelicine A 
LOAD GiDi t_ ies : 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
actions listed on the attachment hereto and report this action for 
your official records. 


7 ed this _[! day of , 1974 


Oregon Transp on Commission 


Attachment List: 


1) 
2) 
3) 
4) 
5) 


6) 


Options accepted (42) Report of September 6, 1974 
Public sale authorized (File 1868) 

Public sale authorized (File 16153) 

Public sale authorized (File 43852) 
-Throughway—Abandonment with Gity of 
Bort -Orferd-approved (Previously approved 8-26-74) 
Agreement with City of Gladstone approved 
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1) 


Number 


28850 
44234 
46743 
47584-38 
47853 
47894 
47988 
48054 
48106 
48179 
48180 
48212 
48255 
48322 
1-23.95 
1-44.70 
1-200. 46 
1E-18.68 
1E-24.74 
1E-35.58 
2W-22.68 
2W-23.79 
4-280. 43 
8-1.71 
9-51.68 
9-52.59 
9-67.61 
9-279.04 
10-43.02 
16-42.78 
16-42. 78 
18-7.57 
19-137.65 
28-4.87 
29-27.55 
39-40. 36 
62-48.50 
62-48.50 
1 SR 

2 Signs 
3 Signs 
4 Signs 
26 Signs 


Right of Way Report of September 6, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Name 


State of Ore. - Division of State Lands 
The R. H. Loomis Company 
Hall, Earl F. & Sharon 

Fong, Harold W. & Ruth 
Merwin, Michael C. & Jan C. 
Israel, Leonard A. & Rita 
Roth, Dan & Dorothy E., et al 
Stewart, Frank G. & Elma E. 
Wilkinson, John D. & Ada 
Culver, Francis Gale 

Witzig Construction Co., et al 
Georgia-Pacific Corporation 
Assembly of God Church of Port Orford, Oregon 
Qvale, Knute M. & Gloria A. 
Zacher, T. F. 

Johnson, Stewart J. & Lyla M. 
Carnes, Ralph R. 

Schank, Alice 

Peterson, Richard 

Harper, Robert W. 

Austin, Chester 

Quaker State Oil Refining Co. 
Scala, Ida 

Curl, Cecil C. 

Bell, Jesse 

Hatch, Paul 

Steiner, Nicholas 

Strycker, Walter 

Johnson, Howard 

Robinson, Jack & Ella 

Totman, Chet 

West, Jon Shepherd 

Vandergaw, Lester 

Wyland, Ellis 

Crop, William & Lois 
Mid-Valley Welding & Machine Shop, Inc. 
Harold's Market 

Hagg, Frances Anne 

H. L. Robinson Co. 

Lucky Sign Co. 

Andrews, Betty 

Metro Outdoor Advertising Co. 
National Advertising Company 


42 Transactions Total 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_2-/- 77 
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Consideration 


$ 0.00 
100,000.00 
150.00 
1,100.00 
9,400.00 
350.00 
325.00 
11,100.00 
39,400.00 
405.00 
250.00 
12,500.00 
3,000.00 
106, 300.00 
25.00 
210.00 
300.00 
180.00 
60.00 
60.00 
126.00 
215.00 
90.00 
240.00 
120.C0 
120.00 
60.00 
25.00 
50.00 
50.00 
250.00 
450.00 
120.00 
300.00 
50.00 
150.00 
910.00 
90.00 
300.00 
3,780.00 
600.00 
400.00 
16,735.00 


$310,346.00 


UR ANS 


re 


2) 


3) 


4) 


5) 


6) 


Public sale of 0.27 acret excess property on the Biggs Jct. Section of 
the Celilo-Wasco Hwy. in Sherman County for a minimum consideration of 
$1,925. File 1868 (Right of Way Branch) (See Real Property Resolution 
No. 656) 


Public sale of 1.63 acrest excess property on the Washburn-Balm Grove 
Section of the former Wilson River Hwy. in Washington County for a 
minimum consideration of $3,250. Also, release of the 15 foot strip 
retained between this parcel and the Gales Creek County Road to 
Washington County for right of way. File 16153 (Right of Way Branch) 
(See Real Property Resolution No. 657) 


Public sale of 1,975 sq. ft.+ excess property on the Brookings-Winchuck 
Section of the Oregon Coast Hwy. in Curry County for a minimum considera- 
tion of $2,000. File 43852 (Right of Way Branch) (See Real Property 
Resolution No. 658) 


Thioughway-Abendonment Agrecment withthe City of Port Ortiernd concerning 
the-Elk River-Port Orferd Section of the Oregen Coast Highwoy.—A<om-= 
-panion agreement with Curry County has been appreved. This eompletes 


ee i en eee 
reviously approved 8-26-74) 


Agreement between the Highway Division and the City of Gladstone for the 
City to undertake certain custodial maintenance functions and to provide 
certain other municipal services for park and recreational land in the 
City of Gladstone in Clackamas County. This property, known as Meldrum 
Bar, was acquired under the Willamette Greenway Program. The City is 
willing to accept management of this property under the terms of this 
agreement for a three-year period. (Parks Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_Z-“/-7Y 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority A 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and P 
acting in accordance therewith for the Commission, I approve all 
actions listed on the attachment hereto and report this action for 
your official records. 


ar nen 


Attachment List: 
1) Options accepted (31) Report of September 13, 1974 
2) Public sale authorized (File 6335) 
3) Public sale authorized (File 47972) 
4) Public sale authorized (File 2764) i 
5) Easement Agreement with Orth Industries, Inc., ees | 
approved (Files 47924 & 48151) i 
6) Easement Agreement with Oregon Electric Railway Co. 
approved (File 47417) 
7) Agreement with Polk County approved 
8) Release of Easement to Charles E. Colvin approved 
(File 34248) 
9) Grant of access to John L. & Louise J. Wilson 
approved (File 19613) 
10) Agreement with Multnomah County Board of Commissioners 
approved 
11) Agreement with City of Klamath Falls approved 
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EXHIBIT_ A 


Right of Way Report of September 13, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


48247 The Oregon Portland Cement Co. $ 75.00 
48267 White, Richard & Beulah 50.00 
1-182.16 Allen, Orval R. 750.0 
1-182.19 Allen, Orval R. 720.00 
1W-14.07 H. L. Robinson Co. 2,615.00 
1W-17.82 Braden, Robert W. 300.00 
1W-17.94 Stafford, J. J. 120.00 
1wW-34. 36 Bilodeau, Donald G. 30.00 
2W-21.57 Riesterer, John F. 150.00 
2W-30. 86 Moore, Mr. & Mrs. Roy H. 150.00 
4-43.37 Mayhew, Lela 30.00 
6-255.98 Mathson, Ted 120.00 
6-256.74 Webster, Gary 180.00 
6-264.58 Packard, Robert 420.00 
6-265.15 ay 
6-308. 66 Gyllenberg, John P. 90.00 
7-43.60 Wilder Ranch 50.00 
7-256.94 Frost Motel 1,260.00 
9-10.45 Zinn, Frank F. 180.00 
9-12.29 Campbell, Hal T. & Cynthia 120.00 
9-63.13 Baugh, Gordon 120.00 
9-74.69 Beaver Broadcasting Co. 375.00 
9-230.43 Al Peirce Co. 600.00 
9-259. 89 Port of Bandon 25.00 
10-16. 73 Huber, H. Lewis 60.00 
10-23.09 Roulet, Billy R. 60.00 
25-32.94 Hohnbaum, Roland C. 120.00 
39-29.54 Stuivenga, Daniel 50.00 
47-0.83 Odom, Marvin L. & Ruth M. 60.00 
47-54.27 Duyck, Emil 360.00 
62-48. 42 Fern Ridge Shores 595.00 
9 Signs Grande Ronde Sign Company 15,505.00 
31 Transactions Total $25,340.00 


Public sale of 0.45 acre+ excess property on the Mt. Vernon-John Day Section 
of the John Day Highway in Grant County for a minimum consideration of $350. 
File 6335. (Right of Way Branch) 


Public sale of 1.16 acrest excess property on the Rogue River Scenic Waterway 
in Josephine County for a minimum consideration of $4,200 and scenic water- 


way restrictions for land and improvement uses. File 47972 
(Right of Way Branch) (See Real Property Resolution No. 659.) 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
DAT 
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Public sale of 0.86 acrest excess property on the Vale-Cairo Jct. Section 
of the Central Oregon Highway in Malheur County for a minimum considera- 
tion of $2,250. File 2764 (Right of Way Branch) (See Real Property 
Resolution No. 660.) 


Easement Agreement with Orth Industries, Inc., for the Davies crossing 
of the Sunset Highway over the abandoned right of way of the Banks-Vernonia 
railroad line. Gratis. Files 47924 & 48151 (Right of Way Branch) 


Easement Agreement with Oregon Electric Railway Co. for crossing their 
right of way on Chemawa Road in connection with the Woodburn Interchange- 
Hayesville Interchange Section of the Pacific Highway in Marion County. 
Consideration is $1,100. File 47417 (Right of Way Branch) 


Agreement with Polk County for providing right of way services in con- 
nection with the acquisition of right of way for the Little Luckiamute 
River (Elkins) Bridge Section of a Polk County Road. 

(Right of Way Branch) 


Release of an excess slope easement to Charles E. Colvin on the N. Yamhill 
River-McMinnville Section of the Pacific Highway West in Yamhill County. 
File 34248 (Right of Way Branch) 


Grant of access to John L. & Louise J. Wilson and also release of use 
restrictions and widening of an existing access on the Forest Boundary- 
La Pine Section of The Dalles-California Highway in Deschutes County 
for a consideration of $650. File 19613 (Right of Way Branch) 


Letter-form agreement with Multnomah County Board of Commissioners for 
improvement of S.E. 202nd Avenue & Division Street intersection in 
Multnomah County. This project is eligible for 90% Federal Aid funding 
under Section 209 of Title II, Highway Safety Act of 1973. Total esti- 
mated cost for the work is $20,200. The County will provide the 10% 


($2,020) matching funds with no expense to State. (County & City Unit) 
(City of Gresham) 


Agreement with the City of Klamath Falls concerning construction of a 
bicycle-pedestrian facility between Park Way and the Oregon Technical 
Institute, adjacent to Campus Drive. State shall bear all costs of 
constructing a two-way bikeway and, upon completion of the project, 
City shall perform all required maintenance operations. 

(County & City Unit) 


APPROVED BY CHAIRMAN 


GLENN L. Lats 
T. 


~~? 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I gave Mr. 
J. B. Boyd, Right of Way Engineer, telephonic approval on 
September 4, 1974, to an agreement with the Port of Portland 
whereby the Highway Division provides the Port with appraisal and 
relocation review services. (Portland Airport Improvement Project) 


f 
Dated this 1 AZ day of 3 4 7. Lz wteé 4 : 
oe 7 a / ; 
V4 f / 


J 4 


AC hf -_Z 
C04 J LA 
Carl O. Fish 


Vice Chairman 
(Title) 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and Acceptance 
Contract No. Section and Highway Date 


B-G Paint Co. Youngs Bay Bridge Auaust 26, 1974 
No. 7737 Oregon Coast Highway 
Clatsop County 


Hall International Odell Lake Rock Pro- August 29, 1974 
No. 8009 duction, Willamette 
Highway, Klamath County 


William D. McBee Deadmans Creek Slide August 29, 1974 
No. 7936 Wilson River Highway 
Tillamook County 


Horton Bros., Inc. Harris Beach State Park September 5, 1974 
No. 7944 Curry County 


Workman Construction Nestucca River (Pacific September 6, 1974 
Co. and Workman City) Bridge, FAS 618, 

Contractors Tillamook County 

No. 7906 


September 24, 1974 
tate Highway Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to 
me to award contracts when certain conditions have been fulfilled, 
I awarded the following contracts: 


(1) 


Hubbard Interchange-Woodburn Interchange Section 
of the Pacific Highway in Marion and Clackamas 
Counties. Bids received August 15, 1974. Contract 
No. 8053 awarded August 29, 1974, to Landsystems, 
Inc., Portland, at $199,268.10. 


S. Baker Interchange-Pleasant Valley Interchange 
Section of the Old Oregon Trail in Baker County, 
Bids received August 29, 1974. Contract No. 8058 
awarded September 5, 1974, to Peter Kiewit Sons Co., 
Vancouver, Washington, at $2,683,875. 


Sutherlin Interchange-Winchester Interchange Section 

of the Pacific Highway in Douglas County. Bids 

received August 29, 1974, Contract No. 8059 awarded 
September 5, 1974, to J. C. Compton Company, McMinnville, 
at $2,274,003.20. 


Canyonville-Glendale Junction Section of the Pacific 
Highway in Douglas County. Bids received August 29, 
1974. Contract No. 8060 awarded September 5, 1974, to 
J. C. Compton Company, McMinnville, at $3,372,747.55. 


Willow Creek Bridges on County Roads 723 and 729 in 
Gilliam County. Bids received August 29, 1974. Contract 
No. 8061 awarded September 5, 1974, to Stan Schnell, 
Hermiston, at $36,664. 


Mill Street-Walnut Street (Eugene) Section of Pacific 

Highway West in Lane County. Bids received August 29, 
1974. Contract No. 8063 awarded September 5, 1974, to 
Hamilten Electric, Inc., Eugene, at $348,070. 


S.E. 89th Avenue-S.E. 106th Avenue Section of FAU 1073 
(S.E. Foster Rd. and Woodstock Blvd.) in Multnomah County. 
Bids received August 29, 1974. Contract No. 8064 awarded 
September 12, 1974, to Cascade Construction Company, Inc., 
Portland, at $1,333,333.33. 


Jap Hollow Creek Section cf County Road No. 129 in Wasco 
County. Bids received August 29, 1974. Contract No. 8067 
awarded September 5, 1974, to Ross Bros. Construction, Inc., 
Salem, at $21,010. 


Administrator and State Highway Engineer 
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September 24, 1974 
Oregon Transportation Commission 


Reports of Actions Taken Under Delegated 


On behalf of the Commission 


elegated to me to approve and execute ind 
approved and signed the following: 


File 40676 - Scott and Pettijohn 
Sodaville Rd.-Vail 
Santiam Highway, L 
Approved 8-22-74 


o 


Creek Section 
inn County 


File 17325 - State Board of 

Jewell Junction-Staley Junction Se 
Sunset Highway, Clatsop County 
Approved 8-22-74 

File 14754 - Patrick and Walker 
Gold Beach-Brookings Section 
Oregon Coast Highway, Curry Coun 
Approved 8-28-74 


File 43765, L-6327 

Chemawa Road-Hay i 

Pacific Highway East, Marion 
Approved 8-28-74 

File 15613 - Coos Head Timber 
Chrome-Coquille Section 
Coos Bay-xoseburg Highway 
Approved 9-19-74 


> 


File 4311 
Rickreall t 
Willamina-Salem 
Approved 9-19-74 


File 31800 - Bozarth and Smi 
Deschutes River-Redmond Section 


McKenzie Highway, Deschutes County 
Approved 9-19-74 


(Signature) 


Administrator 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


EXHIB _ 


September 12, 1974 
Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 
my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 8 $ 1,852.50 
Land Sales 3 12,300.00 
Timber Sales 2 19,674.45 
Rent Revenues - August, 1974 53.823.10 
$ 87,650.05 

Signatfre 


Right of Way Engineer 


- 622 - 


i ad 


EXHIBIT_ E Z 


September 23, 1974 
Oregon Transportation Commission 


Reports of Actions Taken under Delegated 
Authority Lease 


By your duly adopted delegation order, you authcrized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, the following 
reports this action for your official records. 


Renewal of five-year lease with City of Portland for parking pur- 
poses on our property located near Delta Park on the North Denver 
Avenue Section of the Pacific Highway West in Multnomah County, 
File 15073. Approved 9-19-74. 


Renewal of five-year lease with Al C. Giusti Wine Co., which expired 
July 1, 1974, for parking of motor vehicles in Lots 1, 2, 3, and 8, 
Block 18, EAST PORTLAND, in the City of Portland, Multnomah County, 
Oregon. Rent has been increased to $155 per month beginning July 1, 
1974. Approved 7-1-74. 


Renewal of one-year lease with Richard Sundeleaf and Mildred B. 


Sundeleaf, which expired July 1, 1974, to be renewed on a year-to- 
year basis unless cancelled by either party. Lease is for parking 
of motor vehicles in Hamilton Street in the City of Portland, 
Multnomah County, Oregon. Rent has been increased to $400 per year 
beginning July 1, 1974. Approved 9-9-74. 


ght Way Engine 
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TO: 


EXHIBIT E : 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 


offical capacity to exercise certain authority on behalf of the 


Oregon Transportation Commission. Pursuant to that authority 


and acting in accordance therewith for the Commission, I report 


the following for your official records: 


RE: 


On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved mak- 
ing the following: 


ASHLAND SCALE SITE UNIT OF THE SOUTH MEDFORD-SOUTH ASHLAND 
SECTION OF THE PACIFIC HIGHWAY - JACKSON COUNTY 


R-48085 - Marion D. Imperatrice et al. 13.88 acres 
for right of way purposes. Offer $27,800.00. ~ 


GETTINGS CREEK REST AREA - LANE COUNTY 
R-47020 - Almond R. Hemenway et al. Parcel 1: 9.62 


acres for a rest area; Parcel 2: 7.9 acres for a rest area. 
Offer $17,100.00. 


GOAT RANCH SECTION OF THE POWERS HIGHWAY - COOS COUNTY 
hn a ES LS 


R-48281 - Lewis Thomas et al. 1.46 acres for right of 
way purposes. Offer $600.00. 


MYRTLE CREEK-CANYONVILLE SECTION OF THE PACIFIC HIGHWAY - 
DOUGLAS COUNTY 


R-47793 - Milton Herbert et ux. 2.9 acres for right 
of way purposes. Offer $4,800.00. 


N.E. 60th AVENUE-N.E. SANDY BOULEVARD OF THE NORTHEAST 
PORTLAND HIGHWAY - MULTNOMAH COUNTY 


R-44149 - Martha Rapp et al. 600 sq. ft. for right of 
way purposes. Offer $650.00. 


Dated this 30th day August, 1974. 


ight of Way Engineer 


Report of Offers Tendered -- 5 
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MAP I I sad : 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


=XHiBiIT_C 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of 


or 
Jefendant Cause of Action Plaintiff Judgment 


Susan Cameron Property Damage $ 62.50 $ 62.50 
L-6695 


Attorney Fees: $100.00 Court Costs: $19.00 
County: Clackamas 
Highway: Cascade 


Richard A. Moore Property Damage 3. 122.43 $ 122.43 
L-7019 


Attorney Fees: $75.00 Court Costs: $10.30 
County: Marion 
Highway: Oregon Coast 


John H. Thompson Property Damage $ 97.70 
L-7046 ; 


Attorney Fees: None Court Costs: 
County: Multnomah 
Highway: Columbia River 


RLPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff Cause of Action Plaintiff Judgment 


Brooks Resources Property Damage $831.12 for State 
Corp. 
L-7028 


County: Jefferson 
Highway: U. S. Highway 20, West of Sisters 


9 


a 
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LEXHIBIT_G 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant r __ Appraisal Settlement 


Florence Newlin $28,750 $33,500 $33,500 
L-7033 
R-47791 & R-40225 


Section: Hess Creek-Chehalem Creek 

Highway: Pacific West 

County: Yamhill 

Approved by: Walter L. Barrie Date: September 3, 1974 


Broadway Finance $ 1,800 Dismissed 
L-6988 
R-46553 


Section: Milton Freewater-Washington State Line 
Highway: Oregon-Washington 
County: Umatilla 


Settled by option by Right of Way Department. 


=XHIBIT_C 
REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Cause of Action Plaintiff 


Plaintiff — Defendant 


Virginia Davis State of Oregon Personal Injury $12,919.11 
L-7060 


County: Baker 
Highway: U.S. Highway 30 at H.P. 318 
Disposed of by: Settlement of $500.00. 


Harry Scott State of Oregon Personal Injury $11,906.75 
L-7041 


County: Grant 
Highway: U.S. Highway 402 
Disposed of by: Insurance company paid $1,500.00 settlement. 


Verna G. Taylor Orval Lee Ragland Wrongful Death $501,232.25 
and State of Oregon 
L-6961 


County: Klamath 

Highway: Oregon Route 58 near M.P. 76 

Disposed of by: Various defendants contributed toward settlement. 
State's insurance carrier contributed $10,000.00. 


T. Milton Petrie State of Oregon Personal Injury $49,998.82 
L-6921 


County: Klamath 
Highway: Oregon Route 140 west of M.P. 37 
Disposed of by: Insurance Company paid settlement of $17,500.00. 


Barbara Russell Robert McLauchlan Wrongful Death $102,500.00 
L-6999 


County: Marion 
Highway: Interstate 5 Freeway at M.P. 280.31 
Disposed of by: Contractor paid settlement of $24,000.00. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant __ Cause of Action Plaintiff 


Herbert DeSelmis State of Oregon Personal 'tnjury $ 55,500.00 
L-7000 


County: Marion 
Highway: U.S. Highway 101 
Disposed of by: Insurance Company paid settlement of $7,000.00. 


Rosanna McMahan Thomas Edwards and Personal Injury $ 15,957.51 
State of Oregon 
L-6851 


County: Multnomah 
Highway: Cascade north of M.P. 1380 
Disposed of by: Insurance Company paid settlement of $1,000.00. 


Claude McMahan Thomas Edwards and Personal Injury $ 3,353.22 
State of Oregon 
L-6852 


County: Multnomah 
Highway: Cascade north of M.P. 1380 
Disposed of by: Insurance Company paid settlement of $1,000.00. 


State of Oregon Peter Ruzicka Forcible Entry Possession 


and Detainer of house 
L-7053 


County: Multnomah 
Disposed of by: Possession of house given. 


State of Oregon Benjamin Taskinen Writ of Possession 
Assistance of house 
L-7054 


County: Multnomah ; 
Disposed of by: Possession of house given. 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant sss Cause of Action Plaintiff 
Robert D. Matz State of Oregon ?roperty Damage $ 427.47 
L-7055 


County: Multnomah 
Highway: I-5 at intersection with I-405 
Disposed of by: Insurance Company paid settlement of $250.00. 


State of Oregon Rohm Forcible Entry Possession 
and Detainer of house 


L-7073 


County: Multnomah 
Disposed of by: Possession of house given. 


John Gustafson State of Oregon Property Damage $ 4,262.93 
L-6932 


County: Polk 
Highway: Willamina towards Valley Junction 
Disposed of by: Insurance Company paid settlement of $3,250.00. 


INSTITUTION OF LEGAL PROCEEDINGS 


L-7115 State of Oregon v. William R. Smith: This is an action 
for a permanent injunction preventing the defendant from blocking 
the Willamette Highway at approximately M.P. 4.5 in Lane County. 


Defendant had placed vehicles in a frontage road which ran in 
front of his property. Motion for a temporary injunction was re- 
ferred by Judge Harold Banta in Eugene on September 9, 1974, and 
the temporary injunction was denied on the grounds that there was 
no immediate need to remove the blockade because others along the 
frontage road had access points to the frontage road and would 
not be obstructed from going to and from their property. 
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October 30, 1974 
Salem, Oregon 


The Oregon Transportation Commission met in regular ses- 
sion at 10 a.m. in Room 122 of the State Highway Building in Salem. 
Oregon. Present were: 


Glenn L. Jackson, Chairman 

Carl 0. Fisher, Vice Chairman 

Robert L. Mitchell, Secretary 

Robert E. Veatch, Member 

Anthony Yturri, Member 

George M. Baldwin, Director of Transportation 

Sam R. Haley, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
A. E. Johnson, Deputy State Highway Engineer 

J. B. Boyd, Right of Way Engineer 

Warren Gaskill, Assistant State Parks Superintendent 
Roger G. Ritchey, Deputy Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 

Chester Ott, Administrator of Motor Vehicles 

C. W. Head, Supervisor, Commission Servic2s 


The Commission approved the minutes of the regular meeting 
of September 25, 1974. 


HIGHWAY DIVISION 


A list of properties needed for highway and other uses was 
presented by Mr. Boyd. He requested the Commission to declare by 
resolution the necessity of said properties for the public use to 
which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the proper- 
ties if negotiations are not successful and thereupon adopted 
"Condemnation Resolution No. 2626," which resolution by this refer- 
ence is made a part hereof atid filed in the Commission's files. 


Attention was given to the abandonment of three delinquent 
rental accounts totaling $109.17. Mr. Boyd stated that these indi- 
viduals have moved and left no forwarding address or have no means to pay 
and the expense of locating them for collection would not be justified. 
Upon his recommendation, the Commission approved the abandonment of 
the following accounts: 


FILE NO. NAME AMOUNT 
45970 Cheryl Callister $ 73.50 
40041 Delbert Wells 21.00 
47402 Michael Bostwick 14.67 

$109.17 


October 30, 1974 


The park shall close to the public at 9:00 p.m. 
every evening. Park visitors remaining after 
said time shall be subject to arrest. 


Parking is prohibited on the Crown Point Highway 
No. 125 on both sides of the roadway between 

M.P. 4.31 and M.P. 5.81. This area shall be 
designated and signed as a tow-away zone and 
persons violating parking restrictions in this 
area shall be subject to removal of their vehicles 
at owner's expense. 


(Permanent rules were published in the November 15, 1974, issue of 
the Secretary of State's Administrative Rule Bulletin and will 
become effective on November 25, 1974.) 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following official: on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit 
Vice Chairman of Oregon Transportation Commission Exhibit 
Administrator and Highway Engineer Exhibit 
Director of Permits Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit 


A 
B 
Cc 
D 
E 
F 
G 


Attention was given to the annual assessment of $5,000 
to the AASHTO Materials Reference Laboratory for the fiscal year 
1975. Mr. Klaboe mentioned that the Reference Laboratory works in 
the fields of aggregate, soils, and bituminous materials. Its func- 
tion is to tour highway department laboratories to check testing 
procedures and to calibrate testing machines. The Commissiun 
approved the payment as recommended by Mr. Klaboe. 


The Commission considered a pooled fund Highway Planning 
Pesearch study on deer vehicle accidents. Mr. Klaboe pointed out 
that the five-year study will be conducted by the Colorado Depart- 
ment of Highways and the Colorado Division of Wildlife which will 
be supported on a 50-50 basis between HPR funds and the Colorado 
Division of Wildlife Funds. The States of Colorado, Oregon, Idaho, 
Montana, Nevada and Wyoming have tentatively agreed to share the HPR 
portion of the costs. The cost to each participating State is 
$20,994. Following his recommendation, the Commission approved the 
study. 


October 30, 1974 


are 


Mr, Barrie asked if there were any questions in connec- 
tion with the informational reports previously submitted to the 
Commission on cases tried, cases settled and institution of legal 
proceedings filed against the Department of Transportation since 
the last Commission meeting. There were no questions. (See 
Exhibit G on file in the Commission's files in Salem.) 


Mr. Barrie presented a quarterly report of property 
damage claims for the period from July 1, 1974, through September 30, 
1974. During this period, $49,586.57 was collected. 


Mr. Gaskill presented for the Commission's consideration 
Notifications of Intent by property owners to make various types of 
improvements along the Sandy and Rogue River Scenic Waterways. The 
requests have been carefully investigated as to their compliance 
with the provisions of the Scenic Waterways Act. The Commission 
acted on the following requests for reasons as stated in Mr. Talbot's 
letters to the Commission insofar as their authority under the 
Scenic Waterways Act is concerned. 


(1) Denied a request from Norwood Johnson to construct 
a residence within the Sandy River Scenic Waterway 
in Sections 10 aad 11, Township 1 South, Range 4 
West, directly across the river from the Oxbow 
County Park boat ramp in Multnomah County. 


(2) Denied a request from Glenn D. Russell to construct 
a single-family residence within the Rogue River 
Scenic Waterway on Lot 502, Section 19, Township 34 
South, Range 7 West located in river mile 69 in 
Josephine County. 


Consideration was given to adopting permanent rules and 
regulations governing the use of Dabney State Park in Multnomah 
County. Mr. Gaskill stated that the Commission on August 7, 1974, 
adopted temporary rules because of a series of problems with the use 
of alcoholic beverages, vandalism and other harassments. He men- 
tioned that a public hearing was held on October 21, 1974, at the 
Troutdale City Hall to consider the suitability and adoption of 
these temporary rules as permanent rules. Mr. Gaskill indicated 
that there were no objections from interested persons that attended 
the meeting. Following his favorable recommendation, the Commission 
adopted the following regulations as permanent rules. 


(A) No dogs, except seeing-eye dogs, are permitted on 
park grounds. 


(B) No alcoholic beverages of any kind are permitted on 
park grounds. 


(continued on page 634) 
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PROJECT FEDERAL STATE 
CITY SECTION ESTIMATE SHARE SHARE 


Cancellation of Previously Approved Project 


Medford Biddle Road @ I-5 northbound $ 40,000 $ 31,000 $ 4,500 
Off-ramp 


TOTAL CANCELLATION $ 40,000 $ 31,000 $ 4,500 


Increase in Previously Approved Project 


Medford Birch Ave.-Crater Lake Hwy., $155,000 $121,000 $17,000 
Rogue Valley Hwy. 


Amt. approved by the Oregon 115,000 90,000 12,500 
Transportation Commission on 
June 26, 1974 


TOTAL INCREASE $ 40,000 $ 31,000 $ 4,500 
TOTAL 0 0 0 
eu—S——S_ OOO OS 


= 


SUMMARY BY FISCAL YEAR 1970 


(Federal TOPICS Funds) 71 & 72 1973 TOTAL 


Allocated Funds (Federal) $4,153,000 $870,000 $5,023,000 

Approved Projects (corrected 4,153,000 824,000 _4,977,000 
to date) 

Balance $ 46,000 $ 46,000 

New Projects (10-30-74) -- = 

Unprogrammed Balance $ 46,000 $ 46,000 


Attention was given to a request from Columbia County for 
a Federal Aid Secondary Project. Mr. Klaboe pointed out that this 
project is to replace a bridge over Beaver Creek on the Old Columbia 
River Highway County Road, FAS 689. It has been investigated and 
is eligible for FAS Funds. The Commission approved the following 
project as recommended by Mr. Klaboe and authorized him to sign 
the agreement when prepared. 


COUNTY & PROGRAMMED STATE 
FAS NO. SECTION & DESCRIPTION AMOUNT SHARE 


Columbia Beaver Bridge Sec., Old Columbia $ 80,000 $ 8,800 
689 River Hwy. Structure. 


TOTAL $ 80,000 $ 8,800 


(continued on page 637) 


October 30, 1974 


Mr. Klaboe recalled that the Commission at its April 17, 
1973, meeting approved financing the Duniway Park-Tryon Creek State 
Park (Portland) Bikeway, S. W. Terwilliger Boulevard in Multnomah © 
County. He stated a survey has been completed to extend the bikeway 
into Tryon Creek State Park from the northerly park boundary to the 
Nature Center site approximately one mile. The Bureau of Outdoor 
Recreation Funds are anticipated for 50 percent of the construction 
cost with the State share coming from State Construction Funds. The 
total estimated amount is $104,000 (BOR $52,000 - State share 
$52,000). Following his favorable recommendation, the Commission 
approved the financing. 


Mr. Klaboe reported that an allocation of 12% of the 
Highway Fund to the cities for the period of July 1 through 
September 30, 1974, in the amount of $4,515,791.30 was released on 
October 25, 1974. (A list of apportionment by cities on file in the 
Commission files, Saiem.) 


Mr. Klaboe reported that under ORS 366.525 the counties 
are entitled to receive 20% of all funds received from motor vehicle 
taxes and fees for the period from July 1 to September 30, 1974. 

The amount credited to the counties totals $7,630,485.50 and he 
stated that this amount was released on October 25, 1974, as appor- 
tioned by law. (List of apportionment to counties on file in Com- 
mission files, Salem.) 


Consideration was given to approving the State Highway 
Division Hydraulics Manual (Official Publication 74-3) covering 
policies and procedures concerning the design and construction of 
drainage structures associated with State highways and local roads. 
Mr. Klaboe indicated the manual updates and replaces the material 
on hydraulics in Technical Bulletin 19, Construction Manual. fFol- 
lowing his recommendation, the Commission approved the manual. 


The Commission considered approving the revised equipment 
rental rates used for contract force account or extra work order type 
of work. Mr. Klaboe said increases in equipment costs and operation 
since February 1, 1974, have prompted the Associated General Con- 
tractors to request that the rates be reviewed. An analysis of the 
rates has been made and an interim schedule proposed for use effec- 
tive November 1, 1974. The effect of the revision will be to 
increase the rates 15%. He indica*ed that the revision has been 
reviewed by the Washington Highway Department and accepted for their 
new rates. The new schedule has the concurrence of the ACC and the 
Federal Highway Administration. The Commission approved the new 
rental rates as recommended by Mr. Klaboe. 


The Commission considered a request from the City of 
Medford to cancel a previously approved TOPICS Project (traffic 
operational procedures to increese capacity and safety) and to apply 
the funds to another approved project. Upon Mr. Klaboe's favorable 
recommendation, the Commission approved the following request and 
authorized the Administrator and State Highway Engineer to sign the 
agreement when prepared. 
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COUNTY & 


FAS NO. 


Clackamas 
FAS 117 


Clackamas 
FAS 131 


Clackamas 
FAS 809 


Columbia 
FAS 609 


Coos 
FAS 252 


Coos 
FAS 255 


Coos 
FAS 677 


Curry 
FAS 8-101 


Curry 
FAS 8-105 


Curry 
FAS 8-106 


Curry 
FAS 8-107 


Curry 
FAS 8-108 


Curry 
FAS 8-110 


Curry 
FAS 8-111 


Douglas 
FAS 245 


Douglas 
FAS 799 


Gilliam 
FAS 442 


DESCRIPTION AMOUNT 


Pudding River Sec., Arndt Rd., & Molalla $ 12,580 
River Bridge Sec., Knights Bridge Road 

Clackamas River Rd., M.P. 3.8 1,940 
Barton Bridge Sec., M.P. 0.9 8,440 
Vernonia-Scappoose Rd., M.P. 2.8 1,770 
Bald Hill Rd., M.P. 0.5 1,570 
South Coos River Rd., M.P. 3.1 12,500 
North Bank Rd., M.P. 0.2 to M.P. 2.35 5,670 
Floras Creek Rd., M.P. 4.6 to M.P. 7.2 12,000 
Squaw Valley Rd., M.P. 1.7 and M.P. 9.0 2,750 
North Bank Rogue River Rd., M.P. 0.3 to 4,000 
M.P. 7.6 

Roguewood Park Road $ 4,000 
South Bank Rogue River Road, M.P. 1.2 to 7,900 
MP.) 253 

Pistol River Road, M.P. 6.2 and M.P. 7.5 4,500 
North Bank Chetco River, M.P. 4.8 $ 32,000 
Azalea-Glendale Road, M.P. 4.4 61,300 
Smith River Road, M.P. 6.5 6,660 


Upper Rock Creek Road, M.P. 4.3 to M.P. 6.3 675 
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SUMMARY BY FISCAL YEARS 
(FAS Funds) 1974 1975 TOTAL 
Allocated Funds $4,108,000 $4,252,000 $8,360,000 


——— oo (corrected 4,108,000 870,000 4,978,000 
° te . 


Unprogrammed Balance --- 3,382,000 3,382,000 
Project 10-30-74 80,000 80,000 
Unprogrammed Balance $ --- $3,302,000 $3,302,000 


The Commission considered approving a request from the 
City of Woodburn for an Urban System Project to realign a portion 
of Gatch Street in Marion County. Mr. Klaboe stated that the project 
has been investigated and eligible for funding under the Federal Aid 
Urban System Program. Upon Mr. Klaboe's recommendation, the Commis- 
sion approved the following project and authorized him to sign the 
agreement when prepared: 


JURISDICTION SECTION COST FUNDS SHARE 
Woodburn Gatch St. @ Lincoln St., $40,000 $31,200 $4,400 
FAU 5281 
TOTAL NEW PROJECTS $40,000 $31,209 $4,400 


SUMMARY BY FISCAL YEAR 
(Federal FAU Funds) 1974 1975 TOTAL 


Allocated Funds (Federal) $6,405,362 $6,552,246 $12,957,608 
Approved Projects (corrected 3,363,668 --- 3,363, 668 


to date) 
Unprogrammed Balance $3,041,694 $6,552,246 $ 9,593,940 
New Project (10-30-74) 31,200 --- 31,200 
Unprogrammed Balance $3,010,494 $6,552,246 $ 9,562,740 


Consideration was given to approving Emergency Repair 
Projects in 14 counties caused by storms in January 1974. Upon 
Mr. Klaboe's recommendation, the Commission approved the following 
Emergency Repair Projects at no cost to the State and authorized the 
Administrator and State Highway Engineer to sign the agreements when 
prepared: 


(continued on page 638) 


October 30, 1974 - 637 - 


SECTION AMOUNT 
a ——sC# AMOUNT 
Mill Creek Road, M.P. 1.8 to M.P. 3.7 $ 14,900 


Boyd Road @ Fifteenmile Creek, M.P. 0.76 $ 3,740 
State Road, M.P. 0.7 to M.P. 8.8 15,300 


Fairbanks Road, M.P. 2.2 to M.P. 5.4 5,910 


Dufur Mkt. Road (Fifteenmile Creek) Bridge, 2,710 
M.P. 2.2 to M.P. 2.24 


Heberlein Road (Larch Creek) Bridge, 1,790 
M.P. 2.0 to M.P. 2.1 


Dufur Bypass Road (Fifteenmile Creek) 1,040 
Bridge, M.P. 0.6 


Grand Island Road, M.P. 1.0 and M.P. 2.1 3,550 
FAS 753 


Mr. Klaboe presented the following ccnstruction projects 
on which bids were received October 24, 1974. He indicated that 
the projects contain an explanation of plans concerning establish- 
ment of footpaths and bicycle trails. 


(1) Lebanon Road Intchge.-Halsey Intchge., Pacific 
Hwy., Linn County. Pave, Structures and Guard- 
rail Project. 
Footpaths and bicycle trails will not be established 
under this project as per ORS Chapter 366, Section 2s 
Subsection 2(b), which states that "Footpaths and 
trails are not required to be established...if the cost 
of establishing such paths and trails would be exces- 
sively disproportionate to the need or probable use." 


Fremont Bridge, Stadium Freeway, Multnomah County. 
Safety Railings, Ladders and Grab Bars Project. 
Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


Willamette River (Center St.) Bridge, Willamina- 
Salem Highway, Polk and Marion Counties. Guard- 
rail, Sidewalk and Illumination Project. 
Bicycle/pedestrian sidewalks will be provided 
throughout the length of the project on a 
replacement-in-kind basis. 


Wolf Creek Sec., Sunset Hwy., Tillamook, Columbia 
and Washington Counties. Grade and Pave Project. 
Same as No. l. 

(continued on page 641) 
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COUNTY & 
FAS NO. 


Gilliam 
FAS 446 


Gilliam 
FAS 717 


Hood River 
FAS 431 


Hood River 
FAS 580 


Hood River 
FAS 701 


Hood River 
FAS 701 


Jackson 
FAS 15-100 


Jackson 
FAS 15-112 


Josephine 
FAS 17-100 


Josephine 
FAS 17-102 


Josephine 
FAS 17-106 


Josephine 
FAS 17-110 


Marion 
FAS 733 


Tillamook 
FAS 6:5 


Tillamook 
FAS 617 


Wallowa 
FAS 32-115 


Wallowa 
FAS 32-100 


SECTION AMOUNT 


Middle Rock Creek Rd., M.P. 8.4 to M.P. 9.8 $ 2,53C 


Eightmile Creek Road, M.P. 4.8 to M.P. 5.6 $ 2,600 


Toll Bridge Road $ 2,880 
Woodworth Road $ 4,360 
Thomsen Road, M.P. 1.0 to 1.55 $ 10,180 
Whiskey Creek Road, M.P. 5.81 to 6.16 $ 4,230 
Meadow Road, M.P. 18.5 and M.P. 23.5 $ 25,600 


Big Applegate River Rd., M.P. 2.8 to M.P. $ 36,800 
18.4 


Lower Grave Creek Rd., M.P. 0.4 to M.P. $ 9,900 
12.0 
Merlin-Galice Rd. Slide, M.P. 12.75 $ 5,150 


Southside Road Slides, M.P. 3.2 and M.P. 3.3 $ 750 


Cave Camp Road, M.P. 0.5 to M.P. 0.7, and $ 10,100 
M.P. 2.6 


Abiqua Creek Road, M.P. 6.5 $ 10,950 
Miami-Foley Road, M.P. 12.2 $ 11,840 : | 
Netarts-Sandlake Road, M.P. 0.2 to M.P. 0.5 $ 8,800 


Imnaha-Imnaha River Woods Sec., Upper $ 44,300 
Imnaha River Road, M.P. 7.2 to M.P. 30.1 


Bear Creek Sec., M.P. 17.4, and Grouse Creek $ 3,530 
Sec., M.P. 21.56 
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The Commission considered approving the criteria and 
procedures utilized in preparing a Statewide Traffic Signal Priority 
List. Mr. Klaboe pointed out that funds are not available to 
install signals at all locations which meet national warrants. He 
indicated the priority list has been prepared which will be contin- 
uously revised and when funds are available, consideration will be 
given to higher-ranking intersections. The intersections have been 
ranked by assigning weighted values to the warrant(s) met as follows: 


POCIOOME WEEGUNEs 5 bck cass Wess anos os 0 004.0 60650 
Minimum Vehicular Volume Warrant....... ake eae 
Interruption of Continuous Traffic Warrant..10 
Combination of Warrants...........cceccccees 10 
SPRCOME: WEETERC. vo icisie.s oases 0058s 00 bane sees 5 


Upon his recommendation, the Commission approved the criteria and 
procedures utilized in preparing the priority listing. 


Following Mr. Klaboe's recommendation, the Commission 
adopted the following as permanent rules to be published in the 
Secretary of State's Administrative Rule Bulletin: 


(1) Install stop sign at the easterly approach of the 
Fort Stevens Highway at Ridge Road intersection 
(M.P. 0.10) in the City of Hammond in Clatsop 
County. 


(2) Install traffic signals at the intersection of 4th 
and Adams (Pacific Highway West) in the City of 
McMinnville in Yamhill County. 


(The proposed rules were published in the Secretary of State's 
Administrative Rule Bulletin on October 1, 1974, and no requests 
for a hearing were received. The permanent rules were published in 
the Novembers15, 1974, issue of the Administrative Rule Bulletin to 
become effective November 25, 1974.) 


The Commission considered the abandonment of the old high- 
way on the Rickreall-Independence Junction Section of the Willamina- 
Salem Highway in Polk County. Mr. Klaboe indicated that the provisions 
of a previous agreement have been fulfilled and approximately 3.3 miles 
of the old highway can now be transferred to the County. Following 
Mr. Klaboe's recommendation, the Commission approved the abandonment 
and thereupon adopted "Abandonment Resolution No. 504," which resolu- 
tion by this reference is made a part hereof and filed in the 
Commission's files. 
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(6) 


(7) 


(8) 


(9) 


(10) 


(11) 


(12) 


(13) 


(14) 


(15) 


(16) 


Goat Ranch (M.P. 14.5 to 14.9), Powers Highway, 
Coos County. Grade and Pave Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. (ER 
project to correct slide and high water damage. ) 


Pudding River Bridge, FAS 117, Arndt Road, 
Clackamas County. Pave and Riprap Project. 
Same as No. 5. 


M.P. 34.5 Slide, Nehalem Highway, Clatsop County. 
Grading Project. 
Same as No. 5. 


Rock Creek, FAS 442 and 446, Gilliam County. 
Intermittent Grading and Drainage Project. 
Same as No. 5 


Rogue Valley Boulevard at Medco Access (Medford) 
Rogue Valley Highway, Jackson County. Signals 
Project. 

Same as No. 2. 


Redwood Highway at Redwood Avenue (Grants Pass) 
Redwood Highway, Josephine County. Signals Project. 
Same as No. 2. 


M.P. 1.27 Slide, FAS 609, Columbia County. Grade 
and Pave Project. 
Same as No. 5. 


Shore Acres State Park, Coos County. Observation 
Building Project. 
Same as No. 2 


Hendricks Bridge State Wayside, Lane County. 
Totlet Building. 
Same as No. 2. 


Cow Canyon Safety Rest Area, The Dalles-California 
Highway, Wasco County. Grade, Pave, Building and 
Utilities Project. 

Same as No. 2. 


The Cove Palisades State Park, Jefferson County. 
Marina Building Project. 
Same as No. 2. 


The Dalles Bridge, Wasco County. Repainting Steel 
Structure Project. 
Same as No. 2. 
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Consideration was given to adopting a resolution desig- 
nating a connecting road between the Columbia River Highway and 
the Oregon-Washington State Line on the Umatilla Bridge as a State 
Highway Spur of the Columbia River Highway. Mr. Klaboe recommended 
that this connecting road consisting of .86 mile be designated as 
the Umatilla Bridge Spur, State Primary No. 2. Upon his favorable 
recommendation, the Commission adopted "Primary Highway Designation 
Resolution No. 50," which resolution by this reference is made a 
part hereof and filed in the Commission's files. 


Mr. Klaboe reported that a recent routine underwater 
inspection of the Rogue River Bridge on the Oregon Coast Highway 
at Gold Beach in Curry County disclosed marine borer damage to 
some of the wooden foundation piles at one of the river piers. 
River currents have caused scour holes in the river bottom at two 
diagonally opposite corners of the foundation. The extent of damage 
has not been determined but appears to involve at least 20 piling. 
He indicated that there is no danger of serious bridge failure at 
this time, but immediate action is necessary in order to prevent 
additional damage, which could become serious. The cost of the 
anticipated work is estimated to be $225,000. This includes repairs 
at the scoured pier and inspection of the other river piers. Because 
of the urgency of this situation, several contractors have been con- 
tacted and they have been requested to submit proposals. The fi- 
nancing of this project under Federal Aid is being investigated and, 
if that source is not availe’le, financing will be with State Funds. 
Mr. Klaboe recommended that this work be done on an emergency basis 
(negotiated contract) as soon as possible. Following his favorable 
recommendation, the Commission authorized Mr. Klaboe to proceed 
immediately with the work. (See Contract No. 8088 on file in Com- 
mission Files) 


AERONAUTICS DIVISION 


The Commission considered an amendment to the original 
Grant Agreement with the Federal Aviation Administration concerning 
the Powers State Airport in Coos County. Mr. Ritchey mentioned 
that the amendment increases the amount of the grant from $19,210 
to $21,131. The amendment also deletes certain special conditions 
of the original grant. Following his favorable recommerdation, the 
Commission adopted "Aeronautics Miscellaneous Resolution No. 3," 
accepting the grant and authorized the Administrator to sign the 
agreement. 


Attention was given to a resolution declaring necessity 
of an avigation easement over six parcels of real property for public 
purposes for the Siletz Bay State Airport in Lincoln County. He 
recommended approval and authority to condemn if necessary. The 
Commission accepted his recommendation and adopted "Condemnation 
Resolution No. 2625," which resolution by this reference is made a 
part hereof and filed in the Commission's files. 


- 644 - October 30, 1974 
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Attention was given to a supplemental agreement with 
Sverdrup & Parcel & Associates, Inc., design consultants, for 
additional work on the Columbia River Bridge (I-205) in Multnomah 
County. Mr. Klaboe stated that the work is confined to the original 
length structure and includes the following: 


(1) Redesign of the structure to accommodate a bike path 
(2) Design of the bike path 


(3) Redesign of the southerly end of the structure to 
accept an extension 


(4) Redesign of the southerly end to align piers with 
existing river currents due to abandonment of the 
airport fill 


(5) Realignment of Piers 4 - 7 as requested by Washington 
Department of Highways 


(6) Production of separate contract documents for the 
work on the Washington shore. 


The total additional cost is $617,000 including a $30,880 
contingency fund. The supplemental agreement has been approved by 
the Federal Highway Administration and Washington State Highway 
Department. Following his favorable recommendation, the Commission 
approved the agreement and authorized Mr. Klaboe to sign it in their 
behalf. 


Consideration was given to an agreement with the City of 
Corvallis for the installation of a traffic signal at the inter- 
section of ORE99W and Conifer Boulevard in Benton County. Mr. Klaboe 
mentioned that the agreement provides that the State will prepare 
all plans and specifications, award all contracts and supervise the 
work of the project. After completion of the project, the State will 
maintain the traffic signal and the City will pay for all power con- 
sumed. Cost of the installation is estimated at $55,000 to be paid 
by the State as a Bond Project. The Commission approved the agreement 
as recommended by Mr. Klaboe. (This signal installation was previously 
published in the Administrative Rule Bulletin.) 


The Commission considered an amendment to an agreement with 
McCann-Erickson covering the Keep Oregon Livable Program. Mr. Klaboe 
stated the amendment is to provide additional work relating to land 
use and the Willamette Greenway public information activities in 
return for an additional $18,500. Of the additional allocation, 
$10,000 will enable the production and distribution of 10,000 infor- 
mation booklets describing the Willamette Greenway Plan. The book- 
lets will be distributed to Willamette Valley citizens in connection 
with a feature-length film that will be narrated by Governor McCall. 
The remaining $8,500 will be provided by the Land Conservation and 
Development Commission. The Commission approved the agreement as 
recommended by Mr. Klaboe and authorized him to sign it in their behalf 
when it is prepared. 
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(6) A request from the City of Redmond, Deschutes 
County, for financial aid to municipalities in 
an amount not to exceed $13,545 to allow a request 
to the Federal Aviation Administration for a 
$150,500 Crash/Fire and Rescue vehicle. 


(7) An increase in the State fund limitation in the 
amount of $12,000 for "Airport Construction and 
Improvements" State-owned airports. This increase 
is for a low-intensity lighting system for the 
Paisley State Airport in Lake County. 


MASS TRANSIT DIVISION 


Mr. Moore reported on an action taken under delegated 
authority received for filing with the Commission records (Exhibit H 
on file in the Commission's files, Salem). 


MOTOR VEHICLES DIVISION 


Mr. Ott reported the Tri-County Metropolitan Transporta- 
tion District (Tri-Met) in Portland is drafting an ordinance to 
enable them to collect a motor vehicle fuel dealer's license tax 
from dealers and sub-dealers who bring motor vehicle fuel into the 
Tri-Met District. Tri-Met has asked the Division to collect the 
tax which would be levied about .7 or .8 cents per gallon. Based 
on the present estimated cost per gallon for collecting the regular 
State tax on gasoline, it is estimated that the cost of collecting 
the additional tax for Tri-Met would be approximately $50,000 per 
year. All costs would be deducted from revenue before the funds 
are turned over to the District. There would be no net outlay of 
State funds. 


He said a letter would be directed to the Attorney General 
to get his approval prior to submitting to the Emergency Board 
meeting in November. If the Attorney General finds that this pro- 
posal is unconstitutional, then this request would be withdrawn. 


Following Mr. Ott's favorable recommendation, the Commis- 


sion granted him approval to submit this matter to the Emergency 
Board. 


DEPARTMENT OF TRANSPORTATION 


Director's Report 


The Commission set Monday, November 25, 1974, as the date 
for their next regular meeting. 
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Consideration was given to the approval of a request to 
petition the City of Lebanon for annexation of the Lebanon State 
Airport in Linn County. Mr. Ritchey mentioned that with the annex-.~ 
ation the State will be eligible for sewer, fire and police service 
for the airport. The Commission approved the annexation as recom- 
mended by Mr. Ritchey. 


Following Mr. Ritchey's recommendation, the Commission 
approved the following items prior to submitting to the Emergency 
Board for approval: 


(1) An increase of $300,000 in the State "Airport Con- 
struction and Improvement" limitation to allow the 
Aeronautics Division to pay expenses for Airport 
Development Aid Program projects out of State limi- 
tation until Federal reimbursement funds are received 
from the Federal Aviation Administration. 


(2) A contract between the Aeronautics Division and the 
Federal Veterans Administration for administration 
of the G.I. Flight School approval programs. Also 
requires an increase in State "Personal Services" 
and "Services and Supplies" limitations to allow 
expenditures for G.I. Flight School approval program 
from State limitation until Federal reimbursement 
funds are received. Flight school expenditures will 
then be transferred to Federal limitations. Contract 
total is $24,996; $21,996 in Personal Services and 
$3,000 for Services and Supplies. 


(3) The purchase of 114.26 acres of property at $250 an 
acre for a cross-wind runway at the John Day State 
Airport in Grant County. The sale of 10.08 acres of 
property at $250 an acre to the seller of the 114.26 
acres. Total acquisition cost of land including sale 
of property and incidental costs for land acquisition 
is $36,500. 


(4) To replace cash in a project for Siletz Bay State 
Airport in Lincoln County to furnish the sponsor's 
matching portion of an Airport Development Aid 
Program Project. The total project will be approxi- 
mately $104,200 with approximately $17,200 cash 
required as local match. 


(5) A request to increase the scope and cost of an 
Airport Development Aid Program Project at the 
Powers State Airport in Coos County. Project will 
total $19,500 with $3,300 required as the Agency's 
share of the project. 
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So SS NS ee 


EXHIBIT_A 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation of Telephone Action Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I gave telephonic approval on September 13, 1974, to J. B. Boyd, 
Right of Way Engineer, on the following item and I report this 
action for your official records. 


Dated this AC day Aepd >» 1974. 
Lop 


Glenn L. Jacksoy, 
Oregon Transportation Commission 


Grant of Access to Mobil Oil Corporation at Station 
U 76+76 of Country Club Road in the Willamette 
River-Coburg Road Section of the Eugene-Springfield 
Highway in Lane County for a consideration of $4,500. 
(Files 24913 and 24915) 


NOA In reply to the Chairman's inquiry, Mr. Barrie stated that 
regular monthly Commission meetings could be held on a telephone 
conference call basis providing advance notices are given out to . 
the press. Mr. Jackson stated this would be contingent upon the 
fact if there were no delegations. He also mentioned the Commission 
is hopeful that the -ext Legislature will change the law so they 
can set meeting dates as required by Department of Transportation 
business. 


The Chairman adjourned the meeting at 10:38 a.m. 


Chairman 


Commissioner 


CH Meade 


Commission Services 


October 30, 1974 we eg 


TO: 


SUBJECT : 


EXHIBiIT_A 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve the 
action listed below and report this action for your official 


records. 


Dated this & day of , 1974 
val 


K 


Oregon Transportation Commission 


Attachment List: 


1) 


Options accepted (20) Report of September 20, 1974 
Agreement with Wildlife Commission approved 

(land acquisition) 

Public sale authorized (Files 17455 and 17456) 
Agreement with Anthony Lakes Ski Corporation approved 
Construction-finance agreement with Lane County and 
City of Junction City approved 

Agreement with Wildlife Commission approved 
(management of land acquired) 
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1) 


2) 


3) 


4) 


5) 


7 
eExHIpit_A 
Right of Way Report of September 20, 1974 

OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
47870 King, Dorothy $ 450.00 
48303 Kilgore, James M. Jr & Eva 0.00 
48324 Schrag, Ida Mae 0.00 
1W-14.88 Anderson, Erwin J. 45.00 
1W-19.86 Homes, Gladys M. 360.00 
1W-24.99 Elzwiler, Pearl 150.00 
1W-61.98 Lorence, Robert 60.00 
1W-85.91 Bates, C. C. 150.00 
1W-86.15 Chorak, Ivan 150.00 
1W-89.92 Schrock, Dave 60.00 
2-60.12 Neighbors of Woodcraft 600.00 
2W-94.57 Sunset Empire Room 50.00 
2W-94.57 Gareutte, John H. Jr. 60.00 
31-5.88 Hector, Don 150.00 
39-0. 32 Bruno, Tony : 450.00 
39-18.80 Palanuck, N. R. 60.00 
47-61.62 Riviera Motor, Inc. 120.00 
63-22.69 Siskiyou Trailer Village 250.00 
63-22.69 Gresham, Donald J. & Donna J. 240.00 
4 Signs Portland Sign & Neon Company 11,210.00 

20 Transactions Total $14,615.00 


Agreement with Wildlife Commission for Highway Division to perform 
land acquisition functions when and where needed in deve loping 


wildlife and angler access. (Right of Way Branch) 


Public sale of 0.41 acre+ excess property on the Chenowith Creek- 


The Dalles Section of the Columbia River Highway in Wasco 


County 


for a minimum consideration of $7,100. Files 17455 and 17456 


(Right of Way Branch). See Real Property Resolution No. 


661. 


Agreement with Anthony Lakes Ski Corporation for snow removal by the 
Highway Division on the access road and parking lot of Anthony Lakes 


Ski Area in Baker County. Annual cost of this service is 
at $40,000. (Maintenance Section) 


estimated 


A cooperative construction-finance agreement with Lane County and 


the City of Junction City concerning redesignation of the 


route of 


the Junction City-Eugene Highway. Lane County is to perform all 
work necessary to improve a portion of First Avenue to acceptable 


highway standards, including railroad protection devices. 


State 


forces are to install temporary traffic control signals at 99W, 


with costs to be shared equally by State and County. Upon completion 


of the project State will designate First Street as the route of the 
highway, and transfer jurisdiction of the present route to the City. 


(County-City Unit) 
APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT > = 


6) 


exHipit_A 


Agreement with Wildlife Commission providing for their managewent 
of approximately 535 acres of land acquired as State park and 
Willamette River Corridor, at the juncture of the Molalla River 
and the Willamette, in Clackamas County. While a small portion 
of the property can be cultivated to produce feed for wildlife 
use, the entire area is to be open for public recreation use, 
including fishing and hunting of upland game birds, in season, 
The agreement can be terminated when the property is needed for 
State park development. (Parks Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_7, 


exuiprt_A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and report 
this action for your official records. 


Dated this 34 day wey 241 na, ees 


Oregon Transpor on Commission 


Attachment List: 


1) Options accepted (25) Report of September 27, 1974 

2) Agreement with City of Milton-Freewater and Hudson Bay 
District Improvement Co. approved. 

3) Grant of Access approved (File 30736) 

4) Public Sale authorized (Files 18912 and 18914) 

5) Public Sale authorized (File 10856) 

6) Agreement with Columbia Region Assoc. of Govts. approved 

7) Agreement with Washington County approved 

8) Agreement with City of Corvallis approved 


'S} 


1) 


2) 


3) 


EXHIBIT. Al... 


Right of Way Report of September 27, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
48065 Conley, Brunk J. & Mona M. $ 650.00 
48265 Joyce, Patricia 6,550.00 
48270 Strong, Virgil M. & Opal G., et al 100.00 
48275 Moldenhauer, Walter 200.00 
1-99.24 Swango, Inc. 600.00 
1-147.27 Yearous, Gilbert & Myron 450.00 
1W-33.93 Bell, Mrs. H. A. 135.00 
1W-34.52 C. C. Meisel Company 90.00 
1W-41.27 Martin, Glenn 90.00 
4-253.63 McClellan, Verne S. & Juanita A., et al 90.00 
4-269.61 Lesueur, Clem 72.00 
7-256.94 Glasson, Lillian 90.00 
9-6.91 Wirtz, Edward & Doris 360.00 
9-89.77 Johnson, Jared 240.00 
28-3.73 Church of Christ 36.00 
31-4.40 Holmes, Raymond L. 300.00 
33-52.30 Mishler, Jean 150.00 
39-2.54 Heringer, Eldon 390.00 
39-19.19 Robinson, L. E. 450.00 
39=23.13 Hollman, Ernest G. 540.00 
42-22.17 Moore, Roscoe EL. 50.00 
66-38. 40 Ronde Valley Lumber Company 50.00 
66-44.40 Board, Lorna C. 60.00 
5 Signs National Advertising Company 4,045.00 
8 Signs National Advertising Company 5,680.00 
25 Transactions Total $21,468.00 


Agreement with the City of Milton-Freewater and Hudson Bay District 
Improvement Co. which provides for the reconstruction of the 
company's irrigation facilities under the Elizabeth Street detour 
on the Milton-Freewater - Washington State Line Section of the 
Oregon-Washington Highway in Umatilla County. Company pays. $1,500 
for its portion of the adjustment cost and performs operational 
maintenance of its facilities. The State performs structural 
maintenance during the highway contract. It is the City's 
obligation thereafter. (Right of Way Branch) 


Grant of Access to Richard E. & Vivian Miles at Station 279+53 
on the Eugene-Springfield Highway-Mohawk Rd. Section of the 
McKenzie Highway in Lane County for a consideration of $600. 
File 30736 (Right of Way Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
CG 
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iestede 


exHipit_A 


4) Public sale of 2.08 acrest+ of excess property on the Lostine Section 
of the Wallowa Lake Highway in Wallowa County for a minimum / 
consideration of $925, subject to any easements or commitments 
of record for the existing ditch through the property. Files 18912 «& 
18914. (Right of Way Branch) Real Property Resolution No. 662. 


5) Public sale of 1.38 acrest of excess property in the Ontario Section 
of the Olds Ferry-Ontario Highway in Malheur County for a minimum 


consideration of $21,000. File 10856 Right of W 
Real Property Resolution No. 663. (Aight ‘ef Way: Beanch) 


6) Agreement with Columbia Region Association of Governments providing 
for transportation planning work in the Portland-Vancouver Metro- 
politan Area during fiscal year 1975 utilizing Metropolitan Planning 
Funds provided by the 1973 Federal-aid Highway Act. On January 30, " 
1974, the Transportation Commission approved distribution of 
Metropolitan Planning Funds to the various Councils of Governments 
and proposed to provide the 20 percent match. This agreement is 
the vehicle to implement that action for the Columbia Region Associa- 
tion of Governments. The total amount to CRAG is $130,975. The 
amount is composed of $104,780 in Federal Funds and $26,195 of State 
match. (Planning Section) 


7) A letter-form agreement with the Washington County Board of Commis- 
sioners for installation of railroad crossing protection at S.W. 
198th Avenue with the Southern Pacific Transportation Company's 
railroad tracks within the community of Tobias. This project is 
eligible for 90% Federal Aid funding under Section 230 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work is 
$40,000. County will provide the 10% ($4,000) matching funds with 
no expense to State (County-City Unit). 


8) A letter-form agreement with City of Corvallis for installation of 
railroad crossing protection at S.W. Western Avenue with the West 
Side Branch of Southern Pacific Transportation Company tracks in 
Benton County. This project is eligible for 90% Federal Aid Funding 
under Section 203 of Title II, Highway Safety Act of 1973. Total 
estimated cost for the work is $40,000. City will provide the 10% 
($4,000) matching funds with no expense to State. (County-City Unit) | ‘ 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON id 
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exuipit_A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to tnat authority, 
and acting in accordance therewith for the Commission, I approved 
all actions listed below by telephone on the dates shown and re- 
port this action for your official records: 


1) On October 9, 1974, gave telephonic approval 
of a contract between the Highway Division 
and SEE Graphics and Displays, Inc., for the 
furnishing of graphic display materials. 

Such materials will be placed in the informa- 
tion plazas that are presently being con- 
structed in the north and south Baldock Rest 
Areas and at the Multnomah Falls Rest Area. 
The maximum amount of the contract is 

$19,000 and it will terminate on December 31, 
1974. This contract has been approved by 
General Services because of the time element 
but contracts for future graphic displays will 
be put out for bids. 


2) On October 8, 1974, gave telephonic approval 
to J. B. Boyd, Right of Way Engineer, for 
conveyance of 20+ acres excess lands on the 
Hubbard Interchange-Hayesville Interchange 
Section of the Pacific Highway in Marion 
County to the Oregon Wildlife Commission for 
public recreation purposes. (File 47245) 


Dated this ( % day of Oe<t ~ , 1974 


Ley 


Chairman, Orégon Transportation Commission 


exnipit_A 


CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


Nv.—L_. __ Proyoct___NW_Polk-Ave. (Corvallis) Section _ 


Type of Work... Grading and Paying FA. Proj. No. —__ == / 
ee ee | 


No. of Bidders ____m__. Low Bidder 


I 


Engineer’s Recommendation: 


PROJECT WITHDRAWN 
No,_2____ Project 99W at Conifer Blvd. (Corvallis) Section (Contract No. 8068) 
Type ef Work __ Traffic Signals A. Proj. No. -- 
County Benton Highway Pacific West = 
No. of Bidders_5 ss Low Bidder __ Hamilton Electric, Inc., Eugene 
Low sigs —492875-80_ 


Engineer's Recommendations: 


Award to low bidder. 


3 MP 3.6 Slide Section (Clackamas River Rd.) (Contract No. 8069) 


NO nanccnicrnenpancces PHOROES 


Type of Work ___ Grading , Paving & | Ripra Se F.A, Proj. No. __ER-314(1) _ 1 


County Clackamas Highway FAS 131 


Roy L. Houck Construction Co., Salem 


No, of Bidders__......__. Low Bidder 


Low Bid$ 02,995.00 


Engineer's Recommendations: 


Award to low bidder as soon as approval of 
the Federal Highway Administration is received. 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
DAT = A> 
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exuipr_A 


__Fort_Stevens State Park__ 


=< 


ae: - Projoct — —— 


F.A. Proj. No, == 


Type of Work Fencing 


County on) ee eee Highway——_ > 


No. of Bidders ____. Low Bidder — 


Low Bid S__EEEEEEE 


Engineer's Recommendation: 


NO BIDS REC El VE 


a we New Lyon St. at Ninth Ave. (Albany) Section (Contract No. 8070) 


Type of Work i 42. Deaffic Signals. A. Proj. No, == 


County eG ___. Highway —Albany-Corvallis_____ 
No. of Bidders__5__ Low Bidder __L. _K Comstock § Company, Inc,, Albany 


Low Bid $32,991.80 —_ 


Engineer's Recommendations: 


Award to low bidder. 


No,__6_ Project Bear Creek Section (Contract No. 8071) 


Type of Work_____ Culvert Installation —______F.A, Proj. No. _ER=307(2)_— 


Comeety cence Le Highway__FAS_32-100 
No. of Bidders___9_ Low Bidder Ontario Asphalt Paving Co., Ontario __ 
42,436.50 


Low Bid $ _- 42 ~*~ 


Engineer's Recommendations: 4 
Award to low bidder as soon as approval of 


the Federal Highway Administration is received. 


APPROVED BY CHAIRMAN , 
GLENN L. JACKSON " 


DAT Snillhe S 
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extipit_A 


No... ... Prjact______ Memalogse Safety _Rest Area._. (Contract No. 8072) 
Type of Work __Grading, Paving § Facilities FA. Proj. No. _I=-80N=3(64)70 
County Wasco tighway___ Columbia River 
No. of Bidders__6 __ Low Bidder__Waybo Inc., Portland  s——S 
Low Bid S_1,024,478_.00 


Engineer's Recommendation: 


Award to low bidder as soon as approval 
of the Federal Highway Administration is received. 


No.__8 Project__The Cove Palisades State Park 


Type of Work Building Alteration FA. Proj. No. __ == 
CONN an IS hn i i 


No. of Bidders____#___ sd Low Bidder _ = 
Low Bid $ 


Engineer's Recommendations: 


NO BIDS RECEIVED 


On October 2, 1974, I accepted the Administrator and 
State Highway Engineer's recommendations for award of 
the above five projects on which bids were received 
September 26, 1974, and authorized him to sign the 
contracts when conditions for the award have been met. 


Dated this) day of EZ, , 1974 
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exuiait_A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
actions listed on the attachment hereto and repert this action for 
your official records. 


Dated this 6 day of Car , 1974 


Chairman 
Oregon Transport 


Attachment List: 


1) Options accepted (13) Report of October 4, 1974 

2) Direct sale authorized (File 15211) 

3) Agreement with City of Eugene for railroad crossing 
protection at Lawrence Street approved 

4) Agreement with City of Eugene for railroad crossing 
protection at Lincoln Street approved 

5) Agreement with City of Eugene for railroad crossing 
protection at High and Fifth Streets approved 

6) Agreement with City of Eugene for railroad crossing 
protection at Pearl Street approved 

7) Agreement with City of Eugene for railroad crossing 
protection at Monroe Street approved 
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exuipr_A 


Right of Way Report of October 4, 1974 
, OPTIONS TO PURCHASE REAL PROPERTY 


1) / 
Number Name Consideration 
47835 Fuson, Thomas W. & Eileen D. $ 6,400.00 
48040 Tippie, Beulah M. 6,850.00 
48062 Taylor, Fern 33,000.00 
48217 Publishers Paper Company 1,285.00 
1-53.42 Neuenschwander, Ernest & Altha 1,050.00 
1-55.05 Salem Area Chamber of Commerce 3,085.00 
1-167.92 Stromberg, H. T. 60.00 
1W-35.70 Bixler, Berl 150.00 
1W-78.93 Kaster, Clifton C. 150.00 
1wW-91.05 Schrock, Earl 150.00 
2w-19.81 Havlick, Ethel M. 120.00 
2W-22.05 Fears, Alice 90.00 
47-61.62 H. L. Robinson Company 300.00 

13 Transactions Total $52,690.00 


2) Direct sale of 2.8+ acres excess property to David R. Richelderfer 
on the Thornbery~Lamborn Road Section of the Sherman Highway in 
Sherman County for a consideration of $300.00. File 15211 
(Right of Way Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. ncaa na 
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3), 


4) 


5) 


6) 


7) 


exuipir_A 


A letter-form agreement with the City of Eugene for installation of 
railroad crossing protection at Lawrence Street with the Southern 
Pacific Transportation Company tracks. This project is eligible for 
90% Federal Aid funding under Section 230 of Title II, Highway Safety 
Act of 1973. Total estimated cost for the work is $47,000.00. City 
will provide the 10% ($4,700.00) matching funds with no expense to 
State. (County-City Unit) 


A letter-form agreement with the City of Eugene for installation of 
railroad crossing protection at Lincoln Street with the Southern 
Pacific Transportation Company tracks. This project is eligible for 
90% Federal Aid funding under Section 230 of Title II, Highway Safety 
Act of 1973. Total estimated cost for the work is $50,000.00. City 
will provide the 10% ($5,000.00) matching funds with no expense to 
State. (County-City Unit) 


A letter-form agreement with the City of Eugene for installation of 
railroad cressing protection at the High Street and Fifth Street inter- 
section with the Southern Pacific Transportation Company tracks. This 
project is eligible for 90% Federal Aid funding under Section 230 of 
Title II, Highway Safety Act of 1973. Total estimated cost for the 
work is $65,000.00. City will provide the 10% ($6,500.00) matching 
funds with no expense to State. (County-City Unit) 


A letter-form agreement with the City of Eugene for installation of 
railroad crossing protection at Pearl Street with the Southern 
Pacific Transportation Company tracks. This project is eligible 

for 90% Federal Aid funding under Section 230 of Title II, Highway 
Safety Act of 1973. Total estimated cost for the work is $50,000.00. 
City will provide the 10% ($5,000.00) matching funds with no expense 
to State. (County-City Unit) 


A letter-form agreement with the City of Eugene for installation of 
railroad crossing protection at Monroe Street with the Southern 
Pacific Transportation Company tracks. This project is eligible 

for 905 Federal Aid funding under Section 230 of Title II, Highway 
Safety Act of 1973. Total estimated cost for the work is $45,000.00. 
City will provide the 10% ($4,500.00) matching funds with no expense 
to State. (County-City Unit) 


APPROVED BY CHAIRMAN 
GLENN Le JACKSON 
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EXHIBIT A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
actions listed on the attachment hereto and report this action for 
your official records. 


Dated this / * day of _ @ -<~ t- , 1974 
/ 
L222, abo 


Chairman me 
Oregon ae on Commission 


< 


fttachment List: 


1) Options accepted (43) Report of October 11, 1974 

2) Exchange sale of land to Otto and Pearl Gloe (File 47466) 

3) Crossing agreement with Bonneville Power Administration 
approved (File No. 36831) 

4) Crossing agreement with Bonneville Power Administration 
approved (File No, 36954) 

5) Crossing agreement with Bonneville Power Administration 
approved (File No. 39835) 

6) Letter-form agreement with City of Corvallis approved 

7) Supplemental survey agreement with City of Corvallis approved 


1) 


Number 


47798 
48165 
48197 
48297 
48298 
1-8.29 
1-78.30 
1W-14.07 
1W-28.68 
1W-33.16 
1W-34.09 
1W-52.68 
1W-66.56 
2W-24.74 
2W-24.74 
2W- 39.56 
2W-70.81 
2W-22.98 
2W-93.21 
2W-93.39 
2W-96.36 
4-271.55 
9-10.46 
9-19.33 
9-47.90 & 
9-74.69 
9-111.51 
9-116.52 
9-116.52 
9-116.52 
9-231.41 
15-109. 66 
21-57.84 
21-57.84 
35-74.02 
35-74.73 
37-42.60 
39-43.11 
47-3.69 
47-39.91 
58-32.00 


exuipit_A_ 


Right of Way Report of October 11, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Name 


Gloe, Otto & Pearl O. 
Haviland, Paul W. & Collins, Hugh B. 
Portal West, Inc. 

Hopkins, Thomas M. 

Hopkins, Leo M. & Eunice A. 
Southwood Park Baptist Church 
White, Glen 

H. L. Robinson Co. 

Morgan, Barbara 

Rutherford, William D. 

Bell, Mrs. H. A. 

Hultman, Bernice Buyserie 
Krizo, Frank 

Peterson, Helfred A. 
Peterson, Helfred A. 

Hamman, James E. 

Leonard, Grace 

Scott, Norman W. 

Hansen, Albert H. 

Lager, John 

The City of Astoria 

Chase, Claude E. & Inez 
Clatsop County Commissioners 
Grant, Jerry 

Publishers Paper Co. 


Cadonau, Lena 

Faith Baptist Church 

The Chapel By the Sea 

The Chapel By the Sea 
Kentuck Golf Course 

Cook, Henry R. & Florence M. 
Strout Realty 

Moore, Charles R. & Mary G. 
Mola, LeRoy H. 

Adams, Mary 

Oberg, Melvin 

Whitlow, Donald 

Sonntag, Herman W. 
Thompson, Agnes 

Stiles, Robert 
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$ 


Consideration 


3,900.00 
300.00 
230,000.00 
160.00 
425.00 
40.00 
2,810.00 
300.00 
90.00 
205.00 
90.00 
60.00 
30.00 
120.00 
120.00 
120.00 
50.00 
120.00 
72.00 
90.00 
162.00 
210.00 
50.00 
60.00 
100.00 


210.00 
200.00 
250.00 
125.00 
450.00 
72.00 
275.00 
90.00 
150.00 
60.00 
30.00 
50.00 
150.00 
180.00 
105.00 


2) 


3) 


4) 


5) 


6) 


7) 


R/W Report of October 11, 1974 Page 2 


exuipit_A 


66-44.11 Loring, Donald L. $ 54.00 
8 Sites Burlington Northern Inc. 1,800.00 
9 SR's Grande Ronde Sign Company 1,602.00 

43 Transactions Total $245,537.00 


Exchange sale of 0.05 acre excess Property tc Otto and Pearl O. Gloe 

as part of the consideration for purchase of right of way on file 47798 
on the Chemawa Road-Hickory St. Section of the Salem Freeway in Marion 
County. Value is $200. File 47466. (Right of Way Branch) 


Crossing Agreement with Bonneville Power Administration for the crossing 
of the Forest Grove-Gaston Section of the Tualatin Valley Highway in 
Washington County. File 36831 (Right of Way Branch) 


Crossing Agreement with Bonneville Power Administration for the crossing 
of the Rickreal-Independence Jct. Section of the Willamina-Salem 
Highway in Polk County. File 36954 (Right of Way Branch) 


Crossing Agreement with Bonneville Power Administration for the crossing 
of the Gray Creek-North Pork Coquille River Section of the Coos Bay- 
Roseburg Highway in Coos County. File 39835 (Right of Way Branch) 


Letter-form agreement with City of Corvallis for improvement of 

a left-turn refuge and installation of a 5-phase traffic signal on 

N. W. 9th Street at Buchanan Street in the City of Corvallis. This 
project is eligible for 90% Federal Aid funding under Section 209 

of Title II, Highway Safety Act of 1973. Total estimated cost for 
the work is $62,400. The City will provide the 10% ($6,240) matching 
funds with no expense to State. (Legal Section advised not necessary 
to publish in the Secretary of State's Administrative Rule Bulletin.) 
County-City Unit 


Supplemental cooperative survey agreement with City of Corvallis 
increasing State participation in costs of a survey conducted by 
City forces for improvement of the Conifer Blvd.-Elks Drive Section 
of Pacific Highway West at the north city limits of Corvallis. The 
original agreement dated November 21, 1973, anticipated costs of 
$7,000; however, it has become necessary to increase the estimate to 
a maximum of $12,000. State participation is limited to 50% or 
$6,000. (County-City Unit) 


AFFROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = 


Asst. State Hwy. Engr 


exuisrt_A_ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
actions listed on the attachment hereto and report this action for 
your official records, 


ted this Vall day of (@ ay : » 1974 


Chairman 
Oregon Transportat 


Attachment List: 


1) Options accepted (15) Report of October 18, 1974 

2) Agreemen* with Leon and Roselyn Oliver approved 

3) Agreement with Klamath County approved 

4) Relinquishment of Title to City of The Dalles approved 
5) Public sale authorized (File 20500) 

6) Agreement with City of Salem approved 

7) Agreement with City of Sheridan approved 
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1) 


2) 


3) 


4) 


5) 


Right of Way Report of October 18, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
39801 & Shulz, Bernard R. & Carolyn J. $ 1,200.00 
37068 
47058 Banning, Lyle G. & Inez R. 350.00 
48271 Winters, Charles L. & Catherine A. 100.00 
1-34.76 Salem Gun Club 600.00 
1-182.00 Pat's Broaster 125.00 
1-182.50 Douglas County Timber Days 1,180.00 
1-182.50 City of Sutherlin 0.00 
1E-14.71 Crown Zellerbach Corporation 30.00 
2-191.14 Sands Motel 320.00 
2-191.14 Conforth, A. L. 60.00 
9-162.91 Ostling, Nils H. 228.00 
9-231.41 Al Peirce Company 300.00 
29-8. 80 McNicol, R. D. 360.00 
29-9.01 Ellis, N. L. 150.00 
29-15.03 Rothermel, C. R. 150.00 
29-20.96 Schatzman, Leona S. 42.00 
26 Signs Obie Outdoor Advertising 6,858.00 
15 Transactions Total $12,053.00 


Agreement with Leon B. Oliver and Roselyn J. Oliver for modification of 
water line easement serving Neptune State Park on the Oregon Coast Highway 
in Lane County. File 48115 (Right of Way Branch) 


Right of Way Services Agreement with Klamath County for the purchase of right 
of way on the Klamath County south side by-pass project. (Right of Way Branch) 


Relinquishment of Title of 0.11 acre to the City of The Dalles, subject to 
public use and landscaping at the intersection of Webber Street with west 
Sixth Street on the Columbia River Highway in Wasco County together with 
abolition of the access control along the southeasterly side of this property 
Carepaing from Sixth Street. We have Federal approval. File 30538 

ight of Way Branch) 
Public sale of 3.9% acres excess land on the Goshen-Divide Section of the 
Pacific Highway in Lane County, for a minimum consideration of $1,950.00. 
File 20500 (Right of Way Branch) (See Real Property Resolution No. 665) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare ZO- B/- 24 _ 
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6) 


7) 


EXHIBIT. A 


Illumination agreement with City of Salem covering installation of 
luminaires on the Center Street Bridge. The State is to install 
the luminaires as a part of the Center Street Bridge renovation 
project scheduled for contract at the October 24, 1974, bid open- 
ing. Upon completion of the project, the City will perform 
maintenance and pay for electrical energy consumed. Total esti- 


mated cost of the project is $480,000. (County-City Unit) 
(Willamina-Salem Highway) 


Letter-form agreement with City of Sheridan for installation of 
railroad crossing protection at the grade crossing on S. Bridge 
Street and the tracks of the Willamina Branch of the Southern 
Pacific Transportation Company, Yamhill County. This project is 
eligible for 90% Federal Aid funding under Section 230 of Title II, 
Highway Safety Act of 1973. Total estimated cost for the flash- 
ing lights and drop arm gates is $40,000. City will provide the 
10% ($4,000) matching funds with no expense to State. (County- 
City Unit) 


LIL, A rete 


"E. §. Hunter 


date JO2LE* FE 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ee vus8 
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ExHiBiT_B 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 


NO REPORT 
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EXHIBIT_C____ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and Acceptance 
Contract No. Section and Highway Date 


Hamilton Construction Co. Prickett Creek, FAS 837 October 1, 1974 
No. 7956 Stringtown Road 
Washington County 


Cody Logging and Con- Middle Unit Richmond October 1, 1974 
struction Co. Jct.-Girds Creek Rd., 
No. 7971 Service Creek-Mitchell, 

Wheeler County 
Willamette-Western S. Banfield Interchange- October 3, 1974 
Corporation S.E. Foster Rd., East 
No. 8001 Portland Freeway 

Multnomah County 
Salem Road & Rickreall-Monmouth Bike- October 4, 1974 
Driveway Co. way, Pacific West 
No. 7926 Polk County 
Benge Paving Inc. Delta Highway-Coburg Rd. October 4, 1974 
No. 7933 (Eugene), Willamette 

Bikeway, Lane County 
Baltz & Son Co. La Grande, 01d Oregon October 4, 1974 
No. 7824 Trail, Union County 
M.C. Lininger & Steward Creek-Gore October 9, 1974 
Sons, Inc. (Medford), Rogue Valley 
No. 7947 Highway, Jackson County 
Frady Construction Co. Troutdale (S.E. 8th St.) October 10, 1974 
No. 8033 City Street, Multnomah 

County 
T. C. Daeuble, dr. Lausmann-Wygant October 10, 1974 
No. 8018 Hood River County . 
Electric Corporation Hawthorne Ave., NE at October 21, 1974 
No. 7974 Market St., SE, City 


Street, Marion County 


October 28, 1974 A ¥Mac C sete incomes 
A mintsyrator and State Highway Engineer 


EXHIBIT 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to 
me to award contracts when certain conditions have been fulfilled, 
I awarded the following contracts: 


1) M.P. 3.6 Slide Section of FAS 131 (Clackamas 
River Road) in Clackamas County. Bids re- 
ceived September 26, 1974. Contract No. 
8069 awarded October 4, 1974, to Roy L. 
Houck Construction Co., Salem, at $62,995. 


2) Bear Creek Section of FAS 32-100 in Wallowa 
County. Bids received September 26, 1974. 
Contract No. 8071 awarded October 4, 1974, 
to Ontario Asphalt Paving Co., Ontario, at 
$42,436.50. 


3) Memaloose Safety Rest Area on the Columbia 
River Highway in Wasco County. Bids received 
September 26, 1974. Contract No. 8072 
awarded October 4, 1974, to Waybo, Inc., at 
$1,024,478. 


Administrator and State Highway Engineer 
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EXHIBIT_C__ 


October 21, 1974 


Oregon Transportation Commission 
Reports of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority 
delegated to me to approve and execute indentures of access, 
I approved and signed the following: 


File 19612 - Duff 

Bend-Lapine Section 

The Dalles-California Highway, Deschutes Co. 
Approved October 4, 1974 


File 46869 - Herman 

La Grande-I-80N Section 
Wallowa Lake Highway, Union Co. 
Approved October 4, 1974 


oa ae 


(Signature) 


Administrator & State Highway Engineer 
(Title) 
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EXHIBIT 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


TIGIRXS 


om _ a a hE ek 


TO: 


c+ veep ae 


EXHiBIT_E 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 


official capacity to exercise certain authority on behalf of the 


Oregon Transportation Commission. Pursuant to that authority 


and acting in accordance therewith for the Commission, I report 


the following for your official records: 


RE: 


On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved mak- 
ing the following: 


CHEMAWA ROAD-HAYESVILLE SECTION OF THE PACIFIC HIGHWAY 
EAST - MARION COUNTY 


R-43773 - School District No. 24CJ. Parcel 1: 0.15 
acre for right of way purposes; Parcel 2: 0.07 acre for 
right of way purposes. Offer $12,000.00. 


PLEASANT VALLEY-OXMAN SECTION OF THE OLD OREGON TRAIL 
HIGHWAY - BAKER COUNTY 


R-33381 - Frances Troy et al. Parcel 1: 1.84 acre 
for slide control; Parcel 2: 0.87 acre for slide control; 
Parcel 3: 1.10 acre for slide control; Parcel 4: 9.10 
acre for slide control. Offer $150.00 


R-33862 - Frances M. Troy et al. Parcel 1: 1.57 
acre for slide control; Parcel 2: 2.1 acre for slide 
control. Offer $150.00. 

TRYON CREEK STATE PARK - MULTNOMAH COUNTY 


R-45161 - Shirlee Snyder. 0.56 acre for park and 
recreational purposes. Offer $23,000.00. 


Dated this 25th day of October, 1974. 


Report of Offers Tendered --4 
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EXHiBIT_E__ 


October 21, 1974 


Oregon Transportation Commission 


Report of Actions Taken under Delegated Authority 
Lease 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
the following reports this action for your official records. 


Modification of two-year lease with W. F. Martin for inclusion 
of two additional areas to the site at the Cow Creek Borrow in 


the Canyonville-Glendale Section of the Pacific Highway in 
Douglas County, File 48321. Approved October 9, 1974. 


Signature 


Right of Way Engineer 
(Title) 


JBB: rk 
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exnipit_E 


October 11, 1974 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 

my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I report this action for your official records. 


Disposal of Personal Property: 


$ 175.00 
19,300.00 


Miscellaneous Sales 
Land Sales 


1 
4 

Timber Sales 3 6,389.75 
7 


Rent Revenues - September, 1974 65,262.69 
$ 91,127.44 


Right of Way Engi 


EXHIBIT_E___ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


oa OE OER, 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimonv 

or offer De fend- 

before ants' 
filing lowest Attorney 


Defendant Complaint demand Verdict Fees 


Harold Orsborn $10,000 $65,000 $12,123 Not vet 


known 
L-6753 


R-47244 


Section: Sanderson Bridge 

Highway: Albany-Lyons 

County: Linn 

Approved by: Walter L. Barrie Date: October 25, 1974 


Felix Dilger $ 6,000 $50,000 $ 6,000 None 


L-6363 
R-43314 


Section: Hubbard Interchange-Hayesville Interchange 

Highway: Pacific 

County: Marion 

Approved by: Walter L. Barrie Date: October 25, 1974 


Melvin R. Rueck $65,000 $122,372 $96 , 300 Not yet 
known 


L-7030 
R-45707 


Section: S.E. Division Street - S.E. Foster Road 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Walter L. Barrie Date: October 25, 1974 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimonv 

or offer De fend- 

before ants' , 

filing lowest Attorney 
Defendant Complain: demand Verdict Fees 


Edward U. Counsel] $ 3,150 $30,000 $17,000 Not vet 


known 
L-6413 


R-41040 


Section: LaGrande-North Powder 

Highway: Old Oregon Trail 

County: Union 

Approved by: Walter L. Barrie Date: October 25, 1974 


Reproco, Inc. $ 6,000 $14,515 $18,210 Not yet 


known 
L-6982 
R-46849 


Section: LaGrande-Interstate 80il 

Highway: Wallowa Lake 

County: Union 

Approved by: Walter L. Barrie Date: October 11, 1974 


Oregon-Washington Lumber Co. 
L-6967 
R-46039 
and 
R. i. MacTarnahan 
L-6952 
R-46037 
$320,900 $711,500 $340 ,000 Not vet 
known 
Section: North Tigard Interchange-Hubbard Interchange 
Highway: Pacific 
County: Washington 
Approved by: Walter L. Barrie Date: October 25, 1974 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimony 

or offer De fend- 

before ants' 

filing lowest Attorney 
Defendant Complaint demand Verdict Fees 
Floyd L. Mattson 
L-6610A 
R-43879 


Section: S.E. Hinkley Avenue-Lake Road Interchange Unit 
Highway: East Portland Freeway 
County: Clackamas 


This case was appealed by the defendant after a judqment was entered 

in a Circuit Court and the Attorney General's office moved to dismiss 
the appeal because it had not been filed on time. The Court of Appeals 
dismissed the appeal and the attorney for the defendant then petitioned 
the Supreme Court for a Writ of Review. This was an improper procedure 
and upon motion of the Attorney General's office the Petition for Writ 
of Review was disniissed by the Sunreme Court. By the time the Supreme 
Court had acted, the time had expired for the defendant's attorney to 
request a rehearing by the Court of Appeals and, therefore, all of the 
defendant's remedies on appeal were exhausted and the matter was con- 
cluded. 


Gene G. Stockhoff 


L-6435A 

R-42862 

Section: LaGrande-iorth Powder 
Highway: Old Oregon Trail 
County: Union 


The following is to report to the Transportation Commission the activity 
on this file. The Court of Anneals affirmed the judament in the trial 
court and tius, denied the State's anneal from the same. 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimonv 

or offer De fend- 

before ants' 

filing lowest Attorney 


Defendant Complaint demand Verdict Fees 


Carmel Estates, Inc. 


L-6685A 

R-46326 

Section: Boring Road Interchange 
Highway: it. Hood 

County: Clackamas 


The following is to report to the Transportation Commission the activity 
on this file. The Court of Appeals affirmed the judqment in the trial 
court, thus denying the State's anneal therefrom. In a supnlemental 
appeal, the Court of Appeals ruled that the State is oblinated to nav 


interest on the attorney fees and costs from entry of judqment. Prior 
to this tie, the State has paid interest only on the just comnensation 
from the date of judqment or Physical possession, whichever was the 
earlier. 


The Oregon Supreme Court refused to review the action of the Court of 
Appeals. 


REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff ____Cause of Action _ Plaintiff Judqment 


United States Steel 
Corporation 


L-5562A 


The following is to report to the Transportation Commission the 
activity on this file. The Marion County Circuit Court entered an 
Order dismissing the above case for the want of prosecution. The 
court rules provide that such an order can be set aside in anprop- 
riate circumstances. llowever, if not set aside, the order would 
preclude further action by U. S. Steel in this matter. You will 
recall that U.S. Steel was the superstructure contractor in the 
construction of the Astoria Bridqe. The action was for $1,000,990 
olus damages for delays encountered by U. S. Steel during the per- 
formance of its contract. U. S. Steel filed and is now actively 
pursuing a similar case against the DeLong Corporation in the 
Multnomah County Circuit Court. 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of 


or 
Je fendant Cause of Action Plaintiff Judgment 


Dallas Roy Eells Property Damage $181.63 $181.63 
L-7059 


Attorney Fees: $100.00 
Costs: $33.05 


Remarks: Judginent in the amount sued for. 


LAHIBIT G 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant  ——s——s Cause of Action Plaintiff 
Jerry Farmer State of Oregon Inverse $10,000 
Condemnation 
L-6498 
R-46834 
County: Jackson 
Approved by: Walter L. Barrie Date: October 16, 1974 
Settlement: Lump-sum of $10,000 for this file and L-6502, Ivan 
Farmer. 
Ivan Farmer State of Oregon Inverse $50,000 
Condemnation 
L-6502 
R-46848 
County: Jackson 
Approved by: Walter L. Barried Date: October 16, 1974 


Settlement: Lump-sum of $10,000 for this file and L-6498, Jerry 
Farmer. 


ee ( - 
LAPUESI I 


INSTITUTION OF LEGAL PROCEEDINGS FILED AGAINST DEPARTMENT OF TRANSPORTATION 


L-7121 Donald 1. Drake Company and Willamette Western Corpvoration 
v. State of Oreqon and 7122 H. A. Andersen Co., and Hannan Bros. 
Construction, Inc. v. State of Ore on: These two cases are some- 
what related in that they both involve actions against the Depart- 
ment of Transportation for breach of contract. The Plaintiffs are 
the prime contractors for the construction of the east and west 
sides of the Fremont Bridge. The action by Donald M. Drake Company 
and Willamette Western Corporation (joint venture on east side) has 
been filed in the Multnomah County Circuit Court and the claim for 
relief totals $2,294,199.65. The action brought by H. A. Andersen 
Company and Hannan Bros. Construction, Inc. (joint venture on west 
side) has been filed in the Circuit Court for Marion County. The 
claim for relief in the latter case totals $1,295,071.15. 


The clains in these cases are very complicated and attempts to re- 
solve them short of litigation have been futile. It is anticipated 
that if a settlement cannot be reached the preparation and trial of 
these cases will take a great deal cf time and effort. 


Due to the complexity of the cases and the amount of money involved, 
these cases have been given top priority by the Department of Justice, 
Trial Division. ! will work closely with the trial attorneys on these 
cases. 


L-7123 Irene Vantz v. Coral Corporation and R. A. Heintz Construction 
Company : The plaintiff in this case has sued the general contractor, 
R. A. Heintz, and the subcontractor, Coral Corporation, for injuries 
received in trying to rehang a gate that was installed by the defen- 
dant, Coral Corporation, on Highway 21] in Clackamas County. The at- 
torney for Coral Corporation has tendered the defense of this lawsuit 
to the Highway Division and the matter has been referred to our insur- 
ance carrier. The plaintiff is seeking $100,000 damages. 


L-7124 Claudia Morgan v. Oregon State Hi hway Commission: This law- 
Suit arises out of a collision between the plaintiff's vehicle and 
some rocks on the highway in the vicinity of Mt. Nebo in Douqlas 
County. The plaintiff is claiming damages in the amount of $19,023 


and this matter has been referred to the State's insurance carrier 
for the defense of the State Transportation Commission. 


L-7131 Ross Bros. Construction, Inc. v. State of Ore on, Highway Divi- 
sion: This lawsuit arises out of Contract No. 7602 : which the plain- 
tiff was the contractor. The dispute arises over the failure of the 
Surfacing on the Goshen overcrossing south of Cottage Grove on I-5 in 
Lane County due to improper placement. The contractor sued the sub- 
contractor and lost and is now suing the State for $20,603.56. The 
case has been referred to the Attorney General's office for the de- 
fense of the Highway Division. 


October 24, 1974 


Oregon Transportation Commission 


Reports of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority 
delegated to me to approve and sign contracts, I have approved 
and signed the following: 


An $1,800 three-month contract 
with the Western Interstate 
Commission on Higher Education 
(WICHE) for a research project 
as part of the legislatively 
authorized Willamette Valley 
Transportation Study. 


Niticg 1 Leos 
a BO 


Administrator, Mass Transit Division 
itle 


ot 4 


November 25, 1974 
Salem, Oregon 


The Oregon Transportation Commission met in regular ses- 
sion at 10 a.m., in Room 122 of the State Highway Building in Salem, 
Oregon. Present were: 


Glenn L. Jackson, Chairman 

Carl 0. Fisher, Vice Chairman 

Robert L. Mitchell, Secretary 

Anthony Yturri, Member 

Robert E. Veatch, Member 

George M. Baldwin, Director of Transportation 
Sam R. Haley, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
A. E. Johnson, Deputy State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Supervisor, Commission Services 


The Commission approved the minutes of the regular meeting 
of October 30, 1974. 


HIGHWAY DIVISION 


A list of properties needed for highway and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to 
agree with the owners of said properties as to price. After care- 
ful consideration, the Commission granted authority to condeun the 
properties if negotiations are not successful and thereupon adopted 
"Condemnation Resolution No. 2627," which resolution by this refer- 
ence is made a part hereof and filed in the Commission's files. 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled and institution of legal proceedings 
filed against the Department of Transportation since the last Com- 
mission meeting. There were no questions. (See Exhibit G on file 
in the Commission's files in Salem.) 


Mr. Barrie reported on the Maywood Park case concerning 
I-205 in Multnomah County. He stated the 9th Circuit Court has 
remanded the case to the Federal District Court in Portland for 
further proceedings. The 9th Circuit's decision suggests that new 
hearings are necessary on the segment which has not yet been 
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Painted Hills (2,833.20 acres), and Clarno (100 acres) state park 
properties, reducing the State's land inventory a total of 7,277.88 
acres in Grant, Wheeler and Wasco Counties. Of this total, 3,363 
acres were provided to the State by the Bureau of Land Management. 
He stated that the area will be managed by the National Park Service 
under a development plan generally approved by staff. This matter 
has aiso been approved by the State Parks and Recreation Advisory 
Committee. The Commission approved the transfer of the three State 
Parks to the Federal Government at no cost as recommended by 

Mr. Talbot. 


Consideration was given to amending "Ocean Shore Resolu- 
tion No. 10" dated June 2, 1970, to prohibit motor vehicle travel 
on the beach from Ecola Court Street to south of Center Street in 
Cannon Beach, Clatsop County, a distance of approximately 2,708 
feet from March 1 through September 30. Mr. Talbot mentioned that 
the present restriction is from May 1 through September 30. A public 
hearing was held in Cannon Beach on September 27, 1974, which pro- 
duced a variety of opinions on the issue but there was not an over- 
whelming majority either for or against the restriction of vehicles 
in the limited summer use area. Following his recommendation, the 
Commission approved the amendment as follows: 


Amend "Ocean Shore Resolution No. 10" 3(d) to 
read: 


Motor vehicle travel is prohibited from March l 
through September 30 from Chapman Point, 
Y836,483, southerly to Hug Point, Y808,168 
except as follows: 


Between sunrise and sunset from Ecola Court 
Street in Cannon Beach, Y829,402, southerly 

to a point 60 ft. south of Center St., Y826,694, 
a distance of approximately 2,708 ft. 


(Proposed rule to be published in the Secretary of State's Adminis- 
trative Rule Bulletin on December 15, 1974.) é 


Attention was given to transferring from the Federal 
Government (Secretary of Interior) to the State of Oregon the Coast 
Guard Station and Gap Filler Site at Port Orford (28.86 acres of 
surplus land) in Curry County. Mr. Talbot stated that this site 
would be used for park and recreational purposes. He recommended 
that Mr. Klaboe be authorized to sign an application and other 
documents necessary for the transfer of said property. Upon his 
favorable recommendation, the Commission adopted "Authorization 
Resolution No. 63," which resolution by this reference is made a 
part hereof and filed in the Commission's files. 
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constructed from the Columbia River south to approximately Foster 
Road. It is anticipated that the attorneys from Maywood Park will 
present an order to the District Court in Portland requesting a new 
public hearing. Mr. Barrie suggested that the State should not 
enter into any further contracts until the public hearing issue has 
been resolved. He said the State would incorporate the opinions 
that are presented at a subsequent hearing into the environmental 
impact statement if a new hearing is held. This would then consti- 
tute a final environmental impact statement which would go to the 
Federal Highway Administration for approval. If no other lawsuits 
are filed and Federal approval is received, the State could proceed 
with the project. 


The Commission considered adopting permanent rules for 
operating the Land and Water Conservation Fund Program in Oregon. 
Mr. Talbot mentioned that the proposed rules were published in the 
September 1, 1974, issue cf the Secretary of State's Administrative 
Rule Bulletin. After publication, the proposed rules were revised 
to incorporate various comments and suggestions from interested 
clients. Mr. Talbot recommended that the rules be adopted as per- 
manent rules which will supersede the provisions of the State-County 
agreements that previously controlled the distribution of the funds 
in this program. The basic differences between the rules and the 
old agreements are as follows: 


(1) The rules identify the new five percent Special 
Projects Fund. 


(2) The rules prescribe deadlines for submission of 
applications and complete supporting documents. 


(3) The rules replace three-party agreements with 
project agreements between State and sponsor only. 


(4) The rules indicate that payments will be made 
directly to sponsors. 


(5) Many provisions considered superfluous were 
eliminated without objection and the format of 
presentation was changed. 


Following his favorable recommendation, the Commission approved the 
program as permanent rules. (Copies of the rules are on file in 
the Commission's files, Salem. The permanent rules are to be pub- 
lished in the December 15, 1974, issue of the Administrative Rule 
Bulletin to become effective January 1, 1975.) 


Mr. Talbot reported that Congress has recently passed and 
the President has signed the bill creating the John Day Fossil Beds 
National Monument in Oregon. The National Monument will consist 
primarily of the Thomas Condon-John Day Fossil Beds (4,344.68 acres), 
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Mr. Klaboe presented the following construction projects 


on which bids were received November 21, 1974. He mentioned that 
the projects contain an explanation of plans concerning the estab- 
lishment of footpaths and bicycle trails. 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


M. P. 2.8 and M.P. 7.0 Slide, FAS 609, Columbia 
County. Grade and Pave Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. (ER 
project to correct slide damage.) 


Tygh Creek (Tygh Valley) Bridge, FAS 311, Wasco 
County. Grading and Structure Project. 
Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. (ER 
project to correct slide or high water damage.) 


Pacific Highway East at Gloucester Street (Gladstone), 
Pacific Highway East, Clackamas County. Signal 
Project. 

Footpaths or bicycle trails are not incorporated 

121i this project as no new highway construction, 
reconstruction or relocation is involved. 


Lewis and Clark Law School-Tryon Creek Park 
Bikeway, S.W. Terwilliger Boulevard, Multnomah 
County. Grade and Pave Project. 

This project will provide an additional 1.3 miles 
of fully separated bikeway parallel to S.W. 
Terwilliger Boulevard. 


Oregon Coast Highway at Hemlock Street (Waldport), 
Oregon Coast Highway, Lincoln County. Signal Project. 
Same as No. 3. 


Cape Lookout State Park, Tillamook County. 
Utility Building Project. 
Same as No. 3. 


The Commission considered approving a request from Marion 


County for an Urban System Project for a preliminary engineering 
project to study the proposed improvement of Chemawa Road near 


Interstate 5. 


tigated and is eligible for funding under the Federal Aid Urban 


System program. 


sion approved the following project and authorized him to sign the 
agreement when prepared: 


(continued on page 690) 


November 25, 1974 


Mr. Klaboe indicated that the project has been inves- 


Following Mr. Klaboe's recommendation, the Commis- 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Oregon Transportation Commission Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent Exhibit F 
Chief Counsel Exhibit G 


Consideration was given to a request from Harney County 
for a Federal-aid Secondary Project. Mr. Klaboe mentioned that this 
project is to replace the Acton Bridge on FAS 458 over the Middle 
Fork Malheur River. The Commission approved the following project 
as recommended by Mr. Klaboe and authorized him to sign the agree- 
ment when prepared: 


COUNTY & PROGRAMMED STATE 
FAS NO. SECTION AND DESCRIPTION AMOUNT SHARE 
Harney Middle Fork Malheur River (Acton) $100,000 $11,000 
458 Bridge Section, Van-Drewsey Road 

TOTAL $100,090 $11,000 
SUMMARY BY FISCAL YEARS 
(FAS Funds) 1974 1975 TOTAL 
Allocated Funds $4,108,000 $4,252,000 $8,360,000 
Approved Projects (corrected 4,108,000 962,000 5,070,000 

to date) 

Unprogrammed Balance --- 3,290,000 3,290,000 


Project 11-25-74 --- 100,000 100,000 
Unprogrammec Balance $ --- $3,190,000 $3,190,000 


Mr. Klaboe reported that the Travel Advisory Committee to 
the Oregon Transportation Commission has recommended the reappoint- 
ment of four members of its committee for four-year terms. He 
stated the Committee was formed to advise the Commission on policy 
matters relating to the promotion of travel, tourism, and recreation 
in Oregon. The Commission reappointed the following members: 


Frank Loggan, Bend Howard Lane, Portland 
Joe Caraher, Klamath Falls Lloyd Evans, Unity 
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(2) Rescind Speed Zone Resolution No. 575 dated 
February 16, 1971, and establish the following 
speed zones on the Northeast Portland Highway 
No. 123 east of Portland in Mulinomah County. 


45 MPH from the east city limits of 
Portland (M.P. 8.67) to N.E. Cully Boule- 
vard (M.P. 9.64), except that from 200 
feet west of N.E. 52nd Avenue (M.P. 8.84) 
to 200 feet east of N.E. 52nd Avenue 
(M.P. 8.92) where the designated speed 
shall be 20 MPH when children are present 
as per the provisions of Subsection l.a., 
of ORS 483.104. 


35 MPH from N.E. Cully Boulevard (M.P. 9.64) 
to N.E. 82nd Avenue (M.P. 10.37) 


45 MPH from N.E. 82nd Avenue (M.P. 10.37) to 
N.E. Sandy Boulevard (M.P. 11.30) 


30 MPH from N.E. Sandy Boulevard (M.P. 11.30) 
to N.E. 112th Avenue (M.P. 11.95) 


35 MPH from N.E. 112th Avenue (M.P. 11.95) 
to 50 feet west of N.E. 125th Place 
(M.P. 12.64) 


40 MPH from 50 feet west of N.E. 125th Place 
(M.P. 12.64) to 500 feet east of N.E. l4lst 
Drive (M.P. 13.45) 


50 MPH from 500 feet east of N.E. 14lst Drive 
(M.P. 13.45) to eastbound connection to 
Columbia River Highway, No. 2, (M.P. 17.14) 


(3) Prohibit parking on the north side of the Santiam 
Highway from the east city limits of Sweet Home 
(M.P. 28.60 Engr. Sta. 1576+30) to Wiley Creek 
Bridge (M.P. 30.21 Engr. Sta 1661+78) in Linn County. 


(4) Traffic signal installation on the Albany-Corvallis 
Highway at the intersection of 9th and New Lyon 
Street in Albany, Linn County. 


(5) Traffic signal installation at the intersection 
of the New Forest Grove Bypass (Tualatin Valley 
Highway) and Quince Street in Forest Grove, Washington 
County. 


(The proposed rules were published in the Secretary of State's 
Administrative Rule Bulletin on October 1 and 15, 1974, and no 
requests for a hearing were received. The permanent rules were pub- 
lished in the December 15, 1974, issue of the Administrative Rule 
Bulletin to become effective December 25, 1974.) 
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TOTAL 


STATE 


JURISDICTION SECTION COST FUNDS SHARE 
Marion McLeod Lane-Oregon Electric $15,000 $11,700 $1,650 
County Railroad, Chemawa Road 
(FAU 1237) 
TOTAL NEW PROJECTS $15,000 $11,700 $1,650 
SUMMARY BY FISCAL YEAR 
(Federal FAU Funds) 1974 pee ie: TOTAL 
Allocated Funds (Federal) $6,405,362 $6,552,246 $12,957,608 
Approved Projects (corrected 3,394,868 --- 3,394, 868 
to date) 
Unprogrammed Balance $3,010,494 $6,552,246 $ 9,562,740 
Proposed New Projects 11,700 -—— 11,700 
(11-25-74) 
Unprogrammed Balance $2,998,794 $6,552,246 $ 9,551,040 


The Commission approved the following increases in project 


authorizations as recommended by Mr. Klaboe: 


(1) L. K. Comstock, Inc., Contract No. 7999, J 
Beach Interchange, Pacific Highway, Multnomah 


County, for $12,707.47 (18.25%). 


The over 


antzen 


run was 


caused by adding a bicycle-pedestrian path. 


(2) Sunset Crushed Rock Co., Contract No. 8044, Fort 
Stevens Park, Clatsop County, for $21,560 (18.2%). 
The overrun was due from accummulated increase 


of paving. 


Following Mr. Klaboe's recommendation, the Commission 
adopted the following as permanent rules to be published in the 
Secretary of State's Administrative Rule Bulletin: 


(1) Rescind Speed Zone Resolution No. 254 dated 
September 12, 1957, and establish a 45 MPH speed 
zone on the Pacific Highway East in Clackamas 


County. 


45 miles per hour from the south city 


limits of Milwaukie (M.P. 6.40) to the 
north city limits of Gladstone (M.P. 10.57) 
except that between 450 feet north of S.E. 
Concord Road (M.P. 8.33) and 200 feet south 


of S.E. Concord Road (M.P. 8.46), the 
designated speed shall be 20 MPH when 


children are present as per the provisions 


of Subsection l.a of ORS 483.104. 


(continued on page 691) 
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S.W. 20th Street; S.W. 20th Street and S.W. Emigrant Avenue and S.W. 
Frazer Avenue and U.S. Highway 395 (one-way couplet); U.S. 395 and 
I-80N interchanges and U.S. 395 and Tutuilla Road intersection. 

Over the past 4 years a total of 68 vehicular accidents have occurred 
within this area. 


The Committee requested that the Department of Transpor- 
tation undertake the following action: 


(1) Conduct an in depth study and develop a report of 
the area to include hourly traffic counts and 
determine the hazard points of the area. 


(2) Propose and present alternative solutions to 
correct this deplorable situation. 


(3) Develop a program of implementation to rapidly 
resolve the problem. 


Mr. Rhodes indicated their Committee will be glad to assist the 
Department in the study. 


The delegation submitted copies of their report to the 
Commission. (Report on file in the Commission's files.) The Chair- 
man complimented the delegation on their detailed report and presen- 
tation. He stated that the staff had previously studied this area 
in Pendleton, but another study will be made. 


AERONAUTICS DIVISION 


The Commission considered adopting as permanent rules the 
proposed Administrative Rules on Minimum Standards for Airports to 
replace Administrative Order 2AB21, which was effective July 3, 

1969. Mr. Burket mentioned that a hearing was held in Salem on 

June 10, 1973, to consider amendments to the Administrative Rules. 
After considerable amount of research and study, including a complete 
review by the Attorney General, the proposed revised rules have been 
formulated. The Commission adopted the Administrative Rules as 
recommended by Mr. Burket. (Copies of rules filed under "Aeronautics 
Rules No. 2" in Commission's files, Salem. Permanent rules will be 
published in the Secretary of State's Administrative Rule Bulletin.) 


Attention was given to the adoption of the recommended 
policies which constitute Chapter 13 of the Oregon Aviation System 
Pian Technical Report. Mr. Burket stated the policies will become 
the official State Aviation Policies and will govern the future 
conduct of the Division in implementing the Oregon Aviation System 
Plan. Following his favorable recommendation, the Commission 
adopted the policies. (Copies of the policies on file in the Aero- 
nautic Division's files, Salem.) : 


November 25, 1974 


Mr. Klaboe requested that the item concerning an amending 
agreement for construction of the new State Highway Building in 


Salem be removed from the agenda. 


Mr. Klaboe reported that increased traffic volumes have 
created a difficult pedestrian crossing on the Junction City-Eugene 
Highway in the vicinity of Spring Creek Drive in Lane County. He 
mentioned that the Awberg Elementary School children cross at this 
intersection. He recommended the installation of a two-phase full- 
actuated signal to provide a safe crossing for the school children. 
The estimated cost for the signal installation is $15,000. Lane 
County will pay $5,000 and the State $10,000 to be financed by Minor 
Betterment Funds. The State will maintain and operate the installa- 
tion. The Commission approved the signal installation. (Installa- 
tion adopted as a proposed rule and will be published in the Secretary 
of State's Administrative Rule Bulletin on December 15, 1974.) 


Mr. Klaboe called on Mr. Sund, Director of Public Affairs, 
to report on the 1974-75 travel advisory program. Mr. Sund stated 
that the total expenditure for the advertising campaign will be 
approximately $423,000 which will include the $200,000 recently 
authorized by the Emergency Board. The Public Affairs staff and 
the advertising agency, Cole & Weber, Portland, have worked dili- 
gently to prepare the campaign. The Travel Advisory Committee has 
reviewed and concurred in this program. He mentionei that Mr. Jack 
Wagner from Cole & Weber was present and would be giad to answer 
any questions. 


Mr. Vic Fryer showed slides to the Commission which out—~ 
lined the advertising program in detail. He said the 1974-75 
advertising campaign is aimed primarily at encouraging the more- 
likely-to-travel and more affluent citizens of nearby states to 
travel throughout the State. He indicated that last year the pro- 
gram was primarily in the Mid-West and national markets. This 
coming year it is felt that the trend is right to get back to the 
West Coast, primarily California. Most of the advertising dollars 
will be allocated to magazine advertising. 


A delegation from the City of Pendleton (S.W. 20th Street 
Committee) appeared before the Commission presenting a report on a 
primary traffic-flow hazard and problem within the City of Pendleton, 
Umatilla County. The following persons from Pendleton were present: 
Wesley L. Stone, A. C. Holmes, N. E. Thorgersen, Edward A. Rhodes, 
Joe McLaughlin, Robert E. Ramig, Rudy R. Enbysk, and Sanford Bishop. 


Mr. Rhodes presented aerial photographs, maps and charts, 
and also showed slides of the traffic congestion in the area. He 
stated the problem area includes those roadways encompassing the 
S.W. Court Avenue and Westgate intersection (one-way couplet); S.W. 
Court Place; S.W. Court Place and S.W. 20th Street intersection; 
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_carriers in the rates received for transporting US mail on inter- 
national routes. Following his favorable recommendation, the Com- 
mission adopted "Aeronautics Miscellaneous Resoiution No. 4," which 


resolution by this reference is made a part hereof and filed in the 
Commission's files. 


Attention was given to an agreement with the City of 
Portland and the Department of Transportation pertaining to assist- 
ance in financing the work of a consultant (System Design Concepts, 
Inc.) in connection with the Governor's Task Force on Transportation 
in the Portland Metropolitan Area. Mr. Baldwin mentioned the cost 
to the State is $3,600. The Commission approved the agreement as 


-recommended by Mr. Baldwin and authorized him to sign it in their 
behalf. 


Following Mr. Baldwin's recommendation, the Commission 
approved the following items prior to submitting them to the Emer- 
gency Board for approval: 


(1) An increase in Other Fund Limitation for Capital 
Outlay of $1,500 for calculators, typewriter, and 
file cabinets for the office of the Fiscal Officer. 


(2) An increase in Other Fund Limitation of $6,375 
to hire a Manager of Information Systems who will 
be responsible for managing the Computer Resources 
during the period April 1, 1975, through June 30, 
1975. 


Mr. Baldwin reported that the Port of Portland has filed 
a petition before the Civil Aeronautics Board to amend certificates 
of public convenience and necessity and for investigation under 
the Federal Aviation Act to authorize air service to the Peoples 
Republic of China from Portland via Japan and Korea. He stated the 
Port requested the Department of Transportation to join in the 
filing asking for a hearing by the Civil Aeronautics Board. The 
City of Po-tland, Port of Portland, Portland Chamber of Commerce, 
Portland Freight Traffic Association and the Public Utility Commis- 
sioner are also petitioners. The Chairman's verbal approval to 
join in the filing was given on November 22, 1974, and the Commission 
confirmed approval of the filing. Mr. Baldwin also requested and 
received approval to expend State resources to participate in 
further proceedings pursuant to the petition. (Copy of petition 
on file in Mr. Baldwin's office.) 
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Mr. Burket recommended approval of a financial aid to 
municipalities grant to the City of North Bend in Coos County for ~ 
a portion of the local sponsor's matching share of a Federal Avia- 
tion Administration's Planning Grant Program Project. He stated 
this is for a Draft Environmental Assessment for the North Bend 
Municipal Airport Master Plan. The total project costs are $35,010 
with the Federal Aviation Administration to provide $23,340; the 
City $6,670 and the State $5,000. The Commission approved the 
project. 


MASS TRANSIT DIVISION 


Mr. Moore reported that Congress recently passed the 
National Mass Transportation Assistance Act of 1974. It is antici- 
pated that the President will sign the Act (Senate Bill 386) which 
is an 11.8 billion dollar six-year program. He said approximately 
4 billion dollars will be allocated to urbanized areas. The funds 
would go direct to the cities with over 200,000 population and 
administered through the states for urbanized areas in the 50,000 
to 200,000 population group. Portland would receive approximately 
22 million dollars. For other urbanized areas, the funds would come 
to the State. Over the same six-year period, Eugene and Salem would 
receive approximately 6.1 million dollars. These allocated funds 
can be used for operating assistance or small capital improvements. 
There is an additional authorization for capital improvements for 
transit systems and this would be on an 80-20 match. This would 
amount to approximately 7 billion dollars over the next six years. 
Approximately 500 million dollars is marked for areas for transit 
capital improvements outside of urbanized areas. Oregon would be 
eligible for 5 million dollars over a 6-year period providing the 
State gets the usual one percent. 


MOTOR VEHICLES DIVISION 
No report. 


DEPARTMENT OF TRANSPORTATION 
Director's Report - Mr. Baldwin 


The Commission set Wednesday, December 18, 1974, at 10 a.m., 
as the date for the next meeting. The Commission approved conducting 
this meeting by telephone (conference call) providing there are no 
delegations. 


The Commission considered a resolution to the Civil Aero- 
nautics Board concerning economic discrimination against American 
air carriers. Mr. Baldwin mentioned the exorbitant landing fees 
and ground charges imposed on American carriers in foreign countries 
in contrast to the considerably smaller fees imposed on foreign 
carriers landing at foreign and American airports as a contributing 
factor to the economic instability of domestic airlines. The reso- 
lution also states the Civil Aeronautics Board should take action 
to relieve any unnecessary discrimination against American air 
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Oregon Transportation Commission 


SUBJECT: Confirmation of Telephone Action Under Delegated Authority /| 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
on October 17, 1974, the following agreement: 


Agreement with School District No. 1 providing 
for the replacement of Barlow School for the 
addition of certain units to Binnsmead Middle 
School and the alterations of some portions of 
that school in Multnomah County. The agreement 
has been approved by the School District and 
the Federal Highway Administration. 


Dated mica ¢ day of Cof -, 1974 


D airman 
on Commission 


Glenn L. Jackso 
Oregon Transpo 


The Chairman adjourned the meeting at 11:08 a.m. 


Commissioner 


Comnissioner 

0 > 4 5 er ae 
Qo arr FC KS 2 a Ah 
Commissioner 


?. 


Commission Services 
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Xi iit A__ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve the following supplemental agreement and report this 
action for your official records. 


A supplemental throughway agreement with the 
City of Forest Grove providing for the closure 
of 17th Avenue within the limits of the Forest 
Grove Section of the Tualatin Valley Highway 
in Washington County. The original agreement 
of October 6, 1966, remains in full force and 
effect. 


Oregon Trangporfation Commission 


HIGHWAY ENGINEER 


A 
ote. Cn Bb LL. nae 
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x ipit_A_ 


REPORT OF CONFIRMATION OF TELEPHONE ACTION TAKEN UNDER DELEGATED AUTHORITY 


1 


DOES. aces = ons Project 


Pudding River Bridge Section (Contract No, 8073) 


Type of Work - Grading _and Riprap 52 ele _ FA. Proj. No ER-314 (I -— eS 


County Clackamas and Harion Highway_FAS 117 (Arndt Road) _ 
Pee on oe ee 
Low Bid s_fe »732. 90 aati 


Engineer's Recommendation: Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received, 


Pee Proiect___'WeP. 34.5 Slide Section (Contract No. 8074) 
Type of Work __ Grading FA. Pray, tho. _ER= 301 ee 

County Clatsop. igtweny__ehatem 

No. of Bidders_!9 __towsidder Se Ds Dennis & Sons, Inc., Portland 

Low Bid $47 9342.50 _ z 


Engineer's Recommendations Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received, 


3 Shore Acres State Park === (Contract No. 8075) 


No. —_— Project 


Type of Work___ Bui lding en SS = eS i eos 


Coos % Highwey._ Cape Arago 


County 


No. of Bidders__4 __ Low Bidder Ed R, Burroughs, Coos Bay 


Low Bid $ _ 27,398.00 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT. - -7 
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Sains Ae 


4 Goat Ranch (i1.P. 14.5 - 14.9) Section (Contract No. 8076) 


No Projoct 

type ot Work Grading and Paving ea. Proj, vo. ER-295(1) 

County Coos Highway. Powers _ an " 
No. of Bidders 8 Low Bidder__Durbin Construction Company, Eugene _ 

Low bia s__ 166,497.00 


Engineer's Recommendation Avard to low bidder as soon as approval 
of the Federal Highway Administration 
is received, 


No.2 Project_ Rock Creek Sections _ 


_______(Contract No, .8077) 
ek fri, Ho, Ree Ty) 

FAS 442 and 446 (Upper and 
County ___ Gilliam = = a Highway _Middle Rock Creek Roads) 


Type of Work _ ___ Grading and Drainage 


No. of Ona, ee Low Bidder D. Mc_D Incorporated 2 La Grande _ ee - 


60,593.00 __ 


Low Bid S—— 


Engineer's Recommendations Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received and the corporate status of 
the low bidder is clarified. 


6 


es ee 


Rogue Valley Blvd. at Medco Access (Iledford) Sec. _ 
(Contract No. 8078) 


Type of Work__ raffic Signals ee eee ea Pee st 


County Jackson __Highway____ Roque Valley 


No. of Bidders___3____ Low Bidder__ Hansen Electric Company, Coos Bay 


Low Bid S _10,733. ee 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate JO -2 9-7 
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tT lite r a ieee SOS ER RO SERENE DERRIDA WER 


[EXHIBIT A ° 


Redwood Hwy. at Redwood Ave. (Grants Pass) Section 
(Contract No. 8079) 


Type of Work _ __Traffic Signal Installation ____ FA. Pray. No a = 


No Pa . Projet 


Josephine Highwoy Redwood (US 199) 


County 
No. of Bidders = bidder Hansen Electric Company »_Coos_ 
Low Bid 523,995.00 _ — 


Engineer's Recommendation: Award to low bidder as soon as approval 
of Josephine County is received and the 
sum of $9,300.00 is deposited by the 
County. 


no._8 Project _llendricks Bridge State Wayside (contract No. 8080) 
Type of Work Tee eee 
Cosine Lane Hignway____cKenzie _ or 
No. of Bidders Low Bidder _Shur-Way Contractors, Inc., Eugene ___ 


Low Bid 537,604.83 


Engineer's Recosnmendations Award to low bidder. 


No.9 Project __ Lebanon Rd. Intchge.-Halsey Intchge. Section 
veorotwon_Paving and Structures ra rig net soeAerS GO 
County Linn . Jeena STIS... 

No. of Bidders 5 tow Bidder__Babler Bros., Inc., Portland 


Low Bid $ _4,554,185.00 _ 


Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received. 


Engineer's Recommendations 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT oa oa 
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8 


rs 


exnipit_A 


wo 19 — pryer Fremont Bridge Section (Contract No. 8082) 
type of Work Safety Rails and Ladders ga. roy. No 1-405-8(31)303 
coumy__Hultnomah__—tighway__ Stadium Freeway __ 

No. of Bidders___4 ___ Low Bidder_F+ G. Scott Construction Company, Salem 


Low Bid S_ 90,834 © 00_ karen 


Engineer's Recommendation 


State to accept the low bid as soon as approval of the Federal 
Highway Administration is received. 


11 


a | ee 


a : ; } (Contrac 8083) 
Type of Work Railing, Sidewalk and I]luminatione a. proj, rie dS522%s) 


Polk and Marion 


Willamette River (Center St.) Bridge Section _ 


Willamina-Salem 


County Highway —— 

No. of Bidders 3 Low Bidder ROSS Bros. Construction, Inc., Salem 
4 

tewaws0lseten.00 


Engineer's Recommendations: Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received, 


No.!2 project ___WOlf Creek Section (Contract No. 8084) 

Type of Wor. Grading, Paving and Structure _ FA Proj. No. RF-186(26) _ 
Tillamook, \lashington 

County__and Columbia _ Sunset a 


— tiqhyway = < ——— 
Cascade Construction Company, Inc. 


No. of eidders___ 12 Low Bidder Portland ikea aan 


Engineer's Recommendations: Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate /O-29- 7 


- 702 - 


exnipit_A 


ite tee Cow Canyon Safety Rest Area (Contract No. 8085) 


Type of Work Grading, Paving _and Facilities __ F.A. Proj. No RF-72(6) 


County Wasco * Highway___ he Dalles-Cali fornia 


No, of Bidders 4 Low Bidder_ROSS Bros. Construction, Inc., Salem 


Low Bid s_336,665, 50 bee 


Engineer's Recommendation: Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received. 


No. ws . oe Project _ the Val les Bridge Section - 


Type of Work __ Naintenance Painting = See Se em a 
coiled Wasco ——a oe The Dalles-California ’ 

. Industrial Painting & Sandblasting Co. 
No. of Bidders ____ K) —__.. Low Bidder Portland witha ninipeenminang ait 
Low Bid s_£61,000.00 as 


Engineer's Recommendations: Refer all bids to Wasco County for 
award, 


) _Prowet__ he Cove Palisades State Park (Contract No. 8086) 
Narina Concession Building 
Type of Work ___ Al teration _ 5 


ae 
SS ee YD rk == a 


County__Jefferson " - oat 


—— Highway ____ 


No. of Bidders_ __. Low Bidder _ €.. €. = Stei nl icht Company 2 Bend Ee 


Low Bid S _47,675.00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ——< 


=xHipit_A 
No © — prejorr MP. 1.27 Slide Section (Contract No. 8087) 


Grading and Paving ER-321(1) 


Type of Work ne A oe EA, ea. Ne 

County _ Columbia Highway FAS 567 —s Fo eee ee ~ 
No. of Bidders © __ tow idder__Gs D. Dennis & Sons, Inc., Portland 
towids_ 44,122.50 


Engineer's Recommendation: Award to low bidder as soon as approval 
of the Federal Highway Administration 
is received, 


On October 29, 1974, I accepted the Administrator and State Highway 
Engineer's recommendations for award of the projects on which bids 
were received October 24, 1974, and authorized him to sign the con- 
tracts when conditions for the — have been met. 


day of _ 1974. 


Glenn L. Jackson, 
Oregon Transporta 


Commission 


as 
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‘i ipit_A_ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions “aken Under Delegated Authority /| 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and report 
this action for your official records. 


Attachment: 


1) Options accepted (40) Report of November 1, 1974 

2) Corrected Modification of Access Rights to Knox, Baird 
and Davis, Inc., approved. (File 21899, 21505) 

3) Grant of Access Road Easement to Bureau of Land Manage- 
ment approved. (File 37061) 

4) Grant of Right of Way Easement to Bureau of Sport 
Fisheries and Wildlife approved. (File 12450) 

5) Reconveyance to Markham Advertising Company approved 
(File 28-2.13) 

6) Exchange sale of land to Walter and Dorothea Schuler 
approved. (File 47939) 

7) Exchange sale of land to William L. and Audrey M. 
Jackson approved. (File 43579) 

8) Exchange sale of land to Caroline Jackson approved. 


File 43579 

9) Direct sale of land to Richard K. Zickler approved. 
File 12320 

10) Letter agreement from Portland Terminal Railroad Company 
approved. 


11) Demolition contract with Colhouer Demolition Company 
approved. (File Demo 47-1) 

12) Agreement with City of Milwaukie approved 

13) Supplemental agreement with Travel InfoCentres of Oregon 
and the Travel Information Council approved. 


a aeimazaaiaaia Nn ge 


Ex ieit_A_ 


Right of Way Report of November 1, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


42500 Badroads, Thomas E. $ 100.00 
44149 Rapp, Martha; Cantrell, Billy Woodman 1,000.00 


44617 Morrison, Willard & Helen B., et al 82,300.00 
47584-14B Moss, David and Clarice A. 160.00 
47844 Oregon Portland Cement Company 1.50 
47851 Jackson, Caroline 1,975.00 
48325 Jackson, William L. and Audrey M. 1,880.00 
47901 Gas Heat, Inc. 2,500.00 
47924 Orth Industries 4,000.00 
48146 & 
47939 Schuler, Walter A. & Dorothea K. 100.00 
48187 U. S. Plywood - Champion Paper Inc. 3,210.00 
48200 Freeman, Carol Lee 125,000.00 
48328 Miller, Roy G. & Lena R. 800.00 
48432 Madrid, Joe M. & Elvy; Larson, Larry D. & Ruth L. 300.00 
1-35.14 Butsch, James 50.00 
1-182.56 Carl's Family Pizza 200.00 
1-182.56 Bill's Trailer Park 200.00 
1W-87.65 Jones, C. E. 150.00 
1W-88.74 Jones, C. E. 150.00 
1lW-107.65 Strome, Martin 50.00 
2W-56.72 Mattinen, Steve & Kathi 120.00 
4-129.12 Brink, Eugene D. 120.00 
5-179. 37 Blasing, John M. 72.00 
9-14.14 Reed, Bob 60.00 
9-14.50 Reith, Marjcrie 60.00 
9-24.71 Daggett, William G. & Brown, Harry J. 240.00 
9-296.85 Sweet, William A. 25.00 
9-296.89 Sweet, William A. 25.00 
18-2.38 Martin Bros. Signs, Inc. 910.00 
29-15.16 Lovely, Marvin W. 360.00 
37-1.05 & 
37-1.39 Burdick Norman & Elizabeth 240.00 
37-1.89 Hyzer, Ozella 150.00 
37-40.14 Abendroth, T. W. 90.00 
4-124. 36 Peltier, Leo 510.00 
9-143.16 Yaquina Bowl 440.00 
39-6.54 Teter, Richard 60.00 
10 signs National Advertising Company 7,830.00 
6 signs National Advertising Company 4,110.00 
5 signs National Advertising Company 1,263.00 
11 signs National Advertising Company 10,735.00 
40 Transactions Total $251,546.00 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 

pave Wa 5, JI727Y 
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ee ey ee Oe 


ExHipit_AY_ 


A corrected Modification of Access Rights granting Knox, Baird and Davis 
Inc. unlimited use of a 35' access at Station 1308+70 on the Greggs Cr.-~ 
Wedderburn Section of the Oregon Coast Highway in Curry County. ‘he 
Modification approved December 12, 1972, included reference to termination 
of the farm crossing, but this is now omitted as Mr. Knox is still an 
owner in the corporation. File 21899, 21505 


Grant of an Access Road Easement to the Bureau of Land Management for a 
roadway of 1.4 acres over excess lands on the Canyon Cr. Pass ~- Azalea 
Section of the Pacific Highway in Douglas County for a consideration of 
$490.00. File 37061 


Grant of a right of way easement to the United States of America, Department 
of Interior, Bureau of Sport Fisheries and Wildlife for a roadway across 
a highway quarry needed for their Saddle Butte access road to the Malheur 
Lake public hunting area. File 12450 


Reconveyance to Markham Advertising Company of their sign located at 
mile post 2.13 in the Pendleton-John Day Highway in Umatilla County for 
a like consideration of $7,080.00. File 28-2.13 


Exchange sale of 0.43 acre excess property to Walter A. and Dorothea K. 
Schuler as part of the consideration for purchase of land file 48146 for 
the Champoeg State Park in Marion County, value $3,500.00. File 47939 


Exchange sale of 1.95 acres excess property to William L. and Audrey M. 
Jackson as part of the consideration for purchase of right of way on file 
48325 in the N. Unit Richmond Jct.-Girds Cr. Road Section of the Service 
Cr.-Mitchell Highway in Wheeler County. Value is $195.00. File 43579 


Exchange sale of 1.15 acres excess property to Caroline Jackson as part 
of the consideration for purchase of right of way on file 47851 in the 
N. Unit Richmond Jct.-Girds Cr. Road Section of the Service Creek-Mitchell 
Highway in Wheeler County. Value is $115.00. File 43579 


Direct sale of 0.77 acret+ excess property to Richard K. Zickler for a 
consideration of $685.00, John Day Section, John Day Highway in Grant 
County. File 12320 


Letter Agreement for a Permit of Access from the Portland Terminal Railroad 
Company for the purpose of exploration drilling on the N.W. Front Avenue- 
Yeon Avenue Section of FAU 7277, Multnomah County. 


Demolition contract with Colhouer Demolition Company for low bid »f $5,900 
for clearing R/W on the East Portland Freeway and Mt. Hood Freeway in 
Multnomah County. File Demo 47-1 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare Yaw. 5, PDA 


12) 


13) 


EXi iwit_A_ 


Letter-form agreement with City of Milwaukie for installation of 
railroad crossing protection at the 37th Avenue crossing of the 
main line tracks of the Southern Pacific Transportation Company 
in Clackamas County. This project is eligible for 90% Federal 
Aid funding under Section 230 of Title Il, Highway Safety Act of 
1973. Total estimated cost of the work is $35,000. City will 
provide the 10% ($3,500) matching funds with no expense to State. 
(County-City Unit) 


Supplemental agreement between the State of Oregon, Travel 
InfoCentres of Oregon and the Travel Information Council to in- 
corporate some Federal regulations relating to nondiscrimination 
in employment that the FHWA felt should have been included in the 
original agreement for the construction, operation and maintenance 
of sign plazas in rest areas. (Legal Section) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare ay, 5, 192 1 


TO: 


SUBJECT: 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted 


delegation order, you authorized 


me in my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commisson. Pursuant to that 


authority, 


and acting in accordance therewith for the Commission, 


I approve all actions listed on the attachment hereto and report 
this action for your official records. 


Dated this (/ day of nal , 1974 
Y D 


Attachment List: 


1) 
2) 


3) 
4) 


5) 


Options accepted (22) 


Assignment of Easement to Southern Pac 


Oregon Transportat 


ommission 


Report of November 8, 1974 
ific Transportation 


Company approved. (Files 45399, 47146) 
Letter permit with Bonneville Power Administration approved 


(File 47800) 


Pipeline crossing agreement wi 


Company approved 
Public sale authorize 


th Union Pacific Railroad 


d (File 11594 and File 19672) 


EXI oa. a 


Right of Way Report of November 8, 1974 


OPTIONS TO PURCHASE REAL PROPERTY 


1) 
Number Name Consideration 
43267 Mishler, Harley I. and Ruth A. $ 1,750.00 
47883 Christiansen, Hans C. & Helene 150.00 
48173 Wadsworth, J. D. 1,000.00 
48221 White, Edward D. & Nan I. 200.00 
1-182.56 Aldred Bros. Trucking 300.00 
4-246.14 Koehler, Fred and Krentel, Alex D. 60.00 
4-251.06 Kirk, Lititia 36.00 
4-255.22 Dennis, Everett 48.00 
29-32.03 Smith, Charles L. 50.00 
33-4.20 McAlpine, Lester 72.00 
3 SR H. L. Robinson Co. 900.00 
39-24.48 H. L. Robinson Co. 300.00 
39-26.11 H. L. Robinson Co. 300.00 
39-35.42 H. L. Robinson Co. 300.00 
47-56.22 Berger, Ken 300.00 
47-57.39 Nathan, John G. 390.00 
7 signs National Advertising Co. 4,370.00 
14 signs National Advertising Co. 7,385.00 
10 signs National Advertising Co. 5,870.00 
11 signs National Advertising Co. 7,860.00 
4 SR H. L. Robinson Co. 1,200.00 
10 signs National Advertising Co. 6,685.00 
22 Transactions Total $39,526.00 


2) Assignment of Easement to Southern Pacific Transportation Company over 
two parcels on the Boones Ferry Road-Pacific Highway East Section of the 
Hillsboro Silverton Highway in Marion County. Files 45399, 47146 


3) Letter permit with Bonneville Power Administration for an encroachment 
on their right of way by the Boardman Safety Rest Area on the Columbia 
River Highway in Morrow County. File 47800 


4) Pipeline Crossing Agreement with the Oregon-Washington Railroad & Navigation 
Company (Union Pacific Railroad Co.) on the South Banfield Interchange - 
S.E. Yamhill Street Section of the East Portland Freeway in Multnomah County. 


5) Public sale of 0.99+ acre on the Springfield-Walterville Section of the 
McKenzie Highway in Lane County for a minimum consideration of $22,800. 
File 11594, 19672 (Real Property Resoiution No. 666) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pasa. LL, 127% 
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Sao ee <: 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority, and acting in accordance therewith for the Commission, 
I approve all actions listed below and report this actiog for your 
official records. 


Dated this 18 day of A%s, , 1974. 
YZ 


Glenn L. Jackson, gierma 
Oregon Transportati Ge Confisston 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
25955 Gerlinger Industries Corp. $ 250.00 
25955 Stettler, Lauren E. & Marie A. 500.00 
40855 Portland Traction Company 53,363.00 
47885 Roth, Dan & Dorothy E. et al 335.00 
48099 Kellum, Theodore J. & Marjorie 3,650.00 
48188 Davidson Industries Inc. 670.00 
1-179.58 Standard Oil Company of Calif. 1,410.00 
4-267.75 Standard Oil Company of Calif. 2,045.00 
3 SR Crest Motel 3,790.00 
33-53 .06 Witham, Glenn 144.00 
33=53.25 Davis, Everett 60.09 
33-1.55 Allen, L. D. & Sims, W. D. 105.00 
12 Transactions Total $66,322.00 


Release of Roadway Easement back to Robert W. and Patricia S. Straub 
as the Ward Butte Radio Site in Douglas County will not be developed. 
(File 47977) Right of Way Section 


Direct sale of 1.47 acres+ excess land to John D. Scott and Georgia 
Peterson on the Fikes Corner-Parkdale Section of the Mt. Hood High- 
way in Hood River County for a minimum consideration of $700. 
(Right of Way Section) 


Vi ra RiT 
sent XE EL) am 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation of Telephonic Approvals Under Delegated 
Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved all actions listed below and report this action for 


your official records. 
Dated this 3 day Vee 1974. 


VOZTZEY: 


Glenn L. Jackso 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
46069 White House Nursing Care Inc. $292,347.00 
(Telephonic approval of option 
given by Glenn Jackson to J. B. Boyd 
on October 25, 1974) 


A. B. Scarlett GMC Trucks Inc. 40,000.00 
(Telephonic approval of option given 

by Glenn Jackson to J. B. Boyd 

on November 5, 1974) 


45026 A. B. Scarlett GMC Trucks Inc. 132,000.00 
L-6814 (Telephonic approval of option given 

by Glenn Jackson to J. B. Boyd on 

November 5, 1974) 


Telephonic approval by Glenn Jackson given J. B. Boyd on November 12, 
1974, of the conveyance of a 3.0 acre parcel to the City of Brookings 
in return for 20 years free water and sewer service to Azalea and 
Harris State Parks and grantor's Visitor Information Center on the 
Oregon Coast Highway in Curry County. File 44500 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation of Telephone Action Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority and acting in accordance therewith for the Com- 
mission, I approved on November 15, 1974, by telephone a Grant 
of Access to Coleman Properties, Inc., covering real property 
on the relocated Pacific Highway (now Redwood Highway) in 
Josephine County for a consideration of $2,500. (File 26119) 

I report this action for your official record. 


ie 
| VA 


rl O. Fisher, Vi 
Oregon Transportation Commission 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 


accepted the following: 
Contractor and 
Contract No. 


L. W. Vail Co., Inc. 
No. 7787 


M. C. Lininger & Sons, 


Inc. 
No. 8025 


Cascade Construction Co. 


No. 8039 


J. C. Compton 
No. 7918 


Gibbons and Reed Co. 
No. 7676 


Road & Driveway Co. 
No. 8029 


M. C. Lininger & Sons, 


Laskey-Clifton Corp. 
No. 7973 


White Construction Co. 
No. 7969 


J. C. Compton & Ross 


Bros. Construction, Inc. 


No. 7605 


Section and Highway 


Arnold Ice Caves Rd.- 
Horse Ridge, Central 
Oregon, Deschutes County 


Jacksonville ("E" St.) 
Jackson County 


Oregon City - Carus, 
Cascade, Clackamas 
County 


Ruggles Rd.-Liberty Rd., 
FAS 669, Sherman County 


Olds Ferry-N. Fork Jacob- 
sen Gulch, Old Oregon 
Trail, Malheur County 


Waldport (Mill Street) 
Lincoln County 


Shady Cove (Schoolhouse 
Lane) Jackson County 


Umpqua Highway Junction 
(Reedsport), Oregon Coast, 
Douglas County 


Irrigon Junction-Bubbs 
Ranch, 01d Oregon Trail, 
(Four cemaetest 


N. Fork Jacobsen Guich- 
N. Ontario Interchange, 
Old Oregon Trail, Malheur 
County 


Acceptance 
Date 


November 1, 


November 


November 


November 


November 


November 


November 


November 13, 1974 


November 13, 1974 


November 13, 1974 


Contractor and 
Contract No. 


R. L. Coats 
No. 7922 


L. W. Vail, Co., Inc. 
No. 7889 


Palmberg Paving Co., Inc. 


No. 8023 


F. G. Scott Construction 
Company 
No. 7986 


Cascade Construction Co. 
No. 7846 


EXHIBIT_G 


Acceptance 


Section and Highway Date 


2nd St.-S. Railroad Boule- November 13, 1974 


vard (Redmond), FAS 782 
and 926 (Antler Avenue) 
Deschutes County 


Idaho Line-Sheaville, 
I.0.N., Malheur County 


Cannon Beach (Spruce & 
Ist Streets), Clatsop 
County 


Marquam Bridge-S.W. Spring November 16, 1974 


Garden Street, Pacific, 
Multnomah County 


Ava Ave.-E. Burnside St., 
Mt. Hood, Multnomah 
County 


Ae and State Highway Engineer 


November 15, 1974 


November 15, 1974 


November 18, 1974 


EXHIBIT_C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to 
me to award contracts when certain conditions have been fulfilled, 
I awarded the following contracts: 


1) Pudding River Bridge Section of FAS 117 (Arndt Road) 
in Clackamas and Marion Counties. Bids received 
October 24, 1974. Contract No. 8073 awarded October 30, 
1974, to Elte, Inc., Boring, at $42,732.50. 


M. P. 34.5 Slide Section of Nehalem Highway in Clatsop 
County. Bids received October 24, 1974. Contract No. 
8074 awarded October 30, 1974, to G. D. Dennis and Sons, 
Inc., Portland, at $47,342.50. 


Goat Ranch (M.P. 14.5 to 14.9) Section of the Powers High- 
way in Coos County. Bids received October 24, 1974. 
Contract No. 8076 awarded October 30, 1974, to Durbin Con- 
struction Company, Eugene, at $166,497. 


Rock Creek Sections of FAS 442 and 446 (Upper and Middle 
Rock Creek Roads) in Gilliam County. Bids received 
October 24, 1974. Contract No. 8077 awarded October 30, 
1974, to D McD Corporation, La Grande, at $60,593. 


Lebanon Road Interchange-Halsey Interchange Section of 
Pacific Highway in Linn County. Bids received October 24, 
1974. Contract No. 8081 awarded October 30, 1974, to 
Babler Bros., Inc., Portland, at $4,554,185. 


Fremont Bridge Section of Stadium Freeway in Multnomah 
County. Bids received October 24, 1974. Contract No. 
8082 awarded November 5, 1974, to F. G. Scott Construction 
Co., Salem, at $50,834. 


Willamette River (Center St.) Bridge Section of Willamina- 
Salem Highway in Polk and Marion Counties. Bids received 
October 24, 1974. Contract No. 8083 awarded October 30, 
1974, to Ross Bros. Construction, Inc., Salem, at $615,780. 


Wolf Creek Section of Sunset Highway in Tillamook, Washington, 
and Columbia Counties. Bids received October 24, 1974. 
Contract No. 8084 awarded October 30, 1974, to Cascade 
Construction Company, Inc., Portland, at $1,164,164.50. 


AIG = a 


Contracts awarded cont.: 


9) Cow Canyon Safety Rest Area on The Dalles-California High- 
way in Wasco County. Bids received October 24, 1974. 
Contract No. 8085 awarded October 30, 1974, to Ross Bros. 
Construction, Inc., Salem, at $336,665.50. 


10) M.P. 1.27 Slide Section of FAS 567 in Columbia County. 
Bids received October 24, 1974. Contract No. 8087 awarded 
October 30, 1974, to G. D. Dennis & Sons, Inc., Portland, 
at $44,122.50. 


11) Traffic signal installation at Redwood Avenue in Grants 
Pass on the Redwood Highway in Josephine County. Bids 
received October 24, 1974. Contract No. 8079 awarded 
November 20, 1974, to Hansen Electric Co., Coos Bay, 
at $23,995. 


F. B. Kfaboe 
Administrator and State Highway Engineer 


November 20, 1974 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 

On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved mak- 


ing the following: 


ELK RIVER-PORT ORFORD SECTION OF THE OREGON COAST HIGHWAY - 
CURRY COUNTY 


R-48219 - Port & Starboard Pizza Parlor, Inc., et al. 


0.01 acre for right of way purposes. Offer $200.00. 


R-48220 - Jack M. Schmidt et al. 0.02 acre for right 
of way purposes. Offer $450.00. 


LA GRANDE-UNION SECTION OF THE LA GRANDE-BAKER HIGHWAY - 
UNION COUNTY 


R-48178 - William B. Hawkins et al. 2.4 acres for 
right of way purposes. Offer $2,300.00. 
Dated this 13th day of Nov 


B. BOYD, Right 


Report of Offers Tendered -- 3 


November 22, 1974 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 

my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 6 $ 4,825.00 
Land Sales 3 900.00 
Timber Sales 1 243.44 
Rent Revenues - October 1974 75,161.56 
Total $81,130.00 
Z 9 
4 VO An 
ignature 


Lage Right of Way Engineer 


2XHiBiT_L 


OREGON STATE 
HIGHWAY DIVISION 


HIGHWAY BUILDING © SALEM, OREGON ® 97310 


TOM McCALL Noyember 22, 1974 
GOVERNOR 
F. B. KLABOE 
Administrator of Highways 
To: Oregon Transportation Commission 
From: David G. Talbot 


State Parks Superintendent 
Subject: Scenic Waterways 
Using the authority delegated to me approval has been given for the follow- 


ing proposals within the state scenic waterways during the period from 29 May 
1974 through 25 November 1974: 


File No. Name Type of Proposal River 
7-192-74 William Fitzstephens Residence construction Rogue 


7-200-74 Albert Schiermeister . " u 
7-203-74 Albert Schiermeister “ " “ 
7-205-74 James Wickham/Bradley " " " 
7-211-74 Brian Fritsen " " " 


4-67-74 Charles Powell " 7 John Day 
4-69-74 F. Smith Fussner Bank stabilization work ; . 
53-58-74 Steven Watts Residence construction Sandy 
53-59-74 Manpower Center Utility building constr. : 
53-60-74 Lloyd Katzburg Residence construction Rogue 


Plans for these proposals meet the standards established in your scenic water- 
ways rules and regulations and are compatible with the Act. 


DGT : jw 
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7 4 De 


EXHiBIT_G@ _ 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
Testimony 
or offer De fend- 
before ants ' 
filing lowest Attorney 
Defendant Complaint demand Verdict Fees 
David Fry $155,000 $258,000 $207,052 Not yet 
known 
L-6951 
R-46026 
Section: North Tigard Interchange-Hubbard Interchange 
Highway: Pacific 
County: Clackamas 4S. 
Approved by: Walter L. Barrie Date: November 20, 1974 
John Boothman $ 2,850 $ 45,000 $ 22,500 Not yet 
known 
L-6335 
R-41813 
Section: LaGrande-North Powder 
Highway: Old Oregon Trail 
County: Union 
Approved by: Walter L. Barrie Date: November 20, 1974 


Empire Building Material Co. 


L-6617A 

R-44252 

Section: N.E. Sandy Boulevard-N.E. Glisan Street 
Highway: East Portland Freeway 

County: Multnomah 


The State appealed this case after a verdict of $863,250 and was unsuc- 


cessful in the Court of Appeals and also in securing a review from the 


Supreme Court. The case is now terminated and the verdict, plus attorney 


fees, costs and interest, have been paid with the exception of $50,000 


which has been withheld pending delivery of all fixtures acquired in the 
condemnation action and possession of the property. As soon as all fix- 
tures purchased by the State are delivered, the $50,000 will be released 


to the defendants. 


EXHBITS ; 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
: of or 
vefendant Cause of Action Plaintiff Judgment 


Pierre Jordan Forcible Entry Possession Possession 
aie and Detainer of Premises of Premises 


County: Multnomah 


RLPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff _____ Cause of Action _ Plaintiff Judqment. 


Lincoln Loan Inverse $17,500 State's 
Condemnation Demurrer 
L-7114 sustained 


County: Multnomah 


EXHIB iwG 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hliqhest Amount of 
Defendant ____Offer_—sAnpraisal Settlement 


Verle M. Yost $3,600 $6 ,000 $6,000 


L-7032 

R-47753 

Section: North Lagoon Avenue-Going Street 

Highway: Pacific 

County: Multnomah 

Approved by: Walter L. Barrie Date: October 30, 1974 


Edna P. Vernier -——-$3],500— $34,500 $34,500 
(Revised) 

L-7119 $33,000 

R-45462 

Section: N.E. Sandy Boulevard-N.E. Glisan Street 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Walter L. Barrie Date: November 20, 1974 


Casper Robitsch $ 4,125 $ 6,000 $ 5,100 


L-6917 

R-47303 

Section: Pleasant Valley-Green Timber Road 

Highway: Oregon Coast 

County: Tillamook 

Approved by: Walter L. Barrie Date: November 20, 1974 


George L. Nalum $14,200 Dismissed 


L-7085 

R-46619 

Section: N.E. Glisan-S.E£. Division 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Walter L. Barrie Date: November 20, 1974 
(Settled by option by Right of Way Department) : 


EXHIBIT_G 
REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defenuant Cause of Action Plaintiff 


State of Oregon James Stenjen 


L-7107 
County: Multnomah 
Disposed of by: Amount sued for paid in full. 


Property Damage $ 750.92 


State of Oregon Ronald Compton Property Damage $ 248.36 


L-7132 
County: Multnomah 
Disposed of by: Payment in full-received: 


State of Oregon Jeffrey Cross Property Damage $ 117.35 


L-7133 

County: Multnomah 

Disposed of by: Settlement of $58.67 based on comparative negligence 
of State employee. 


State of Oregon Gregory Hamilton Forcible Entry Possession 
and Detainer of premises 

L-7136 

R-46313 


County: Multnomah 
Disposed of by: Defendant moved after case was filed and before 
hearing. 
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EXHIBIT_G__ 


CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7140 Janette A. Thornley, by Ronda J. Thornley as guardian ad 
Titem, v. Roger Lavon Lowery, et al.; L-/141 Ronda J. Thornley, 
ersonal representative of the estate o ad Eric Thorniey, 
ae Vv. Roger Lavon Lowery, et al.; L-/142 Ronda J. Thornley, 
persona representative o e estate o ert Lee Thornley, 
eceased, v. Koger Lavon Lowery, et al.; and L- onda Joyce 
Thornley v. Roger Lavon Lowery, et al.: four of these cases 
arose out of the accident ie happened on May 10, 1974, on U.S. 
Highway 101 near the north end of Winchester Bay. The accident 
involved a collision between the vehicle driven by Mrs. Thornley's 
husband and Roger Lavon Lowery and Jan Lawrence Swift. The vehicles 
were going in opposite directions. This is a section of the high- 
way where it changes from a four-lane to the two-lane and where 
this change occurs, the vehicle driven by Lowery and Swift collided. 
Then there was a lead on collision with the plaintiff's vehicle by 
the vehicle operated by Mr. Lowery. The State Highway Division and 
several of its employees have been named as parties defendant for 
failure to inspect, care for and maintain the highway and mainly 
the failure to properly sign the highway to advise motorists of the 
merging of the two northbound lanes into one northbound lane near 
mile post 215. The lawsuits are for the following amounts: 


L-7140 is $10,180 
L-7141 is $200,000 
L-7142 is $701,899 
L-7143 is $101,100 


All of these cases have been referred to the State's insurance 
carrier for the defense of the State's employees. 


L-7144 Lonnie Mason Brewer, an incompetent person, by his Conserv- 
ator, Mary Lou Brewer v. State of Oregon: rats act tent occurred 

Tn a construction project where Gibbons and Reed Company was the 
contractor on Interstate 80N near mile post 357.6. The complaint 
alleges that in the construction area there was a sharp curve before 
commencing the downgrade and no centerline was painted on the high- 
way, although fog lines were painted. The plaintiff's automobile 
went off the highway and collided with the end of temporary quard- 
rail. The lawsuit is in the amount cf $2,026,268 and the matter has 
been referred to the State's insurance carrier for the defense of 
the State. 


L-7145 C. H. Savage Company v. State of Oregon: This case arises out 
of a contract for the cleaning and painting of the Yaquina Bay Bridge 
at Newport, Oregon. The contract alleges that the contractor was mis- 
lead as to the condition of the bridge and the cleaning and painting 
of the bridge areatly over-ran the bid amount of the contract. The 
contractor is suing for $299,397.50 and this case has been referred 

to the Attorney General's office for the defense of the State. 


December 12, 1974 
Salem, Oregon 


The Oregon Transportation Commission held an emergency 
telephone meeting at 11 a.m. in Room 140 of the State Highway 
Building in Salem, Oregon. The following persons were on the tele- 
phone at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Carl 0. Fisher, Vice Chairman, Portland 

Robert L. Mitchell, Secretary, Portland 

Anthony Yturri, Member, Ontario 

Robert E. Veatch, Member, Klamath Falls 

George M. Baldwin, Director of Transportation, Salem 

F. B. Klaboe, Administrator and State Highway Engineer, Salem 
Walt Barrie, Chief Counsel, Salem 

R. L. Schroeder, Assistant State Highway Engineer, Sai.em 
Ralph Sipprell, Liaison Engineer, Salem 

John J. Earley, Public Information Officer, Salem 

C. W. Head, Supervisor, Commission Services, Salem 


The Commission considered extending the Howard, Needles, 
Tammen and Bergendoff consultant contract to May 31, 1975, for 
environmental impact work on I-205 in Multnomah County. Mr. Klabce 
stated that the extension is needed to complete the work on the 
environmental statement which the State must do now. The consuit- 
ant's work will be adding to the original statement and assisting 
with public hearings. The statement will be reprinted and then 
after analyzing the information received at the public hearing, 
there will be a final printing. The total cost of the work is 
estimated at $130,000. This includes $30,000 for additional air 
quality studies by The System, Science & Software, Inc. 


Mr. Jackson commented that this extension involves three 
projects totaling between 25 and 26 million dollars. The State is 
trying to expedite the clearance of these jobs in accordance with the 
order of the 9th Circuit Court. He stated it is not only important 
to keep the projects on schedule, but very important from the employ- 
ment standpoint of the area. The Commission approved the two agree- 


ments as recommended by Mr. Klaboe. 


The telephone meeting ee at 11:07 a.m. 
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December 18, 1974 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting by telephone at 10 a.m. in Room 135 of the State Highway 
Building is Salem, Oregon. Notice of the meeting was made by press 
release to newspapers of the general and local circulation through- 
out the State. The following persons were on the telephone at the 
locations given: 


Portland 
Glenn L. Jackson, Chairman 

Carl O. Fisher, Vice Chairman 

Robert L. Mitchell, Secretary 

George M. Baldwin, Director of Transportation 

F. B. Klaboe, Administrator and State Highway Engineer 


Klamath Falls 
Robert E. Veatch, Member 


Salem 
Anthony Yturri, Member 

Sam Haley, Deputy Director 

Walt Barrie, Chief Counsel 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 

A. E. Johnson, Deputy State Highway Engineer 

J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 

E. S. Hunter, Assistant State Highway Engineer 

R. L. Schroeder, Assistant State Highway Engineer 
C. W. Head, Supervisor, Commission Services 


There were others present from the Department of Trans- 
portation and representatives from the news media. 


The Commission approved the minutes of the regular meeting 
of November 25, 1974. 


HIGHWAY DIVISION 


A list of properties needed for highway and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the prop- 
erties if negotiations are not successful and thereupon adopted 
"Condemnation Resolution No. 2628," which resolution by this refer- 
ence is made a part hereof and filed in the Commission's files. 


ne 


December 18, 1974 


NAME & 
CAO NO. AMOUNT KIND OF DAMAGE REASON 


See 


John Young $ 356.51 Steel Bridge No assets 
Jr. 


74-37 


Clifford Directional sign No assets 
John 


Lindenburger 
74-58 


Leland W. 2 Neon sign Lives out of state 
Emmons 


74-97 


James A. Right-of-way Lives out 
Tremble fence 
74-115 


Gary L. Guardrail Unable to collect 
Benthin 
73-123 


John F. Guardrail Lives out of state 
Snyder 
73-74-182 


Alvarine Guardrail No assets 
Kennedy 
74-193 


Greyline Refuted State's 


Company version of accident 
74-214 


Mr. Talbot stated that he had no report at this meeting. 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit | 
Vice Chairman of Oregon Transportation Commission Exhibit 
Administrator and Highway Engineer Exhibit 
Director of Permits Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit 


December 18, 1974 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commis- _ 
sion on cases tried, cases settled and institution of legal proceed- 
ings filed against the Department of Transportation since the last 
Commission meeting. There were no questions. (See Exhibit G on 
file in the Commission's files in Salem.) 


Upon the recommendation of Mr. Barrie, the Commission 
abandoned the following miscellaneous claims totaling $126.09 which 
in his opinion do not warrant further action toward collection. 


NAME pas AMOUNT 
Altman, M. : 
Camper Court 25.00 
Chemawa Indian School 10.00 
Classic Publications 5.20 
Comm. Graphics 2.00 
Daves Cement Contractor 5.00 
Empire Publishing 29.10 
James, C. 6.40 
Marr, J. 1.50 
Solheim, A. 3.45 
Steffen, V. 10.00 
Wright, N. D. 6.00 
TOTAL $126.09 


Attention was given to the abandonment of 12 damage claims 

totaling $7,435.36. Mr. Barrie indicated that these claims do not 
warrant further action toward collection. Following his favorable 
recommendation, the Commission approved the abandonment of the 
following claims: 


NAME & 
CAO NO. AMOUNT KIND OF DAMAGE REASON 
West Coast $3,764.46 Buller's Bridge Accident caused by 
Trucklines wind 
70-476 
Virginia 140.00 Guardrail Lives out of state 
Harmon 
| 73-235 
Carla M. 312.03 Slavin Overpass Unable to locate 
Hake 
73-334 
Kelly D. 159.59 Guardrail Unable to prove 
Walker negligence 
74-3 
(continued on page 730) 
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approval as being most meritorious. The Commission approved projects 
in the following cities and authorized Mr. Klaboe to sign the agree- 
ments when prepared: (Specific projects shown in report on file in 
Commission files, Salem.) y 


CITY SCA CITY TOTAL 
Aumsville $ 25,000 $ 11,000 $ 36,000 
Canyonville 22,000 -- 22,000 
Detroit 20,000 oe 20,000 
Estacada 25,000 oe 25,000 
Hines 25,000 10,000 35,000 
Hood River 25,000 5,000 30,000 
Lafayette 25,000 an 25,000 
Lyons 14,000 -- 14,000 
Milton-Freewater 25,000 75,000 100,000 
Mt. Angel 25,000 17,000 42,000 
Scappoose 25,000 18,000 43,000 
Scio 25,000 5,000 30,000 
Sheridan 25,000 2,000 27,000 
Veneta 16,000 seve 16,000 
TOTAL $322,000 $143,000 $465,000 


Mr. Klaboe presented the following informational report 
of projects on which bids are to be received December 19, 1974. He 
mentioned the projects contain an explanation of plans concerning 
the establishment of footpaths and bicycle trails: 


(1) Fifteenmile Creek (Quarry) Bridge, Wilber West 
Road, Wasco County. Structure Project. 
Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, Subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 


(2) Main Street-Hawthorne Street (Forest Grove), 
Tualatin Valley Highway, Washington County. 
Signal Modification Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


(3) W. Illinois Street at N. Main Street (Newberg) , 
Yamhill-Newberg Highway, Yamhill County. Grade, 
Pave and Sign Project. 

A concrete sidewalk which may be utilized by 
pedestrian and bicycle traffic will be constructed. 


(continued on page 733) 
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The Commission considered a request from the City of Eugene 
to cancel a previously approved TOPICS Project (traffic operational 
procedures to increase capacity and safety) and undertake the project 
as a Federal Aid Urban System Project. Mr. Klaboe stated that this 
project has been investigated and is eligible for funding under the 
Federal Aid Urban System Program. Cancellation of the project under 
the TOPICS program is necessitated by the lack of TOPICS Funds 
available to the City. Following his favorable recommendation, the 
Commission approved the following request and authorized the Admin- 
istrator and State Highway Engineer to sign the agreement when 
prepared: 


Cancellation of Previously Approved Project 


Project Federal State 
City Section Estimate Share Share 
Eugene E. 28th Ave.-E. 36th Ave., $115,000 $69,000 $23,000 
Hilyard St. 
Total Cancellation $115,000 $69,000 $23,000 
SUMMARY BY FISCAL YEAR 1970, 1971 
(Federal Funds) and 1972 1973 Total 
Allocated Funds (Federal) $4,153,000 $870,000 $5,023,000 
Approved Projects (Corrected 4,153,000 939,000 5,092,000 
to Date) 
Balance $ --- $(69,000) $ (69,000) 
Cancellation 12-18-74 me 69,000 69,000 
Unprogrammed Balance 7 = po a See 
Total Federal State 
Jurisdiction Section Cost Funds Share 
Eugene E. 28th Ave.-E. 36th $200,000 $156,000 $22,000 
Ave., Hilyard St. 
(FAU 1090) 
Total New Project $200,000 $156,000 $22,000 


SUMMARY BY FISCAL YEAR 
(Federal FAU Funds) 1974 1975 Total _ 
Allocated Funds (Federal) $6,405, 362 $6,552,246 $12,957 ,608 


Approved Projects (Corrected 3,434,008 3,434,008 


to Date) 
Unprogrammed balance $2,971,354 $6,552,246 $ 9,523,600 
New Project 12-4-74 156,000 --- 156,000 
Unprogrammed Balance $2,815,354 $6,552,246 $ 9,367,600 


Mr. Klaboe presented a report and recommendation covering 
the program of street work in cities having a population of less 
than 5,000 under the $250,000 fund appropriated by Law for the ye 
1975. He mentioned that 53 applications had been received and all 
were carefully analyzed. There were 14 projects selected for 
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COUNTY & PROGRAMED STATE 
FAS NO. SECTION AND DESCRIPTION AMOUNT SHARE 


Columbia Milton Creek (Pittsburgh-St. Helens $ 60,000 $ 6,600 
816 Rd.) Br., M.P. 8.18, Structure 


Columbia Milton Creek (Pittsburgh-St. Helens 40,000 4,400 
816 Rd.) Br., M.P. 3.96, Structure 


Columbia Beaver Creek (McDonald Rd.) Bridge, 45,000 5,000 
854 Structure (rounded ) 


Linn DeFord Creek (Lyons-Mill City Rd.) 170,000 19,000 
124 Bridge Section (rounded } 


TOTAL $ 315,000 $35,000 


SUMMARY BY FISCAL YEARS 

(PAS Funds) = oe 1975 TOTAL 

Allocated Funds $4,108,000 $4,252,000 $8,360,000 

Approved Projects (corrected 4,108,000 _1, 100,000 5,208,000 
to date) 

Unprogramed Balance $3,152,000 $3,152,000 

Projects 12-18-74 315,900 315,000 


Se 


Unprogramed Balance $2,837,000 $2,837,000 


LEE 


The Commission considered a resolution designating the 
westbound lanes of a one-way couplet in the City of Newberg in 
Yamhill County as a part of the Pacific Highway West. Mr. Klaboe 
indicated that a couplet was developed with the City by an agreement 
in April of 1972 and is now in operation. The westbound lane of the 
couplet parallels the present Pacific Highway West. Following 
Mr. Klaboe's recommendation, the Commission adopted "Primary Highway 
Designation Resolution No. 51," which resolution by this reference 
is made a part hereof and filed in the Commission's files, Salem. 


The Commission considered the adoption of a resolution 
rescinding an original route survey of the Oro Dell-La Grande Sec- 
tion of the Old Oregon Trail in Union County. Mr. Klaboe stated 
that it has now been determined that the route will not be constructed 
and the original survey should be rescinded and authority granted 
to dispose of any right-of-way purchased for the route. Following 
Mr. Klaboe's recommendation, the Commission adopted "Survey Resolu- 
tion No. 254a," which resolution by this reference is made a part 
hereof and filed in the Commission's files, Salem. 


The Commission considered the abandonment of approximately 
one mile of the old right-of-way paralleling the new line of the 
Columbia County Line-Burlington Section on the Lower Columbia River 
Highway to Multnomah County. The Commission approved the abandon- 
ment as recommended by Mr. Klaboe and thereupon adopted “Abandonment 
Resolution No. 503," which resolution by this reference is made a 
part hereof and filed in the Commission's files, Salen. 
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(4) Birch Avenue-Crater Lake Highway (Medford), Rogue 
Valley Highway, Jackson County. Grade, Pave, 
Signals and Illumination Project. 
Footpaths and bicycle trails will not be established 
under this project as per ORS Chapter 366, Section 
2, Subsection 2(c), which states that "Footpaths 
and trails are not required to be established... 
where sparsity of population, other available ways or 
other factors indicate an absence of any need for 
such paths and trails." 


The City has submitted a grant application to the 
Oregon Traffic Safety Commission for funding to 
develop a bicycle trail master plan. Until this plan 
is completed and some guidelines established for 
bicycle trail construction, the City of Medford 
recommends that no trail be established on this 
project. 


(5) Little Deschutes River (Burgess) Bridge, FAS 555, 
Deschutes County. Structure Project. 
A concrete sidewalk which may be utilized by pedes- 
trian and bicycle traffic will be provided on a 
replacement-in-kind basis. 


(6) N.E. Killingsworth Street at Columbia Boulevard, 
N.E. Portland Highway, Multnomah County. 
Signal Project. 
Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


(7) Grants Pass Maintenance Building, Josephine County. 
Maintenance Building Project. 
Same as No. 6. 


(8) Jessie M. Honeyman State Park, Lane County. 
Utility Building Project. 
Same as Ne. 06. 


The Commission considered requests from Columbia and Linn 
Counties for Federal Aid Secondary Projects. Mr. Klaboe pointed 
out that these projects have been investigated and are eligible for 
FAS Funds. Upon his favorable recommendation, the Commission 
approved the following projects and authorized Mr. Klaboe to sign 
the agreements when prepared: 


(continued on page 734) 
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that present work directed toward the development of alternative 
winter driving aids be promoted and encouraged. It has been demon- 
strated that tires having garnet-grit embedded in the tread rubber 
performed comparably to studded tires on ice. By precluding the 

use of studded tires, new incentive will exist toward the refinement 
and development of alternative winter driving traction aids. Chair- 
man Jackson mentioned this action will allow a two-year phase out 

of the public's present investment in studded tires. The Commission 
accepted Mr. Klaboe's recommendation. (Copy of preliminary report 
in the Commission's files, Salem.) 


AERONAUTICS DIVISION 
No report. 

MASS TRANSIT DIVISION 
No report. 


MOTOR VEHICLE DIVISION 


No report. 


DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Wednesday, January 22, 1975, as the 
date for their next regular meeting. 


Attention was given to a work program for the continua- 
tion of the Portland Metropolitan Area Carpool Project. Mr. Baldwin 
mencioned that the Department of Transportation has operated the 
project since its inception on January 21, 1974. Tri-Met has 
reviewed the project and has agreed to assume responsibility for 
its operation for 1975. It is proposed that Tri-Met adopt the 
existing project including materials, services and part of the staff. 
The anticipated cost for 1975 is $81,084. Approximately $35,000 
would be offset by the unexpended balance from 1974. Tri-Met would 
be responsible for 10% matching funds ($4,608) and a Federal Highway 
Administration grant of $41,476 would be sought. Following his 
favorable recommendation, the Commission approved the program and 
authorized Mr. Klaboe to sign an agreement with Tri-Met in their 


behalf. 


December 18, 1974 


Attention was given to an agreement with Multnomah County 
for the installation of a traffic signal at the intersection of 
N.E. Killingsworth Street (Northeast Portland Higliway) and Columbia~ 
Boulevard. Mr. Klaboe said the agreement calls for the State to 
prepare all plans, specifications and contract the work. After 
completion of the work, the State will maintain the signal and the 
County will pay for all power consumed. The total cost is estimated 
at $42,600 which will be funded by Federal Title II monies. Following 
Mr. Klaboe's recommendation, the Commission approved the agreement. 


The Commission considered a supplemental agreement with 
Skidmore, Owings & Merrill for additional costs incurred on the 
Corridor Impact Analysis and Multiple Use Development Study for 
Interstate 80N in the City of Portland, Multnomah County. Mr. Klaboe 
stated that the work was essentially completed on this project 
March 1, 1974. The Finance Branch has conducted an audit for the 
purpose of making final payment. As a result of this audit and in 
accordance with previous agreements, the State has an obligation to 
compensate the consultant for additional costs incurred as follows: 


Additional project costs and fees $ 55,163.60 
Audit markup adjustment 141,614.59 
Total $196,778.19 


These costs have been approved for Federal participation by the 
kederal Highway Administration. The Commission approved the supple- 
mental agreement as recommended by Mr. Klaboe. 

~~“ 

Mr. Klaboe reported on a preliminary report recently sub- 
mitted to the Commission on the use and effects of studded tires in 
Oregon. He stated the use of studded tires in Oregon was first 
authorized in 1967 and has increased to a State-wide average of 9. 
for the winter of 1973-74. The surfaces are showing wear especi 
on highways of high traffic volumes. Studded tires have been 
to decrease the stopping distance of vehicles operating on soft 
glare ice and densely packed snow. The major decrease occurs when 
ice forms on pavement surfaces at temperatures near freezing. As 
the temperature drops, the decrease in stopping distance on icy 
pavements diminishes. When temperatures fall beiow zero degrees 


Fahrenheit, tests show there is little difference in stopping dis- 
tance between studded and unstudded tires. The continued usage of 
studded tires on heavily traveled highways causes rutting of the 


wheel tracks of pavement lanes. He indicated some ruts have been 
found to be one-half inch or more in depth. Water ponding in thes: 
ruts increases the potential for hydroplaning and loss of vehicle 
control. In freezing weather, the ruts created by studded tires 
fill with ice and snow which cannot be readily removed by snow pl 


The snow and ice filled ruts create driving hazards for all 

Mr. Klaboe recommended that the Com ion ask the 
Legislature to prohibit the use of studded tir m Oregon highw 
after April 30, 1977. Prior to this date, it is suggeste: 
authorized use of studded tires continue as at present If! 
November 1 through April 30 of each year. He further rec 
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REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


No —l  . procs Pacific Hwy. East at Gloucester St.(Gladstone) Sec. 
. TOPICS 
Type of Work __Ttaffic Signal Installation F.A. Proj. No._1-5025(29) 


County Clackamas 


Pacific Highway East 


Highway 


No. of Bidders___@ __ Low Bidder__Christenson Electric, Inc., Portland 
Low Bid S 46,086.50 Contract No. 8089 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
City of Gladstone and the FHWA is received and 
the sum of $6,270.00 is deposited by the City. 


" Wo. 2 project _M-P. 2.8 and M.P. 7.0 Slide Section of FAS 609 
Type of Work __Grade and Pave egg Proj. Mo. ER 321(1) 
Couny____ Columbia Highway ____ FAS 609  —s_ 


Columbia West Materials & 
No. of Bidders__15 __ Low Bidder Constructors, Inc., Longview, WA 


Low Bid 3.7 425445.00 Contract No. 8090 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


3 


Birch Ave.-Crater Lake Hwy. (Medford) Section 


No. 
Type of Work_ Gradina, Paving & Traffic Signals ¢.a. proj). no. __1-5019(5) 
County__wJackson Highway Rogue Valley 


No. of Bidders__t_______-—s Low Bidder 


Project 


Low Bid S$ 


Engineer's Recommendations: Proj ect Withdrawn. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate U/aA5/04 


The meeting was adjourned at 10:24 a.m. 


Chai 


Commissioner 


Commissioner 


huge ery i o idiimant™ 


Commissioner 


4, Metter. 


Commissioner 


OH. tev 


Commission Services 
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See eee 2 OSTA NTA ONG (ee 


A. 


No.——4_._ Proc OPEGon Coast Hwy. at Hemlock Section 


Type of Work __Traffic Signal Installation _ F.A. Proj No... > Sake 


County ce ee ol |) ee renee 
No. of Bidders __3___ Low Bidder__Hansen Electric Company, Coos Bay ___ 
Low Bid 520,301.20 Contract No. 8091 


Engineer's Recommendation: Award to low bidder. 


* No. 5 Project Terwilliger Bikeway 


Type of Work Grading and. Paving tik gent to: eee 
Lewis & Clark College | Law 
County_____ Multnomah Ss Highway_School-Tryon Creek Parl _ 


Se atte. -o Low Bidder _ochirader Constr. Co., Inc., Portland 


cow eg $:024205,00 Contract No. 8092 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Bureau of Outdoor Recreation is received. 


i Cape Lookout State lark Ex — . 


Type of Work__ Utility Building FA. Proj. No ae) 


eee ee en 
No. of Bidders Z Low Bidder__DONald \!. Thompson, Inc., North Bend 


Low pias 99,648.00 Contract No. 8093 


Engineer's Recommendations: Award to Low Bidder 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
BO be: 


A. 


No.7  Prower___. Tygh Creek (Tygh Valley) Bridge 


Type of Work =. Grads ng_and Structure __._ F.A. Proj. No __ER=308(2) 


County___ Wasco trighway__FAS 31] (Tygh Valley Road) 
No. of Bidders .... Low Bidder Workman Con trac tor = Inc., Ca a 


Low Bid s_189 396.50) Contract No. 8094 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


" On November 25, 1974, I accepted the Administrator and State Highway 
Engineer's recommendations for award of the projects on which bids 
were received November 21, 1974, and authorized him to sign the con- 
tracts when conditions for the award have been met. 


“"h vy, by day of 


es 


Glenn L. Jackson, ‘ 
Oregon Transportat Gommis ‘ion 


A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you au- 
thorized me in my official capacity to exercise certain 
authorizy on behalf of the Oregon Transportation Commis-~ 
sion. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed 
on the attachment hereto and report this action for your 
official records. 


Dated this A? day of Viet » 1974. 
/ A 
74 


Attachment: 

1) Options accepted (25) Report of November 22, 1974 

2) Agreement with City of Ashland approved 

3) Relinquishment to Josephine County approved 

4) Partial release of 1945 sign restrictions approved 
(File 11758) 

5) Direct sale authorized (File 43191) 

6) Supplemental agreement with N. Tillamook Sanitary 
Authority approved. 


Re foe a a a ee 


Number Name Consideration 
48327 Lewis and Clark College . == 
48074 Stutzman, Caroline 350.00 
47876 Conaway, Fred C. & Myrtle L. 80.00 
48056 Dixon, Walter O. & Clara E. 10,200.00 
1-127.68 Dennis, Walter V., Nellie M., 

Donald L. 9,135.00 
1-230.88 Sheppard, H.L. & Phillips, 

Roy R. 195.00 
1-277.88 Dardanelle Trailer Park 710.00 
1W-76. 28 Weigel, Wayne E. 150.00 
2W-115.24 Webking, Yvonne C. & Jennings, 

Charles C. 120.00 
1W-115.55 Webking, Yvonne C. & Jennings, 

Charles C. 75.00 
1W-115.55 Webking, Yvonne C. & Jennings, 

Charles C. 90.00 
7-2.62 Horn, A. D. 120.00 
7-247.71 Cunningham, Clarence C. 30.00 
9-280.15 James, Delbert 100.00 
15-8. 33 Gray, Hubert 90.00 
15-8.69 Michael, Don W. 60.00 
18-9.12 Tiner, Sigle B. 120.00 
31-6. 20 Rickert, L. 60.00 
31-6.94 Dull, Mrs. S. D. 90.00 
31-7.54 Burger, Sophia 150.00 
31-7.83 Burger, Sophia 150.00 
31-8. 46 Morse, Lora 90.00 
47-51.84 Maller, Vernon N. 90.00 
47-52.82 Rufener, William H. 240.00 
7 signs National Advertising Company 4,115.00 

25 Transactions Total $22,345.00 


Agreement with the City of Ashland covering the connection 
of the Port of Entry sewage facilities to the Ashland sewage 


Right of Way Report of November 22, 1974 


OPTIONS TO PURCHASE REAL PROPERTY 


system on the Pacific Highway in Jackson County. 


Relinquish to Josephine County excess lands to be used in the 
extension of Pearce Park Access Road on the Grants Pass-Rock 
Point Section of the Pacific Highway in Josephine County. 

Piles 27184 & 27185 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate “/- 2 72- 77 __ 
= 742 « 


4. 


5. 


A 


Partial release of 1945 sign restrictions to owners of property 
on the Steiwer Hill-Albany Section of the Pacific Highway in 
Linn County. File 11758 


Direct sale of 3,497 sq. ft., more or less, excess lands to 
Palmer 0. and Louise M. Ode for a minimum consideration of 
$875. Ross Island Bridge-S.E. Reedway Section of Pacific 
Highway East in Multnomah County. FHWA approval has been 
secured. File 43191 


Supplemental agreement with the North Tillamook Sanitary Au- 
thority to construct a sewage facility within Nehalem Bay State 
Park in Tillamook County and to connect with the Authority's 
sewage treatment facilities. The completion date was April 1, 
1974, but due to delays in contract letting and the construction 
work, it is necessary to extend the agreement to July 1, 1975. 
(Parks Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_L/-l 2- 7K Vie 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation of Telephone Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the following agreement and re- 
port this action for your official records: 


On November 22, 1974, I gave telephonic approval 
to F. B. Klaboe for an agreement with Gerald D. 
Jacobson to conduct two one-day technical train- 
ing need assessment workshops for the purpose of 
helping to establish technical training objectives 
for each of the five Regions and the Metropolitan 
Region for the Oregon State Highway Division. 


Glenn L. 
Oregon Trans 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I approve all actions listed on the attachment 
hereto and report this action for your official records. 


Dated this wi day of Vows) Mate, 1974 


Glenn L. Jackson, 
Oregon Transporta 


irman 
Commission 


Attachment List: 


1) Options accepted (31) Report of November 29, 1974 

2) Public sale authorized (File 27607) 

3) Public sale authorized (Files 39138, 39139) 

4) Direct sale authorized (File 45376) 

5) Assignment of contract to David Ewy (File 33063) 

6) Agreement with Union Pacific Railroad Company and 
Southern Pacific Transportation Company approved 

7) Agreement with Southern Oregon Ski Association 
approved 
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Right of Way Report of November 29, 1974 
OPTIONS TO PURCHASE REAL PROPERTY 


L 

Number Name Consideration Page 
41978 Continental Forest Products Co., 

Huskey, Michael, Morris, Kathleen $ 8,500.00 6 
44481-10 Gerchow, Emil Kurt, & Mary 400.00 1 
47886 Taft, Max W. and Phyllis E. 6,800.00 Z 
47895 Noble, Ray L, and Iola C. 1,700.00 2 
48103 Robertson, W. H. and Arvie 1,420.00 2 
48104 Sisemore, Millard G. & Mable R. 350.00 3 
48139 Wallace Truax Oil Co. of Sweet Home 30,000.00 3 
48237 Marshall, Robert L. & Hilda May 200.00 5 
48283 Phares, Richard L. & Wilma M. 4,600.00 4 
2W-94.58 Bergman, Katherine 72.00 10 
2W-96.63 Marubeni America Corporation 72.00 10 
6-369.14 Wynn, Eugene W. 120.00 = 
7-242.03 Zueger, Albert M. 60.00 7 
7=-252.17 Wood, Donald 96.00 7 
7-252.38 Anderson, Carlton Y. 72.00 7 
7-254.32 Nelson, Roy J. and Mary Ellen 60.00 7 
4 signs Rutten, James 558.00 7 
8-14.72 B. L. Davis Ranch, Inc. 120.00 8 
9-71.46 Estate of Louis Fleck 150.00 10 
9-223.50 Lakeside Chamber of Commerce 1,580.00 8 
15-7.67 Berean Assembly of God 250.00 8 
15-9.53 Hope, Donna Gwynn 108.00 8 
15-15.09 Irvin, Arthur J. 120.00 8 
15-109.58 Dufur, Richard 105.00 8 
10 signs National Advertising Company 8,555.00 10 
31-7.20 Burger, Joseph 210.00 9 
39-0. 32 H. L. Robinson Company 300.00 10 
39-41.63 Bernards, Marvin 144.00 9 
39-42.20 Bernards, Marvin 180.00 9 
39-43.47 Reintsma, Fae 150.00 9 
47-45.27 Winters, Raymond 120.00 9 

31 Transactions $67,172.00 


2. Public Sale of 1.82 acre, more or less, excess property on the 
Middleton-Rex Hill Section of the Pacific Highway West in Washington 
County for a minimum consideration of $5,200. File 27607 
(Right of Way Branch) See Real Property Resolution No. 667. re) 


eb - 
pPPe] W- ; 
APPROVED BY CHAIRMAN ED. 


GLENN L. JACKSON FE ag gy 
pare L2-Y—- DF a 
Qae - 


A_ 


3. Public sale of 2,860 sq. ft., more or less, excess property on the 
Pendleton Section of the Old Oregon Trail Highway in Umatilla 
County for a minimum consideration of $7,150.00. Federal approval 
has been given. Files 39138, 39139 (Right of Way Branch) See 
Real Property Resolution No. 668. 
4. Direct sale of 0.3 acre, more or less, excess property on the Parkdale 
Fikes Corner Section of the Mt. Hood Highway in Hood River County 
to Arno and Wanita Nelson for a minimum consideration of $200.00. 
File 45376 (Right of Way Branch) 


5. Assignment of Contract for contract sale to David B. Ewy approved 
in 1973 and now being assigned to Ticor Relocation Management 
Company and Joseph V. and Genevieve D. Cardoza. Alder Cr.-Wildwood 
Section, Mt. Hood Highway, Clackamas County. File 33063 

(Right of Way Branch) 


6. Agreement with Union Pacific Railroad Company, Southern Pacific 
Transportation Company and the Highway Division for a six-month 
renewal of the existing contract for the rental of the Steel 
Bridge in Portland, Multnomah County. This is needed because 
the railroads cannot possibly complete the proposed long-term 
contract before the end of the year. Renewal to cover period 
from December 31, 1974, to June 30, 1975. (Right of Way Branch) 


(i Agreement with Southern Oregon Ski Association for snow removal by 
the Highway Division on the parking lot of Mt. Ashland ski area 
in Jackson County. Annual cost of the service is estimated to be 
$50,000. (Maintenance Section) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare L2- $= 2Y _ 
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TO: Oregon Transportation Commission 


FROM: Report of Confirmation of Telephone Action 
Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I approved on December 4, 1974, the following agree- 
ment: 

x 

Revised agreement with the Corps of Engineers 

for resigning Interstate 80N to advise of 

visitor's facilities at The Dalles Dam in Wasco 

County. This agreement reflects a change from 

the original $6,600 to the re-estimated $8,300 

that will be necessary for the completion of 

this resigning. (Maintenance Section) 


* Word "revised" is misused. This is the lst and only 
agreement covering this item. The word "revised" was 
used in the sense that it was revised before it was 
approved by Mr. Jackson. 
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TO: 


SUBJECT: 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the Com- 
mission, I approve all actions listed below and report this for 
your official records: 


1) 


2) 


Permit from the Corps of Engineers for 
placing 4,000 cubic yards of riprap 
material on approximately one-half mile 
of bank line of the Coquille River at 
Bullards Beach State Park in Coos County 
as erosion control. (Parks Branch) 


Supplemental throughway-air space lease 
agreement with the City of Eugene cover- 

ing approximately 0.33 acre of landscap- 

ing in addition to the area now under 
contract beneath the I-105 viaduct (7th 
Avenue-Willamette River Section of Eugene- 
Springfield Highway, Lane County). The 
original agreement of July 27, 1971, remains 
in full force and effect. (County-City Unit) 


Dated this 


Glenr L. Jackson 


Oregon Transport Commission 


. PARE BG 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 


NO REPORT 


On behalf of the Commission and under its authority delegated to 
me to award contracts when certain conditions have been fulfilled, 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


I awarded the following contracts: 


1) 


2) 


3) 


4) 


12-10-74 


Traffic signal installation at Gloucester Street 
in Gladstone on Pacific Highway East, Clackamas 
County. Bids received November 21, 1974. Con- 
tract No. 8089 awarded December 5, 1974, to 
Christenson Electric, Inc., Portland, at 
$46,086.50. 


Work on M.P. 2.8 and M.P. 7.0 Slide Sections of 
FAS 609 in Columbia County. Bids received 
November 21, 1974. Contract No. 8090 awarded 
December 2, 1974, to Columbia West Materials and 
Constructors, Inc., Longview, Washington, at 
$242,445. 


Grading and paving the Terwilliger Bikeway, Unit 4, 
Lewis and Clark Law School-Tryon Creek Park Sec- 
tion, Multnomah County. Bids received November 21, 
1974. Contract No. 8092 awarded December 2, 1974, 
to Schrader Construction Co., Inc., Portland, at 
$87,365. 


Tygh Creek (Tygh Valley) Bridge Section of FAS 311 
(Tygh Valley Road) in Wasco County. Bids received 
November 21, 1974. Contract No. 8094 awarded 
December 2, 1974, to Workman Contractors, Inc., 
Canby, at $189,396.50. 


i Klaboe 
nistrator and Highway Engineer 


iT 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and Acceptance 
Contract No. Section and Highway Date 


E. D. Blumer Crushing Shaniko Rock Production, November 26, 1974 
Co., Inc. Sherman Highway, Wasco 
No. 8013 County 


Holst Construction Co. Little Deschutes River December 4, 1974 
No. 7945 (Montgomery) Bridge, 
FAS 793, Deschutes County 


L. W. Vail Co., Inc. Willow Creek-Vale, John December 4, 1974 
No. 8043 Day Highway, Malheur 
County 


December 12, 1974 ; Le So 
minfstrator and State Highway Engineer 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accordance 
therewith for the Commission, I report the following for your official 
records: 


On behalf of the Commission and under its authority delegated 
to me to approve and execute indentures of access, I have approved 
the following changes in locations and have executed the necessary 
document to show the changes in the public records. 


te File 39215, L-5496, Ingam 
Nestucca Bay-Neskowin Sec., Oregon Coast Highway, 
Tillamook County. 
Federal Highway approved January 9, 1974. 


As constructed Eliminate Rights 
Engineer's Station Engineer's Station 


26+00 26+40 
File 44296, L-6462, Rivers 
Eagle Creek-Estacada Sec., Clackamas Highway, Clackamas 
County. 
Federal Highway did not participate in the purchase of right 
of way or in the construction of this project; therefore its 


concurrence in this matter is not necessary. 


As constructed Eliminate Rights 
Engineer's Station Engineer's Station 


968+75 969+05 


Dated this fre day of , » 1974. 


hood and State Highway Engineer 


Si ee ee ee 


r Taree TOS ME ELT TE TENN YS LORE LI IS A NT EEO IT AE 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


December 12, 1974 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 
my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I report this action for your official records. 


Disposal of Personal Property: 

Miscellaneous Sales 29 $36,774.00 
Land Sales 5 12,360.00 
Timber Sales ] 179 .63 
Rent Revenues - November 1974 58,318.45 


Total $107 ,632 .08 


Right of Way Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


Be TI an tt edt m./h ine ee Aaa Bs OL oe MRA 


a 


REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff Cause of Action _ Plaintiff Judgment 


Eldon W. Snow 


Housing 
Additive 
L-6757A 

County: Multnomah 


The Court of Appeals affirmed the judgment of the Trial Court that 
denied a housing additive to Dr. Snow. The Court of Appeals also 

ruled that the only appeal available, if any, was limited to a peti- 
tion under the Administrative Procedures Act. 


Dr. Snow's house located in Maywood Park was acquired for right-of- 
way for 1-205. He was ruled ineligible for a housing additive. 
Thereafter, he was given a hearing before the Relocation Review 
Board who denied his petition. Thereafter, the highway administra- 
tor affirmed the action of the review board. All of the admini- 
strative steps were approved. The case is now closed. 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant Iffer Anpraisal Settlement 


pe eS cen A SAS 


Thea 0. Kipp ee 
efault 

L-6230 Judgment) 

R=43419 


Section: Lake Road Interchange-Clackamas River Unit 

Highway: East Portland Freeway 

County: Clackamas 

Approved by: Walter L. Barrie Date: December 12, 1974 


Rainier Properties, Inc. $100,000 $102,210 $112,400 


L-7064 
R-46953 


Section: N.E. Sandy Blvd.-N.E. Glisan Street 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Walter L. Barrie Date: December 12, 1974 


: 
: 
| 


iBiT_ CO 


, ‘ 
INSTITUTION OF LEGAL PROCEEDINGS FILED AGAINST DEPT. OF TRANSPORTATION 


L-7147 Holly Dianne Hermanson v. Lane County and L-7148 Jennifer 
Stone v. Lane County: Both of these Teague arise out of the 
Same accident. Holy Hermanson was the driver of the vehicle that 


collided with a vehicle driven by David Grange at the int-rsection 
of 19th and Franklin in a private drive in Lane County. 


Jennifer Stone was a passenger in the car driven by Holly Hermanson. 


The plaintiffs allege that the county and state were negligent in 
failing to properly inspect, maintain and construct and care for 
the intersection and approaches thereto of 19th Street and Franklin 
Boulevard. Case No. L-7147 is in the amount of $300 and Case No. 
L-7148 is in the amount of $4,102.75. 


Both cases have been referred to the State's insurance carrier for 
the defense of the State. 
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VOLUME 2 
PART 2 
COMPLETE 
MINUTES OF OREGON TRANSPORTATION COMMISSION 
COVERING PERIOD 
FROM 
JANUARY 1, 1975 
TO 


JUNE 30, 1975 


HEADQUARTERS AND GENERAL OFFICE OF DEPARTMENT 
LOCATED AT SALEM, OREGON 


, ES 


INDEX 
TRANSPORTATION COMMISSION 


MINUTES 


JULY 1, 1974, THROUGH JUNE 30, 1975 


The first items are listed in alphabetical order 
without geographic location according to Division. 
These are subjects which cannot be identified with 
a specific location, such as a County. Following 
this group are items listed by County, Highway, City 
or Park. 


TRANSPORTATION COMMISSION 


Date Page 

Commissioners sworn in 3-31-75 857 
Commission meeting dates 7-30-74 502 
8-29-74 553 

9-25-74 602 

10-30-74 646 

11-25-74 694 

12-18-74 736 

1-22-75 772 

2-26-75 822 

3-31-75 871 

4-29-75 920 

5-30-75 982 

6-30-75 1046 

Commission (telephone) meetings okayed 10-30-74 647 
11-25-74 694 

Commission minutes approved 7-30-74 489 
8-29-74 541 

9-25-74 595 

10-30-74 632 

11-25-74 685 

12-18-74 728 

1-22-75 759 

2-26-75 808 

3-31-75 857 

4-29-75 909 

5-30-75 968 

6-30-75 1031 


Commission policy re outdoor advertising signs 2-26-75 809 


AERONAUTICS DIVISION 


Date 


Administrative Rules (temporary) re financial 
aid to municipalities program - airports 2-26-75 


Administrative Rules re financial aid to munici- 
palities program rules & procedures - 


hearing scheduled 5-30-75 
Airports 
Hearing re airport standards 4-29-75 
Minimum standards for airports 
(Administrative Rules adopted) 11-25-74 
Air service to China 11-25-74 
Aviation policies (State) 11-25-74 
Aviation System Plan 3-31-75 
Aviation System Plan Technical Report 11-25-74 


Civil Aeronautics Board 
Economic discrimination resolution 
against American air carriers (landing 
fees and ground charges) and in 


transporting US mail 11-25-74 
Flight school - Federal Veterans Administration 

for GI flight school programs 10-30-74 
Funds 


Increase of funds in State limitation to 
pay for airport development aid program 
projects until Federal Funds available. 10-30-74 


FAA apportionment funds 8-29-74 
Forest Spray Pilots 3-31-75 
Governor's Transportation iask Force 8-29-74 


Resolution requesting economic instability 

of airlines be relieved by avoiding é, 

increased fuel costs for planes 2-26-75 
Resolution to Civil Aeronautics Board re 

economic discrimination against air 

carriers for landing fees & ground charges 11-25-74 
Radio gear-air search and rescue 8-29-74 


State Aviation Policies 11-25-74 


(Cont inued) 


981 


919 
693 
695 
693 


869 
693 


694 


645 


645 


552 


870 


552 


822 


694 


551 


693 
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DIRECTOR, DEPARTMENT OF TRANSPORTATION 


Date Page 
Administrative Rules 6-30-75 1046 
Air service to China 11-25-74 695 
Bardsley-Haslacher agreement 7-30-74 502 
Delegation Order No. 10 
hearings re administrative rules 6-30-75 1046 
Equipment for Fiscal Officer 11-25-74 695 
Formula funds for metropolitan planning 1-22-75 772 
Funds - metropolitan planning 2-26-75 822 
Personnel 
Manager of Information Systems 11-25-74 695 
Ward - Harvey introduced 7-30-74 502 
Public Opinion Survey 7-30-74 502 
Resolution re increased fuel costs for planes 2-26-75 822 
MARION COUNTY 
SALEM 
Formula - funds for metropolitan planning ‘1-22-75 772 
Mid Willamette Valley Council of Govts. 
operations plan transportation 1-22-75 773 
MULTNOMAH COUNTY 
PORTLAND 
City agreement transportation planning 11-25-74 695 
Formula - funds for metropolitan planning 1-22-75 772 
System Design Concepts 11-25-74 695 
Tri-Met Carpool Project 12-18-74 736 
POLK COUNTY 
Mid Willamette Valley Council - 
operations plan transportation (Salem) 1-22-75 773 


AERONAUTICS DIVISION CONT. 


Date Page 
MARION COUNTY 
Aurora Airport 7-30-74 500 
Aurora Airport 4-29-75 918 
SALEM 
Mid-Willamette Valley Council of Govts. 
land use plan 3-31-75 870 
POLK COUNTY 
Independence Airport 2-26-75 821 
UMATILLA COUNTY 
PENDLETON 
Heliport transferred to hospital 1-22-75 771 
UNION COUNTY 
LA GRANDE 
Environmental impact airport study 5-30-75 981 
WASCO_ COUNTY 
THE DALLES 
The Dalles Airport 1-22-75 770 


AERONAUTICS DIVISION CONT. 


COOS COUNTY 
Powers airport 
Powers State Airport grant 
Powers airport (development aid program) 
NORTH BEND 
Financial aid grant 


DESCHUTES COUNTY 
Close Stearns Airport 
REDMOND 
Improve airport 
Airport improvement 
Crash fire & rescue vehicle 


DOUGLAS COUNTY 
Tri-State Airport flood damage 
ROSEBURG 
Grant master plan study airport 
Seal pavement paint markings 


GRANT COUNTY 
John Day Airport 
John Day Airport 
John Day Airport Runway 


JACKSON COUNTY 
AS HLAND 
Airport improvement 
Purchase visual approach slope indicators 


LAKE COUNTY 
Paisley airport lighting 


LINCOLN COUNTY 
Siletz Bay Airport condemnation 
Siletz Bay Airport option 
Siletz Bay Airport 
Siletz Bay Airport 
Siletz Bay Airport 
Siletz Bay Airport funds 


“INN COUNTY 
LEBANON 
Condemnation authorized 
Airport options for easement 
Lebanon Airport annexation 


(Continued) 


Date 


3-31-75 
10-30-74 
10-30-74 


11-25-74 


1-22-75 


2-26-75 
3-31-75 
10-30-74 


8-29-74 


2-26-75 
3-31-75 
10-30-74 


4-29-75 
5-30-75 


10-30-74 


10-30-74 
7-30-74 
1-22-75 
3-31-75 
6-30-75 

10-30-74 


6-30-75 
9-25-74 
10-30-74 


Page 


869 
644 
645 


694 


771 


821 
869 
646 


551 


870 
981 


821 
870 
645 


919 
981 


646 


644 
500 
770 
870 
1105 
645 


1044 
601 
645 


MASS TRANSIT DIVISION CONT. 
Date Page 
MARION COUNTY 
Salem - Urban Mass Transportation Administra- 
tion 3-31-75 871 
Salem - Mid Willamette Valley Council of 
Governments Carpool 7-30-74 501 
MULTNOMAH COUNTY 
Portland - elderly handicapped persons 3-31-75 908 
Portland - funds for special transportation 7-30-74 501 
Portland - agreement special transportation 7-30-74 501 
SHERMAN COUNTY | 
4 
Mid Columbia Economic Development District 3-31-75 908 | 
j 
| 
WASCO COUNTY | 
Mid Columbia Economic Development District 3-31-75 908 | 
oj- 
a RSE DSS Sea eee 


MASS TRANSIT DIVISION 


Annual Report - Mass Transit 
Budget - 1975-1977 


Car Pool Project Report 
Commuter Bus Portland to Salem 


Delegated Authority Report 


Delegation Order No. 7 


Elderly and handicapped program 


National Mass Transportation Assistance Act 


Public Transportation Financial Assistance 
Program 


Rural Highway Public Transportation Demon- 
stration Program 


Technical Resource Program 
Urban Mass Transportation Adm. Program 
Willamette Valley Transportation Study 


(WICHE) 


COLUMBIA COUNTY 


Columbia County Council of Seniors 


JACKSON COUNTY 


Transit Development Study 


LANE COUNTY 
Eugene - Lane Transit District UMT 
Springfield - Lane Transit District UMT 


(CONTINUED) 
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Date 


1222-75 
3-31-75 


7-30-74 
8-29-74 


10-30-74 
3-31-75 


8-29-74 


1-22-75 
4-29-75 


11-25-74 
9-25-74 
5-30-75 
6-30-75 
7-30-74 
7-30-74 


1-22-75 


10-30-74 


3-31-75 


3-31-75 


Page 


771 
871 


501 
552 


646 
871 


552 


771 
919 


694 
601 
982 
1044 
501 
501 


771 


684 


908 


908 


871 
871 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS 


AASHTO Dues for 1975 
AASHTO Materials Reference Lab 


Advertising rates for Oregonian and 
Oregon Journal papers 


Air Study 
Air Quality Study - Systems, Science 
and Software 
Oregon Graduate Center - air study 
Beach - Eli Bangs film logs from beach 


Bicentennial signs - trails 


Bicycle and footpath report 


Bicycle Design Manual 
Bicycle Design Publication 


Bond Sale Resolution 
Bonds - bids read and awarded 


Bureau of Outdoor Recreation - advisory 
committee 


Cases Tried 


Date 


1-22-75 


10-30-74 


4-29-75 


8-29-74 
5-30-75 


6-30-75 
4-29-75 


7-30-74 
8-29-74 
9-25-74 
10-30-74 
11-25-74 
12-18-74 
1-22-75 
2-26-75 
3-31-75 
4-29-75 
5-30-75 
6-30-75 


9-25-74 
7-30-74 


7-3-74 
7-9-74 


3-31-75 


7-30-74 
8-29-74 
9-25-74 
10-30-74 
11-25-74 
12-18-74 
1-22-75 
2-26-75 
3-31-75 
4-29-75 
5-30-75 
6-30-75 


MOTOR VEHICLES DIVISION 


Date Page 

Alcohol Safety Project 6-30-75 1044 
Budget increased 8-29-74 553 
Car inspection - mechanical safety 6-30-75 1045 
Defensive driving course 8-29-74 553 
Gas revenue and registration 3-31-75 871 
Gas tax-vehicle registration 4-29-75 920 
Habitual Offenders Act 8-29-74 553 
Legislative Bills - computer service 9-25-74 601 
Legislative Bills - personnel expense 9-25-74 601 
Legislative Report 6-30-75 1045 
Motor vehicle revenue 8-29-74 553 
Suspension Order - personal service 6-30-75 1044 
Tri-Met Vehicle Fuel Dealer's Tax 10-30-74 646 
Vehicle Registration Report 8-29-74 553 
1-22-75 772 


Ward, Harvey introduced 7-30-74 502 


HIGHWAY DIVISION 
NON-GEOGRAPHIC ITEMS CONT. 

Date Page 

Condemnation Authorized 7-30-74 489 
8-29-74 541 

9-25-74 595 

10-30-74 632 

11-25-74 685 

12-18-74 728 

1-22-75 759 

2-26-75 808 

3-31-75 857 

4-29-75 909 

5-30-75 968 

6-30-75 1031 

Condemnation Cases (written offer) 2-26-75 809 
Condemnation Offers 7-30-74 534 
9-25-74 624 

10-30-74 673 

11-25-74 719 

1-22-75 801 

1-22-75 802 

2-26-75 846 

2-26-75 847 

3-31-75 900 

4-29-75 963 

5-30-75 1024 

6-30-75 1097 

6-30-75 1098 

Contracts Accepted 7-30-74 525 
8-29-74 585 

9-25-74 618 

10-30-74 669 

11-25-74 714 

12-18-74 752 

1-22-75 798 

2-26-75 843 

3-31-75 894 

4-29-75 960 

5-30-75 1017 

6-30-75 1090 


a 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Cases tried clarification 


Cases Settled 


City 
City Street Program 


Highway Fund to Cities (12%) 


Special City Allotment Program policy 
Urban System Allocation to Cities 


Claims 
Abandon damage claims 


Property Damage Claims (Quarterly Report) 


Miscellaneous abandoned 


Date 
7-30-74 


7-30-74 
8-29=74 
9-25-74 
10=30=74 
11-25-74 
12-18-74 
1-22-75 
2-26-75 
3-31-75 
4-29-75 
5-30-75 
6-30-75 


12-18-74 


8-29-74 
10-30-74 
1+22-75 
4-29-75 


5-30-75 
2-26-75 
8-29-74 
12-18-74 
4-29-75 
7-30-74 
10-30-74 
1-22-75 
4-29-75 


12-18-74 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Counties 
Emergency Repair Projects 


FAS Projects 


Funds to Counties (20%) 


Deer - vehicle accident study 


Delegated Authority Report 


Delegated Authority Report (Legal) 


Delegated Authority Report (Scenic Waterways) 


« 


Date 


10-30-74 


7-30-74 
8-29-74 
2-26-75 
3-31-75 


7-30-74 
10-30-74 
1-22-75 
4-29-75 


10-30-74 


7-30-74 
8-29-74 
9-25-74 
10-30-74 
11-25-74 
12-18-74 
1-22-75 
2-26-75 
3-31-75 
4-29-75 
5-30-75 
6-30-75 


7-30-74 
8-29-74 
9-25-74 
10-30-74 
11-25-74 
12-18-74 
1-22-75 
2-26-75 
3-31-75 
4-29-75 
5-30-75 
6-30-75 


11-25-74 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Contracts awarded by Administrator & Commission 7-30«74 506 
7-30-74 517 
7-30-74 527 
8-29-74 556 
8-29-74 558 
8-29-74 575 
8-29-74 583 
9-25-74 607 
9=25=74 619 
10-30-74 656 
10-30-74 670 
11=25-74 699 
11-25+74 716 
12-18-74 738 
12-18-74 751 
1-22-75 784 
1-22-75 797 
‘ 2-26-75 828 
2-26-75 842 
3=31+75 878 
3-31-75 883 
3-31-75 896 
4-29-75 926 
4-29-75 930 
4-29-75 943 
4-29-75 958 
5=30-75 988 
5-30-75 997 
5+30-75 999 
5=30«75 1007 
5=30+75 1014 
6-30-75 1050 
6-30-75 1069 
6=30+75 1077 
6-30+75 1088 
6-30-75 1091 
Contracts 
Federal aid Projects on-the-job training 3<31¢75 869 
National Urban League 3-31-75 869 
3-31+75 890 


= 6-30-75 1042 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date 
Governor's Task Force on Transportation 8-29-74 
Hang Gliding 

Delegation re hang gliding 5-30-75 

Rules in Parks 6-30-75 
Hydraulics Manual - Technical Bulletin 19 10-30-74 
Interstate 80N - dedication & completion 

of highway 6-30-75 


Jacobson - Gerald employee training workshop 12-18-74 
Jorgenson - Roy (maintenance management system) 7-30-74 


Land and Water Conservation 


Warm Springs Reservation 9-25-74 
Land and Water Conservation Fund Program 11-25-74 
Lane Council of Governments transportation 

planning 8-29-74 
Legal Proceedings 

Faydrex vs. State sign ownership 1-22-75 

Johnson vs. State 5-30-75 

Nancy Grant vs. Gary Sund, et al. 2-26-75 

State vs. Hurd sign removal 1-22-75 
Maintenance 

Management system - Roy Jorgensen 7-30-74 
Manual 


Hydraulics Manual - Technical Bulletin 19 10-30-74 


McCann Erickson - Keep Oregon Livable 7-30-74 
10-30-74 
NASORLO Dues 1975 1-22-75 
National Academy of Sciences 3-31-75 
National Urban League 3-31-75 
3-31-75 
6-30-75 
Off System Road Program Guidelines 5-30-75 
« 35. 


Page 
543 


985 
1032 


635 


1033 
744 


500 


606 


686 


563 


805 
1030 
856 
804 


500 


635 


499 
643 


762 
868 
869 
890 
1042 


981 
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HIGHWAY DIVISION 
NON-GEOGRAPHIC ITEMS CONT. 


Delegation Order No. 8 = triple trailer permit 
Delegation Order No. 9 = traffic control 
devices 


Delegations 
Eli Bangs film logs from beach 
Hang gliding 
Historical Society 


Willamette River Greenway Plan 

Willamette River Greenway Plan 

Willamette River Greenway Plan 
Equipment Rental Rates 
Exhibigraphics Group 


interpretive work - Old Oregon Trail 
history displays 


Federal Aid 
Federal Aid Projects on-the-job training 


1976 Federal Aid Urban System Funds 
allocation 


Federal Highway Administration fog research 
study 


Fog Research Study - FHA 

Forest Highway Funds Impounded 

Funds 
Construction projects impound funds 
Forest Highway Funds impounded 
Land and Water Conservation Fund Program 
Metropolitan Planning Funds 


1976 Federal Aid Urban System Funds 
allocation 


Date 
8-29-74 
3-31-75 
6-30-75 
5-30-75 
4-29-75 
5-30-75 
5-30-75 
6-30-75 


10-30-74 


7-30-74 
4-29-75 


3-31-75 
3*31-75 
6-30-75 


2-26-75 


6-30-75 
6-30-75 
7-30-74 
7-30-74 
2-26-75 


7=30-74 
7=30=74 


11-25=74 
2-26-75 


2-26-75 


1087 
1087 
490 
540 
819 


490 
540 


686 
822 


811 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Options for right of way continued 4-29-75 934 
4-29-75 937 
4-29-75 940 
4-29-75 948 
4-29-75 950 
4-29-75 952 
5-30-75 993 
5-30-75 996 
5-30-75 1006 
5-30-75 1011 
6-30-75 1061 
6-30-75 1065 
6-30-75 1067 
6-30-75 1075 
6-30-75 1083 
Oregon Graduate Center - air study 5-30-75 979 
Oregon State University 
Archeological study - coastal parks 2-26-75 810 
Oregon Welcome Inc., tourism 6-30-75 1042 
Pacific Northwest River Basins Commission 
State of Washington computer services 8-29-74 564 
Parking and turn prohibition warrants 2-26-75 818 
Parks 
Advisory Committee BOR 3-31-75 859 
Exhibigraphics Group - interpretive 
work - Old Oregon Trail 7-30-74 491 
4-29-75 949 
Hang gliding delegation 5-30-75 985 
Hang gliding rules in parks 6-30-75 1032 
McLaren School = boys work in park 4-29-75 942 
McMinimee to Parks Advisory Committee 3-31-75 859 


NASORLO Dues 1975 1-2 
National Recreation & Park Association 5-30-75 969 
Nature Conservancy - natural study 1-2 
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HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


: Date Page 
Options for right of way 7-30-74 504 
7-30-74 512 

7-30-74 515 

7-30-74 519 

7-30-74 522 

8-29-74 562 

8-29-74 566 

~, 8-29-74 570 
8-29-74 573 

8-29-74 579 

9-25-74 612 

9-25-74 615 

10-30-74 650 

10-30-74 653 

10-30-74 660 

10-30-74 663 

10-30-74 666 

11-25-74 706 

11-25-74 710 

11-25-74 711 

11-25-74 712 

12-18-74 742 

12-18-74 746 

1-22-75 774 

1-22-75 776 

1-22-75 780 

1-22-75 782 

1-22-75 788 

1-22-75 790 


3-31-75 882 
3-31-75 886 
3-31-75 889 


CONTINUED 


HIGHWAY DIVISION 


RCN Trave? Film 


Rental Accounts Abandon 


Kesearch 
AASHTO Materials Reference Lab 
FHA = fog research study 
National Academy of Sciences 
Transportation Research Board 


Rest Areas 
SEE Graphics and Displays - rest areas 


Travel Info Centre and Info Council 
(sign plazas - rest areas) 


Travel Info Centres signs 
Right of Way 
Fire Insurance for Right of Way Buildings 


Policy resale of excess land 


Royston, Hanamoto, Beck and Abey 
prepare Willamette River Greenway Plan 


Sales - miscellaneous and rentals 


SEE Graphics and Displays - rest areas 


Signs 
Bicentennial signs - trails 
Directional sign regulations 
Logo signs - Travel Info Council 
Policy re outdoor advertising signs 


Sign Board Report 


NON-GEOGRAPHIC ITEMS CONT. 


Date 
6-30-75 


7-30-74 
10-30-74 
2-26-75 


10-30-74 
6-30-75 
3-31-75 
4-29-75 


10-30-74 


11-25-74 


3-31-75 


7-30-74 
9-25-74 


8-29-74 


7-30-74 
8-29-74 
9-25-74 
10-30-74 
11-25-74 
12-18-74 
2-26-75 
2-26-75 
3-31-75 
4-29-75 
5-30-75 
6-30-75 


10-30-74 


4-29-75 
7-30-74 
5-30-75 
2-26-75 


Page 
1087 


489 
632 
809 


634 
1087 
868 
918 


655 


708 


860 


490 


GRO OeeSEetth Ms 4 Ae eh eee bn eet ei ieee a ee Ye har 


# 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Parks Continued 
OSU archeological study of coastal parks 2-26°75 810 
Pacific Northwest River Basins Commission 
State of Washington computer services 8-29-74 564 
Park rules 3-31-75 858 
Park - travel attendance report 7-30-74 502 
Warm Springs Reservation - Land and 
Water Conservation 9-25-74 606 
Willamette River Greenway Plan - to be 
prepared by Royston, Haramoto, Beck and 
Abey 8-29-74 544 
Willamette River Greenway PJan 3-31-75 859 
Willamette River Greenway Pian 5-30=75 970 
Willamette River Greenway Plan Delegation 5-30-75 983 
Willamette River Greenway Plan Delegation 5-30-75 986 
Willamette River Greenway Plan 6-30-75 1032 
Willamette River Greenway Plan Delegation 6-30-75 1046 
Permits 
Amend No. 6 to Oregon Transportation 
Commission Directive No. 1 8-29-74 554 
Car Axle Weight - Interstate Highways 1-22-75 770 
Triple trailer permits - Delegation Order 
No. 8% 8-29-74 554 
Triple trailer routes expanded 8-29-74 545 
Personnel 
Bothman, Robert, Asst. Hwy. Engineer 6-30-75 1046 
Employee training workshops =- Gerald 
Jacobson 12-18-74 744 
Hunter, E. S., Acting Deputy 6-30-75 1046 
Johnson, A.E. retires 6-30-75 1046 
Nancy Grant vs. Gary Sund, et al 2-26-75 856 
Policy 
Outdoor advertising signs 2-26-75 809 
Resale of excess land 9-25-74 595 
Special City Allotment Program 5-30-75 972 
Program 
Land and Water Conservation Fund Program 11-25-74 686 
Off System Road Program Guidelines 5-30-75 981 
Six Year Construction Program 4-29-75 923 
Six Year Construction Program 5-30-75 980 
Special City Allotment Program policy 5-30-75 972 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Travel 
Appointments to Travel Advisory Committee 11-25-74 688 
McCann-Erickson - Keep Oregon Livable 7-30-74 499 
10-30-74 643 
Oregon Welcome Inc., tourism 6-30-75 1042 
RCN Travel film 6-30-75 1087 
Report on travel program 11-25-74 692 
SOLV (litter & vandalism) 7-30-74 513 
6-30-75 1684 
Travel Info Centres and Info Council 
(sign plazas - rest areas) 11-25-74 708 
Travel Info Centres signs - rest areas 3-31-75 860 
Travel Info Council 5-30-75 1012 
Tri-Met bus stop signs 4-29-75 955 
Urban 
1976 Federal Aid Urban System Funds 
Allocation 2-26-75 811 
Urban System Allocation to cities 2-26-75 812 
Urban System Projects 8-29-74 546 
Wildlife Commission - land acquisition 10-30-74 650 
Willamette River Greenway Plan 3-31-75 859 
Willamette River Greenway Plan 5-30-75 970 
Willamette River Greenway Plan 6-30-75 1032 
Willamette River Greenway Plan Delegations 5-30-75 983 
5-30-75 986 
6-30-75 1046 - 1048 
Willamette River Greenway Plan to be 
prepared by Reyston, Hanamoto, Beck 
and Abey 8-29-74 544 
World's Fair (Expo'74) expenditure 6-30-75 1087 
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HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Signs Continued 
Sign ownership - Faydrex vs. State 1-22-75 805 
“ Sign removal State vs. Hurd 1-22-75 804 
Travel Info Centres signs - rest areas 3-31-75 860 
Travel Info Centre & Info Council - 
sign plazas - rest areas 11-25-74 708 
Tri-Met bus stop signs 4-29-75 955 
Six Year Construction Program 4=29-75 923 
5-30-75 980 
SOLV - litter and vandalism 7-30-74 513 
6-30-75 1084 
State of Washington computer services 
Pacific NW River Basins Commission 8-29-74 564 
Studded Tires 12-18-74 735 
Study 
Air quality study - Systems, Science 
and Software 8-29-74 551 
Deer - vehicle accident study 10-30-74 634 
Fog research study - FHA 6-30-75 1087 
Nature Conservancy - natural study 1-22-75 760 
Oregon Graduate Center - air study 5-30-75 979 
Oregon State University - archeological 
study of coastal parks 2-26-75 810 
Sytems, Science & Software 
Air quality study 8-29-74 551 


Technical Bulletin 19 - Hydraulics Manual 10-30=74 635 


Traffic control devices - Delegation 
Order No. 9 3-31-75 860 


Traffic signal criteria list 10-30-74 642 


Transportation 
Governor's Task Force on Transportation 8-29-74 543 
Lane Council of Governments transporta- 
tion planning 8-29-74 563 


Transportation Research Board 4-29-75 


HIGHWAY DIVISION 


BENTON COUNTY CONT. 


Date Page 
CORVALLIS-NEWPORT HIGHWAY 
Gellatly Summit-Wren Section 1-22-75 766 
Blodgett-Gellatly county agreement 2-26-75 827 
Gellatly Summit-Wren agreement 2-26-75 827 
Bonneville-Power Administration 
transmission line 4-29-75 934 
Temporary stop sign 5-30-75 980 
Blodgett-Gellatly job 2-26-75 820 
Delegation Highway 20 5-30-75 984 
PACIFIC HIGHWAY WEST 
Conifer Blvd.-Elks Dr. survey 10-30-74 664 
CORVALLIS 
Elks Drive-Conifer Blvd. 4-29-75 952 
Traffic signal 10-30-74 643 
Southern Pacific Transportation Co. 
signal agreement 6-30-75 1067 


CLACKAMAS COUNTY 


Oatfield Rd.-Jennings Ave. 7-30-74 523 
Oatfield Road Overlay 3-31-75 866 
Urban System Project 8-29-74 546 
Traffic signals FAUS job 2-26-75 816 
Linnwood Avenue Overlay 3-31-75 866 
Land use agreement Mobil Oil 2-26-75 850 
Lease office space Resident Engineers 7-30-74 533 
Wildlife Commission - Molalla River 10-30-74 651 
Canby - Southern Pacific Transportation 

Company railroad crossing 1-22-75 778 
Flashing lights at railroad crossing 6-30-75 1086 
Canby - Southern Pacific Transportation 

Company railroad crossing 7-30-74 523 
Right of way services agreement 6-30-75 1065 
Hildre vs. State 1-22-75 804 

GLADSTONE 
Meldrum Bar - Willamette Greenway Project 9-25-74 613 
I LWAUKIE 
37th Avenue Railroad crossing 11-25-74 708 
LAKE OSWEGO 
Improve Carmen Road at Bonita 8-29-74 568 
Oswego Lake Outlet Bridge 6-30-75 1039 
Railroad crossing agreement 5-30-75 1012 
(CONTINUED) 
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HIGHWAY DIVISION 


BAKER COUNTY 
: Date Page 
Anthony Lakes ski remove snow 10-30-74 650 
BAKER 
Campbell Ave.-Auburn Ave. 2-26-75 816 
City Railroad crossing 4-29-75 935 
Right of way services agreement 5=30-75 994 
OLD OREGON TRAIL 
Old Oregon Trail sign shelters 6-30-75 1039 
Bubbs Ranch-Weatherby 6-30-75 1039 
Relinquish to Bureaiof Land Management 8-29-74 563 
BAKER-COPPERFIELD HIGHWAY 
Public sale of right of way 8-29-74 571 
Delegation re triple trailers 8-23-74 553 
LA GRANDE-BAKER HIGHWAY 
Speed zone rule 2-26-75 817 
Right of way acquisition - Chandler 
Lane Road 1-22-75 788 
HAINES-ANTHONY HIGHWAY 
Reconnaissance study North Powder Dam 6-30-75 1087 
BENTON COUNTY 
Frazier & Evergreen Creeks Bridge 4-29-75 913 
Southern Pacific Transportation Co. 
Illuminate Philomath crossing 7-30-74 513 
CORVALLIS 
Urban system project 1-22+75 763 
Federal Aid Urban Project 5-30-75 971 
Southern Pacific Transportation Co. 
grade crossing 5-30-75 1006 
Southern Pacific Transportation Co. 
railroad crossing 10-30-74 654 
Left-turn refuge signal 10-30-74 664 


(CONT INUED) 


HIGHWAY DIVISION 


CLATSOP COUNTY 


Cars on beach = Cannon Beach 

Cars on beach - Cannon Beach 

Contract 8045 increased 

Skipanon River - Coast Guard 

Coast trail designation - recreation 
trail 


ASTORIA 
Contract 7983 increased 
Widen Niagara Avenue 


FORT STEVENS STATE PARK 
Contract 8044 increased 
Direct sale of land 
Corps of Engineers lease 
OSU - naturalist program 


COLUMBIA RIVER HIGHWAY 
Crown Zellerbach access 
Fern Hill-Astoria Section 
Delegation Highway 30 Lower Col. River 


OREGON COAST HIGHWAY 
Parking of cars prohibited 
SEASIDE 
Traffic signal 


SUNSET HIGHWAY 
Access revision 
Corridor-design resolution 


FORT STEVENS HIGHWAY 
Stop sign - Hammond 
Stop sign - Hammond 


WARRENTON-ASTORIA HIGHWAY 
Skipanon River Bridge 


Pe 


Date 


1-22-75 
11-25-74 
9-25-74 
6-30-75 


1-22-75 


6-30-75 
4-29-75 


11-25-74 
3-31-75 
1-22-75 
6-30-75 


6-30-75 
3-31-75 
4-29-75 


2-26-75 


5-30-75 


9-25-74 
9-25-74 


8-29-74 
10-30-74 


7-30-74 


Page 


761 
687 
598 
1088 


762 


1039 
912 


690 
882 
779 
1076 


1084 
866 
921 


818 


979 


620 
597 


549 
642 


493 


HIGHWAY DIVISION 
CLACKAMAS COUNTY CONT. 
Pe nnn «lle crea 


Date Page 
TRYON CREEK STATE PARK 

HUD - purchase land 9-25-74 596 
PACIFIC HIGHWAY 

Contract 7693 increased 8-29-74 544 

Baldock Rest Area sign 10-30-74 655 
MI. HOOD HIGHWAY 

Access revision 3-31-75 893 

Contract assignment 12-18-74 747 

2 

EAST PORTLAND FREEWAY 

Direct sale of right of way 7-30-74 513 

Public sale of right of way 6-30-75 1061 & 

Public sale of right of way 8-29-74 573 

Willamette Western Corp. vs. State 1-22-75 804 

Contract 7151 case 1-22-75 804 
PACIFIC HIGHWAY EAST 

Traffic signal 3-31-75 869 

Speed zone rvle 8-29-74 550 

Speed zone rule adopted 11-25-74 690 

Oregon City-Haines Road job 2-26-75 820 
CASCADE HIGHWAY 

Pubiic sale of right of way 7-30-74 520 

CREGON CITY 

Pedestrian signals 1-22-75 769 

Fire signal 1-22-75 769 

Dan, Inc., Oregon signal 6-30-75 1041 
CLACKAMAS HIGHWAY 

Access revision 12-18-74 753 

Contract 8052 increased 1-22-75 762 

Public sale of right of way 3-31-75 877 

Public sale of right of way 6-30-75 1075 

Public sale of right of way 6-30-75 1061 

Delegation re Highway 224 5-30-75 983 


Vantz vs. Coral Corp. & Heintz 10-30-74 683 


HIGHWAY DIVISION 


CROOK COUNTY 
Date Page 
PRINEVILLE 
Right of way services agreement 2-26-75 834 
OCHOCO HIGHWAY 
Public sale of right of way 6-30-75 1084 
Public sale of right of way 6-30-75 1075 
PAULINA HIGHWAY 
Direct sale of right of way 6-30-75 1076 
CURRY COUNTY 
Federal land to State - Port Orford 11-25-74 687 
SCENIC WATERWAYS 
Hastie request 7-30-74 540 
Hastie request 1-22-75 760 
Wheaton request 1-22-75 760 
Miller request 3-31-75 859 
Shirley Shorb request 5-30-75 970 
Legal case re construction along 
scenic waterway 7-30-74 490 
State vs. Wheaton (s. waterways) 8-29-74 594 
HARRIS BEACH STATE PARK 
OSU Naturalist program 6-30-75 1076 
OREGON COAST HIGHWAY 
Access revision 7-30-74 529 
Access revision 9-25-74 620 
Knox, Baird & Davis, Inc., access 11-25-74 707 
Contract 8088 increased 2-26-75 811 
Public sale of land 3-31-75 889 
Public sale of land 6-30-75 1068 
Public sale of land 8-29-74 579 
Public sale of land 9-25-74 613 
Federal Highway Administration - 
right of way deed forest land 1-22-75 783 
Rogue River Bridge negotiated contract 10-30-74 644 
Abandon construction Port Orford 8-29-74 579 
Abandon construction agreement 8-29-74 574 
B. A. Martin Bridge award 6-30-75 1043 
AZALEA STATE PARK 
Land to City of Brookings 11-25-74 712 
HARRIS BEACH STATE PARK 


uand to City of Brookings 11-25-74 712 


«. FPo0 


HIGHWAY DIVISION 
COLUMBIA COUNTY 


Beaver 3ridge (County FAS Project) 
County FAS Project 
Scappoose Railroad crossing 


COLUMBIA RIVER HIGHWAY 
Scappoose signal 
Speed zone rule 
Speed zone rule 


SUNSET HIGHWAY 
Orth Industries easement 
Corridor-design resolution 


COOS COUNTY 
Contract 7979 increased 


SUNSET BAY STATE PARK 
OSU Naturalist program 


BULLARDS BEACH STATE PARK 
Corps of Engineers permit erosion 


OREGON COAST HIGHWAY 
Connection for a county road 
Douglas County Line-Hauser job 
Bandon delegation - traffic signal 


COOS BAY-ROSEBURG HIGHWAY 
Access revision 
Access revision 
Bonneville Power Administration 
crossing agreement 


East West Highway delegation (Hwy. 42) 
East West Highway delegation (Hwy. 42) 
East West Highway delegation (Hwy. 42) 


CAPE ARAGO HIGHWAY 
NORTH BEND 
Traffic signal 
TOPICS Project canceled 


EMPIRE-COOS BAY HIGHWAY 
Abandonment resolution 


Date 


10-30-74 
12-18-74 
5-30-75 


5-30-75 
7-30-74 
7-30-74 


9-25-74 
9-25-74 


5-30-75 


6-30-75 


12-18-74 


6-30-75 
2-26¢75 
2-26-75 


5-30-75 
9-25-74 


10-30-74 
3-31"75 
4-29-75 
5+30975 


3-31-75 
2-26-75 


6-30-75 


971 


1076 


HIGHWAY DIVISION 


DOUGLAS COUNTY CONT. 


PACIFIC HIGHWAY 
BLM Access road easement 
County Construction Agreement 
Contract 7976 increased 
Inspect steel Contract 8003 
Borrow lease Martin (Cow Creek) 
Direct sale of right of we" 
Speed zone rule 
Berman Corp. vs. State 


OREGON COAST HIGHWAY 
Clear Lake-Coos County Line Job 
Thornley vs. Lowery 


COOS BAY-ROSEBURG HIGHWAY 
Sewer easement to County 
Traffic signal 
East West Highway Delegation (Hwy. 42) 
East West Highway Delegation (Hwy. 42) 
East West Highway Delegation (Hwy. 42) 


UMPQUA HIGHWAY 


Grant of Access to Agee 
Speed zone adopted 
Scottsburg-Golden Cr. job 


OAKLAND=S HADY HIGHWAY 
Construction speed zone 
Speed zone rule 
ROSEBURG 
Signal Kaiser Aetna Shopping Center 


DRAIN-YONCALLA HIGHWAY 
Speed zone adopted 


GILLIAM COUNTY 


John Day Dam Corps Deeds 
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Date 


11-25-74 
2-26-75 
7-30-74 
8-29-74 

10-30-74 
7-30-74 
9-25-74 
5-30-75 


2-26-75 
11-25-74 


6-30-75 
8-29-74 
3-31-75 
4-29-75 
5-30-75 


5-30-75 


6-30-75 


2-26-75 


808 


HIGHWAY DIVISION 


DESCHUTES COUNTY 


Central Oregon Medical Services and 
St. Charles Medical Center - 
communications facilities at Pilot 
Butte 

Melkonian vs. State 


BEND 
Right of way services agreement 


CASCADE LAKES HIGHWAY 
Remove snow 


THE DALLES-CALIFORNIA HIGHWAY 
Access to Wilson 
Access revision 
Direct sale of right of way 


CENTRAL OREGON HIGHWAY 
Land Board - Bureau of Land Manage- 
ment deed 
Hampton-Lake County Line job 


MC KENZIE HIGHWAY 
Access revision 


MC KENZIE-BEND HIGHWAY 
Direct sale of right of way 


DOUGLAS COUNTY 


Straub roadway easement 

Federal Aid Urban System Project 
Mt. Nebo case 

Mt. Nebo - Morgan vs. State 
TOPICS Project 


ROSEBURG 
Lease building - Resident Engineers 


Veterans Hospital - Bureau of Outdoor 


Recreation 
TOPICS Project 


(CONTINUED) 
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5-30-75 
1-22-75 


6-30-75 


4-29-75 


9-25-74 
10-30-74 
2-26-75 


1-22-75 
2-26-75 


9-25-74 


7-30-74 


1125-74 
3231-75 
7=30+74 

10=30-74 
730-74 


8-29-74 


7=30<74 
1#22#75 


Page 


994 
804 


1068 


935 


616 
671 
841 


777 
820 


620 


522 


711 
862 
490 
683 
493 


587 


523 
764 


HIGHWAY DIVISION 


JACKSON COUNTY 


Date Page 
Bear Creek Greenway acquisition 7-30-74 513 
Bear Creek Greenway 7-30-74 523 
Bear Creek Greenway (Medford) 8-29-74 564 
Bear Creek Greenway Project (Medford) 4-29-75 942 
Central Point - Southern Pacific 
Transportation Company railroad 
crossing 1-22-75 778 
Ehrman Way Railroad crossing 4-29-75 949 
Southern Pacific Transportation Co. 
Beall Lane Railroad 7-30-74 523 
Right of way services agreement 4-29-75 948 
Mt. Ashland Ski remove snow 12-18-74 747 
AS HLAND 
Stewart vs. State 3-31-75 906 
PUC - Port of Entry 7-30-74 513 
MEDFORD 
Federal Aid Urban System Project 3-31-75 862 
Federal Aid Urban System Project 6-30-75 1038 
Railroad crossing - Jackson Street 4-29-75 941 
Railroad crossing at 4th Street 4-29-75 941 
Railroad crossing Barnett Street 4-29-75 941 
Southern Pacific Transportation Co. 
signal agreement 6-30-75 1067 
Install Railroad crossing protection 8-29-74 568 
TOPICS Project 10-30-74 635 
PACIFIC HIGHWAY 
Truck escape ramps - six year construc- 
tion program 6-30-75 1039 
Contract 7976 increased 7-30-74 492 
Public sale of right of way 6-30-75 1067 
Public sale of right of way 6-30-75 1084 
Public sale of right of way 6-30-75 1062 
ASHLAND 
Port of Entry sewage facilities 12-18-74 742 
CRATER LAKE HIGHWAY 
Access revision 6-30-75 1095 
ROGUE VALLEY HUGHWAY 
Direct sale of right of way 7-30-74 516 
Direct sale of right of way 7-30-74 522 
Public sale of right of way 5-30-75 1011 
AS HLAND 
City agreement illumination 6-30-75 1085 
(CONTINUED) 
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HIGHWAY DIVISION 
GRANT COUNTY 
Date 


CONDON- JOHN DAY FOSSIL BEDS STATE PARK 
John Day Fossil Beds National Monmument 11-25-74 


JOHN DAY HIGHWAY 


Direct sale of land 11-25-74 
Public sale of right of way 9-25-74 


HARNEY COUNTY 


County FAS Project Acton Bridge 11-25-74 
CENTRAL OREGON HIGHWAY 

Sage Hen Hill-Hines Job 2-26-75 
LAKEVIEW-BURNS HIGHWAY ; 

Riley-Lake County Line job 2-26-75 
FRENCHGLEN HIGHWAY 

Allied Properties Material lease 8-29-74 

Abandonment resolution 3-31-75 

Abandonment agreement 3-31-75 


STEENS HIGHWAY 
Release of right of way from 
U.S.A. to Opie 2-26-75 


HOOD RIVER COUNTY 


Lease to County for park 3-31-75 

Corps of Engineers vs. State 1-22-75 
COLUMBIA RIVER HIGHWAY 

Abandon and designate highway 9-25-74 
MI. HOOD HIGHWAY 

Direct sale of right of way 11-25-74 

Direct sale of right of way 12-18-74 

Speed Zone adopted 1-22-75 

Speed zone rule 7-30-74 
HOOD RIVER HIGHWAY 

Public sale of right of way 5-30-75 


Speed zone adopted 1-22-75 


Page 


686 


707 
615 


688 


820 


820 


587 
868 
890 


838 


877 
804 


600 


711 
747 
767 
498 


994 
767 
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HIGHWAY DIVISION 


JOSEPHINE COUNTY CONT. 


Date Page 
SCENIC WATERWAY REQUESTS 
Martines 1-22-75 760 
Brown 1-22-75 760 
Hanten 2-26-75 810 
Sundance Expeditions 5-30-75 969 
Homestake Mining Company 5-30-75 970 
Agee-Beck 7-30-74 491 
Pruess 7-30-74 491 
Olson 8-29-74 543 
Burnette 8-29-74 543 
Wade 9-25-74 596 
Russell 10-30-74 633 
PACIFIC HIGHWAY 
Relinquish to County excess land 12-18-74 742 
Contract 7932 increased 7-30-74 493 
Direct sale of right of way 2-26-75 841 
Public sale of right of way 6-30-75 1083 
Right of way to County 8-29-74 571 
GRANTS PASS 
Manzanita Safety Rest Area 8-29-74 577 
REDWOOD HIGHWAY 
Access to Coleman Properties 11-25-74 713 
Speed zone adopted 4-29-75 916 
Abandonment resolution 9-25-74 600 
ROGUE RIVER LOOP HIGHWAY 
Grant of access to Jones 4-29-75 948 
KLAMATH COUNTY 
Right of way South Side Bypass 10-30-74 666 
Forest Service - snow removal 8-29-74 567 
Lawore - remove snow 8-29-74 571 
Schoonover vs. Brooks-Scanlon 6-30-75 1105 
Bikeway project financed 7-30-74 496 
KLAMATH FALLS 
Urban System Project 1-22-75 763 
Bikeway OTI and Parkway 9-25-74 616 
(CONTINUED) 
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HIGHWAY DIVISION 


JACKSON COUNTY CONT. 


LAKE OF THE WOODS HIGHWAY 
Access revision 
Direct sale of right of way 


MEDFORD-PROVOLT HIGHWAY (JACKSONVILLE) 


Poorman's Creek Bridge 

Realign Lozier Lane signals 

Ruch Section construction abandonment 
Jacksonville Medford bikeway 

Ruch Section 

Bikeway project financed 


JEFFERSON COUNTY 


Solomon scenic waterway bridge 
Solomon (F.) bridge scenic waterway 


COVE PALISADES PARK 
OSU naturalist program 


WARM SPRINGS HIGHWAY 
Access revision 


CULVER HIGHWAY 
Direct sale of right of way 


JOSEPHINE COUNTY 


Contract 7932 increased 

Glenn Jackson sign plat land purchase 
Public sale of right of way 
Abandonment: resolution 

Wolf Creek Undercrossing 

Right of way services agreement 

Wolf Creek Tavern advise Commission 


GRANTS PASS 
Contract 7917 increased 


(CONTINUED) 
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DATE 


5-30-75 
7-30-74 


5-30-75 
5-30-75 
4-29-75 
2-26-75 
3-31-75 
7-30-74 


4-29-75 
5-30-75 


6-30-75 


4-29-75 


5-30-75 


2-26-75 
3-31-75 
9-25-74 
7-30-74 
6-30-75 
6-30-75 
6-30-75 


2-26-75 


PAGE 


1021 
520 


1012 
979 
952 
820 
867 
496 


910 
970 


1076 


957 


994 


810 
860 
615 
500 
1085 
1076 
1032 


810 


HIGHWAY DIVISION 


LANE COUNTY 


Access revision 

Urban System Project 

Railroad crossing Irving Road 
Wize vs. Oliver Dexter Dam 
Bikeway project financed 


EUGENE 


Contract 7949 increased 

Candlelight-Louis Streets job 

Southern Pacific Transportation Co. 
grade crossings 

Railroad crossing agreement 

Southern Pacific Transportation Co. 
crossing Lawrence Street 

Southern Pacific Transportation Co. 
crossing Lincoln Street 

Southern Pacific Transportation Co. 
crossing High and Fifth Street 

Southern Pacific Transportation Co. 
crossing Pearl Street 

Southern Pacific Transportation Co. 
crossing Monroe Street 

Metropolitan Planning Funds 

Accident case Hermanson-Stone 

TOPICS to Federal Aid Urban Project 


SPRINGFIELD 


Mill-5th Streets FAUS Job 
Traffic signals FAUS Job 
Railroad crossing - Second Street 


ARMITAGE STATE PARK 


Oakway Water District - Eugene Water 


HONEYMAN STATE PARK 


PACIFIC 


OSU Naturalist Program 


HIGHWAY 

Contract 7976 increased 

Pacific Power and Light-Eugene 
Water Board 

Public sale of right of way 

Public sale of right of way 

Public sale of right of way 

Public sale of right of way 

Speed zone rule 

Ross Bros. vs. State (Contract 7602) 


EUGENE 


Lease for bikepath 


(CONTINUED) 


10-30-74 
10-30-74 
10-30-74 
10-30-74 


10-30-74 

2-26-75 
12-18-74 
12-18-74 


2-26-75 
2-26-75 
4-29-75 


8-29-74 


6-30-75 


7-30-74 


3-31-75 
5-30-75 
6-30-75 
8-29-74 

10-30-74 
9-25-74 

10-30-74 


6-30-75 


HIGHWAY DIVISION 


KLAMATH COUNTY CONT. 


THE DALLES-CALIFORNIA HIGHWAY 
Contract 7942 increased 
Contract 7942 increased 
Public sale of right of way 
Modoc Point Klamath Falls 
Modoc Point Rock Safety 


KLAMATH FALLS-LAKEVIEW HIGHWAY 
Access revision 
Access revision 
Public sale of right of way 
Public sale of right of way 
Link River-Homedale Road 


CRATER LAKE HIGHWAY 
Public sale of right of way 


LAKE COUNTY 


New Idaho School Loop Section 
Cox and Thomas Creeks Bridges 


FREMONT HIGHWAY 
Hunter Lodge Lakeview Section 


KLAMATH FALLS-LAKEVIEW HIGHWAY 
Five Corners-Lakeview Section 


wo hbo 


Date 


1-22-75 
9-25-74 
6-30-75 
2-26-75 
6-30-75 


5-30-75 
7-30-74 
4-29-75 
6-30-75 
3-31-75 


7-30-74 


5-30-75 
4-29-75 


3-31-75 


3-31-75 


Page 


762 
598 
1067 
820 
1039 


1021 
529 
948 

1075 
867 


522 


972 
913 


867 


867 


HIGHWAY DIVISION 
LINCOLN COUNTY 
Date 
Yachats - Smelt Sands Wayside 1-22-75 
Driftwood State Park (Seal Rock Water) 8-29-74 


Toledo = lights at Railroad crossing 6-30-75 
Toledo - lights at Railroad crcessing 6-30-75 


Chas. McKenzie vs. State 6-30-75 
NEWPORT 

Lee Street-E. City Limits 2-26-75 

Street vacation 8-29-74 

Savage vs. State Yaquina Bridge 11-25-74 
BEVERLY BEACH STATE PARK 

OSU Naturalist program 6-30-75 
YACHATS STATE PARK 

City of Yachats sewer at park 1-22-75 
YACHATS OCEAN ROAD WAYSIDE 

City of Yachats sewer at park 1-22-75 
LOST CREEK STATE PARK 

Seal Rock Water District 8-29-74 
ONA BEACH STATE PARK 

State Police use park firing range 6-30-75 

Seal Rock Water District 8-29-74 


SEAL ROCK WAYSIDE 
Seal Rock Water District 8-29-74 


SOUTH BEACH WAYSIDE 
Seal Rock Water District 8-29-74 


DEPOE BAY STATE PARK 
Thomas concession lease 8-29-74 


OREGON COAST HIGHWAY 


Taft Cemetery retaining wall 3-31-75 

Contract 8126 increased 6-30-75 

Abandonment resolution 9-25-74 

Delegation - Oregon Coast Association 5-30-75 

Belway vs. State 3-31-75 
LINCOLN CITY 

D River Log problem 4-29-75 
NEWPORT 

Consent to annexation 8-29-74 


CORVALLIS-NEWPORT HIGHWAY 


Direct sale of right of way 6-30-75 

Delegation Highway 20 5-30-75 

Delegation Highway 20 5-30-75 
(CONTINUED) 


Ue ae 


Page 
790 
564 

1085 


1086 
1105 


816 
544 
726 


1076 


790 


790 


564 


1076 
564 


564 


564 


571 


875 
1039 
600 
986 
907 


912 
545 
1065 


984 
986 


HIGHWAY DIVISION 


LANE COUNTY CONT. 


OREGON COAST HIGHWAY 
NEPTUNE STATE PARK 
Oliver Water Line easement to park 


MC KENZIE HIGHWAY 
Grant of access 
Public sale of right of way 


WILLAMETTE HIGHWAY 
Lease material source 
Public sale of right of way 
State vs. Smith case 


ALBANY-JUNCTION CITY HIGHWAY 
Harrisburg Bridge West Approach 


FLORENCE-EUGENE HIGHWAY 
Mapleton Post Office 
Mapleton-Austa Job 


PACIFIC HIGHWAY WEST 
County construction agreement 
Junction City Airport Road 


JUNCTION CITY-EUGENE HIGHWAY 
Redesignate Highway (Junction City) 
Traffic signal 
Traffic signal 
Traffic signal 
EUGENE 
Permit triples Risberg truck 


GOSHEN-DIVIDE HIGHWAY 
Public sale of right of way 
Creswell traffic signal 


EUGENE-SPRINGFIELD HIGHWAY 
Grant of Access Mobil Oil 
EUGENE 
I-105 Viaduct air space lease 
Lease with City under I-105 


MAPLETON- JUNCTION CITY HIGHWAY 
Public sale of right of way 


~ 96 = 


Date 


10-30-74 


10-30-74 
11-25-74 


5-30-75 
6-30-75 
9-25-74 


1-22-75 
-29-75 
-26-75 


4-29-75 
3-31-75 


10-30-74 
1-22-75 
4=29=75 

11-25-74 
3-31-75 
6-30-75 
6-30-75 

10-30-74 

12-18-74 
4-29-75 


6-30-75 


Page 


666 


653 
710 


1011 
1065 
631 


766 


950 
819 


935 
866 


650 
769 
918 
692 
892 
1061 
1041 
648 
749 
937 


1083 


HIGHWAY DIVISION 


LINN COUNTY CONT. 


NORTH SANTIAM HIGHWAY 
Southern Pacific Transportation Company 
bikeway 


CORVALLIS=-LEBANON HIGHWAY 
No Parking Zone 
LEBANON 
Speed Zone Adopted 


ALBANY=-LYONS HIGHWAY 
Contract 7859 increased 
Direct sale of right of way 
Abandon Sanderson Bridge 


ALBANY- JUNCTION CITY HIGHWAY 
Traffic signal - Albany 


MALHEUR COUNTY 


Lease to Fish and Wildlife Service 

Lease with State Lands 

Lease with State Lands 

Fish and Wildlife - Saddle Butte access 
road 

Succor Creek Recreation = remove rock 


ONTARIO 
Install Railroad crossing 5th & 6th 


OWYHEE LAKE STATE PARK 
Bureau of Reclamation Park Improvement 


OLD OREGON TRAIL 
Ontario Interchange - 6 Year Program 
Brewer vs. State 


CENTRAL OREGON HIGHWAY 
Public sale of right of way 
Vale-Cairo Junction Project 


OLDS FERRY-ONTARIO HIGHWAY 
Public sale of right of way 
Traffic signal - Ontario 
1.0.N. HIGHWAY 
Succor Creek Bridge job 
Cow Creek Bridge job 
Jordan Valley-Jordan Creek Section 


- 39 « 


Date 


6-30-75 


11-25-74 
7-30-74 


8-29-74 


8-29-74 


6-30-75 
11-25-74 


| 9=25-74 


2-26-75 


10-30-74 
2-26-75 


Page 


1072 


867 
817 
763 


513 
551 


769 


901 
1073 
1100 


707 
492 


568 


564 


1039 
726 


616 
820 


654 
819 


820 
820 
867 


2) Cao ene See a cS 
{Sata ees 
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HIGHWAY DIVISION 


LINCOLN COUNTY CONT. 


SALMON RIVER HIGHWAY 
Land sale to Fish Commission 1-22-75 790 
Direct sale to Fish Commission 6-30-75 1067 
Speed zone adopted 1-22-75 767 


SILETZ HIGHWAY 


Extend highway 9-25-74 600 
LINN COUNTY 

County FAS Project 12-18-74 733 

FAS Project Canceled 2-26-75 816 

9th and Lyon traffic signal 9-25-74 600 

Loftin vs. State (Hwy. 20) 7-30-74 540 
ALBANY ; 

Flashing beacon 5-30-75 996 
LEBANON 

Delegation re Bypass US 20 and 34 2-26-75 823 


SWEET HOME 
Sparkman vs. State 2-26-75 856 


SODAVILLE SPRINGS STATE PARK 
Relinquished to City of Sodaville 5-30-75 969 


PACIFIC HIGHWAY 
North Albany-Lebanon Road - 6 Year 


Construction Program 6-30-75 1039 
Contract 7976 increased 7-30-74 492 
Release sign restrictions 12-18-74 743 


SANTIAM HIGHWAY 


Access revision 9-25-74 620 

No Parking zone 9-25-74 599 

No Parking Zone 11-25-74 691 

Delegation - Highway 20 4-29-75 920 
SWEET HOME 

Crosswalks established 6-30-75 1033 

Traffic signal 3-31-75 868 


ALBANY-CORVALLIS HIGHWAY 
ALBANY 
Traffic signal 11-25-74 691 


(CONTINUED ) 


HIGHWAY DIVISION 


MARION COUNTY CONT. 


Date Page 
WILLAMINA-SALEM HIGHWAY 4 
SALEM 
Center Street Bridge construction speed 1-22-75 768 
Center Street Bridge - Front Street 8-29-74 563 
Center Street Bridge 9-25-74 599 
Center Street Bridge luminaires 10-30-74 667 
SALEM FREEWAY (1-305) 
Demolition contract 8-29-74 567 
Exchange excess land - Gloe 10-30-74 664 
PACIFIC HIGHWAY EAST 
Access revision 9-25-74 620 
Speed zone adopted 2-26-75 818 
Chemawa Road-Hayesville 3-31-75 866 
SALEM 
City construction agreement 4-29-75 935 
Traffic signal 4-29-75 918 
HILLSBORO=SILVERTON HIGHWAY 
Mission Creek Bridge no parking 6-30-75 1040 
Southern Pacific Transportation Co. 
easement assignment 11-25-74 710 
SILVERTON 
Stop signs 7-30-74 499 
NORTH SANTIAM HIGHWAY 
Grant of access - Marshall 4-29-75 934 
Southern Pacific Transportation Co. 
bikeway 6-30-75 1072 
Lancaster Drive=-Deer Park 3-31-75 867 
JEFFERSON HIGHWAY 
Speed zone adopted 6-30-75 1040 
MORROW COUNTY 
John Day Dam Corps Deeds 2-26-75 808 


COLUMBIA RIVER HIGHWAY 


Old Oregon Trail sign shelters 6-30-75 1039 
Contract 8224 awarded 6-30-75 1088 
Bonneville Power Administration - 

right of way encroach Boardman 

Rest Area 11-25-74 710 
Outdoor advertising sign (Honald) 7-30-74 505 


HEPPNER HIGHWAY 
No parking north of Heppner 1-22-75 768 


nn ee 
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HIGHWAY DIVISION 
MARION COUNTY 


Date 


Woodburn Urban System Project 10-30-74 637 
Chemawa Road improvement Urban Project 11-25-74 689 
SALEM z 
Lab Building Architect Study 8-29-74 551 
Broome, Selig, Oringdulph agreement 8-29-74 551 
Highway Building construction 
(removed from agenda) 11-25-74 692 
Improve Mission and 22nd Streets 7-30-74 523 
Urban System Project 8-29-74 547 
Signals 13th and Hines Street 6-30-75 1085 
Mid Willamette Valley Council of 
Governments 8-29-74 568 
State Fair - Richardson Associates 6-30-75 1042 
State Fair - Turner Group 6-30-75 1042 
Thomas Kay Woolen Mill 7-30-74 505 
Mission Mill Museum Assoc. 7-30-74 505 
Third Bridge Study - Howard, Needles, 
Tammen and Bergendoff 1-22-75 770 
Third Bridge - Howard, Needles, Tammen 
and Bergendoff 5-30-75 980 
Metropolitan Planning Funds 2-26-75 822 
Southern Pacific Transportation Co. 
Railroad - Madrona Avenue 1-22-75 783 
Southern Pacific Transportation Co. 
grade crossing agreement 2-26-75 834 
Southern Pacific Transportation Co. 
Railroad Hines Street 7-30-74 522 
CHAMPOEG STATE PARK 
Schuler Land Exchange 11-25-74 707 
Atherton archeological study 3-31-75 858 
Exhibigraphics Group 5-30-75 969 
OSU Naturalist program 6-30-75 1076 
Bike trail park to Butteville 8-29-74 574 
SILVER FALLS STATE PARK 
Portland General Electric - electricity 
to park 2-26-75 834 
OSU naturalist program 6-30-75 1076 


PACIFIC HIGHWAY 


Contract 7976 increased 7-30-74 492 
Contract 7693 increased 8-29-74 544 
Wildlife Commission - excess land 7-30-74 505 
Wildlife Commission - excess land 10-30-74 655 
Oregon Electric Railroad easement 9-25-74 616 
Battle Creek-Talbot Road Section 7-30-74 493 


(CONTINUED) 


HIGHWAY DIVISION 


MULTNOMAH COUNTY CONT. 


PORTLAND (Continued) 
Metropolitan planning funds 
TOPICS Project 
Fremont Bridge award 
Mini park award use of right of way 
Tri Met Carpool Project 
Tri Met bus storage I-205 Powell 


TRYON CREEK STATE PARK 
Friends of Tryon Creek Park 
Nature House 
Nature house in Park 


DABNEY STATE PARK 
Temporary rules in park 
Proposed park rules 
Temporary rules in park 
Permanent rules adopted 


MT. HOOD FREEWAY 
Demolition contract 
Lincoln Loan case 


INDUSTRIAL FREEWAY (1-505) 


Demolition contract 

Study area old 1-505 Route - Portland 

Cornell, Howland, Hayes and Merryfield 
environmental study - Portland 

Cornell, Howland, Hayes and Merryfield 
and Hill 


PACIFIC HIGHWAY 

Contract 7999 increased 

Public sale of right of way 
Public sale of right of way 

Sign closing center lane 
Temporary construction speed zone 

PORTLAND 

Direct sale of right of way 
Direct sale of right of way 


COLUMBIA RIVER HIGHWAY 

High occupancy bus lanes on Banfield 

High occupancy bus lanes - construction 
speed ™ Portland 

Bonneville Power Administration - 
relinquish access roadway 

Speed zone adopted 

Speed zone adopted 

Union Pacific Railroad Co. agreement 

Abandonment resolution 

PORTLAND 
NW 3lst-NW 112th Section 
Skidmore, Owings & Merrill I-80N 


__ (CONTINUED) 


Date 


2-26-75 
8-29-74 
6-30-75 
6-30-75 
12-18-74 
5-30-75 


3-31-75 
7-30-74 


8-7-74 
8-29-74 
9-25-74 

10-30-74 


11-25-74 
8-29-74 


8-29-74 
6-30-75 


5-30-75 


6-30-75 


11-25-74 
6-30-75 
8-29-74 
5-30-75 
4-29-75 


5-30-75 
5-30-75 


7-30-74 
5-30-75 
5-30-75 
2-26-75 
12-18-74 


3-31-75 
12-18-74 


HIGHWAY DIVISION 


MULTNOMAH COUNTY 


A COUNTY 
Date Page 
Portland Terminal Railroad 

explore drill 11-25-74 707 
Improve S.E, 202nd and Division Sts. 9-25-74 616 
Tri-Met Bus Acquisition 3-31-75 865 
Columbia Blvd. improve 3-31-75 866 
Hawthorne Bridge controls 3-31-75 866 
Powell Blvd. overlay 3-31-75 866 
State vs. Cairns - delinquent rent 4-29-75 967 
Barlow-Binnsmead - Middle Schools 11-25-74 697 

. SE Stark - 202nd Signal 8-29-74 580 
SE 18lst Burnside signal 8-29-74 580 
SE Division - 92nd signal 8-29-74 580 
SE Burnside = 202nd signal 8-29-74 580 
NE Glisan - 102nd signal 8-29-74 580 
SE 122nd - Stark signal 8-29-74 580 
SE Stark - SE 18lst signal 8-29-74 580 
SE 122nd - SE Division signal 8-29-74 580 
Multnomah Falls Rest Area sign 10-30-74 655 
Delegations truck route Going Street 9-25-74 602 
Corps of Engineers vs. State 1-22-75 804 
Trickle vs. Union Pacific Railroad 

Company, et al 2-26-75 856 
Compton vs. State appraisals 6-30-75 1105 
Johnson scenic waterway request 10-30-74 633 
Terwilliger Blvd. bikeway 10-30-74 635 

PORTLAND 
Consultant study - Cornell, Howland, 

Hayes and Merryfield 8-29-74 547 
Consultant study - Stevens, etc. 8-29-74 546 
Powell Blvd. FAUS job 2-96-75 816 
Federal Aid Urban Project 5-30-75 971 
NW Copper Works lease 7-30-74 531 
K.F. Jacobsen lease parking 8-29-74 588 
Sundeleaf parking lease 9-25-74 623 
Giusti Wine Co. parking lease 9-25-74 623 
CRAG transportation planning 10-30-74 654 
Multnomah Plywood land - Willamette 

River Greenway Project 6-30-75 1032 
Glendoveer Golf Course 9-25-74 599 
Steel Bridge Union Pacific Railroad 

and Southern Pacific Transportation 6-30-75 1062 
Steel Bridge lease - Union Pacific 

Railroad and Southern Pacific 7-30-74 505 
Steel Bridge lease 12-18-74 747 
N. Going Street - Union Pacific Railroad 7-30-74 516 
Portland Airport Improve - Port of 

Portland 9-25-74 617 

(CONTINUED) 


HIGHWAY DIVISION 
MULTNOMAH COUNTY CONT. 


Date Page 
PACIFIC HIGHWAY WEST 
Contract 7845 increased 9-25-74 598 
Transfer Harbor Way Frontage Road 6-30-75 1041 
S. W. Clay-S.W. Sheridan Street 3-31-75 866 
Delegations truck route Swan Island 9-25-74 602 
PORTLAND 
City Parking Lease 9-25-74 623 
VANCOUVER AVENUE 
PORTLAND 
Four way stop adopted 1-22-75 769 
NORTHEAST PORTLAND HIGHWAY 
Traffic signal 12-18-74 735 
Speed zone rule 8-29-74 550 
Speed zone rule adopted 11-25-74 691 
CROWN POINT HIGHWAY 
No parking near Dabney Park 10-30-74 634 
Ellesson lease Bridal Veil Park 3-31-75 887 
Bridal Veil Falls Park Option 3-31-75 887 
DABNEY STATE PARK 
No parking zone 8-7-74 540A 
CROWN POINT STATE PARK 
Smith Concession Lease 1-22-75 779 
CASCADE HIGHWAY 
PORT LAND 
Signals 82nd Avenue Urban Project 4-29-75 911 
POLK COUNTY 
Little Luckiamute Bridge right of way 9-25-74 616 
DALLAS 
FAUS Project 2-26-75 816 
SALEM 
Third Bridge Study - Howard, Needles 
Tammen and Bergendoff 1-22-75 770 
Third Bridge Study - Howard, Needles 
Tammen and Bergendoff 5-30-75 980 
(CONTINUED) 


ee 


HIGHWAY DIVISION 


MULTNOMAH COUNTY CONT. 


Date Page 
OSWEGO HIGHWAY 
Ross Island Bridge pave 3-31-75 867 
PORTLAND 
Left-turn refuge - Macadam 4-29-75 949 
MI. HOOD HIGHWAY 
Release slope easement 3-31-75 882 
Public sale of right of way 2-26-75 841 
Uding vs. State 7-30-74 540 
PORTLAND 
Revise traffic signals 6-30-75 1041 
STADIUM FREEWAY 
Reroof Wade Building contract 8-29-74 571 
Temporary construction speed zone 4=29-75 917 
Fremont Bridge Adhesive Engineering 4-29-75 925 
Fremont Bridge legal case 10-30-74 683 
Film of Fremont Bridge 2-26-75 825 
Portland Terminal Railroad Company 
Wade Building 1-22-75 777 
EAST PORTLAND FREEWAY 
Demolition contract 11-25-74 707 
Demolition contract 8-29-74 571 
Release of easement 2-26-75 841 
SE Caruthers Street Vacation 8-29-74 541 
Columbia River Bridge - Sverdrup-Parcel 10-30-74 643 
Union Pacific Railroad pipeline 
crossing agreement 11-25-74 710 
Maywood Park = 1-205 case 3-31-75 906 
Maywood Park - 1-205 suits 3-31-75 858 
Maywood Park case = I-205 11-25-74 685 
Howard, Needles, Tammen and 
Bergendoff - environmental impact wok 12-12-74 727 
System, Sdence Software 12-12-74 727 
Air quality study 12-12-74 727 
CASCADE HIGHWAY NORTH 
PORTLAND 
Parking prohibition 5-30-75 978 
PACIFIC HIGHWAY EAST 
Direct sale of right of way 12-18-74 743 
Public sale of right of way 6-30-75 1084 
Urban extension project 4-29-75 911 


(CONT INUED ) 
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HIGHWAY DIVISION 


TILLAMOOK COUNTY 


Date 

Contract 8045 increased 9-25-74 

Water at Nestucca Spit Park 1-22-75 

Cape Kiwanda hang gliders 6-30-75 

Cape Kiwanda hang gliders delegation 5-30-75 

Coast trail designated recreation trail 1-22-75 
TILLAMOOK 

3rd Avenue Railroad crossing 8-29-74 
CAPE LOOKOUT STATE PARK 

OSU Naturalist program 6-30-75 
NEHALEM BAY STATE PARK 

N. Tillamook Sanitary Authority 12-18-74 
NESTUCCA SPIT STATE PARK 

Water at park 1-22-75 

Electric power to park 4-29-75 

OREGON COAST HIGHWAY 

Access revision 3-31-75 

Access revision 7-30-74 

Access revision 12-18-74 

Direct sale of right of way 3-31-75 

Speed zone north of Tillamook 1-22-75 

Speed zone adopted 1-22-75 

Necanicum Highway-Brighton Project 3-31-75 
TILLAMOOK 

Finance Main and 3rd Streets 8-29-74 


WILSON RIVER HIGHWAY 


Finance Main and 3rd Streets - Tillamook 8-29-74 


SUNSET HIGHWAY 
Access revision 3-31-75 
Corridor-design resolution 9-25-74 


LITTLE NESTUCCA HIGHWAY 


Federal Highway Administration - 


right of way deed forest lands 1-22-75 
NETARTS HIGHWAY 
Speed zone adopted 1-22-75 
= APs « 


Page 


598 
792 
1032 
985 
762 


574 


1076 


743 


792 
938 


893 
529 
753 
889 
768 
768 
867 


563 


563 


893 
597 


783 


767 
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HIGHWAY DIVISION 


POLK COUNTY CONT. 


Date Page 
WILLAMINA-SALEM HIGHWAY 
Access revision 8-29-74 582 
Access revision 9-25-74 620 
Bonneville Power Administration 
crossing agreement 10-30-74 664 
Abandonment resolution 10-30-74 642 
Upper Salt Creek-Dolph Corner 2-26-75 819 
West Salem Bikeway Award 6-30-75 1043 
SALEM 
Center Street Bridge construction speed 1-22-75 768 
Center Street Bridge 9-25-74 599 
SALEM-DAYTON HIGHWAY 
Oak Crest Farm Job 2-26-75 820 
WLILLAMINA-SHERIDAN HIGHWAY 
Speed zone adopted 3-31-75 867 
DALLAS-RICKREALL HIGHWAY 
Speed zone adopted 1©22-75 768 
KINGS VALLEY HIGHWAY 
Ritner Creek Bridge 5-30-75 1012 
TOPICS Project 7-30-74 493 
SHERMAN COUNTY 
Delegation Hilderbrand scenic waterway 9-25-74 605 
COLUMBIA RIVER HIGHWAY 
Public sale of right of way 6-30-75 1062 
SHERMAN HIGHWAY 
State of Washington - Biggs Rapids Br. 1-22-75 793 
Direct sale of right of way 1-22-75 788 
Direct sale of right of way 10-30-74 660 
CELILO-WASCO HIGHWAY 
Public sale of right of way 9-25-74 613 


« s6ie 


HIGHWAY DIVISION 


UNION COUNTY 


Hilgard-Perry Scenic Strip 
Lookingglass Creek Bridge 


LA GRANDE 
O.W.R. and N. Co. test hole borings 


CATHERINE CREEK STATE PARK 
Park title to County 


OLD OREGON TRAIL 
Old Cregon Trail sign shelters 
Gordon Ball vs. State 
Contract 7857 increased 
Direct sale of right of way 
Public sale of right of way 
Public sale of right of way 
Rescind route survey 
Dispose right of way purchased 


WALLOWA LAKE HIGHWAY 
Access revision 
Access revision 
Delegation triple trailers 
LA GRANDE 
Union Pacific Railroad haul road 


LA GRANDE-BAKER HIGHWAY 
Grant of access to Lazier 


MEDICAL SPRINGS HIGHWAY 
Delegation triple trailers 


WALLOWA_ COUNTY 


Wolfe Creek (Lostine River) Bridge 
Bear Creek Bridge (FAS) 


WALLOWA LAKE HIGHWAY 
Reroute highway in Enterprise 
Direct sale to Lostine 
Public sale of right of way 
Public sale of right of way 
Abandon designate Enterprise 
Delegation triple trailers 


(CONTINUED) 
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Date 


8-29-74 
6-30-75 


1-22-75 


2-26-75 


6-30-75 
3-31-75 
7-30-74 
4-29-75 
2-26-75 
4-29-75 
12-18-74 
12-18-74 


8-29-74 
10-30-74 
8-29-74 


4-29-75 


7-30-74 


8-29-74 


5-30-75 
1-22-75 


7-30-74 
1-22-75 
6-30-75 
10-30-74 
9-25-74 
8-29-74 


Page 


567 
1065 


783 


841 


1039 
906 
492 
938 
834 
938 
734 
734 


582 
671 
553 


937 


505 


553 
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HIGHWAY DIVISION 


UMATILLA COUNTY 


John Day Dam Corps Deeds 
Lehman Hot Springs County Road 
Deadman's Pass Rest Area Award 


PENDLETON 
Railroad crossing South Main Street 
Delegation City of Pendleton 


COLUMBIA RIVER HIGHWAY 


Contract 8224 awarded 
Umatilla Bridge Spur designated 
McNary Diagonal Road 


OLD OREGON TRAIL 


Old Oregon Trail sign shelters 

Public sale of right of way 
PENDLETON 

Goad land exchange office building 


OREGON-WASHINGTON HIGHWAY 
Access revision 
Direct sale of right of way 
Public sale of right of way 
Public sale of right of way 
Union Pacific Railroad Company agree. 
MLILTON-FREEWATER 
Hudson Bay Improvement District 


PENDLETON-JOHN DAY HIGHWAY 
Markham Advertising Company sign 
Pilot Rock-Nye Junction job 


HERMISTON HIGHWAY 
HERMISTON 
Rescind survey resolution & agreement 


ATHENA-HOLDMAN HIGHWAY 
Sale of stockpile site 


Date 
2-26-75 


5-30-75 
6-30-75 


4-29-75 
11-25-74 


6-30-75 
10-30-74 
3-31-75 


6-30-75 
12-18-74 


7-30-74 
6-30-75 
10-30-74 


11-25-74 
2-26-75 


5-30-75 


3-31-75 


Page 


808 
1012 
1043 


952 
692 


1088 
644 
866 


1039 
747 
890 

1095 
788 

1063 
522 

1062 
653 


707 
820 


978 


890 


HIGHWAY DIVISION 


WASHINGTON COUNTY 


Date 
Southern Pacific Transportation Company 
Railroad crossing Tobias 10-30-74 
BEAVERTON 
Allen Avenue signal 3-31-75 
Federal Aid Urban System Project 3-31-75 
HILLSBORO 
Improve River Road 3-31-75 
Minter Bridge Road 3-31-75 
FOREST GROVE 
Federal Aid Urban Project 5-30-75 
PACIFIC HIGHWAY 
Southern Pacific Transportation Company 
Tualatin easement 7-30-74 
TUALATIN VALLEY HIGHWAY 
Bonneville Power Administration 
crossing agreement 10-30-74 
Install traffic signal 9-25-74 
No left turn Aloha 7-30-74 
Parking prohibition 7-30-74 
FOREST GROVE 
City agreement close 17th Avenue 11-25-74 
Traffic signal 11-25-74 
HILLSBORO 
City construction agreement 4-29-75 
WILSON RIVER HIGHWAY 
Public sale of right of way 9-25-74 
SUNSET HIGHWAY 
Orth Industries easement 9-25-74 
Corridor-design resolution 9-25-74 


EAST PORTLAND FREEWAY 


Willamette-Western vs. State 1-22-75 

Contract 7151 case 1-22-75 
PACIFIC HIGHWAY WEST 

Access revision 6-30-75 

Public sale of right of way 12-18-74 

Canterbury Lane Tualatin River 2-26-75 
NEHALEM HIGHWAY 

Speed zone rule 2-26-75 
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Page 


654 


866 
862 


866 
866 


971 


520 


664 
600 
499 
498 


698 
691 


935 


613 


616 
597 


804 
804 


1095 
746 
820 


817 


HIGHWAY DIVISION 
WALLOWA COUNTY CONT. 


ENTERPRISE-LEWISTON HIGHWAY 
Shorten highway in Enterprise 
Abandon designate Enterprise 
Federal Highway Administration 
Right of way deed forest lands 


LITTE SHEEP CREEK HIGHWAY 
Delegation triple trailers 


WASCO COUNTY 


Fifteenmile Creek Bridge FAS Project 

Bridge No. 16 - Five Mile Creek County 
Road 

Ten structures - Five Mile Creek 

Upper Fifteenmile Creek Bridge 


THE DALLES 
Mill Creek Bridge FAUS Job 
Annex Eastside Sanitary Sewer 


COLUMBIA RIVER HIGHWAY 
Public sale of right of way 
Public sale of right of way 
Resign highway - The Dalles Dam 
THE DALLES 
Relinquishment of title to City 


THE DALLES-CALIFORNIA HLGHWAY 
Direct sale US National Bank (Barnum) 
Direct sale to US National Bank 
Direct sale of right of way 


WAPINITIA HIGHWAY 
Speed zone rule 


8-29-74 


8-29-74 
10-30-74 
12-18-74 


10-30-74 


HIGHWAY DIVISION 


YAMHILL COUNTY CONT. 


Date Page 
PACIFIC HIGHWAY WEST 
Easement to Pinker Company 8-29-74 567 
Colvin slope easement 9-25-74 616 
Traffic signals installed 10-30-74 642 
Speed zone adopted 2-26-75 818 
Chehalem Creek-Dundee job 2-26-75 819 
MC MINNVILLE 
Traffic signal 2-26-75 819 
Traffic signals 8-29-74 549 
NEWBERG 
Chehalem Creek-Newberg Section 4-29-75 953 
One-way couplet designated 12-18-74 734 
SALEM=DAYTON HIGHWAY 
M.P. 2.2 to M.P. 2.8 job 2-26-75 820 
WILLAMINA-SHERIDAN HIGHWAY 
Southern Pacific Transportation 
Company signalization 1-22-75 788 
ae 
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HIGHWAY DIVISION 
WASHINGTON COUNTY CONT. 
Date 


BEAVERTON-TUALATIN HIGHWAY 
Highway stop Durham Road 3-31-75 


SCHOLLS HIGHWAY 
Stop signs 7-30-74 
BEAVERTON 
Speed zone Beaverton to Tigard 4-29-75 


BEAVERTON-TIGARD HIGHWAY 
Public sale of right of way 8-29-74 


WHEELER COUNTY 


Solomon scenic waterway bridge 4-29-75 
Solomon (F.) bridge scenic waterway 5-30-75 


CLARNO STATE PARK 
John Day Fossil Beds National Monument 11-25-74 


PAINTED HILLS STATE PARK 
John Day Fossil Beds National Monument 11-25-74 


SERVICE CREEK-MITCHELL HIGHWAY 
Abandonment resolution 4-29-75 
Wm. Jackson right of way exchange 11-25-74 
C. Jackson right of way exchange 11-25-74 
Richmond Girds Creek Road job 2-26-75 


YAMHILL COUNTY 


Sheridan Southern Pacific Transportation 
crossing 10-30-74 
Right of way services - Mosquito 
Cr. Bridge 4-29-75 


SAIMON RIVER HIGHWAY 


MC MINNVILLE 
Abandonment resolution 


(CONTINUED) 


January 22, 1975 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Carl 0. Fisher, Vice Chairman 

Robert L. Mitchell, Secretary 

Anthony Yturri, Member 

Robert E. Veatch, Member 

George M. Baldwin, Director of Transportation 
Sam Haley, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
A. E. Johnson, Deputy State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Supervisor, Commission Services 


There were others present from the Department of Trans- 
portation and representatives from the news media. 


The Commission approved the emergency telephone meeting 
of December 12, 1974, and the regular telephone meeting of 
December 18, 1974. 


HIGHWAY DIVISION 


A list of properties needed for highway and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the properties 
if negotiations are not successful and thereupon adopted "Condemnation 
Resolution No. 2629," which resolution by this reference is made a 
part hereof and filed in the Commission's files. 


In reply to Chairman Jackson's inquiry, Mr. Boyd indicated 
that there are approximately 50 signboards left to purchase which 
will be concluded within the next two weeks. 


- 759 - January 22, 1975 


(1) Identify potential natural areas on private 
lands - statewide. 


(2) Evaluate those areas which are (a) ecologically 
most significant and (b) have obvious recrea- 
tional potential. 


(3) Refine a system for categorizing these areas and 
evaluating them for their ecological significance 
and potential recreational and other compatible 
uses. 


(4) Define techniques for the creation of a coordinated 
natural area preserve system. 


(5) A survey and evaluation of natural area protective 
techniques on a nationwide basis and on evaluation 
of the status of these techniques in Oregon to 
result in strategy for the state. 


The study elements will assist the State's recreation planners in 
refining and updating the statewide plan and will also provide a 
basic guide to local and state planners. The total project amounts 
to $40,000 with half being donated by the Conservancy. The State 
will pay $20,000, half of which will be reimbursed by the Bureau of 
Outdoor Recreation. Following his recommendation, the Commission 
approved the agreement. 


Attention was given to adopting as a permanent rule an 
amendment to "Ocean Shore Resolution No. 10" 3 (d) regulating 
restriction of vehicles on the beach at Cannon Beach in Clatsop 
County. Mr. Talbot stated that the rule was published in the Sec- 
retary of State's Administrative Rule Bulletin on December 15, 1974, 
and no requests for a hearing were received. The Commission 
approved the following as a permanent rule as recommended by 
Mr. Talbot. 


Amend "Ocean Shore Resolution No. 10" 3 (d) to read: 


Motor vehicle travel is prohibited from March l 
through September 30 from Chapman Point, 
Y836,483, southerly to Hug Point, Y808,168 
except as follows: 


Between sunrise and sunset from Ecola Court 
Street in Cannon Beach, Y829,402, southerly 
to a point 60 ft. south of Center St., 
Y826,694, a distance of approximately 2,708 
ft. 


(The permanent rule was published in the Secretary of State's Admin- 


istrative Rule Bulletin on February 15, 1975, to become effective 
February 25, 1975.) 
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Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commis- 
sion on cases tried, cases settled and institution of legal pro- 
ceedings filed against the Department of Transportation since the 
last Commission meeting. There were no questions. (See Exhibit G 
on file in the Commission's files in Salem.) 


Mr. Barrie presented a quarterly report of property damage 
claims for the period of October 1, 1974, through December 31, 1974. 
During this period $68,185.54 was collected. 


i 


Mr. Talbot presented for the Commission's consideration 
Notifications of Intent by property owners to make various types of 
improvements along the Rogue River Scenic Waterway. Mr. Talbot 
mentioned that the requests have been carefully investigated as to 
their compliance with the Scenic Waterways Act. The Commission 
acted on the following requests for reasons as stated in Mr. Talbot's 
letters to the Commission insofar as their authority under the 
Scenic Waterways Act is concerned. 


(1) Denied a request from Joe C. Martines to place 
two mobile homes within the Rogue River Scenic 
Waterway, Lots 420 and 426, Section 23, Township 
35 South, Range 7 West, in Josephine County. 


(2) Denied a request from Corvallis R. Brown to con~ 
struct a single-family residence within the Rogue 
River Scenic Waterway, Lots 2109 and 2300, Town- 
ship 36 South, Range 7 West, just downstream 
from Finley Bend in river mile 88, Section 11, in 
Josephine County. 


(3) Denied a request from Robert S. Hastie to con- 
struct a cabin within the Rogue River Scenic 
Waterway, Township 34 South, Range 1l West, Sec- 
tion 31, approximately one-quarter mile upstream 
from the Coon Rock Bridge in Curry County. 


(4) A qualified approval of the concept withholding 
final approval until specific plans are submitted 
from Dennis Wheaton to construct a dwelling within 
the Rogue River Scenic Waterway in Curry County. 


Consideration was given to an agreement with The Nature 
Conservancy for a Natural Area Study. Mr. Talbot said the study 
will consist of the following elements: 


(continued on page 761) 
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(3) Morse Bros. Inc., Contract No. 7859, Sanderson 
Bridge Approaches, Albany-Lyons Highway in Linn 
County, for $70,446.95. The overrun was due to 
unanticipated work to stabilize the roadbed 
foundation and additional embankment material. 
The completion of the project was also delayed 
which contributed to an overrun in engineering 
charges. 


Mr. Klaboe reported that under ORS 366.535 the counties 
are entitled to receive 20% of all funds received from motor 
vehicle taxes and fees for the period from October 1 through 
December 31, 1974. The amount credited to the counties totals 
$7,434,698.27 and he stated this amount was released on January 17, 
1975. (List of apportionment to counties on file in the Commission 
files, Salem.) 


Upon the recommendation of Mr. Klaboe, the Commission 
approvec the payment of $5,050.39 for membership dues in the Ameri- 
can Association of State Highway and Transportation Officials for 
the calendar year 1975. 


The Commission considered approving requests from the 
Cities of Corvallis and Klamath Falls and the Counties of Klamath 
and Lane for six Urban System Projects. Mr. Klaboe stated that 
these projects have been investigated and are eligible for funding 
under the Federal Urban Aid Program. Upon his recommendation, the 
Commission approved the following projects and authorized him to 
sign the agreements when prepared: 


TOTAL FEDERAL STATE 
JURISDICTION SECTION COST FUNDS SHARE 
Corvallis NW Witham Hill Dr.- $ 170,000 $ 132,600 $ 18,700 
NW Lantana Pr. 
NW Circle Blvd. 
FAU 2110 


Corvallis NW Kings Blvd.-NW 245,000 191,100 26,950 
Highland Dr. 
NW Walnut Blvd. 


FAU 2120 

Klamath S. 6th St.-E. Side 610,000 475,800 67,100 

Falls & Bypass 

Klamath Co. Shasta Way FAU 2298 

Klamath Tunnel St.-Biehn St. 145,000 113,100 15,950 

Falls Oregon Ave. FAU 2363 

Lane Co, Beltline Rd. (FAU 1,050,000 819,000 115,500 
1035) @ Coburg Rd. 

Lane Co. Irvington Rd.- 475,000 370,500 52,250 
Maxwell Rd. 


oo a 
TOTAL NEW PROJECTS $2,695,000 $2,102,100 $296,450 
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Attention was given to the payment of the National Associ- 
ation of State Outdoor Recreation Liaison Officers' dues for 1975. 
Mr. Talbot indicated that the group which is to the Federal-aid 
recreation programs as AASHTO is to highways. Following his recom- 
mendation, the Commission approved the annual dues in the amount of 
$150. 


The Commission considered designating the Oregon Coast 
Trail between the Columbia River South Jetty and Tillamook Bay in 
Clatsop and Tillamook Counties as an Oregon Recreation Trail. 
Mr. Talbot mentioned that the Oregon Recreation Trails Advisory 
Council held a hearing in Tillamook concerning this designation on 
December 5, 1974, and there was no opposition to the proposal. 
Following the Trails Council's recommendation, the Commission 
approved the designation. 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salem. ) 


Chairman of Oregon Transportation Commission Exhibit 
Vice Chairman of Oregon Transportation Commission Exhibit 
Administrator and Highway Engineer Exhibit 
Director of Permits Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit 


QmAmoaw PY 


The Commission approved increases in project authoriza- 
tions on the following contracts as recommended by Mr. Klaboe. 


(1) Roy L. Houck Construction Company, Contract No. 
8052, S. Fork Clackamas River-Bull Creek Section, 
Clackamas Highway in Clackamas County, for 
$22,513.42. The overrun was due to fill replacement. 


W. H. Gregory Company, Contract No. 7942, Modoc 
Point (Units C & D) on The Dalles-California 
Highway in Klamath County, for $321,042. As 
the work progressed, changes from the plan had 
to be made to fit the actual ground conditions 
and to provide working access. These changes 
accounted for the overrun. 


(continued on page 763) 
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Benson Creek Interchange-Olds Ferry Interchange, 
Old Oregon Trail, Malheur County. Grade, Pave, 
Barriers and Signing Project. 

Same as No. 1. 


Pleasant Valley Interchange-Bubbs Ranch, Old 
Oregon Trail, Baker County. Grade, Pave, Guard- 
rail and Sign Project. 

Same as No. 1. 


SE Causey Avenue-Mt. Scott Creek, East Portland 
Freeway, Clackamas County. Roadside Improvement 
Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


Mt. Scott Creek-Lake Road Interchange, East 
Portland Freeway, Clackamas County. Roadside 
Improvement Project. 

Same as No. 4. 


Lake Road Interchange-Gladstone Interchange, East 
Portland Freeway, Clackamas County. Roadside 
Improvement Project. 

Same as No. 4. 


Forest Grove, Tualatin Valley Highway, Washington 
County. Paving, Signing and Traffic Signal Project. 
AC surfacing of a Class I bikeway is included in 
the project. 


Oswego Highway at Foothills Road (Lake Oswego), 
Oswego Highway, Clackamas County. Signal Project. 
Same as No. 4. 


Deadman Creek-Wilson River, Wilson River Highway, 
Tillamook County. Grade and Pave Project. 

Bicycle trails will not be included as the project 
is basically an overlay with minor grading to 
obtain a 32-foot top width. 


Nestucca Spit State Park, Tillamook County. 
Grading, Paving and Facilities Project. 
Same as No. 4. 


Cascadia State Park, Linn County. Grading, 
Paving and Facilities Project. 
Same as No. 4. 


The Commission considered a request from Wasco County for 
engineering assistance in replacing County Bridge No. 16 on the 
Fivemile Creek County Road No. 183. Mr. Klaboe stated that the 
funds required for this structure are estimated at $30,000. The 
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Attention was given to a request from the City of Roseburg 
to cancel a previously approved TOPICS Project (traffic operational 
procedures to increase capacity and safety) and to apply the funds 
to another project which has a higher priority ranking to the area. 
Upon Mr. Klaboe's favorable recommendation, the Commission approved 
the following request: 


PROJECT FEDERAL STATE 
CITY SECTION ESTIMATE _ SHARE SHARE 


CANCELLATION OF PREVIOUSLY APPROVED PROJECT 


Roseburg Stewart Parkway-Troost St., $ 60,000 $47,000 $ 6,500 
Garden Valley Blvd. 


TOTAL CANCELLATION $ 60,000 £47,000 $ 6,500 


INCREASE IN PREVIOUSLY APPROVED PROJECT 


Roseburg Lane Ave.-Diamond Lake Blvd., $110,000 $86,000 $12,000 
Oakland Shady Hwy. 


Amounts approved by the 30,000 23,400 3,300 
Oregon Transportation Commis- 20,000 15,600 2,200 
sion on 2-19-74 & 3-27-74. 


TOTAL INCREASE $ 60,000 $47,000 $ 6,500 


TOTAL -0- -0- -0- 
SUMMARY BY FISCAL YEAR 1970 
(Federal TOPICS Funds) 17) 2 92 1973 TOTAL 
Allocated Funds (Federal) $4,153,000 $870,000 $5,023,000 
Approved Funds (Federal) 4,153,000 870,000 5,023,000 
Balance -- —_— —— 
New Projects (1-22-75) -- -- — 
Unprogramed Balance $ - $ - 5 - 


Mr. Klaboe presented the following informational report 
of projects on which bids are to be received January 30, 1975. He 
mentioned the projects contain an explanation of plans concerning 
the establishment of footpaths and bicycle trails. 


(1) North Powder-Baldock Slough, Old Oregon Trail, 
Union and Baker Counties. Paving Project. 
Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 


(continued on page 765) 
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covers the deteriorated wooden trestle span of the westerly approach 
to the Harrisburg Bridge. The approach will be constructed on the 
existing alignment and provide a prestressed concrete slab span 
1,706 feet long with a horizontal clearance of 32 feet and an 8-foot 
walk on the downstream side. Public hearings and additional right- 
of-way are not required. Clearinghouse review is exempt by working 
agreement and the estimated cost is $2,500,000. Following his 
favorable recommendation, the Commission approved the project. 


Following Mr. Klaboe's recommendation, the Commission 
adopted the following speed zones: 


(1) 40 MPH speed zone on the Mt. Hood Highway in the 
community of Mt. Hood from 0.11 mile north of 
Hess Road (M.P. 84.80) to 0.13 mile south of 
Aubert Road (M.P. 88.46) in Hood River County. 
(The proposed rule was published in the Secretary 
of State's Administrative Rule Bulletin on 
December 1, 1974, and no requests for a hearing 
were received. The permanent rule will be pub- 
lished in the February 15, 1975, issue of the 
Administrative Rule Bulletin to become effective 
February 25, 1975.) 


(2) Rescind "Speed Zone Resolution No. 518" dated 
November 22, 1966, and establish a 40 MPH speed 
zone on the Hood River Highway in the community 
of Mt. Hood from 300 feet west of the entrance to 
Dimmick State Park (M.P. 18.32) to the Mt. Hood 
Highway No. 26 (M.P. 19.07) in Hood River County. 
(The proposed rule was published in the Secretary 
of State's Administrative Rule Bulletin on 
December 1, 1974, and no requests for a hearing 
were received. The permanent rule will be pub- 
lished in the February 15, 1975, issue of the 
Administrative Rule Bulletin to become effective 
February 25, 1975.) 


(3) 40 MPH speed zone on the Netarts Highway No. 131 
from 400 feet west of the Trask River (M.P. 8.25) 
to the west city limits of Tillamook (M.P. 8.56) 
in Tillamook County. 


(4) 50 MPH speed zone on the Salmon River Highway No. 
39 near the community of Rose Lodge from the Bear 
Creek Bridge (M.P. 3.96) to 0.32 mile east of the 
Salmon River Bridge (M.P. 6.65) in Lincoln County. 


(continued on page 768) 
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County will assume all expenses except the bridge design, which is 
to be done at State expense. Following Mr. Klaboe's favorable recom- 
mendation, the Commission approved the engineering assistance. 


Attention was given to another request from Wasco County 
for engineering assistance covering ten structures on Fivemile Creek 
on County Road No. 183. Mr. Klaboe said the estimated cost is 
$150,000 to be financed from the “ederal Disaster Assistance Adminis- 
tration at no cost to the State. Tle Commission approved the request 
as recommended by Mr. Klaboe. 


Mr. Klaboe reported that an allocation of 12% of the High- 
way Fund to the cities for the period October 1 through December 31, 
1974, in the amount of $4,398,318.96 was released on January 24, 1975. 
List of apportionment on file in the Commission's files, Salem.) 


The Commission considered a request from Wallowa County 
for a Federal-aid Secondary Project to replace the Lower Bear Creek 
Bridge over Bear Creek on FAS 32-104. Mr. Klaboe stated that this 
request has been investigate and is eligible for FAS Funds. The 
Commission approved the following project and authorized the Admin- 
istrator and State Highway Engineer to sign the agreement when 
prepared. 


COUNTY & PROGRAMED STATE 
FAS NO. SECTION & DESCRIPTION AMOUNT SHARE 


Wallowa Bear Creek (Bear Creek Road) Bridge. $100,000 $11,000 
32-104 Structure. 
TOTAL $100,000 $11,000 


SUMMARY BY FISCAL YEARS 


(FAS Funds) 1974 1975 TOTAL 
Allocated Funds $4,108,000 $4,252,000 $8,360,000 


Approved Projects (corrected 4,108,000 1,397,000 5,505,000 
to date) 


Unprogramed Balance -- 2,855,000 2,855,000 
Project 1-22-75 -- 100,000 100,000 
Unprogramed Balance $ -- $2,755,000 $2,755,000 


Consideration was given for finance approval of a Federal- 
aid Primary Rural Project on the Gellatly Summit-Wren Section of 
the Corvallis-Newport Highway in Benton County. Mr. Klaboe stated 
that the Division has met all Federal requirements for clearinghouse 
and environmental concerns. The project is 2.06 miles in length and 
involves reconstruction of the existing facility with improved road- 
way travel lane and shoulder width. Climbing lanes will be incorpo- 
rated where needed. The total estimated cost for construction is 
$1,100,000. The Commission approved the project as recommended by 
Mr. Klaboe. 


The Commission considered finance approval for a Federal- 
aid Primary Rural Project of the West Approach, Willamette River 
(Harrisburg) Bridge Section, Albany-Junction City Highway in Lane 
County. Mr. Klaboe said the section is 0.32 mile in length and 


(continued on page 767) 
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(The proposed rule was published in the Secretary of State's Admin- 
istrative Rule Bulletin on November 15, 1974, and no requests for a 
hearing were received. The permanent rule will be published in the 
February 15, 1975, issue of the Administrative Rule Bulletin to 
become effective February 25, 1975.) 


The Commission considered a request from the City of 
Portland for a four-way stop at the intersection of North Vancouver 
Avenue Highway and Schmeer Road. Mr. Klaboe stated that a study of 
the intersection indicates it is warranted. He recommended that 
"Through Highways and Stop Signs Resolution No. 13" dated 
September 21, 1949, with respect to the Vancouver Avenue Highway 
No. 122 be amended to add the following exception: 


Except that at the intersection of North Vancouver 
Avenue Highway (M.P. 0.30) and North Schmeer Road 
all traffic shall stop before proceeding. 


The Commission accepted his recommendation. 


The Commission considered adopting as a permanent rule 
the installation of a two-phase, fully-actuated traffic signal at 
the pedestrian crossing on the Junction City-Eugene Highway in the 
vicinity of Spring Creek Drive (M.P. 8.24) in Lane County. Upon 
Mr. Klaboe's recommendation, the Commission adopted the signal 
installation as a permanent rule. (Proposed rule was published in 
the Secretary of State's Administrative Rule Bulletin on December 15, 
1974, and no requests for a hearing were received. The permanent 
rule will be published in the February 15, 1975, issue of the 
Administrative Rule Bulletin to become effective February 25, 1975.) 


Attention was given to an agreement with the City of 
Albany for the installation of a traffic signal at the intersection 
of the Albany-Junction City Highway and Albany Avenue, Linn County. 
Mr. Klaboe pointed out that the agreement provides for the State to 
prepare all plans and specifications and perform the work. The 
estimated cost to the State is $48,000 to be charged to Federal 
Title II Funds. After completion of the project, the State will 
maintain the signal and the City is to pay for all power consumed. 
The Commission approved the agreement as recommended by Mr. Klaboe. 


The Commission considered two agreements with the City of 
Oregon City covering the installation of pedestrian signals on the 
Cascade Highway South at Division Street and on the Pacific Highway 
East at 7th Street, Clackamas County. Mr. Klaboe indicated that both 
agreements provide that the City pay for the installation of the 
pedestrian signals and all future maintenance and power consumption 
be borne by the City. Following Mr. Klaboe's recommendation, the 
Commission approved the two agreements. 


Consideration was given to an agreement with the City of 
Oregon City for the installation of a fire signal on the Cascade 
Highway South near Beaver Creek Road in Clackamas County. 
Mr. Klaboe stated that the agreement provides for the State to 
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Rescind "Speed Zone Resolution No. 175" dated 
December 7, 1954, and establish a 50 MPH speed 
zone on the Oregon Coast Highway in the vicinity 
of the community of Pleasant Valley from 0.19 
mile north of Simmons Creek (M.P. 71.66) to 0.33 
mile south of Munson Creek Road (M.P. 73.20) in 
Tillamook County. (The proposed rule was published 
in the Secretary of State's Administrative Rule 
Bulletin on December 15, 1974, and no requests 
for a hearing were received. The permanent rule 
will be published in the February 15, 1975, issue 
of the Administrative Rule Bulletin to become 
effective February 25, 1975.) 


Rescind "Speed Zone Resolution No. 97a" dated 
July 31, 1958, and establish the following speed 
zones on the Oregon Coast Highway just north of 
Tillamook in Tillamook County: 


50 MPH from Juno Heights Road (M.P. 
63.44) to 450 feet north of Goodspeed 
Road (M.P. 64.65) 


45 MPH from 450 feet north of Goodspeed 
Road (M.P. 64.65) to 0.10 mile north 
of NCL of Tillamook (M.P. 65.40) 


30 MPH from 0.10 mile north of NCL of 
Tillamook (M.P. 65.40) to NCL of 
Tillamook (M.P. 65.50) 


Rescind "Speed Zone Resolutions Nos. 214, 214a 

and 214b" and establish a 45 MPH speed zone on the 
Dallas-Rickreall Highway from the east city 

limits of Dallas (M.P. 0.55) to 0.54 mile east 

of Orchard View Lane (M.P. 2.42) in Polk County. 


Temporary Construction Speed of 25 MPH on the 
Center Street Bridge (Willamina-Salem Highway) 

from 400 feet west of the Wallace Road connection 
(M.P. 25.62) to Commercial Street (M.P. 26.13) in 
Salem, Polk and Marion Counties. (Speed zone to 

be in effect when appropriate signs are installed.) 


The Commission considered adopting as a permanent rule a 
"No Parking Zone’on the Heppner Highway approximately 1.5 miles north 
of Heppner in Morrow County. Because of the restricted sight dis- 
tance that exists in this area and in the interest of public safety, 
Mr. Klaboe recommended and the Commission approved the following no 
parking zone: 


From 0.96 mile north of Dee Cox Road (M.P. 43.33) 
to 0.49 mile north of Dee Cox Road (M.P. 43.80) 


(continued on page 769) 
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Attention was given to adopting a resolution transferring 
the ownership of the Pendleton State Heliport to the Pendleton Com- 
munity Hospital in Umatilla County. Mr. Burket said the heliport 
was constructed by the State as an experimental project and as the 
first hospital heliport in the Northwest. He felt that it is in the 
best interests of the Pendleton Community Hospital and the State to 
transfer ownership to the hospital which has been determined to be 
a public entity within State law and therefore eligible to assume 
ownership of the heliport. Following his favorable recommendation, 
the Commission adopted "Aeronautics Miscellaneous Resolution No. 7," 
which resolution by this reference is made a part hereof and filed 
in the Commission's files. The Commission authorized the Director 
to sign the resolution. 


The Commission considered a resolution concerning the 
permanent closure of the Stearus State Airport in Deschutes County. 
Mr. Burket said the State constructed the airport in 1951 and it is 
not adequate for aircraft of today. He said Sunriver has constructed 
an airport that is open to the public and is only approximately one 
mile away from the Stearns Airport which now serves the area adequately. 
Following Mr. Burket's recommendation, th= Commission authorized the 
Director to sign the necessary documents for the closure, and adopted 
"Aeronautics Miscellaneous Resolution No. 5," which resolution by 
this reference is made a part hereof and filed in the Commission's 
files. 


MASS TRANSIT DIVISION 


Consideration was given to approving the criteria and 
granting the authority for Mr. Moore to appear before the Ways and 
Means Committee concerning the implementation of a new Urban Mass 
Transportation Admin‘stration capital grant program. Mr. Moore 
pointed out that the purpose of this program is to assist non-profit 
organizations in providing transportation to the elderly and handi- 
capped. Upon his recommendation, the Commission approved the 
program and authorized Mr. Moore to appear before the Ways and Means 
Committee. 


Mr. Moore presented copies of the Mass Transit Division's 
Annual Report for the year ending June 30, 1974, to the Commission. 
He said copies of the report have been distributed to the House and 
Senate Transportation Committees. (Copy of the report is on file in 
the Commission's files.) 
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supply materials estimated to cost $2,500 to be charged to Minor 
Betterment Funds. The City shall provide materials estimated to 
cost $1,000, make the installation, maintain the traffic signals, 
and pay for all electrical energy. Following Mr. Klaboe's recom- 
mendation, the Commission approved the fire signal agreement. 


The Commission considered adopting a resolution authorizing 
a maximum allowable axle weight for any vehicle or combination of 
vehicles operating on the Federal Intersvate Highway System to be 
20,000 pounds for a single axle and 34,000 pounds for a tandem axle. 
Mr. Klaboe stated that the maximum weight on interstate highways is 
18,000 and 32,000 pounds, respectively. Maximum weights of 20,000 
pounds for a single axle and 34,000 pounds for a tandem axle are 
allowed on non-interstate routes. Recent amendments to the Highway 
Act now permit the higher weights on freeways. He indicated that 
the 1965 Oregon Legislature granted authority to the Commission to 
make the change by resolution should the Federal Government permit 
the increased weight. The new resolution is temporary until 
statutes concerning truck weights can be presented to the Legisla- 
ture for review. Following Mr. Klaboe's recommendation, the Commis- 
sion adopted "Permit Resolution No. 34," which resolution by this 
reference is made a part hereof and filed in the Commission's files. 


The Commission considered an extension of time of an 
agreement with Howard, Needles, Tammen and Bergendoff covering the 
Third Salem Bridge Study in Marion and Polk Counties. Mr. Klaboe 
mentioned that an unanticipated additional workload placed on the 
consultant necessitates an extension of time on this project. He 
recommended the extension be changed from January 12 to April l, 
1975. There would be no increase in funds. The Commission approved 
the extension. 


AERONAUTICS DIVISION 


The Commission considered a resolution accepting a grant 
offer from the Federal Aviation Administration for financial assist- 
ance in the zmount of $93,941 for a current Airport Development Aid 
Program (ADAP) Project for the Siletz Bay State Airport in Lincoln 
County. Mr. Burket stated that this project is to acquire property 
rights surrounding the airport and to partially clear these proper- 
ties of obstructions in accordance with FAA required runway transi- 
tional surfaces. Following his favorable recommendation, the Com- 
mission adopted "Aeronautics Miscellaneous Resolution No. 6," which 
resolution by this reference is made a part hereof and filed in the 
Commission's files. The Commission also authorized the Director to 
sign the resolution. 


Attention was given to a request from the City of The 
Dalles for a sum not to exceed $3,333.50 to provide 50% of the local 
matching funds involved in the proposed Airport Master Plan for The 
Dalles Municipal Airport in Wasco County. Mr. Burket stated that 
the total cost of the project is estimated at $20,000 and he recom 
mended approval. The Commission approved the request. 
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Consideration was given to an agreement with Marion 
County, City of Salem, Polk County and the Mid-Willamette Valley 
Council of Governments covering the Operations Plan, which speci- 
fies the conduct of the continuing transportation planning process 
in the Salem area. Mr. Baldwin stated that costs will be developed ; 
within the annual unified work programs which will be submitt.d to 
the Commission as they are prepared. Fcllowing his favorable rec- 
ommendation, the Commission approved the agreement and authorized 
the Director to sign it on behalf of the Commission. 


a 


The Chairman adjourned the meeting at 10:32 a.m. 


rer 
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Commission Services 


MOTOR VEHICLES DIVISION 


In reply to the Chairman's inquiry, Mr. Ott stated that 
the vehicle registration was down for November and December 1974. 
The year 1974 ended with 2% fewer passenger car registrations and 
35% fewer total registration of vehicles. The registration revenue 
increased about two-thirds due to the two-year registration period. 


ne 


DEPARTMENT OF TRANSPORTATION 
Director's Report - Mr. Baldwin 


The Commission set Wednesday, February 26, 1975, as the 
date for the next regular meeting. 


The Commission considered the distribution and the use of 
State Funds for matching a Federal program for metropolitan planning 
for Oregon's urbanized areas for the fiscal year 1976. Mr. Baldwin | 
stated that the Federal apportionment for the fiscal year is 
$203,847 and the State's match is $50,961.75. Mr. Baldwin indicated 
that in the past these funds have been matched by the State and he 
recommended continuance of this practice. The formula has been 
approved by the Federal Highway Administration. This formula dis- 
tributes the funds on the following basis: Fifty percent of the 
funds will be divided evenly between the three urbanized areas and 
the remaining 50 percent will be distributed on the basis of SMSA 
population. The Commission accepted his recommendation and approved 
the distribution formula as follows contingent upon approval by the 
Legislature of this item in the next biennial budget: 


TABLE I 


SMSA POPULATION 
AREA (July 1, 1974) PROPORTION 


Portland 931,200 67.8% 
Salem 204,950 14.9% 
Eugene- 237,000 17.3% 
Springfield 


TOTAL 1,373,150 100.0% 
TABLE II 
Total 
Distr. on Federal State 
Area Base Population Funds Match Total 


Portland 33,974.50 69,104.13 103,078.63 25,769.65 128,848.28 
Salem 33,974.50 15,186.60 49,161.10 12,290.28 61,451.38 


Eugene- 33,974.50 17,632.77 51,607.27 12,901.82 64,509.09 
Springfield 


TOTAL 101,923.50 101,923.50 203,847.00 50, SOS 254,808.75 
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EXHIBIT_A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action 
Under Delegated Authority 


OPTION TO PURCHASE REAL PROPERTY 


Number Name 


Consideration 
48431 Phelps, Leland Q. and Joyce $150,000.00 
a 
1 Transaction Total $150,000.00 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for s 
the Commission, I accepted the above option (File 48431) : 
on December 9, 1974, by telephone to J. B. Boyd, Right of 
Way Engineer, and report this action for your official 
records. 


Oregon Transportation Commission 


Dated this! day of A ae = i fF 


EXHIBIT_Z 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority and acting in accordance therewith for the Commission, I 
approve all actions listed on the attachment hereto and report 
this action for your official records. 


Dated, this P. day of P i974 


Oregon Transporta 


Attachment List: 


1) Options accepted (68) Report of December 13, 1974 

2) Agreement with Portland Terminal Railroad Co. approved 

3) Quitclaim Deed to State Land Board approved 

4) Direct conveyance of excess land to US National Bank 
of Oregon, Trustee for May Barnum Estate, approved 

5) Agreement with City of Central Point approved 

6) Agreement with City of Canby re crossing at N. Fair 
Street and Siskiyou tracks approved 

7) Agreement with City of Canby re crossing at Elm St. 
and Siskiyou tracks approved 

8) Agreement with City of Canby re crossing for Ivy St. 
at Siskiyou tracks approved 

9) Lease extension to Kyle & Elizabeth J. Smith approved 

10) Amended lease with Corps of Engineers approved 
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EXHIBIT_AA 


1) Right of Way Report of December 13, 1974 
OPTIONS TO PURCHASE REAL PROPERTY ' 
Number Name Consideration Page 
47064 Gereghino, Joseph T. & Amelia $ 250,000.00 1 
47197 Zeeb, Bertha F. 36,000.00 4 
47771 Elwood, Harriet E. 5,000.00 9 
47862 The Big Gallon, Inc. 6,600.00 6 
47874 Floyd Grahm Construction Co. 1,675.00 5 
47887 Roemer, Martha Jane 800.00 7 
47889 Myers, Forrest D., Greiner, Eugene 1,150.00 6 
47986 Roth, Dan and Dorothy E. 535.00 5 
48033 Rask, James N. and Anita 960.00 2 
48061 Keenon, Edwin R. & Jessica 50.00 5 Ls 
48078 Loux, Gladys 500.00 6 4 
48220 Schmidt, Jack M. & Gladys R. 450.00 13 a 
48225 Wheeler, Lillian M. 500.00 8 iS 
48263 Erskine, Benjamin H. & Lorna J. 700.00 10 y 
48264 Adams, Brice F. & Valerie M. 2,500.00 10 rg 
48266 Lack, Rosa M. 50.00 10 
48268 Couch, Walter L. & Millie v. 200.00 10 
48273 Pearce, Edsel D., Painter, Pearl 1,000.00 1l 
} 48300 Henry, Robert B. and Nerissa 150.00 3 
48319-14 Steveson, Harvey F. and Paul 9,000.00 12 
: 1-39.32 Windecker, Mrs. George E. 450.00 17 
1-50.36 Jueden, Gregory J. 900.00 17 
1-98.13 Hogan, Ray M. and Ruth M. 450.00 14 \ 
1-182.45 Tollefson's Antiques 900.00 14 5 
1-230.29 Atlantic Richfield Company 1,765.00 17 A 
1-301.97 & 
1-293.57 Standard Oil Company of Calif. 3,085.00 17 
1W-62.52 Gentle, Mrs. James 50.00 18 
2W-20.15 Stasna, Vance 60.00 18 UB: 
2W-65.78 & a 
2W-65.89 Lewis, Helen 180.00 17 Be : 
4-124.36 Hurns, Paul 90.00 15 , ; 
6-218.23 Hobby, Roy F. 120.00 16 +a 
7-248.13 Tropf, Henry 60.00 16 ' 
7-248.88 | Featherston, Harry 90.00 16 
8-3.28 & 
8-3.48 Schnell, E. S. and Nadyne 360.00 14 
8-7.36 Rothrock, Robert H. 120.00 16 
9-9. 66 Crouch, Floyd & Alice 540.00 17 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


EXHIBITA_ 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


Number Name pate /A-/7- 7 Consideration Page 
9-111.45 Hasselbrink, Lyle $ 150.00 18 
9-121.19 Salishan Properties Inc. 2,415.00 14 
9-234.79 North Bend Chamber of Commerce 480.00 18 
9-234.79 North Bend Chamber of Commerce 1,400.00 15 
15-7.67 Daren Engel Real Estate 60.00 19 
19-98.41 Beachler, Myrtle R. 125.00 15 
19-142.77 & 

19-142.89 Donrey Outdoor Advertising Co. 2,580.00 15 
19-142.89 Powell, Raymond 150.00 9 
29-35. 26 Stovall, A. E. 150.00 14 
31-8.17 Scharpf, D. M. 60.00 14 
31.8.76 Draper, Richard 300.00 19 
39-2.38 Heringer, Eldon E. 150.00 16 
39-34.38 Grauer, Glen 60.00 16 
39-34.42 Grauer, Glen 60.00 15 
39-34.50 Grauer, Glen 60.06 15 
39-40.62 Williams, Ezekiel 120.00 19 
47-55.94 Davis, Charles 180.00 19 
63-2.14 Smith, Delmar L. 1,090.00 18 
292-18.58 Starlight Drive-In Theatre 1,035.00 15 
292-18.58 Keller, Grover R. 180.00 15 
6 signs H. L. Robinson Company 1,800.00 24 
10 signs National Advertising Company 6,560.00 24 
2 signs National Advertising Company 750.00 24 
2 signs Standard Oil Company of Calif. 2,760.00 24 
7 signs Mobil Oil Corporation 6,930.00 20 
2 SR H. L. Robinson Company 600.00 20 
6 signs National Advertising Company 3,505.00 20 
31 SR Metro Outdoor Advertising Co. 775.00 21 
8 signs National Advertising Company 6,240.00 22 
1l signs ss og 3 6,065.00 22 
7 signs “ - 6 3,980.00 22 
6 signs x ss - 2,765.00 23 

68 Transactions $380,575.00 


2) Industrial Track Agreer:ent with the Portland Terminal Railroad 
Company for maintaining spur track facilities on N. W. Upshur 
St. to serve the former Wade building on the Stadium Freeway, 
Multnomah County. File 44642 


3) Release by quitclaim deed any interest in erroneously acquired 
title to a stockpile site and right of way to the State Land 
Board in exchange for a Decision from the Bureau of Land 
Management, the proper title holder of lands on the Millican- 
Brothers Section of the Central Oregon Highway in Deschutes County. 
Files 6229, 13576, 48383 
4) Direct Conveyance of 0.48 acre+ excess property to U. S. National 
Bank of Oregon, Trustee for the May Barnwn Estate former donator 
of the park property on the Seufert-Dufur Section of The Dalles- 
California Highway in Wasco County. File 7398 
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5) 


6) 


7) 


8) 


EXHiBiT_A_ 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = <a 


A letter-form agreement with the City of Central Point for installa- 
tion of railroad crossing protection at Pine Street with the Southern 
Pacific Transportation Company tracks (Crossing C-445.70). This 
project is eligible for 90% Federal Aid funding under Section 203 of 
Title Il, Highway Safety Act of 1973. Total estimated cost for the 
work is $40,000. City will provide the 10% ($4,000) matching funds 
with no expense to State. (Jackson County) (County-City Unit) 


A letter-form agreement with the City of Canby for installation of 
railroad crossing protection at North Fair Street and the Siskiyou 
main line tracks of the Southern Pacific Transportation Company 
(Crossing C-747.50). This project is eligible for 90% Federal Aid 
funding under Section 230 of Title 11, Highway Safety Act of 1973. 
Total estimated cost of the work is $40,000. City has provided the 
10% ($4,000) matching funds; there will be no expense to State. 
(Clackamas County) (County-City Unit) 


A letter-form agreement with the City of Canby for installation of 
railroad crossing protection for Elm Street at the Siskiyou main 
line tracks of the Southern Pacific Transportation Company 
(Crossing C-746.60). This project is eligible for 90% Federal Aid 
funding under Section 230 of Title I1, Highway Safety Act of 1973. 
Total estimated cost of the work is $45,000. City has provided the 
10% ($4,500) matching funds; there will be no expense to State. 
(Clackamas County) (County-City Unit) 


A letter-form agreement with the City of Canby for installation of 
railroad crossing protection for Ivy Street at the Siskiyou main 
line tracks of the Southern Pacific Transportation Company 

(Crossing C-746.90). This project is eligible for 90% Federal Aid 
funding under Section 203 of Title II, Highway Safety Act of 1973. 
Total estimated cost for the work is $44,000. City has provided the 
10% ($4,400) matching. funds; there will be no expense to State. 
(Clackamas County) (County-City Unit) 
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CAHIBIT. = 


9) Extension of a lease to Kyle and Elizabeth Jane Smith for 
concession operation at Crown Point State Park on the 
Crown Point Highway in Multnomah County to March 31, 1977. 
The Smiths have been operating the concession building 
since 1968 with good results and cooperative interests 
with the State park agencies. (Parks Branch) 


10) Amendment to lease with the Corps of Engineers adding 
44.87 acres to Fort Stevens State Park in Clatsop County 
bringing the total leased area to 1,214.48 acres. The 
additional acreage is at the northeast end of the park, 
adjacent to the City of Hammond's boat basin and includes 
extensive Columbia River frontage. The area is to be in- 
cluded in the master plan for improvement and development 
of the State park. (Parks Branch) 


AKLUEF. APPROVED 


st. State Hwy. Engr “STATE RIGHWAY ENGINEER 


pate:__/2 243-7 ¥ 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_4 -/7- 7 
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EXHIBIT_A 
TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Under 
Delegated Authority 


= OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
48199 Tallman, Edward R., Dr. $55,000.00 
48199 Tallman, Edward R., Dr. Gratis 
2 Transactions Total $55,000.00 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance, therewith for the Commission, 
I accepted the above options on December 19, 1974, and report this 
action for your official records. 


Dated thisA 3 day of ATCC , 1974. 
f = 

“LEtz 

Glenn L. Jackson, 
Oregon Transporta 


irman 
nh Commission 


- 780 - 


REE sere 
iin cana ease aa 
I Sie ales 


nee ase 


ExHiBiT_A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority, and acting in accordance therewith for the Commission, 
I approve all items listed on the attachment hereto and report ‘7 
this action for your official records. a 


Dated this 2? day of VEL a 197% if 


OREGON TRANSPORTATION COMMISSION 


Attachment List: 


1) Options accepted (42) Report of December 20, 1974 

2) Agreement with Oregon-Washington Railroad and 
Navigation Co. approved 

3) Agreement with Southern Pacific Transportation Co. 
approved 

4) Agreement with Federal Highway Administration 
approved (File 44461) 

5) Agreement with Federal Highway Administration 
approved (File 47236) 

6) Agreement with Federal Highway Administration 
approved (File 37959) 

7) Letter-form agreement with City of Salem approved 


| EXHIBIT A 


Right of Way Report of December 20, 1974 


1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration Page 
44999 Hilyard, Glenn Lee and Shirley Faye $ 7,500.00 3 
47984 Jones, Bert 350.00 1 
47987 Helm, Laurence H. & Mary 535.00 1 
48215 U.S.A. Bureau of Land Management 50.00 2 
1-84.18 Williams, Pete 450.00 4 
1-170.92 Southern Pacific Trans. Co. 435.00 4 
1-272.20 Southern Pacific Trans. Co. 360.00 4 
1E-1609 -~ - is 505.00 4 
1lw-80.54 ” « “ 360.00 4 
1W-80.80 sg 402.00 4 
3-5.69 - “ - 288.00 5 
4-264.46 Ketsdever, Henry A. 450.00 5 
6-364.12 Thayer, Kenneth E. 240.00 6 
7-66.52 Hampton Butte Grazing Coop 90.00 6 
8-15.63 Taylor, Sheldon D. 60.00 6 
9-191.40 Seaver, John 175.00 6 
9-111.14 Melicharek, Paul 120.00 6 
15-9. 20 Shepherd, Maralyn 90.00 7 
18-0.94 McPherson, Harold 210.00 7 
18-2.27 Jenkins, Oliver O. 450.00 7 
18-7.10 Cardwell, Maxine 180.00 7 
18-32.07 Pugh, James H. 75.00 7 
18-36.77 Spatz, Kathleen 150.00 7 
26-22.49 Walrad Insurance Agency 1,690.00 8 
30-8.11 Clanfield, Loretta M. 25.00 8 
31-1.41 McFadden Farm 300.00 8 
31-2.00 McFadden Farm 150.00 8 
33-3.32 Wilson, Martha 180.00 8 
33-3.49 Wilson, Martha 60.00 8 
37-40.28 Abendroth, T. W. 90.00 8 
37-46.59 Weber, W. C. 90.00 9 
39-0.62 Bray, Gene 120.00 9 
45-47.45 El Camino Motel ~ 800.00 9 
60-.28 Grants Pass Outdoor Adv. 2,525.00 10 
63-1.16 Southern Pacific Trans. Co. 360.00 10 
63-17.36 Vallen Entrance Motel 2,045.00 10 
63-.32 Smith, Delmar L. . 1,090.00 10 
455-29. 30 National Advertising Company 730.00 10 


ee OE. ait a alia ipo iy a 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 


2) 


3) 


4) 


5) 


6) 


7) 


Asst, State Hwy. Engr 


é. 


EXHIBIT_A 


Number Name Consideration Page 

3 signs Federal Sign & Signal Corp. $ 6,850.00 1l 

2 signs Southern Pacific Trans. Co. 1,440.00 1l 

2 signs National Advertising Company 975.00 ll 

9 signs National Advertising Company 10,535.00 1l 
42 Transactions Total $ 43,580.00 


Agreement with the Oregon-Washington Railroad & Navigation Co. granting 
Highway the right to make foundation test hole borings at the Second St. 
viaduct in the City of La Grande, Union County. (Right of Way Branch) 


Agreement with Southern Pacific Transportation Company covering the 
installation of grade crossing protection devices at five public 

grade crossings in the City of Eugene, Lane County. (Right of Way 
Branch) 

Agreement with the Federal Highway Administration to accept a D.O.T. 
Highway Easement Deed for right of way across U.S. Forest lands on the 
Brookings-Winchuck River Section of the Oregon Coast Highway in Curry 
County. File 44461 (Right of Way Branch) 


Agreement with the Federal Highway Administration to accept a D.O.T. 
Highway Easement Deed for right of way through Siuslaw National Forest 
lands on the Meader Bridge Section of the Little Nestucca River Hwy. 
in Tillamook County. File 47236 (Right of Way Branch) 


Agreement with the Federal Highway Administration to accept a D.O.T. 
Highway Easement Deed for right of way through Wallowa-Whitman National 
Forest lands on the Enterprise-Lewiston Highway in Wallowa County. 

File 37959 (Right of Way Branch) 


Letter-form agreement with City of Salem for installation of railroad 
crossing protection at Madrona Avenue S.E. at Southern Pacific 
Transportation's Siskiyou main line tracks, RR Crossing C-716.20. 
This project is eligible for 90% Federal Aid Funding under Section 
203 of Title II, Highway Safety Act of 1973. Total estimated cost 
for the work is $40,000. City will provide the 10% ($4,000) match- 
ing funds with no expense to State. (County-City Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 
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REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


1 Littje Deschutes. River -(Burgess) Bridge Section 


No. ———! __. Preyoet 

Type of Work __ structure Saat _F.A. Proj. No.__RS-142(2) 
County _____Deschutes __trighway FAS 555 

No. of Bidders__9 Low Bidder Douglas S. Coats Construction _ 

Low Bid $__103,680.00 


r . Contract No. 8095 
Engineer's Recommendation: 


Award to low bidder as soon as approval of 
Deschutes County is received and the sum of 
$14,300.00 is deposited by the County. 


No. 2 project__Jacksonville-Medford Bikeway Section 

Type of Work ___Intermittent Grading and Paving Fa proj no.__State 
County__ilackson Highway__ Jacksonville 
No. of Bidders_________ Low Bidder a delicate 

low ti 3... 


Engineer's Recommendations: 


PROJECT WITHDRAWN 


No.3 Project__Birch Ave,-Crater Lake Hwy. (Medford) Section 
Type of Work Grading, Paving & Traffic Signals ¢.4. proj. no._1-9019(5) 
County_alackson Highway Rogue Valley Highway 


tebe... iene: M. C. Lininger & Sons Inc. 


Low Bid$ 127,675.00 _ 


Contract No. 8096 


Engineer's Recommendations 


Avard to low bidder as soon as approval of the 
City of Medford and tne FIIVA is received and 
the sum of $17,710.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_/. QL9 
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EXHIBIT_A 


ee. ee Grants Pass! taiotenance building 7 


Type of Work | ey ig, 2h 
Couny___..#=§= Josephine Highway atte 

No. of Bidders__ 6 LowBidder_J.B. Steel, Inc, 
Low sid $_139,622,00 


Contract No. 80697 


Engineer's Recommendation: 


Award to low bidder. 


No.9 __ Project _JeSSie M, Honeyman State Park 


Type of Work - Uti ] ity Bui ldi ng FA. Proj. No, ee 
County cept MMT Pape Highway ——_——Oregon | 
No. of Bidders__7 _ Low Bidder Ross Bros. Construction Inc. 


Low Bid 584,315.00 
Contract No. 8098 


Engineer's Recommendations: 


Award to low bidder. --- 


No. © __project_t.E. Killingsworth St. at Columbia Blvd. Section _ 


Type of Work Traffic Signal Installation ea, pro), no. __HUS=2 O1(4) 
County oe |) Highway___Northeas t_Portland_ 
No. of Bidders____3 Low Bidder ——Hamilton_Flectri EL a 


Low Bid $__27 , 353.80 
Contract No. 8099 
Engineer's Recommendations: 


Award to low bidder as soon as approval of FHWA 
is received, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 2 of 


/ 
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EXHBIT_AA 


ee eee Fifteenmile Creek (Quarry) Bridge Section 


Type of Work Structure ARES ~~ F.A. Pro’ No —FDAA-413-DR-75 (Item 51) 
County ee. | Highway Wilbur West Road _ 


No. of Bidders oe eee Se Low Bidder__Douglas S. Coats” Cons truction_ 


Low Bid s__11,600.00 
Contract No. 8100 


Engineer's Recommendation: 


Award to low bidder aS soon as approval of the 
FHWA is received, 


Project__lain St.-Hawthorne St, {Forest Grove) Section __ 


No. 

Type of Work Traffic Signal Modification ea. proj tio. T-501] ... 
County _____ Washington ichway __Tualatin Valley | 
No. of Bidders__3 ___ Low idder___Hamilton Electric Inc. esse 
Low Bid s—_40 874,00 


Contract No. 8101 
Engineer's Recommendations: 


Reject all bids as being too high. 


oe Proiect__. Illinois St. at N. Main St. (Newberg) Section _ 
Type of Work ey eee _T-5020(2) 
County ees Yamhill-Newberg 


No. of Bidders____—— ss Low Bidder 


cian an 


Engineer's Recommendations: 


PROJECT WITHDRAWN 


On December 27, 1974, I accepted the Administrator 
and State Highway Engineer's recommendations for 
award of the projects on which bids were received 
December 19, 1974, and authorized him to sign the 
contracts when copditjop 

met. 


Dated ehis (7 tay a , ed w2S 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you 
authorized me in my official capacity to exercise certain 
authority on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance there- 
with for the Commission, I approve all actions listed on 
the attachment hereto and report this action for your of- 
ficial records. 


/ 
Dated this )_ day of ¥% , 1979 


Oregon Transpértation Commission 


Attachment: 


1) Options accepted (15) Report of December 27, 1974 

2) Agreement with Baker County approved 

3) Agreement with Southern Pacific Transportation Company 
approved 

4) Direct sale of 7.15 acres authorized (File Q182) 

5) Public sale of 0.66 acre authorized (File S-278) 
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Right of Way Report of December 27, 1974 


1) OPTIONS TO PURCHASE REAL PROPERTY 

Number Name Consideration Page 
47735 Mobile Townes of America Inc. $ 23,700.00 2 
47991 Blem, Larry D. & Marda G. 1,975.00 1 
48232 McDaniel, Doris E. & Victor L. 785.00 3 
48233 Hyett, Robert M. and Nita E. 10,000.00 3 
48240 Lane County 100.00 3 
48260 Goodnight, Mary «& Dixon, Laurence 

R. & Gayle 1,600.00 4 
48269 Nussbaum, Margaret 350.00 4 
4-249.04 Macfarlane, Peter Cc. 48.00 5 
9-14.16 H. L. Robinson Company 300.00 5 
9-116.52 Nelscott Development Corporation 50.CO 5 
10-45.12 Tillery, Ivan 150.00 5 
10-49.18 Willett, Tom 60.00 5 
10-63.39 Davis, Donald H. 120.00 5 
39-2501 Skyberg, Russ 270.00 6 
47-55.93 H. L. Robinson Company 300.00 6 

15 Transactions Total $ 39,808.00 


2) Agreement with Baker County for Right of Way Services coverina 
acquisition on the Chandler Lane County Road, Powder River Section 
La Grande-Baker Highway, Baker County. 


3) Signalization Agreement with Southern Pacific Transportation Company 
covering installation of railroad protective devices on the Willamina- 
Sheridan Highway in Yamhill County. 


4) Direct sale of 7.15 acres, more or less, excess Property to Willard 
and June L. Rolfe for a minimum consideration of $200. Moro-Grass 
Valley Section, Sherman Highway, Sherman County. File 0182 


5) Direct sale of 0.66 acre, more or less, excess property on the 
Athena-Washington State Line Section of the Oregon-Washington 
Highway in Umatilla County for a minimum consideration of $230. 
(File S-278) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and report 
this action for your official records. 


Oregon Trané A4tion Commission 


Attachment List: 


1) Options accepted (22) Report of January 3, 1975 
2) Sale of land to Fish Commission approved (File 48431) 
3) Agreement with City of Yachats approved 


EXi iBiT_A_ 


Right of Way Report of January 3, 1975 
1) OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration Page 


42064 Watson, Manley & Adeline $ 10,500.00 4 
48102 Ronning, Clarence C. §& Harriet L. 2,515.00 3 
48284 Seibel, Melvin C. & Lois 175.00 2 
48338 The Heirs of Henry C. & Mamie 
H. Ruddiman 185.00 1 
48375 Lesley D. & Alta S. Bergen 155.00 5 
48452 Edward Hines Lumber Company -0- 6 
4-280.74 Thornsberry, Alka 120.00 rf 
T3775 1 
7-4.00 & 
7-4.38 Holmquist, Julius D. 750.00 7 
9-12.29 H.L. Robinson Company 600.00 7 
9-67.61 H.-L. Robinson Company 300.00 8 
9-143.16 Bonn, Dan 50.00 8 
9-223.50 Rodgers, Earl H. 420.00 8 
9-242.80 P. & J. Hosts, KYNG Radio 900.00 8 
9-280.15 Swaney, Alworth H. 25.00 8 
18-0.75 Krebs, Gladys C. 90.00 9 
18-10.94 Dick, Norman C. & Blanche E. 210.00 9 
19-142.77 Geaney, Patricia A. 150.00 9 
39-41.16 Cain, Dortha M. 180.00 10 4 
46-21.39 Curtis, Jacoba Mrs. 120.00 8 
63-2.14 Pacific Power & Light Company 360.00 ll 
63-16. 36 Travelodge of Oregon 1,890.00 1l E 
66-49.23 Clyde Ward and Sons 300.00 ll E, 
22 Transactions Total $ 19,995.00 = 


2) Sale of excess property to the Fish Commission, being 2 parcels containing 
approximately 15.5 acres and 3.29 acres plus a permanent roadway easement 
along with the improvements on the 3.29 acre parcel, for a consideration 
of $100,000. Otis Jct.-Widow Creek Section, Salmon. River Highway in 
Lincoln County. File 48431 (Right of Way Branch) Real Property 
Resolution No. 669. 


3) Agreement with City of Yachats for sewer service at Yachats State 
Park, Yachats Ocean Road State Wayside, and Smelt Sands State Way- 
side in Lincoln County. Based upon plant capacity and estimated t 
park usage, State is to pay $10,000 upon execution of the agreement, 
plus $250 and $8 per month for each connection as installed. (Parks 
_ Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE /— @ — 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and report 
this action for your official records. 


‘\ : 
Dated this ica a of in’ , 1975. 4 
3 2 


G > airman 
Oregon Transpértafion Commission 


Attachment List: 


1) Options accepted (25) Report of January 10, 1975 
2) Agreement with Pacific City Water District approved 


' 


P St SNe eA at 
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Right of Way Report of January 10, 1975 


1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
43401 Ross, William E. & Phyllis A. $ 100.00 
48092 DeYoung, Elizabeth I. 100.00 
48124 Elliott, Larry E. & Carol Ss. 25,500.00 
1-301.97 Flagg, William R. & Mildred B. 780.00 
1-183.94 Schricker, Mr. V. H. 150.00 
1E-14.06 
LE-14.70 C. E. Stevens Company 6,785.00 
5-157.10 Herburger, Harold 60. 
5-159. 46 Krasowski, Stanley 96.00 i 
5-165.58 McGlothlin, Ray 30.00 
7=124.52 Peila, John M. & Therese A. 60.00 
7-257.96 Winegar, Dee J. 18 
9-242.80 Millen, Martha 210.¢ 
19-140.05 Kopacz, John 120.( 
19-150.44 Evans, Fred 240.00 
5-6.74 Spratling, Dorothy H. 150 
25-25.44 Moore, Bobby L. 90.06 
28-3. 80 
28-4.11 Horne, Lee 216.00 
28-14.43 Chapman, Wayne 108.00 
30-22.75 Kelly, Betty M. & Robert J. 120.00 
30-22.75 Kelly, Betty M. & Robert J. 120.00 
35-74.72 Adams, Mary 90.00 
39-26.60 H. L. Robinson Company 300.0 
47-53.22 Ibach, John 60.00 


66-47.77 & 


66-48. 20 Williams Farms, Inc. 720.00 
455-29.30 Tomiyoshi, Y. 90.00 
25 Transactions Total $36,475.00 


2) Agreement with Pacific City Water District for water service at 
Nestucca Spit State Park in Tillamook County. The State is to 
pay approximately $8,500 for installation of the water line and 
will be guaranteed uninterrupted service without payment of 
water service fees for a period of 30 years. (Parks Branch) 


APPROVED BY CHAIRMAN 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to | 
that authority, and acting in accordance therewith for the ig 
Commission, I approved the following agreement and report this 
action for your official records: 


On January 15, 1975, I approved by telephone 
an agreement with the State of Washington 
covering maintenance of the Biggs Rapids 
Bridge on *he Sherman Highway in Shenran 
County crossing the Columbia River. Washington 
is to perform the maintenance operations and 
bill Oregon for one half the costs thereof. 
The effective date of this agreement is con- 
tingent upon completion of certain maintenance 
obligations, retirement of all outstanding 
bridge bonds, and the removal of tolls. 


Dated thi?J@ day 5 ew , 1975 


Glenn L. Jacks Chairman 


ion Commission 


Oregon Transpor 


i 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I approve all actions listed on the attachment 
hereto and report this action for your official records: 


1975 


Dated this$o_ day o 


irman 
COMMISS ION 


Glenn L. Jackson, 
OREGON TRANSPORT, 


Attachment: 


1) Options accepted (20) Report of January 17, 1975 

2) Direct sale of land to City of Lostine authorized 

3) Direct conveyance of land to US National Bank of 
Oregon Trustee for May Barnum Estate (File 7398) 
approved 


ExHiBiT_A 


Right of Way Report of January 17, 1975 


1) OPTIONS TO PURCHASE REAL PROPERTY 

Number Name Consideration 
47863 Blackwell, Arthur C. & Evelyn R. $ 450.00 
47872 National Advertising Company 450.00 
47992 Schwab, Helen J. 520.00 
48020 Rilance, Pauline L. 10,642.00 
48071 National Advertising Company 400.00 
48121 Suter, Peter & Nevabelle 265.00 
48126 Kutsch, Dr. Gene K. 100.00 
48302 Schmalian, E. E. & Carol A. 1,150.00 
48337 Wade, Darrel W. & Hilda V. -O- 
48437 Tomco Forest Industries, Inc. 10.00 
2W-95.74 Mowrey, Ronald & Katherine 120.00 
18-0.07 Smith, Harry S. 210.00 
18-2.38 Friedemann, Arnold 210.00 
18-10.10 Hoole, John E. 300.00 
19-121.50 Eldez, Douglas M. 60.00 
19-148.42 Barry, William D. 60.00 
28-3.48, 
28-3.57 & 
28-3.61 Bartsch, Harold 420.00 
47-1.13 Nordmark, M. L. 90.00 
5 signs National Advertising Company 2,860.00 
6 signs National Advertising Company __ 4,880.00 

20 Transactions Total $23,197.00 

2) Direct sale of 2.08 acres, more or less, excess property to the City of 

Lostine for the full value of $925.00, on the Lostine Section of the 


Wallowa Lake Highway in Wallowa County. File 18912 and 18914 


3) Direct Conveyance of 0.17 acre and a 0.48 acre easement, excess property 
to U.S. National Bank of Oregon Trustee for the May Barnum Estate, former 
donator of the park property on the Seufert-Dufur Section of The Dalles- 
California Highway in Wasco County. This corrects a previous approval 
December 17; 1974 for only the 0.48 acre parcel. File 7398 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


Y 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 
ELSA EMR TAL LUN COILS SOLON 


NO REPORT 


a 


Al ‘ipit_C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to 
me to award contracts when certain conditions have been fulfilled 
I awarded the following contracts: 


> 


1) Little Deschutes River (Burgess) Bridge Section 
of FAS 555 in Deschutes County. Bids received 
December 19, 1974. Contract No. 8095 awarded 
January 14, 1975, to Douglas S. Coats Construc- 
tion, Bend, at $103,680. 


2) Birch Avenue-Crater Lake Highway (Medford) Sec- 
tion of the Rogue Valley Highway in Jackson 
County. Bids received December 19, 1974. Con- 
tract No. 8096 awarded January 6, 1975, to 
M. C. Lininger & Sons, Inc., Medford, at 
$127,675. 


3) Traffic signal installation at N. E. Killingsworth 
St. and Columbia Blvd. in Multnomah County. Bids 
received December 19, 1974. Contract No. 8099 
awarded December 30, 1974, to Hamilton Electric 
Inc., Eugene, at $27,353.80. 


4) Fifteenmile Creek (Quarry) Bridge Section of 
Wilbur West Road in Wasco County. Bids received 
December 19, 1974. Contract No. 8100 awarded 
December 30, 1974, to Douglas S. Coats Construc- 
tion. Bend, at $11,600. 


- laboe 
Administrator and State Highway Engineer 
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EXHIBIT_C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Morse Bros., Inc. 
No. 7859 


Workman Const. Co. & 
Workman Contractors 
No. 7895 


Hamilton Electric, Inc. 


No. 7901 


Rowell & Wickersham 
No. 7920 


White - Palos 
No. 7938 


Aichele Landscaping, 
Inc. 
No. 7943 


La Fond & Son 
No. 7953 


James R. Foster 
No. 7963 


J. A. Weaver 
No. 7989 


i : 
Peas | 


Acceptance 
Section and Highway Date 
Sanderson Bridge December 19, 1974 


(Approaches) Albany- 
Lyons, Linn County 


UPRR O'xing - Hood River December 19, 1974 
(Button Bridge) 
FAS 349, Hood River County 


River Road at Irvington December 19, 1974 
Drive, Junction Road at 
Irvington Dr., Lane County 


West City Limits-Mason St. December 19, 1974 
(Sheridan) FAS 907 
Yamhill County 


White Bridge, Powers December 19, 1974 
Highway, Coos County 


Campbell] Street Inter- December 19, 1974 
change (Baker), 01d 

Oregon Trail, Baker 

County 


Bay Ocean Road Slide December 19, 1974 
FAS 616, Tillamook County 


Walker Ave.-Tolman Cr. December 19, 1974 
Rd. Bikeway (Ashland) 

Rogue Valley, Jackson 

County 


— 


9, 1974 


La Grande Office Building December 
Wallowa Lake, Union County 


eae) Sa. 


i i een 


Contractor and 
Contract No. 


Palmberg Paving Co., Inc. 


No. 7993 


Wildish Construction Co. 
No. 8028 


Ray Kizer Const. Co. & 
Hannan Bros. Co. 
No. 7779 


Waybo, Inc. 
No. 7925 


Paul Brothers, Inc. 
No. 8034 


Rogers Construction, Inc. 


No. 7764 


Copenhagen, Inc. 
No. 7958 


Lundeen Coatings 
Associates 
No. 7782 


Baltz & Son Co. 
No. 7905 


January 20, 1975 


EXHIBiT_C 
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Section and Highway 


Fort Stevens State Park 
Clatsop County 


Creswell (1st Street) 
Lane County 


Rickreal1l-Independence 
Junction, Willamina-Salem 
Polk County 


Duniway Park-Barbur Blvd. 
(Portland) Bikeway 

City St. (Terwilliger) 
Multnomah County 


Tryon Creek State Park 
Multnomah County 


West Pendleton Inter- 
change, FAS 470 
Umatilla County 


Baldock Safety Rest Area 
Pacific Highway 
Clackamas County 


Columbia River (Astoria) 
Bridge, Oregon Coast Hwy. 
Clatsop County 


Terwilliger Boulevard 
Interchange, Pacific Hwy. 
Multnomah County 


Acceptance 


Date 


December 19, 1974 


December 19, 1974 


December 23, 1974 


December 26, 1974 


December 26, 1974 


January 3, 1975 


December 12, 1974 


January 10, 1975 


January 14, 1975 


ilar and State Highway Engineer 


APH T_ D 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated A:thority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 


On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved mak- 
ing the following: 


BARRON CREEK-SISKIYOU SUMMIT UNIT OF THE WALL CREEK- 
CALIFORNIA LINE SECTION OF THE PACIFIC HIGHWAY - JACKSON 
COUNTY 

R-48253 - Albert T. King et al. 1.39 acres for 
right of way purposes. Offer $1,300.00. 


DRAIN-ANLAUF SECTION OF THE UMPQUA HIGHWAY - DOUGLAS 
COUNTY 

R-42057 - Richard A. Duncan et ux. 0.32 acre for 
right of way purposes. Offer $28,000.00. 


ELK RIVER-PORT ORFORD SECTION OF THE OREGON COAST HIGHWAY - 
CURRY COUNTY 

R-42590 - Stanley D. Lazz et al. 2.35 acres for 
right of way purposes. Offer $3,700.00. 


SILETZ RIVER (KERNVILLE) BRIDGE SECTION OF THE OREGON 
COAST HIGHWAY - LINCOLN COUNTY 

R-44380 & 44381 - Corrine Senn et al. 0.65 acre 
for right of way purposes. Offer $5,000.00. 


VAIL CREEK-SWEET HOME SECTION OF THE SANTIAM HIGHWAY - 
LINN COUNTY 

R-48140 - George F. Capwell et al. 0.04 acre for 
right of way purposes. Offer $6,000.00. 


WILSON RIVER SAFETY REST AREA SECTION OF THE WILSON RIVER 
HIGHWAY - TILLAMOOK COUNTY 

R-47463 - Crown Zellerbach Corporation. 50 acres 
for a rest area. Offer $60,000.00. 


26th day of cember , 1974. 


RE: Report of Offer 

Tendered -- 6 - 801 - 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 

On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 


property in preparation for condemnation, I approved mak- 
ing the following: 


DRAIN-ANLAUF SECTION OF THE UMPQUA HIGHWAY - DOUGLAS COUNTY 


R-42070 - Lee Haller et ux. 0.65 acre for right of 
way purposes. Offer $28,900.00. 


R-42076 - John W. Engle et ux. 0.2 acre for right of 
way purposes. Offer $18,000.00. 


R-42081 - Charles W. Long et ux. 0.5 acre for right 
of way purposes. Offer $29,500.00. 


R-42085 - Roy E. Haldeman et al. Parcel 1: 0.66 acre 
for right of way purposes; Parcel 2: 0.29 acre for right 
of way purposes; Parcel 3: 0.02 acre for a permanent ease- 
ment. Offer $22,000.00. 


MYRTLE CREEK-CANYONVILLE SECTION OF THE PACIFIC HIGHWAY - 
DOUGLAS COUNTY 


R-47841 - Clem Tavenner et al. 1.02 acres for right 
of way purposes. Offer $2,210.00. 


Dated thisoZQ) day of 


> 1975. 


Way Engineer 


RE: Report of Offers Tendered -- 5 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


INSTITUTION OF LEGAL PROCEEDINGS FILED BY AND AGAINST DEPT. OF TRANSPORTATION 
————————————:_ SW Tw Se) BY AND AGAINST DEPT. OF TRANSPORTATION 


L-7149 State of Oregon v. Donald Hurd: This is an Injunctive 
proceeding to obtain a restraining order against “r. Hurd so 
that the Highway Division May remove three outdoor advertisina 
signs that have been purchased but are located on his nronerty. 
We have been unable to settle with the landowner for his site 
or his interest in the outdoor advertising sian leases and ‘Ir. 
Hurd will not allow us on his land to remove the billboards. 


L-7157 \illamette “lestern Corporation v. State of Nrenon: This 
is a complaint for Breach of Contract on Contract Io. 7151 he- 
tween the State and Guy F. Atkinson Commany. The claim of Guy 
F. Atkinson Commany has been transferred to the nlaintiff, 
dillamette Yestern Corporation, and thev are brinaina lawsuit. 
The lawsuit alleaes the defects in specifications that were 
Prepared for certain portions of the concrete relatina to the 
pouring of concrete footijas and the Dlaintiff is asking for 
damages in the amount of $129,523. This matter has been re- 
ferred to the Attorney General's office for the defense of the 
State. 


L-7158 Bruce L. Melkonian v. State of Ireqon and L-7159 Kathleen 
elkonian v. State of Oregon: These lavsuits arise out of an 
accident that occurred on December 20, 1972, on Sixth Street in 
Bend, Oregon. The plaintiff allenes that the autonobile driven 
by Bruce Melkonian collided with a pile of rock, sand and asnhalt 
that was left on the right of way by State Hichwav Division ner- 
sonnel. In L-7153 the plaintiff is seekina $984.69 nlus attorney 
fees and in L-7159 the nlaintiff is seekina $599 nlus attornev 
fees. Both cases have been referred to the State's insurance 
carrier for the defense of the State. 


L-7160 Margaret L. Hildre v. State of Nreaon: This accident oc- 
curred at an intersection of a county road and Hiqhwav 224 on 
‘ay 23, 1974, and involves the malfunctionina of a traffic siq- 
nal. The complaint alleqes that the traffic sianal malfunction 
had stuck in red in one direction and areen in another direction. 
The plaintiff evidently entered the hiahwav against the stuck 

red light and was struck by another vehicle. The plaintiff is 
Suing for $44,000 aeneral damages, $3,965.95 snecial damanes, 

and $2,744 property damages to her vehicle. This matter has been 
referred to the State's insurance carrier for the defense of the 
State. 


L-7161 United States of America v. State of dreqon, et al.: This 
1S a condennation case initiated by the Corns of Enaineers in 
order to acquire riohts alona the edae of tha Sonneville nool in 
order to raise the level of the pool. It involves some State Park 
land and some excess right of way land adiacent to the nool. The 
case has been referred to the Attorney General's office for 
handlino and negotiations will be continued with the Corns in an 
effort to settie the case. 


2 piste Se 


L-7162 Faydrex, Inc. v. State of Oreaon, et al.: This case involves 
the dispute of the ownershin of an outdoor advertisina sian acouired 
under the llighway Beautification Act. The sion was purchased from 
Obie Outdoor Advertising Comnany and the plaintiff claims ownershin. 
The case also involves the value of the sian site. The nlaintiff is 
seeking $4,600 for the siqn and $3,000 for the lessor's interest in 


the site. The case has been referred to the Attorney General's office 
for handling. 


EXHIBIT_G __ 


KL PST OF TRIAL or or 


Plaintiff Cause of Action 

a ne SA OF Action 

llarvey E. Cone 
Foreclosure 

L-63992 

County: Lane 


Dennis Goertzen Personal Injury 


and Pronerty 
Daniaqe 


L-7976 
County: Marion 
Remarks: Goth sides equally neqliqent. 


REPORT OF TRIAL OF OTHER CASES 


Je fendaat Cause of Action 


Dennis ‘iheaton Permanent 
Injunction 

(Scenic Waterways) 
L-7112 


County: Curry 


Plaintiff Judament 
———— ——— -_inmen 


Land Sale Contract 


HR CASES . State Nefendant 


Demands Verdict 


of or 


—_ 


Foreclosure 


Foreclosed 
of Contract 


$37,919.99 ‘lo recovery 


by nlaintiff 


- State Plaintiff 


Demands Veruict 
of or 
Plaintiff Judgment 
eS AA ES A 


No Injunction Injunction 
aranter 


paid ye al aoe ae > wid 


ete OND i By AEN OO TOR a at lt ts, an Be 


ExuIBiIT_G 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 
erent Ca a 


State of Oreqon Ralph ". Hyder 


Snow Plow Damane $1,593.42 
and Orval Ragland 


L-6513 
County: Multnomah 
Disposed of by: Settlement of $759.99. 


State of Oregon = ‘Hildred Zepn Rental Aqreement §$ 314.09 


L-7057 
County: Multnomah 
Disposed of by: Amount sued for paid in full. 


State of Oregon Mike Nirkkala Vehicle Damage $ 197,49 
L-71903 
County: Multnomah 


Disposed of by: Payment of Clain Dlus attorney fees and costs. 
$265.79 total amount naid. 


TIGIHAS 


Ry 


February 26, 1975 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Anthony Yturri, Member 

George M. Baldwin, Director of Transportation 

Sam Haley, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
A. E. Johnson, Deputy State Highway Engineer 

J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator’ of Mars Transit 

Harvey Ward, Deputy Administrator of Motor Vehicles 
C. W. Head, Supervisor, Commission Services 


There were others present from the Department of Trans- 
portation and representatives from the news media. 


The Commission approved the minutes of the regular meeting 
of January 22, 1975. 


HIGHWAY DIVISION 


A list of properties needed for highway and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said Properties as to price. After careful con- 
Sideration, the Commission granted authority to condemn the proper- 
ties if negotiations are not successful and thereupon adopted "Con- 
demnation Resolution No. 2630," which resolution by this reference 
is made a part hereof and filed in the Commission's files. 


Mr. Boyd presented for approval chree quitclaim deeds to 
the USA (Corps of Engineers) covering real property and easements 
n the John Day Dam Project in Gilliam, Morrow and Umatilla Counties. 
He stated these conveyances are under the provisions of an agree- 
nent dated October 25, 1961, between the State and USA. He also 
requested acceptance of a quitclaim deed from the USA to the State 
ind that the Commission authorize the Chairman to sign the accept- 
ance form. The Commission approved the conveyances and authorized 
the Chairman to sign the acceptance of the deed from USA to the 
State. 
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Mr. Talbot presented for the Commission's consideration 
a request from B. A. Hanten for construction of two guest cottages 
along the Rogue River Scenic Waterway in Josephine County. He 
mentioned that on October 23, 1973, the Commission had given con- 
ceptual approval for the expansion of Morrison's Lodge. Mr. Hanten 
has now submitted detailed plans for the first phase of his expan- 
sion. The approval of the cottages, which contain metal roofs, 
would require a variance to the Scenic Waterway Rules governing 
design and finish. Mr. Talbot recommended approval in the interests 
of consistency with the existing development and as they will not 
be readily visible from the river or the road. The Commission 
approved the request insofar as their authority under the Scenic 
Waterways Act is concerned. 


An agreement with Oregon State University for a one-year 
study to evaluate archeological resources in coastal State Parks 
was presented by Mr. Talbot. The resources should be properly 
evaluated for their scientific information and later used for inter- 
est and enjoyment of the park visitors. He stated this study is 
also needed to coordinate archeological preservation with park 
development. The estimated cost will be $20,521 and one half is 
reimbursable under the National Historic Preservation Act. The Com- 
mission approved the agreement. 


ee 


Mr. Klaboe reported on actions taken under delegated author- 
ity received for filing with the Commission records. These reports 
show the actions taken by the following officials on behalf of the 
Commission pursuant to its duly adopted delegation orders: (Exhibits 
on file in the Commission Files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Oregon Transportation Commission Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent Exhibit F 
Chief Counsel Exhibit G 


The Commission approved increases in project authorizations 
on the following contracts as recommended by Mr. Klaboe: 


(1) Copeland Paving, Inc., Contract No. 7917, 4th St.- 
Sth St. (Grants Pass), Josephine County, for 
$6,816.25 (14.95%). The main reason for the overrun 
is an apparent error in the contract quantity of 
the asphaltic concrete item. 


(2) Ausland Construction Co., Contract No. 7932, Manzan- 
ita Safety Rest Area, Josephine County, for $9,386 
(6.4%). Increase was due to a change in fire 
ratings of the insulation material. 


(continued on page 811) 
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Mr. Boyd recommended that six delinquent rental accounts 
be abandoned totaling $208. He stated that the people have moved 
and left no forwarding address or have no means to pay. The 
expense of locating them for collection is not justified. The Com- 
mission abandoned the following accounts: 


FILE NO. NAME AMOUNT 
41725 Amy Bottler $23.00 
47742 Patrick Connolly 35.83 
46672 Larry Dayton 64.17 
45970 Pierre Jordan 50.00 
45279 Richard Graf 20.00 
38369 Don Knispel 15.00 


Chairman Jackson asked Mr. Boyd to read a policy state- 
ment of the Oregon Transportation Commission into the record. The 
Commission adopted the policy statement which is summarized as fol- 
lows: (A complete copy of the policy statement is on file in the 
Commission's files, Salem.) 


(1) The Oregon Transportation Commission strongly 
endorses the amendments to the Motorist Informa- 
tion Act of 1971 contained in Senate Bill 361. 


(2) The Commission endorses the amendments which will 
prohibit the erection of any more outdoor adver- 
tising signs visible from the State Highway System. 
The continuous zoning and rezoning of property 
adjacent to the State Highway System is eroding 
the effective control of outdoor advertising signs 
which was felt had been established under the 
Motorist Information Act of 1971. 


(3) The approximate 43; million dollars spent on the 
removal of outdoor advertising signs will have 
served no useful purpose unless Senate Bill 361 
is enacted as presently drafted. 


——————————— ee 


Mr. Barrie asked if there were any questions in connec~ 
tion with the informational reports previously submitted to the 
Commission on cases tried, cases settled and institution of legal 
proceedings filed against the Department of Transportation since 
the last Commission meeting. There were no questions. (See Exhibit 
G on file in the Commission's files in Salem. ) 


Mr. Barrie commented on a Law that was passed by the last 
Legislature allowing the State to make a new written offer 30 days 
prior to trial on condemnation cases and if that offer was lower than 
the verdict, the State could avoid attorney fees and costs. He 
felt that this law would encourage settlements and cut down on State 
expense in attorney fee peyments. 
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FISCAL YEAR 1976 URBAN SYSTEM ALLOCATION 
Small Urban Areas 
February, 1975 


Sf 
Dec., 1974 Percent Federal 

_Urban Area Population of Total Funds _ 
Albany 21,950 6.1785 $ 97,906 
Ashland 14,500 4.0814 64,675 
Astoria 10,740 3.0231 47,905 
Baker 9,450 2.6600 42,151 
Bend 16,294 4.5864 72,677 
Coos Bay 23,110 6.5050 103,080 
Corvallis 39,102 11.0064 174,410 
Cottage Grove 6,590 1.8549 29,393 
Dallas 7,530 2.1195 33,586 
Forest Grove 10,075 2.8359 44,938 
;rants Pass 13,450 3.7859 59,092 
Klamath Falls 33,110 9.3197 147,682 
La Grande 10,410 2.9302 46 433 
Lebanon 8,135 2.2898 36,285 
‘cMinnville 12,500 3.5185 55,70 . 
iedford 33,902 9.5427 151,216 
Monmouth 5,945 1.6734 26,517 
Newberg 8,169 2.2994 36,437 
Newport 5,880 1.6551 26,227 
Ontario 7,700 2.1674 34,345 
Pendleton 14,010 3.9435 62,489 
Roseburg 15,530 4.3714 69,270 
St. Helens 6,855 1.9295 30,575 
fhe Dalles 10,770 3.0315 48,038 
Woodburn 9,560 2.6909 42,640 

Totals 355,267 100.0000 $1,584,622 


Note: Above funds allocated to small urban areas on per capita 
basis using latest State population figures as proposed by 
League of Oregon Cities. 


A request from the City of North Bend, Coos County, was 
presented by Mr. Klaboe to cancel a TOPICS (traffic operational pro- 
cedures to increase capacity and safety) Project on Broadway Street 
at Virginia Avenue (Cape Arago Highway). The traffic signal instal- 
lation is estimated to cost $40,000. The State's share would be 
$4,500. He stated that the cancellation of the project is necessi- 
tated by the lack of TOPICS Funds available to the City. The Com- 
mission approved the cancellation. 


Mr. Klaboe presented the following informational report of 
projects on which bids were taken February 20, 1975, and will be 
taken on February 27, 1975. He mentioned the projects contain an 
explanation of plans concerning the establishment of footpaths and 
bicycle trails: 


(continued on page 813) 
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(3) Hamilton Construction Company, “ontract No. 8088, 
Rogue River Bridge Repair, Oregon Coast Highway, 
Curry County, for $70,000 (10.3%) for additional 
diver time, concrete and riprap costs. 


(4) Shur-Way Contractors, Inc., Contract No. 7949, 
Franklin Boulevard at 11th Avenue in Eugene, 
Lane County, for $6,475.73 (14%). Several plan 
and quantity changes accumulated to cause the 
overrun. 


Mr. Klaboe presented tabulations showing the distribution 
of the Fiscal Year 1976 Federal Aid Urban System Funds to urbanized 
and small urban areas of the State. He stated the allocation has 
been computed in accordance with Federal requirements and a formula 
developed in cooperation with the League of Oregon Cities. The 
State will continue its policy of providing one half of the required 
match funds for local agency projects from State Highway Funds. 
Total match funds for the fiscal year 1976 are estimated at $1,840,000 
of which the State's share would be approximately $920,000. The 
Commission approved the following allocations: 


FISCAL YEAR 1976 URBAN SYSTEM ALLOCATION 
February, 1975 3 - 


Oregon's Fiscal Year 1976 Urban System Apportionment $6,703,675 


Less 14% HPR Funds $100,555 
Less 45% PR Funds 33,518 


(134,073) 


TOTAL $6,569,602 
*Less Allocation of Funds Attributable to Portland 
Urbanized Area (Over 200,000 Population) (3,819,076) 
Funds Available to Balance of State $2,750,526 
Federal Percent of Fund 
Urban Area Population Total Allocation 
Eugene 139,255 25.4107 $ 698,928 
Salem 93,041 16.9777 466,976 
25 Small 
Urban Areas 315,722 57.6116 1,584, 622 
Total 548,018 100.0000 $2,750,526 


*City of Portland's Fair and Equitable Allocation of Portland 
Urbanized Area Allocation: 


City of Portland Population __362,619 _ 50.8967% 
Portland Urbanized Area Population 751,756 : weg 


50.8967% x $3,819,076 = $1,943,784 


(continued on page 812) 
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FEBRUARY 27, 1975 BID LETTING 
(1) S.E. Foster Road-S.E. Causey Avenue, East 
Portland Freeway, Multnomah and Clackamas 
Counties. Paving, Signing and Traffic Signals 
Project. 
Footpaths and bicycle trails were provided in 
conjunction with grading contract. 


(2) Curtis Avenue-Johnson Avenue (Coos Bay), Oregon 
Coast Highway, Coos County. Traffic Signals 
Modification Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


(3) Tunnel Street-Biehn Street (Klamath Falls), 
Oregon Avenue, FAU 2363, Klamath County. Grade 
and Pave Project. 

Sidewalks will be provided on a_ replacement-in- 
kind-basis. 


(4) Big Creek Bridge (M.P. 160.2), Oregon Coast 
Highway, Lincoln County. Grade, Pave and 
Structure Project. 

Bicycle trails will not be included as the 
project is basically widening of an existing 
structure to obtain 32-foot top width. 


(5) Bullards Bridge, Oregon Coast Highway, Coos 
County. Maintenance Painting Project. 
Same as No. 2. 


(6) Thomas Creek Bridge, Oregon Coast Highway, Curry 
County. Maintenance Painting Project. 
Same as No. 2. 


(7) Taft Cemetery (Lincoln City), Oregon Coast Highway, 
Lincoln County. Maintenance and Retaining Wall 
Project. 

Same as No. 2. 


Consideration was given to the distribution of the alloca- 
tion of Federal Aid Secondary Funds for the fiscal year 1976 to the 
individual counties in the state. Mr. Klaboe reported that this 
allocation has been computed in accordance with the formula developed 
by the Association of Oregon Counties, using the official 1970 US 
Rural Census and the January 1, 1975, rural county road mileages. 

The Commission approved the allocation as follows: 


(continued on page 815) 
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(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


February 


FEBRUARY 20, 1975 BID LETTING 
Linn County Line-McKenzie River, Pacific Highway, 
Lane County. Grading, Paving and Signing Project. 
Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 


Multnomah Falls-Hood River County Line, Columbia 
River Highway, Multnomah County. Grading, Paving 
and Signing Project. 

Same as No. l. 


Rock Creek, Sunset Highway, Clatsop County. 
Grade, Pave, Structure and Signing Project. 
Same as No. l 


Main Street-Hawthorne Street (Forest Grove), 
Tualatin Valley Highway, Washington County. 
Traffic Signals Modification Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


Pacific Highway East at Lincoln Street (Woodburn), 
Pacific Highway East, Marion County. Traffic 
Signal Project. 

Same as No. 4. 


Diamcnd Lake Blvd.-Lane Avenue (Roseburg), 
Oakland-Shady Highway, Douglas County. Traffic 
Signal Revision Project. 

Same as No. 4. 


S.E. 7th Street at S.E. L Street and N.E. 9th 
Street at N.E. F Street (Grants Pass), Redwood 
Highway, Josephine County. Traffic Signal Project. 
Same as No. 4. 


Oregon Coast Highway at 23rd Drive (Lincoln City), 
Oregon Coast Highway, Lincoln County. Grading 
and Paving Project. 

Bicycle trails will not be included as the 

project consists of minor grading and surfacing 

to obtain a left-turn refuge. 


Adams Street at 4th Street (McMinnville), Pacific 
Highway West, Yamhill County. Traffic Signal 
Project. 

Same as No. 4. 


(continued on page 814) 
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NOTE: Above funds allocated to individual counties on basis of 
formula (25% equally, 60% on rural population, and 15% on rural 
‘ounty road mileage) proposed by Association of Oregon Counties and 
ipproved by Transportation Commission. Federal funds are estimated 
to represent approximately 78% of total county road FAS funds with 
State and County funds estimated to be approximately 11% each. 


Mr. Klaboe presented a request from Linn County for the 
cancellation of a previously approved Federal Aid Secondary Project 
for the Hamilton Creek School-Berlin Section of FAS 214 at a total 
“ost of $110,000. The County has completed this work with its own 
‘orces and is applying these funds to the DeFord Creek Bridge 

roject on FAS 124. The Commission approved the cancellation. 


Nine requests were recommended by Mr. Klaboe for Federal 
id Urban System Projects estimated at $1,220,700 with the State 
providing approximately $172,150 in match funds and an equal amount 
»eing contributed by the involved local units of government. The 
projects are eligible for funding under the Federal Aid Urban 
System Program. The Commission approved the following projects and 
authorized Mr. Klaboe to sign the agreements when prepared: 


TOTAL FEDERAL STATE 
JURLSDICTION SECTION COST FUNDS SHARE 
Baker Campbell Ave.- $ 175,000 $ 136,500 $ 19,250 
Auburn Ave., Birch 
St., FAU 4860 
Clackamas Traffic Signals (7) 290,000 226,200 31,900 
County Various County 
Roads 
Dallas Orchard Dr.- 100,000 78,000 11,000 
Washington St., 
Kings Valley Hwy., 
(FAU 6031) Washington 
St.-Clay St., Uglow 
Ave., FAU 6071 
Eugene Candlelight St.- 335,000 261,300 36,850 
Louis St., Royal Ave., 
FAU 1320 
Newport Lee St.-East City 100,000 78,000 11,000 
Limits, Bay Blvd., 
FAU 6850 
-ortland Powell Blvd. (FAU 30,000 23,400 3,300 
0640) at S.E. 47th 
& 69th Avenues 
pringfield Mill St.-5th St., 220,000 171,600 24,200 
Centennial Blvd., 
FAU 1140 
ringfield Traffic Signals (4) 170,000 132,600 18,700 
Various City Streets 
e Dalles Mill Creek Br., W. 145,000 113,100 15,950 
: Tenth St., FAU 4020 
\L NEW PROJECTS $1,565,000 $1,220, 700 $172,150 
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FISCAL YEAR 1976 FAS ALLOCATION TO COUNTIES 


_ February, 1975 

TOTAL FUNDS 
Including State's and 
FEDERAL Counties’ Match Money 
COUNTY FUNDS (Rounded to Thousands) 
Baker $ 51,394 $ 66,000 
Benton 72,890 93,000 
Clackamas 195,341 250,000 
Clatsop 68 ,836 88,000 
Columbia 83,865 108,000 
Coos 113,054 145,000 
Crook 56,072 72,000 
Curry 56,643 73,000 
Deschutes 76,519 98 ,000 
Douglas 175,345 225,000 
Gilliam 35,906 46,000 
Grant 47,536 61,000 
Harney 56,133 72,000 
Hood River 56,868 73,000 
Jackson 164,093 210,000 
Jefferson 53,286 68,000 
Josephine 83,677 107,000 
Klamath 78,851 101,000 
Lake 47,673 61,000 
Lane 203,485 261,000 
Lincoln 77,170 99,000 
Linn 151,222 194,000 
Malheur 106,807 137,000 
Marion 473,275 222,000 
Morrow 51,610 66,000 
Multnomah 59,649 76,000 
Polk 71,429 92,000 
Sherman 35,265 45,000 
Tillamook 70,732 91,000 
Umatilla 130,349 167,000 
Union 55,369 71,000 
Wallowa 48,932 63,000 
Wasco 57,116 73,000 
Washington 134,460 172,000 
Wheeler 30,919 40,000 
Yamhill 89,652 115,000 
TOTAL $3,121,423 $4,001,000 


SUMMARY, ENTIRE STATE FISCAL YEAR 1976 COUNTY FAS FUNDS 


Total Federal Funds for Construction 
(50% of Oregon's apportionment less planning 


survey funds) $3,121,000 

Plus estimated required match money — State funds 440,000 

Plus estimated required match money - County funds 440,000 

TOTAL COUNTY FAS FUNDS $4,001, 000 
(continued on page 816) 
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(2) Remove maximum speed of 55 MPH and establish a 
50 MPH speed zone on the Woodburn-Estacada 
Highway from the Pacific Highway East (M.P. 0.00) 
to 1.30 mile east of the Pacific Highway East 
in Marion County. 


(3) 40 MPH speed zone on the Pacific Highway West 
from the south city limits of McMinnville 
(M.P. 39.06) to a point 50 feet south of the 
Salmon River Highway on-ramp (M.P. 39.30) in 
Yamhill County. 


Mr. Klaboe recommended that the Commission adopt as a 
permanent rule the parking prohibition of vehicles on the highway 
shoulder along the east side of the Oregon Coast Highway from Oster 
Road (M.P. 19.15) to 200 feet south of Oster Road (M.P. 19.19) sout 
of Gearhart in Clatsop County. He stated that an investigation of 
parking conditions and restricted Sight distance was conducted 
which revealed that the Poor sight distance was caused by vehicles 
parking in front of a small store. The store owner is in favor of 

he parking prohibition. The Commission adopted as a permanent 
» the parking prohibition. (Rule was published in the Adminis- 
trative Rule Bulletin on December 1, 1974, and no requests for a 
hearing were received. Permanent rule published in the Bulletin on 
March 15, 1975, to become effective March 25, 1975.) 


The Commission adopted as a permanent rule the following 
warrants for parking and turning prohibitions as recommended by 
Mr. Klaboe: 


WARRANTS FOR PARKING AND TURN PROHIBITIONS 
SE a PRORIBITIONS 


Parking prohibitions and turn prohibitions shall be warranted 
Le a 


(1) An engineering investigation indicates that such 
prohibitions will improve safe traffic operating 
conditions, or 


(2) An engineering investigation indicates that such 
prohibitions are necessary to increase the capacity 
of the roadway or to otherwise expedite the move- 
ment of traffic. 


The engineering investigation will include a review and 
analysis of the past accident history, a study of the 
traffic volumes, patterns and turning movements when 
appropriate. A field investigation of the physical con- 
ditions will be made when required. 


(The above rule was published in the Secretary of State's Adminis- 
trative Rule Bulletin on January 1, 1975, and no requests for a 
tearing were received. The permanent rule will be published in the 
Sulletin on March 15, 1975, to become effective March 25, 1975.) 
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Mr. Klaboe recommended that three speed zones be adopted 
as permanent rules. He stated that all of the rules have been pub- 
lished in the Secretary of State's Administrative Rule Bulletin on 
December 1, 1974, and no requests for a hearing were received. The 
Commission adopted the following speed zones as permanent rules. 


(1) Rescind "Speed Zone Resolution No. 539" dated 
July 9, 1968, and establish the following speed 
zone in the vicinity of Banks on the Nehalem 
Highway in Washington County: 


500 feet north of Banks Road (M.P. 82.75) to 
Banks Road (M.P. 82.85) 25 MPH 


450 feet south of S.E. Wilkes Avenue (M.P. 
83.35) to the south city limits of Banks 
(M.P. 83.58) 25 MPH 


EXCEPT that between 450 feet south of S.E. 
Wilkes Ave. (M.P. 83.35) and 0.18 miles 
south of S.E. Wilkes Avenue (M.P. 83.44), 
the designated speed shall be 20 MPH when 
children are present as per the provisions 
of Subsection l.a. of ORS 483.104. 


Centerline of roadway coincident with city 
limits of Banks. 


(2) Establish a 50 MPH speed zone on the Wapinitia 
Highway in the community of Pine Grove in 
Wasco County from the westerly edge of Pine 
Grove (M.P. 12.58) to the easterly edge of 
Pine Grove (M.P. 13.80). 


(3) Establish a 40 MPH speed zone on the La Grande- 
Baker Highway north of Baker in Baker County 
from 0.4 mile north of Hughes Road (M.P. 49.56) 
to Hughes Road (North centerline of Baker, 

M.P. 49.75). 


(The above rules were published in the Secretary of State's Admin- 
istrative Rule Bulletin on March 15, 1975, to become effective on 
March 25, 1975.) 


The Commission established the following speed zones as 
recommended by Mr. Klaboe: 


(1) Rescind "Speed Zone Resolution No. 357" dated 
September 15, 1961, and establish a 35 MPH 
speed zone on the Corvallis-Lebanon Highway 
from 500 feet west of 13th Street (M.P. 17.09) 
to the west city limits of Lebanon at 400 feet 
west of 9th Street (M.P. 17.44) in Linn County. 


(continue? on page 818) 
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Pilot Rock-Nye Jct. Sec., Pendleton-John Day 
Hwy., Umatilla Co. Paving. 


sage Hen Hili-Hines Sec., Central Oregon Hwy., 
Harney Co. Grade, Pave. 


Clear Lake-Coos Co. Line Sec., Oregon Coast 
Hwy., Douglas Co. Paving. 


Vale-Cairo Jct. Sec., Central Oregon Hwy. , 
Malheur Co. Paving. 


Blodgett-Gellatly Summit Sec., Corvallis- 
Newport Hwy., Benton Co. Grade, Pave, 
Structure. 


Hampton-Lake Co. Line Sec., Central Oregon 
Hwy., Deschutes Co. Paving. 


Modoc Pt.-N. Klamath Falls Intchge. Sec., The 
Dalles-Calif. Hwy., Klamath Co. Grade, 
Shldr. Barrier. 


Unit, Richmond Jct.-Girds Cr. Rd. Sec., 
service Cr.-Mitchell Hwy., Wheeler Co. Grade, 
Pave, Str. 


Riley-Lake Co. Line Sec., Lakeview-Burns Hwy., 
tarney Co. Grade, Pave. 


Succor Creek Bridge Sec., ION Hwy., Malheur 
Co. Grade, Pave, Structure. 


Cow Creek Bridge Sec., ION Hwy., Malheur Co. 
Structure, 


Oak Crest Farm Sec., Salem-Dayton Hwy., Polk 
Co. Grade, Pave. 


M.P. 2.2-M.P. 2.8 Sec., Salem-Dayton Hwy., 
Yamhill Co. Grade, Pave. 


Jacksonville-Medford Bikeway Sec., Jackson- 
ville Hwy., Jackson Co. Grade, Pave. 


Oregon City-Haines Rd. Sec., Pacific Hwy. 
East, Clackamas Co. Paving. 


-W. Canterbury Lane-Tualatin Riv. Sec., 
vacific Hwy. West, Washington Co. Paving. 
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FA 


FA 


FA 


FA 


FAS 


FAS 


FAS 


FAS 


FAS 


FAS 


FAS 


FAU 


FAU 


AMOUNT _ 


$ 591,500 


2,100,000 


300,000 


650,000 


1,093,100 


1,054,900 


550,000 


650,000 


2,800,000 


270,000 


100,000 


220,000 


240,000 


190,000 


150,000 


80,000 


February 2€, 1975 
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Consideration was given to an agreement with the City of 
Ontario and J. A. Albertson, an individual, for installation of a 
traffic signal at the intersection of S.W. 4th Avenue (Olds Ferry- 
Ontario Highway) and Verde Drive in Ontario, Malheur County. 
Mr. Klaboe commented that the State shall prepare all plans and 
specifications and perform the work. The State will maintain the 
signal and pay 50% of the estimated $40,000 total cost of the project 
with Minor Betterment Funds. The City will pay for all power con- 
sumed and 37.5% of the project cost. Mr. Albertson will pay 12.5% 
of the cost, but is limited to $5,000 and any difference will be 
paid by the City. Following Mr. Klaboe's recommendation, the Com- 
mission approved the agreement. 


YVhe Commission considered an agreement with the City of 
McMinnville for installation of a traffic signal at the intersec- 
tion of Fourth and Adams Street (Pacific Highway West) in Yamhill 
County. Mr. Klaboe said the State shall prepare all plans, advertise, 
and receive bids for the installation. The City shall review all 
bids received and award the contract. The City will also be respon- 
sible for construction inspection, all costs involved in the instal- 
lation, future power consumption and maintenance. The Commission 
approved the agreement as recommended by Mr. Klaboe. 


—— nl 


Mr. Klaboe reported that the President of the United 
States had released $2 billion of impounded highway funds. This 
was done to stimulate the construction industry and to help alle- 
viate unemployment. He stated this release of money was coupled 
with a withdrawal of the State's outstanding Fiscal Year 1975 
obligation authority and the total package of approximately $4.6 
billion in "spending authority" is now available on a first-come- 
first-serve basis. He explained that the funds are still limited 
by categorical grants and the bulk of the funds would be available 
only for Interstate Projects. He said in order to take full advan- 
tage of these funds, it has become necessary to accelerate the con- 
struction program and he recommended the following projects for 
Federal aid financing with contract lettings as soon as possible. 
The Commission accepted his recommendation. 


PROJECT 


FUND AMOUNT 


Chehalem Cr.-Dundee Sec., Pacific Hwy. West, FA $ 110,000 
Yamhill Co. Paving. 


pper Salt Cr. Rd.-Dolph Corner Sec., Willamina- FA 351,500 
Salem Hwy., Polk Co. Paving. 


Mapleton-Austa Sec., Florence-Eugene Hwy., FA 960,000 
Lane Co. Paving. 


Scottsburg-Golden Cr. Sec., Umpqua Hwy., FA 446,600 
Douglas Co. Paving. 


Douglas Co. Line-Hauser Sec., Oregon Coast 800,000 
Hwy., Coos Co. Paving. 


(continned on page 820) 
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DEPARTMENT OF TRANSPORTATION 
DIRECTOR'S REPORT - Mr. Baldwin 
——— Rr. Baldwin 


The Commission set Wednesday, March 26, 1975, as the date 
for their next regular meeting. (Date later changed to March 31, 1975.) 


Consideration was given to approving the distribution and 
use of State Funds for matching a Federal Program covering an addi- 
tional allocation of $5,559 for the fiscal year 1976 for metropoli- 
tan planning for Oregon's urbanized areas. Mr. Baldwin recalled 
that at the January 22, 1975, meeting, the Commission had given 
approval for an allocation of $203,847 of Federal Funds and the 
State's match of $50,961.75 to the metropolitan planning agencies. 
Che Commission approved the additional allocation as follows subject 
to Legislative approval: 


DISTR. ON TOTAL = STATE 
AREA _ BASE POPULATION FEDERAL MATCH TOLAL 
Portland 926.50 1,884.50 $2,811.00 $702.75 $3,513.75 
Salem 926.50 414.15 1,340.65 335.16 1,675.81 
‘ugene 926.50 480.85 1,407.35 351.84 1,759.19 


2,779.50 2,779.50 $5,559.00 $1,389.75 $6,948.75 


Mr. Baldwin presented a resolution requesting that the 
economic instability of American airlines be relieved by avoiding 
increased fuel costs. The resolution stated that the appropriate 
means of avoiding increased fuel costs to American airlines is for 
the United States Congress to: 


(1) Allow a special exemption to the airlines from 
taxes on domestic crude oil. 


(2) Retain government price controls on domestic 
crude oil. 


(3) Allow tax credits for the airlines. 


Mr. Baldwin recommended that the Commission adopt this resolution 
ind that copies be sent to the President of the United States and 
Xkepresentative Al Ullman. The Commission accepted his recommenda- 
tion by adopting "Aeronautics Miscellaneous Resolution No. 9," which 
resolution by this reference is made a part hereof and filed in the 
Commission's files, Salem. 


Se stnsnnineeesenees 


A delegation from the City of Bandon appeared before the 
mmission requesting the installation of a traffic signal at the 
‘ntersection of US101 and llth Street in Coos County. Present were 
‘tis Murray, Superintendent of Schoois; Gordon Texley, Councilman; 

'. Goddard, Mayor; and W. M. Donahue, Manager of Utilities. 


(continued on page 823) 
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AERONAUTICS, DIVISION 


Mr. Burket presented for the Commission's consideration 
the proposed temporary administrative rules for administration of 
financial aid to municipalities program for airport development. 

He stated these rules provide for an allocation of available funds 
on a yearly basis, setting of priority of requests for projects 
according to the Aviation System Plan and other criteria, formalizes 
the application procedure and proposes a grant agreement signed by 
the municipality when granted funds. This program is presently 
being administered primarily on a first-come-first-serve basis. He 
mentioned that the rules will be published in the Secretary of 
State's Administrative Rule Bulletin. The Commission adopted the 
administrative rules as recommended by Mr. Burket. (Copy filed 
under "Aeronautics Rule No. 3," Commission Services' Files, Salem.) 


Consideration was given to adopting a resolution accepting 
a Grant Offer from the Federal Aviation Administration for finan- 
cial assistance in the amount of $100,779 in the development of the 
Independence State Airport in Polk County. Mr. Burket stated that 
this project will pave the runway, provide additional drainage and 
construction of a turf aircraft parking area. The Commission 
adopted "Aeronautics Miscellaneous Resolution No. 8," which resolu- 
tion is on file in the Commission Files, Salem, and authorized the 
Director to sign the resolution. 


The Commission considered a request from the City of 
Redmond for a loan not to exceed $20,000 at’ 64% per annum to pay 
for the engineering and design of a run-way overlay and lighting 
project at Roberts Field in Deschutes County!) Mr. Burket stated 
the loan would be repaid within one year and recommended approval. 
The Commission approved the request. 


Mr. Burket presented an option (R. L. C.’ Investments, Inc., 
c/o Terry B. Lyons, File A-21) on a parcel of land taken by the 
Highway Right of Way Division on behalf of the Aeronautics Division 
for acquisition in fee for a cross-wind runway at the John Day State 
Airport in Grant County. The total price is $33,677.50. The Com- 
mission accepted the option and authorized the Highway Right of Way 
Division to exercise the option. (See Right of Way Files, Salen, 
for specific details of option.) 


MASS TRANSIT DIVISION 


No report. 


MOTOR VEHICLES DIVISION 


February 26, 1975 


WHEREAS, the citizens of Lebanon and the City Council 


are petitioning for a highway by-pass for on, the City 
Council is hereby giving notice that in rent a by-pass 
cannot be constructed we have no alternative but to pro- 


hibit trucks travelling the City streets. 


We realize this will be a great disadvartace to the 
trucking business, but for the safety and best inter 
of our taxpayers we feel this is a necessity. 


She said the various types of heavy truck traffic create 
hazard in their turning movements at intersections and also tc 
school children in the area. 


Jim Udell mentioned that a bypass would eliminate approx 
imately 70% of the truck traffic through the City which has ; sé 
tremendously on Highways 34 and 20. The City is maintaining t 

truck routes with no support except from the State Rule Tax Fund. 
This bypass has been talked about for 20 years and is overdue. 

the planning standpoint, the City needs to know the corridor of 
bypass route. 


Chairman Jackson stated that the staff will be tied up f 
the next several months with the accelerated construction program. 
After this work has been completed which will be sometime in early 
July, the necessary surveys can then be made to determine the corri- 
‘or, estimate the various costs and hold the hearings that are neces- 
sary to qualify this program for activation when funds are available. 


Jim Singleton, Traffic Transportation Consu)tant for the 
Oregon Log Truckers Association, also appeared and said that the 
Linn-Benton Chapter Association is fully in accord with the neces- 
sity for a Lebanon Bypass. 


The Chairman adjourned the meeting at 11 a.m. 
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Mr. Murray presented a map of the City to the Commission. 
He stated that the Bandon Highway Committee had previously applied 
for this traffic signal through the normal channels and were informed 
that it did not meet the criteria that had been established by the 
Division. He indicated that a bank and two office buildings have 
been recently established in this area and the Bandon Medical Center 
has been expanded. The Post Office will be located in the vicinicy 
of this intersection which will increase vehicular and pedestrian 
traffic. He pointed out there are schools nearby with an enrollment 
of 926 students. There is a senior citizen village in the area, 
which 90% of them must cross 101 to reach a market and the Medical 
Center Building. The Committee is deeply concerned about the safety 
of the people in the City, especially the children and senior citi- 
zens. Eleventh Street is the major access for the local people and 
the tourists going to and from the Bandon beach area and three State 
parks. Mr. Murray presented petitions signed by 835 individuals 
and 90 letters supporting the City Council in their efforts to 
secure a traffic signal. (Petitions and letters on file in Commis- 
sion files, Salem.) 


Chairman Jackson advised the Committee that the Division 
has a backlog of approximately $1,500,000 in applications for simi- 
lar installations and funds for traffic signals are in short supply. 
There are a lot of cases that are comparable to Bandon and he indi- 
cated it is the State's obligation to install these signals as 
quickly as possible as funds are available. 


Mr. Klaboe informed the delegation that if they would 
contact him later in the year when some of the projects have been 
completed in their City that the State would make another study 
to reevaluate the meeting of warrants. 


A delegation representing the City of Lebanon came before 
the Commission requesting a bypass connecting Highway 20 and the 
Lebanon-Corvallis Highway No. 34 in Linn County. Present were: 

Mayor Martha Scroggin Gonzales; Lyle Winters, Councilman; and Jim 
Udell, Engineer. Mr. Winters said that District 4 of the Council of 
sovernments Technical Advisory Committee gave this bypass project a 
ranking of 21 out of 96 projects. There is heavy vehicular and 

rruck traffic using the City streets and a bypass is very much needed. 


Mayor Gonzales presented petitions signed by 1,100 signa- 
tures requesting the bypass. (Petitions on file in Commission files, 
:lem.) The Mayor then read the following letter from the City: 


WHEREAS, the City of Lebanon has seven intersections 
within the corporate limits which are traffic hazards due 


to the truck routes established in the City, and 


WHEREAS, there are no other truck routes feasible or 
whi would cause less hazards, and 
WHEREAS, the upkeep of these streets for truck routes 
the budget f the City, and 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation of Telephone Action Under Delegated 
Authority 


By your duly adopted delegation order, you au- 
thorized me in my official capacity to exercise certain 
authority on behalf of the Oregon Transportation Commis- 
sion. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approved the following 
agreement and report this action for your official records: 


On January 22, 1975, I approved an agree- 
ment with Photo-Art Commercial Studios, 
Inc., for completion of a 16 mm sound film 
of the construction of the Fremont Bridge. 
Preliminary work has been completed by 
State personnel, and final editing, sound 
track, etc., will be done by Photo-Art 
Commercial Studios. The cost of this work 
will be $3,000 and the Federal Highway 
Administration has agreed to participate 
in this cost. 


Dated this a day ete | 1975. 


Glenn L. Jacksops 
Oregon Transportation Commission 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for the 
Commission, I approve all actions listed on the attachment 
hereto and report this action for your official records. 


DATED this 4 day wet , 1975 


Oregon Transportation fommission 
Attachment: 
1) Options accepted (14) Report of January 31, 1975 


2) Agreement with Benton County approved (Blodgett- 
Gellatly Summit Section) 


3) Agreement with Benton County approved (Gellatly 
Summit-Wren Section) 
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EXHiBIT_A_ 


Right of Way Report of January 31, 1975 
OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
41871 Lane County $ 25.00 
47620 Braat, Arnold J. 600.00 
47872 Virgin, Kent Thomas, Faye Janell 5,920.00 
48161 Davis, Lila 100.00 
48163 Grabenhorst, Coburn L. & Jean M. 50.00 
48190 Continental Forest Products Co. 7,400.00 
48229 Findlay, Marie M. 400.00 
48239 Mapleton Marina, Inc. 500.00 
1-277.88 Robert Jacks Logging Company 50.00 
1W-60.05 Riddell, Eldon 25.00 
9-68.15 Trask River Trailer Park 110.00 
10-62.62 Petrolane Gas, Inc. 60.00 
30-13.61 Ferensak, Elizabeth; Kovac, Mary 

Grooks, Steven 75.00 
6 signs National Advertising Company 2,920.00 

14 Transactions Total $18,235.00 

2) Agreement with Benton County concerning the Blodgett-Gellatly 
Summit Section of the Corvallis-Newport Highway. The County has 
agreed to accept jurisdiction of nearly one-half mile of existing 
highway alignment which will be bypassed by the new construction. 
Federal Aid Primary Funds will be utilized to finance the estimated 
$1.5 million cost of the project. (County-City Unit) 

3) Agreement with Benton County concerning the Gellatly Summit-Wren 
Section of the Corvallis-Newport Highway. The County concurs in 
the proposal and has agreed to cooperate in the normal manner to 
effect the relocation or adjustment of utility installations that 
may be in conflict with the plans for the project. This project is 
currently scheduled for contract in March utilizing Federal Aid 
Primary Funds. (County-City Unit) 
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EXHIBIT_A 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUSHoRITY 


a oe Prower, Pleasant Valley Interchange-Bubbs Ranch Section 


Grading, Paving, Guardrail 
ype of Work @Nd Signing FA. Pro), No, 1-807 (47)316 


ounty __ Baker ighway__.21d Oregon Trail 
Se Watson “Asphalt Paving Co., Inc. 


| ar ee Redmond, Washington 


No. of Bidders 


Low Bid s_3,094 245.90 _ 


Engineer's Recommendation: Award to low bidder as soon aS approval of the 
Federal Highway Administration is received. 


Project. S+E. Causey Ave.-ilt. Scott Cr. Section 


No. ___¢ 

Type of Work Roadside Improvement = ss, Proj. No. 1-205-7(31)304 
County Clackamas _ Highway__East Portland Freeway 

No. of Bidders__U — Low Bidder Ai chel e Landscaping » lic. Portland 


Low Bid s/3,768.09 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received, 


No.3 _ Project _Ht. Scott Cr.-Lake Rd. Intchge. Section 


Type of Work__ Roadside Improvement F.A. Proj. No. 1-205-7(30)3U3 
County___Clackamas —— Highway East Portland Freeway 
No. of Bidders__6 Low Bidder_Aichele Landscaping, Inc., Portland 


Low Bid S 247,011.80 _ 


Engineer's Recommendations Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. lee 


EXHIBIT_AA 


No — 4. Proce Lake Rd, Intchge.-Gladstone Intchge. Section 


Type of Work — Roadside Improvement. " F.A. Proj. No. 1-205-7(29 29)301 


Couny__Clackamas HighwayEast Portland Freeway __ 


Low Buider_Aichele Landscaping, Inc., Portland 


No. of Bidders — 


Low Bid s_l 67 ,95U Y: 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


Fag oa Project_OSwego Hwy. at Foothills Rd. (Lake Oswego) Section 


County__ Clackamas Highway _ Oswego — 
Olson Electric Company, Inc. 
No. of Bidders__© tow Bisaer_Vancouver, Washington —__ 


Low Bid 530 653,00 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
City of Lake Uswego and the Federal Highway Administration is re- 
ceived and the sum of $13,500.00 is deposited by the City. 


No. © __projecr__Cascadia State Park 


Type of Work__Grading, Paving and Facilities _fa Proj. No. BOR Project _ 


County___ Linn Santiam 


_ a Highwa ule = =~ Genie 
Second Eliott & Elliott Const. Co., Inc. 
No. of Bidders & Low Bidder Sal en 
Second 
Low Bid S 77,119.90 - 


Engineer's Recommendations Low bidder will not accept award of more than 
one contract (see Job No. 9). Award to second low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. 2 = 


ion EXHIBIT 


Nu — 7 proce Benson Creek Intchge.-Olds Ferry Intchge. Section — 
Grading, Paving, Barrier 
Type of Work _ and Signing ——————in« fA, Proj. No I-80i-8(30)351 


Highway__U1d Oregon Trai) 
Allied Paving Corporation 
No. of Bidders ncaa Low Bidder Idaho Falls, Idaho 


Low Bid s_843,192.90 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


No 8 project __ Deadman Creek-\Wilson River Section 


Type ot Work Grading and Paving eg a pry vo. State Project 


County = ee lamook ae 


Highway Mi lson Ri yer 


No. of Bidders___3 __ Low bidder_Kelly F. White Company, Bend_ 


Low Bid s—47b6,236,00 


Engineer's Recommendation: 


Award to low bidder, 


: ? 9 


No tS A rab a 


Type oi Work Grading Ra Paving and Facilities F.A, Proj. No BOR Project _ 


County __ i] lamook -3 Highway 2 


No. of Biddess__ 9 Low Bidder James A. Seiwal d, orth Bend 


Low Ba $74,637.38 


Engineer's Recommendations Award to low bidder. / 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


eg SS ' 


EXHIBIT_A__ 


ee ae ee North Powder-Baldock Slough Section _ 


Type of Work Paving F.A. Proj. No. 1-80N-7(46)284 
County __Union_ and Baker Highway ____Old Oregon Trail 

Watson Asphalt Paving Co., Inc. 
Low Bidder _—__Redinond, Washington _— 


Low Bid S_ 483,434.00 iit 


No. of Biaders 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


No nin ] Project __ Forest Grove Section 


Paving, Signing, and 
Type of Work Traffic Signals FA. Proj. to, RF-U-240(4) 


County Washington Highway Tualatin J) 


Low Bidder Babler Bros., Inc., Portland 


No. of Bidders 


Low Bid 5-896 088,55 ——_ 
Engineer's Recommendations. Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


On February 5, 1975, I accepted the Administrator and State 

Highway Engineer's recommendations for award of the projects 
on which bids were received January 30, 1975, and authorized 
him to sign the contracts when conditions for the award have 


been met. f 
Daged this // day we % 1975 


Glenn L. Jackson, . 
Oregon Transporta mmission 


EXHIBIT_A__ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to i 
that authority, and acting in accordance therewith for the 
Commission, I approve all actions listed on the attachment 
hereto and report this action for your official records. 


( Tet- 
Dated this / day of 


5 S75 


Glenn L. Jackson, 
Oregon Transporta 


Attachment List: > 

1) Options accepted (Report of Feb. 7, 1975) 

2) Sale of 19,462 sq. ft. authorized (Files 35121 
to 35125) 

3) Public sale authorized (File 43741) 

4) Agreement with City of Prineville approved 

5) Agreement with Southern Pacific Transportation Co. 
approved 

6) Agreement with General Electric Co. (Portland) 
approved 
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Number Name Consideration 
19444 Longview Fibre Company $ 4,520.00 
38117 Lemon, James F. 500.00 
40238 Dickie, Douglas R. & Clare 600.00 
41977 Breier, Elmer & Ina et al 51,500.00 
43977 M.M. Griffin Outdoor Advertising 3,460.00 
47871 Sorenson, Stanley K. & Mary Jane 12,750.00 
47902 Morrison, Carl L. & Viola M. 3,432.00 
48093 Jonnson, Gladys, et al 100.00 
48095 Bergerson, Ralph Ellis et al 1,775.00 
48155 Carolyn Wilson 275.00 
48156 Gladow, Wesley E. & Rosemary S. 140.00 
48189 Pressnall, Kenneth D., Emma C. et al 7,500.00 
48282 Winston, Mabel T. 159,050.00 
48442 Longview Fibre Company 300.00 
1-181.60 Sutherlin Knolls Golf & Recreation 60.00 
1-182.41 Obie Communications Company 3,450.00 
4-278.20 Obie Outdoor Advertising Company 840.00 
9-68.15 Aufdermauer, Ernest 50.00 
9-87.95 Meadow View Dairies, Inc. 60.00 
9-216.53 State of Oregon, Div. of State Lands - 0-= 
9-242.97 Millen, Martha 90.00 
42-4.36 Fields, Nerine 90.00 
42-50.67 Mobley; Verne E. 60.00 
42-58.04 Ashley, Ruth E. 60.00 
45-0.23 Obie Outdoor Advertising 4,800.00 
45-47.63 Neilsen, Glenn 72.00 
58-5.70 & 
58-5.81 Volz, Claude E. 150.00 
58-6.17 Sligter, Harry 180.00 
58-30.00 Stretch, Viola 60.90 
58-31.93 Reerslev, J. (Jens) 60.00 
63-16. 36 Vetabelle Carter 360.00 
123-16.93 Miller, Clay C. 150.00 
Total $256,494.00 


eo 


EXHIBIT_A__ 


Right of Way Report of February 7, 1975 
OPTIONS TO PURCHASE REAL PROPERTY 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


_ 


APPROVED 
PAO 


STATE HiGHWay ENGINE rR DAT. = 


oats: OZ =—7 i 
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2) 


3) 


4) 


5) 


6) 


exwiait_AA_ 


Direct sale of 19,462 sq. ft. of excess property to the City of 
Portland, or in case the City of Portland does not want it, by 
public auction for a minimum consideration of $30,000. Purchaser 
would also acquire an air-rights easement to adjoining right of way 
being retained for possible ramp construction. North Portland 
Harbor-North Russell St. Section, Pacific Highway, Multnomah County. 
We have FHWA approval for the sale. Files 35121 to 35125 

(Right of Way Branch) (See Real Property Resolution No. 671) 


Public sale of 4,625 sq. ft., more or less, excess property for 
a minimum consideration of $700, on the Oro Dell-Union Jct. Section 


of the Old Oregon Trail Highway in Union County. File 43741 ‘a 
(Right of Way Branch) 


Right of Way Services Agreement with the City of Prineville covering 
acquisition for a City Park, Crook County. (Right of Way Branch) 


Agreement with the Southern Pacific Transportation Company for the 

installation of grade crossing protection devices at the crossing ia 
of Madrona Avenue S.E. in Salem, Marion County. (Right of Way = 
Branch) 


Agreement with Portland General Electric Company for electrical 
service at Silver Falls State Park, Marion County. The agree- 
ment covers the removal of an existing overhead power system 

by Portland General Electric Company and the installation by 
State of an underground power system. This system will supply 
power to the Silver Falls Youth Camp. In order to minimize the 
cost of installation, State will install the underground power 
system in conjunction with the planned installation of an under- 
ground water system. (Parks Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT FF dunt 
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EXHIBIT. , = 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation of action under delegated authority 


Right of Way Report of February 14, 1975 


Telephonic Approval Confirmation 


Number Name Consideration 
47853 Merwin, Michael C. & Jan L. $8,800.00 
1 Transaction Total $8,800.00 


“~? 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approved the above 
option to purchase real property on February 10, 1975, 
and report this action for your official records. 


Te i day tie to: 


a 7 ees 


Oregon Transpor én Commission 
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exuipit_A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you 
authorized me in my official capacity to exercise certain 
authority on behalf of the Oregon Transportation Commis- 
sion. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed 
on the attachment hereto and report this action for your 
official records: 


Dated this Te tn of / Y 


Attachment: 


1) Options accepted (35) Report of Feb. 14, 1975 
2) Agreement with Union Pacific Railroad Company 
approved 
3) Direct sale authorized (File 35121 to 35125) 
4) Direct release of interest in 3 acres excess 
right of way authorized (File 15849) 
5) Agreement with Douglas County approved 


1) 


Number 


47649 
47881 
47904 
47981 
47994 
48091 
48094 
48157 
48159 
48160 
48230 
48234 
48238 
48244 
424R8 
1-169. 36 
1W- 34,07 
1W-38.69 
1W-44.13 
1W-77.52 
1W-108.11 
8-20.15 
9-187.25 
18-32.23 
25-27.77 
25-31.34 
26-22.49 
42-30.61 
62-33.04 
63-1.29 
63-12.13 
63-12.94 
66-46,87 
4 signs 
7 sites 


EXHIBIT_A 


Right of Way Report of February 14, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Consideration 
Boyd, Arthur & Ruth $ 1,800.00 
Yearous, Harold Joe & Juverne M. 75.00 
Iles, John T. & Dorothy 2,650.00 
Eisenbart, George W. 2,200.00 

Linn County -0- 
International Paper Company 1,500.00 
Leland, J. D. 2,310.00 
Smith, Max E. & Rowena B. 185.00 
I. K. T. of Salem Inc. 60.00 
Gordon Olsen Investment Co. 120.00 
Peake, Millard A. & Patricia A. 3,005.00 
Rexford, Delbert R. & Sylvia M. 14,000.00 
Zentz, Fred L. & Retha Marie 7,000.00 
Stores, Augustus J. 200.00 
Bahrs, Alice M. 500.00 
Allen, Paul 240.00 
Bell, H.A. (Mrs.) 192.00 
Ewert, Harvey 108.00 
Hahn, Irvin M. 150.00 
May, Betty L. 108,00 
Kelso, Gordon F. 120.00 
Schrimpf, Frances 180,00 
Henriksen, Donald A. & Gladys A. 720.00 
Hall, Vernon D. & Cora E. 2,925.00 
Gurries, Albert 120.00 
Neil, Robert E. 90.00 
Hoffman, Rubin; Knapp, Dwayne 600.00 
Ficken, Thelma 90.00 
His & Her Sign Company 2,305.00 
Muse, Kenneth 150.00 
Germer, Robert G. 120.00 
Frohreich, Dale R. 120.00 
Helgerson, Paul 150.00 
Standard 0il Company of California 8,590.00 
DeLude, Fannie 1,200.00 
35 Transactions $ 53,883.00 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate 2-19-75 _ 


*) 


2) 


3) 


4) 


5) 
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EXHIBIT_A 


Construction Agreement with the Union Pacific Railroad Company 
covering work on the Multnomah Falls- Hood River County Line 
Section of the Columbia River Highway in Multnomah County. 
(Right of Way Branch) 


Direct sale of 19,462 sq. ft. excess property to the City of 
Portland correcting the February 11 approval to a minimum 
consideration of $28,250 with air-rights easement to adjoining 
right of way. Pacific Highway. File 35121 to 35125. 

(Right of Way Branch) (See Real Property Resolution No. 671a) 


Direct release of interest in 3 acres excess right of way under 
permit from the U.S.A. to Don Opie in exchange for fee title 
to the 3 acres of right of way retained for the Lawen - Crane 


Section of the Steens Highway in Harmey County. File 15849. 
(Right of Way Branch) 


Agreement with Douglas County covering modernization of the 
Myrtle Creek-Canyonville Section of the Pacific Highway (I-5). 
The County has agreed to accept jurisdiction of approximately 
two miles of frontage roads which have been maintained by the 
State since original construction. The County has also agreed 
to cooperate in the normal manner to effect the adjustment of 
any utility installations that may be in conflict with the 
plans. This project is currently scheduled for contract at 
the March 27, 1975, bid opening. (County-City Unit) 


jaivway ENGINEER — 
- oe 
DATE: m4 meee A YW: ascensanane 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare_A-/ 7- ZF 


EXHiBIT_B 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you au- 
thorized me in my official capacity to exercise certain 
authority on behalf of the Oregon Transportation Commis- 
sion. Pursuant to that authority, and acting in accord- 
ance therewith for the Commission, I approve all actions 
listed on the attachment hereto and report this action 
for your official records. 


Dated this Lv day of A detiaus.» 1975. 
a { r 
~— / 
Le / f, 


Carl O. Fisher, 
Oregon Transportation Commission 


Attachment List: 
1) Options accepted (46) Report of Jan. 24, 1975 
2) Grant of Access approved (File 46511) 
3) Release of easement to Roy White approved (File 47036) 
4) Direct sale to Redmond Nursing Home approved (File 2121) 
5) Direct sale to Daniel and Carol Olano approved (File 2121) 
6) Public sale authorized (File 44805, 44806) 
7) Direct sale to Josephine County approved (File 40080) 


8) Agreement with Union County approved 
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EXHIBIT. ~B 


Right of Way Report of January 24, 1975 
OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
41716 Splawn, Edward B. & Neva Dorene $ 275.00 
42077 Gigstad, Edwin P. 1,325.00 
47601 Morrison, E. W. and Zenaide F. 50.00 
47888 Smith, Vernon and Weigel, Wayne 1,500.00 
47990 Enos, Fred and Blake E. 575.00 
48098 Honald Incorporated 2,125.00 
48167 
L-7118 Balzhiser, Bonita J. ‘100.00 
48268 Adams, Barry M. 500.00 
48386 Polk County -o- 
48413 Tri-County Improvement District 50.00 
48433 McCaleb, Betty Ann 16,200.00 
48438 Salee, Leo V. and Merle D. -0O- 
1-22.31 H. L. Robinson Company 300.00 
1-182.45 Crumal, Richard A. and Margaret H. 150.00 
1-2° 7.48 Garden Villa Motel 

Charles W. Collins & Donna P. Wooley 225.00 
1-217.48 Tavenner, Clem O. and Olive E. 150.00 
1-230. 29 Johns, Leland S. 750.00 
1-293.57 Whiteside, L. L. and Dorothy 720.00 
1-293.97 Serge’ Max d'Elia 1,200.00 
5-159.12 Barry, Homer 60.00 
9-216.53 Standafer, Glenn L. 395.00 
9-217.53 Menasha Corporation 300.00 . 
9-217.53 Standafer, Glenn L. 395.00 
9-229.03 Mobil Oil Corporation 675.00 
9-242.97 Church of Christ 340.00 
10-18. 96 Assembly of God Church 180.00 
18-32. 33 LaDuke, Andrew M. 150.00 
25-1.23 Johns, Francis W. 120.00 
25-1.41 Suckling, Alice M. 210.00 
25-2.81 
25-2.91 Plumlee, Edgar 300.00 
25-5.61 Nelson, Donald G. and Gayle A. 120.00 
25-6.37 Spratling, William F. 300.00 
26-40.65 Krebs, Mrs. Rudolph 25.00 
35-15.97 
35-15.98 McNeely, Theodore R. 300.00 
35-22.65 Guerin, T. D. 93.50 
45-47.45 Whipple, Jim Ss. 150.00 
47-60.70 Grossen, DeLoris (Mrs.) 300.00 p 
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EXHIBIT_=B 


Number Name Consideration 
47-63.37 Park City Corporation $ 150.00 
62-48.42 Skillern, John and H. Nadine 540.00 
66-45.80 Phillips Ranch 300.00 
2 signs Summers, Mr. R. E. 240.00 
3 signs Gyllenberg, John P. 420.00 
4 signs National Advertising Company 1,980.00 
4 signs National Advertising Company 980.00 
5 signs National Advertising Compa ny 3,795.00 
8 signs National Advertising Company 4,615.00 
46 Transactions Total $52,885.00 


2) Grant of Access to Donald Agee, for a consideration of $100.00, 
at Sta. 850+75 on the Sawyer Rapids-Elkton Slide Section of the 
Umpqua Highway in Douglas County. File 46511 (Right of Way Branch) 


3) Release of Roadway Easement excess to State needs to Roy A. White, 
et al on the Columbia River-Pacific Highway Section of the East 
Portland Freeway in Multnomah County. File 47036 (Right of Way Br.) 


oo 


4) Direct sale of 0.11 acret, excess property to Redmond Nursing Home ¢ 
on the Redmond Section of The Dalles-California Highway in Deschutes \ 
County for a consideration of $185.00. File 2121 (Right of Way Br.) 


5) Direct sale of 0.11 acret, excess property to Daniel and Carol Olano 
on the Redmond Section of The Dalles-California Highway in Deschutes 
County for a consideration of $300.00. File 2121 (Right of Way Br.) 


6) Public sale of 0.12 acret, excess property on the Ava Avenue-S.E. ‘ 
Burnside Section of the Mt. Hood Highway in Multnomah County for 
a minimum consideration of $6,500. We have FHWA approval. 
File 44805, 44806 (Right of Way Branch) (Real Property Resol. No. 670) 


7) Direct sale of 0.2 acret, excess property to Josephine County for road 
Purposes from a stockpile site on the Coyote Cr.-Grove Cr. Section 
of the Pacific Highway in Josephine County. File 40080 (Right of 
Way Branch) i" 


8) Agreement with Union County concerning the State returning title for 
Catherine Creek State Park to the County to be used as the local match- 
ing share for the County to participate in recreational development 
on Catherine Creek Reservoir with U.S. Army Corps of Engineers. The 
State agrees to operate, maintain and replace the facilities at the 
existing park and those proposed on the reservoir. The State also 
agrees to provide $10,000 worth of additional facilities on the exist- 
ing park, of which $4,300 has already been provided. Union County 
will be the local government sponsor under agreement with the U. S. \ 
Amy Corps of Engineers for the Catherine Creek Reservoir Project. 
(Parks Branch) 


wes aA /Z 
Dy 


* Siete Hwy. Engr 


we 


APPROVED 


EXHIBIT_C_ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to 
me to award contracts when certain conditions have been fulfilled, 
I awarded the following contracts: 


1) Pleasant Valley Interchange-Bubbs Ranch Section of 
Old Oregon Trail in Baker County. Bids received 
January 30, 1975. Contract No. 8102 awarded 
February 7, 1975, to Watson Asphalt Paving Co., Inc., 
Redmond, Washington, at $3,094,248.50. 


2) S.E. Causey Avenue-Mt. Scott Creek Section of the East 
Portland Freeway in Clackamas County. Bids received 
January 30, 1975. Contract No. 8103 awarded February 7, 
1975, to Aichele Landscaping, Inc., Portland, at 
$73,788.09. 


3) Mt. Scott Creek-Lake Road Interchange Section of the 
East Portland Freeway in Clackamas County. Bids re- 
ceived January 30, 1975. Contract No. 8104 awarded 
February 7, 1975, to Aichele Landscaping, Inc., Portland, 
at $247,011.80. 


4) Lake Road Interchange-Gladstone Interchange Section of 
the East Portland Freeway in Clackamas County. Bids re- 
ceived January 30, 1975. Contract No. 8105 awarded 
February 7, 1975, to Aichele Landscaping, Inc., Portland, 
at $167,950.70. 


5) Traffic signal installation at Foothills Road in Lake 
Oswego on the Oswego Highway, Clackamas County. Bids 
received January 30, 1975. Contract No. 8106 awarded 
February 19, 1975, to Olson Electric Co., Inc., Vancouver, 
Washington, at $30,653. 


6) Benson Creek Interchange-Olds Ferry Interchange Section 
of Old Oregon Trail in Malheur County. Bids received 
January 30, 1975. Contract No. 8108 awarded February 7, 
1975, to Allied Paving Corporation, Idaho Falls, Idaho, 
at $843,192.90. 


7) North Powder-Baldock Slough Section of Old Oregon Trail 
in Union and Baker Counties. Bids received January 30, 
1975. Contract No. 8111 awarded February 7, 1975, to 
Watson Asphalt Paving Co., Inc., Redmond, Washington, 
at $483,434. 


8) Forest Grove Section of Tualatin Valley Highway in 
Washington County. Bids received January 30, 1975. 
Contract No. 8112 awarded February 7, 1975, to Babler 
Bros., Inc., Portland, at $896,088.55. 


F. fA 


Administrator and State Highway Engineer 
2-24-75 842 
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EXHIBIT_C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Steeck Electric 
No. 7912 


Gary Baker Contractor 
No. 7955 


Copeland Paving, Inc. 
No. 7917 


Klamath Paving Co. 
No. 8062 


Stan Schnell 
No. 8661 


McCain and McCain 
No. 8045 


Hamilton Construction 
Company 
No. 8027 


Steeck Electric 
No. 7911 


Central Oregon Pavers, 
Inc. 
No. 8017 


Kelly F. White Company 
No. 7988 


Acceptance 
Section and Highway Date 
4th Street at Bartlett January 22, 1975 
St., Medford, Jackson 
County 


Campbell Bridge-Beaverton January 22, 1975 
Farmington, Washington 
County 


4th St.-5th St., Bridge St. January 22, 1975 
Grants Pass, Josephine 
County 


Campus Drive OTI (Klamath January 23, 1975 
Falls) Bikeway, Klamath 
County 


Willow Creek Bridges, County January 23, 1975 
Roads 723 & 729, Gilliam 
County 


Oswald West State Park January 27, 1975 
Clatsop & Tillamook Counties 


New Idaho School Loop, FAS January 27, 1975 
19-106 & 19-107, Lake 
County 


Garden Valley Road at BLM January 28, 1975 
Access (Roseburg) FAS 800 
Douglas County 


Ochoco Creek (Prineville) January 30, 1975 
Bikeway, Crook County 


N.E. 122nd Ave.-SandyRiver & February 13, 1975 
S.W. Spring Garden St.-S. 

Tigard Interchange, Multnomah 

and Washington Counties 
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Hughes & Ladd- Hughes 
& Ladd, Inc. 
No. 7563 


Aichele Landscaping, 
Inc. 
No. 7929 


Ross Bros. Construc- 
tion, Inc. 
No. 7966 


Neil Van Zyle Inc. 
No. 7992 


Hamilton Construction 
Company 
No. 8004 


Aichele Landscaping, 
Inc. 
No. 7829 


W. H. Gregory 
No. 7942 


February 24, 1975 


EXHIBIT_C 
= a 


East Unit, Pendleton-Emigrant February 
Hill, Old Oregon Trail 
Umatilla County 


Mary S. Young State Park February 
Oswego Highway, Clackamas 

County 

Woahink Lake (Canary Road) February 
FAS 226, Lane County 

Milo McIver State Park February 
Clackamas County 

Tualatin River (Golf Course February 
Road) Bridge, FAS 631 

Washington County 

Gladstone Interchange-West February 


Linn Interchange, East Port- 
land Freeway, Clackamas County 


Modoc Point (Units C & D) 
The Dalles-California 
Klamath County 


February 


Raminist&tor Z State Highway Engineer 


_ 


9, 


—) 


9, 


20, 


1975 


1975 


1975 


1975 


1975 


1975 


1975 


EXHIBIT__D 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


ie se 
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EXHIBIT_E 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to make formal offers to purchase real property 
in preparation for condemnation on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that authority and acting in accord- 
ance therewith for the Commission, I approved the following for 
your official records: 


LA GRANDE-NORTH POWDER SECTION OF THE OLD OREGON TRAIL - UNION COUNTY 


R-42864 - H. P. Glenn et al. Parcel 1: 28.0 acre for 
right of way purposes; Parcel 2: 71.0 acre for right of way purposes; 
Parcel 3: 3.3 acre for right of way purposes; Parcel 4: 0.30 acre 
for right of way purposes; Parcel 5: 1.05 acre for right of way 
purposes; Parcel 6: 0.86 acre for right of way purposes; Parcel 7: 
19.3 acre for a permanent easement; Parcel 8: 3.15 acre for a per- 
manent easement; Parcel 9: 0.52 acre for a permanent easement; 
Parcel 10: 0.26 acre to relocate irrigation facilities; Parcel 11: 
0.73 acre for a construction permit for a drainage ditch; Parcel 12: 
3.5 acre for a construction permit to reconstruct a road. Offer 
$55,025.00. (Approved 2-7-75) 


WEST NEWBERG-CHEHALEM CREEK SECTION OF THE PACIFIC HIGHWAY WEST - 
YAMHILL COUNTY 


R-40239 - Chester A. Winegar et al. 0.54 acre for right 
of way purposes. Offer $1,700.00. (Approved 2-7-75) 


SAUNDERS CREEK-MAPLETON SECTION OF THE FLORENCE-EUGENE HIGHWAY - 
LANE COUNTY 


48223 - Walter L. Huntington et ux. 0.01 acre for right of 
way purposes. Offer $200.00. (Approved 2-12-75) 


48224 - Tom Cota et al. 720 sq. ft. for a permanent ease- 
ment. Offer $450.00. (Approved 2-12-75) 


48227 - Steven D. Vaughn et al. 0.10 acre for right of 
way purposes. Offer $225.00. (Approved 2-12-75) 


48228 - Siuslaw Valley Bank. 0.01 acre for right of way 
purposes. Offer $225.00. (Approved 2-12-75) 


48235 - Siuslaw Valley Inn, Inc. 0.08 acre for right of 
way purposes. Offer $3,510.00. (Approved 2-12-75) 


48241 - Harold W. Robinson et ux. Parcel 1: 0.01 acre 
for right of way purposes; Parcel 2: 0.07 acre for a permanent 
easement. Offer $450.00. (Approved 2-12-75) 


48242 - F. Christie Davidson. 0.61 acre for right of way 
Purposes. Offer $150.00. (Approved 2-1 


DATED oe | day of 


~ 
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EXHIBIT_E 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 

On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved mak- 


ing the following: 


SAUNDERS CREEK-MAPLETON SECTION OF THE FLORENCE-EUGENE 
HIGHWAY - LANE COUNTY 


R-48231 - Wilfred R. Daggett et al. 0.06 acre for ' 
right of way purposes. Offer $1,325.00. 


VAIL CREEK-SWEET HOME SECTION OF THE SANTIAM HIGHWAY - 
LINN COUNTY 


R-47880 - Stanley Lesch et ux. 0.10 acre for 
right of way purposes. Offer $800.00. 


R-48135 - Dorothy McLean et al. 0.17 acre for 
right of way purposes. Offer $42,750.00. 


ebruary, 1975. 


t of Way Engineer 


RE: Report of Offers Tendered -- 3 


EXH er E 


January 24, 1975 


Oregon Transportation Commission 


Report of Actions Taken Under Delegate Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 

my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 6 $ 1,215.00 
Land Sales 3 8,725.00 
Transfers of Property 2 6,917.25 
Rent Revenues - December, 1974 66,684.13 

Total $83,531.38 


oe GC, boycl 
/ Right of Way Engineer 


7 
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EXHIBIT_E 


February 5, 1975 


Oregon Transportation Commission 


Report of Actions Taken Under Delegate Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 

my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 18 $ 3,776.61 
Land Sales 5 25,125.00 
Timber Sales ] 21,164.40 
Transfers of Property 3 586.00 
Rent Revenues - January, 1975 104,567.62 

Total $155,219.63 


7 
Uti Fi CA ce 
(Signature) 
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exHipir_E 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, the following hereto reports these actions for 
your official records. 


Ten-year land use agreement with Mobil 0i] Corporation 

for landscaping purposes only in "Bridge Point", in Section 
30, Township 2 South, Range 2 East, W.M., Clackamas County 
Oregon. Rent of $50.00 per year beginning 11/1/74. Approved 
October 9, 1974. 


er 


EXHIBIT. E 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 
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EXHIBIT_G@ 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
Testimonv 
or offer De fend- 
before ants' 
filing lowest Attorney 
Defendant Complaint demand Verdict Fees 
Ann Esta Johnston $ 3,950 $10,000 $ 4,658 Not yet 
known 
L-6770 
R-46252 
section: Park Street-Tolman Creek 
Highway: Green Springs 
County: Jackson 
Approved by: Walter L. Barrie Date: February 20, 1975 
Ross Jones $ 3,500 $40 ,900 $ 25,090 Not vet 
known 
L-6865 
R-42875 
Section: LaGrande-North Powder 
Highway: Old Oregon Trail 
County: Union ‘ 
Approved by: Walter L. Barrie Date: January 30, 1975 : 
Ernest W. White $ 1,000 $ 6,500 $ 2,000 Not yet 
known 
L-7034 
R-40227 
Section: Hess Creek-Chehalem Creek 
Highway: Pacific West 
County: Yamhill 
Approved by: Walter L. Barrie Date: January 30, 1975 


» 


EXHIBIT_G 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimonv 

or offer Ne fend- 

before ants' 

filing lowest Attorney 
Defendant Complaint demand Verdict Fees 
Robert Mayem . ” * 
L-6916A 
R-47292 


Section: Pleasant Valley-Green Timber Road 

Highway: Oregon Coast 

County: Tillamook 

Approved by: Walter L. Barrie Date: Februarv 13, 1975 


* Appeal decided adversely to State's interest. Judgment on the Mandate 
awards costs and attorney fees to the owner. 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at trial demand Verdict 
ae aon OCEAN Gemene Verdict 
Henningsen $180,000 $150,000 $210,000 -~—« $179. nnn 
Enterprises Netornev— 
L-7084 fons. 
"7/0 N 
R-47323 —_ 


Section: Chemawa Road-Hickory Street 

Highway: Salem Freeway 

County: Marion 

Approved by: Walter L. Barrie Date: January 31, 1975 ’ 
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EXHIBIT_G __ 


RL ORT OF TRIAL OF OTHER CASES - State Defendant 


Plaintiff 
Michael Malarkey 


L-6833 
County: 


Clatsop 
G. L. Denton 


L-7075 


County: Deschutes 


Neda Coulter Brown 


L-6360 

Attorney Fees: 
County: .incoln 
Ray Elliott 

L-6168 

County: Multnomah 


None 


Demands Verdict 
of or 
Cause of Action _ Plaintiff dudqment__ 
Suit in Equity Declare no Suit 
public right dismissed 
in upland 
beach area 
Personal Injury $27,315.43 for Dfts. 


Suit for Declare ocean 
Injunction shores reso- 
lution 12 
unconstitu- 
tional 
Court Costs: 
Declaratory Determination 
Judgment of constitu- 


tionality of 
Chanter 605 


Comnlaint 
dismissed 


$26 .80 


for Dft. 


Ore. Laws 1969 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


ve fendaat 
ASO oe 


Steven Monen and 
Lois M. King 


Demands 
of 
Cause of Action Plaintiff 


Property Damage $ 351.46 


L-7016 
Attorney Fees: $120.00 Court Costs: 
County: Marion 
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Verdict 
or 
Judgment 


$ 351.46 


$42.60 


EXxHIBiT__& 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant ____Offer __—_—sAnpraisal Settlement 
Antares Inc. $31,000 $31,009 $32,490* 
L-6906 
R-46944 


Section: Winston-Shady Interchange 
Highway: Coos Bay-Roseburg 
County: Douglas 


*The $1,400 difference is the value of disputed land that the state 
will not claim title to although the value was included in the ap- 
praisal. 


Harley L. Mishler $ 1,250 Dismissed 


L-6792 

R-43267 

Section: Cannon Beach by-pass 

Highway: Oregon Coast 

County: Clatsop 

Approved by: Date: 
Remarks: Settled by deed for $1,750.00. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


ss Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 
James Vandehey State of Oregon Inverse $ 8,000 


Condemnation 


L-7077 


Section: Boones Ferry-Pacific Highway East 
Highway: Hillsboro-Silverton 
County: Marion 


Disposed of by: Settlement in the amount of $1,900.90, 


State of Oregon Lester DesBrisay Harvested wheat $48,n00 
on state land 


L-7039 

R-47118 

County: Clackamas 
Disposed of by: Settlement in the amount of $19,000.00. 


ae aetna ce 


EXHIBIT. _G 
INSTITUTION OF LEGAL PROCEEDINGS FILED AGAINST DEPT. OF TRANSPORTATION 
SSSEEIUTION OF LEGAL PROCEEDINGS FILED AGAINST DEPT. OF TRANSPORTATION 


L-7163 Kenneth A. Trickle v. Union Pacific Railroad Comnany, et al.: 
his 1S a personal injury case involving the sum o 900. e 
personal injury was allecedly incurred when the plaintiff's motor- 
cycle wheel fell into a rut between some train tracks on N. Inter- 
state Avenue near Thompson Street. The matter has been referred to 
the State's Insurance Carrier for the defense of the State. 


L-7164 Violet B. Sparkman v. State of Oreqon and Gary 4. Blevel: This 
case arises out of an automobile accident in a parkina Tot and the 
plaintiff is seeking to recover the sum of $388 for damaqges to her 
vehicle. This matter has been referred to the State's insurance car- 
rier for the defense of the State. The accident occurred at the 

Hill Top Market parking lot, located at 4824 Highway 20, Sweet Home, 
Oregon. 


L-7165 Nancy Grant v. Gary Sund, Fred Klaboe, Donna Rankin, Dennis 
Clark, the Oregon State Highway Division: This is a private action 
for damages in an unspecified amount and for injunctive relief. The 
complaint alleges various acts of discrimination in employment based 
upon sex, including failure to promote, failure to arant salary in- 
crease, retaliation for earlier complaints of discrimination, and a 
pattern of "harassment" in which each of the individual defendants 
has participated. The damage claims aaqainst the Division have been 
referred to the State's insurance carrier. The injunction action 
and the damage claims against the individually named defendants will 


be defended by the Attorney General's Trial Section in conjunction 
with the Highway Division Chief Counsel's office. 
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. — ped OPO RE MET 


N.S ee ee 


March 31, 1975 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Tom Walsh, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

George M. Baldwin, Director of Transportation 
Sam Haley, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
A. E. Johnson, Deputy State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Supervisor, Commission Services 


There were others present from the Department of Transpor- 
tation and representatives from the news media. 


Commissioners Walsh, Coleman and Hollern were sworn in at 
9:30 a.m. today in the Governor's Ceremonial Office by Governor 
Straub. 


Chairman Jackson and Commissioner Mitchell approved the 
minutes of the regular meeting of February 26, 1975. (Former Com- 
missioners Yturri and Veatch approved the minutes by letter.) 


HIGHWAY DIVISION 


A list of properties needed for highway and other uses was 
presented by Mr. Boyd. He requested the Commission to declare by 
Resolution the necessity of said properties for the public use to 
which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the proper- 
ties if negotiations are not successful and thereupon adopted 'Con- 
demnation Resolution No. 2631," which resolution by this reference 
is made a part hereof and filed in the Commission's files. 


In reply to the Chairman's inquiry, Mr. Boyd stated the 


signboard waivers will end December 31, 1975, and from the number 
of signs that have to come down they will probably start in September. 
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(4) Establish a fee for firewood of 50 cents per 
two cubic feet of wood. 


These changes have the approval of the State Parks and Recreation 
Advisory Committee. Following Mr. Talbot's recommendation, the 
Commission approved the temporary rules and adopted "State Parks 
Resolution No. 37," which resolution by this reference is made a 
part hereof and filed in the Commission's files in Salem. (The 
temporary rule was published in the Secretary of State's Administra- 
tive Rule Bulletin on April 15, 1975 and also as a proposed perman- 
ent rule.) 


Attention was given to the reappointment of Warren 
McMinimee for a third term to the State Parks and Recreation Advi- 
sory Committee beginning April 15, 1975. Mr. Talbot indicated that 
Mr. McMinimee is agreeable to another four-year term and the reap- 
pointment has the endorsement of the Governor's office. The Com- 
mission approved the reappointment. 


Mr. Talbot stated that the 1973 Legislative Assembly 
directed the Department of Transportation, cooperating with units 
of local government along the Willamette River, to prepare a plan 
for development and maintenance of the Willamette River Greenway. 
The consulting firm of Royston, Hanamoto, Beck & Abey, Landscape 
Architects and Land Planners, was employed to perform this job. 
Two publications were prepared. One is entitled "Preliminary 
Willamette River Greenway," which is a report of the study made by 
the consultants and presented to the other agencies, units of the 
local government and the public. The second publication entitled 
"Willamette River Greenway" represents the specific plan arising 
from the study, including the input from the public meetings and 
hearings. He indicated the chief effect of these changes is to per- 
mit the State a stronger voice in planning should that be necessary 
and desired. The Commission directed that a hearing be held as soon 
as possible on the plan prior to its approval and submission to the 
Land Conservation and Development Commission. (Notice of a hearing 
on the proposed adoption of the Willamette River Greenway Plan as 
an administrative rule was published in the April 15, 1975, issue 
of the Secretary of State's Administrative Rule Bulletin. The 
hearing later was scheduled for April 29, 1975.) 


The Commission considered paying the travel expenses of 
a Special Projects Fund Advisory Committee. Mr. Talbot pointed out 
that the Committee is to assist in distributing a portion of the 
yearly Bureau of Outdoor Recreation funds to local agencies. The 
Committee is composed of eight members who will meet at least twice 
annually. The estimated annual expenses are $300. The Commission 
approved paying the expenses of the Committee as recommended by 
Mr. Talbot. 


Mr. Talbot presented for the Commission's consideration 
a request from Odell Miller to construct a single family dwelling 
and two 4-plexes within the Rogue River Scenic Waterway in Curry 
County. Mr. Talbot stated that the area is classified recreational 
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Mr. Barrie asked if there were any questions in connec~ 
tion with the informational reports previously submitted to the 
Commission on cases tried, cases settled and institution of legal 
proceedings filed against the Department of Transportation since the 
last Commission meeting. There were no questions. (See Exhibit G 
on file in the Commission's files in Salem. ) 


Mr. Barrie reported on two lawsuits filed by the City of 
Maywood Park within the last month in an attempt to stop construc~ 
tion on I-205 north of Foster Road. One lawsuit was filed in the 
U.S. District Court in Portland and the other in the Circuit Court 
of Multnomah County. A hearing was held on March 20, 1975, in the 
U.S. District Court in which Maywood Park sought to enjoin the 
environmental hearing that the State held on March 27, 1975. The 
Court refused to grant the injunction. The Circuit Court case 
involves a contract question concerning whether or not the State's 
throughway agreements with Multnomah County still pre-empt any 
attempt by Maywood Park to assert jurisdiction over the throughway 
which would run through its boundaries in view of the subsequent 
withdrawal of concurrence in those agreements by Multnomah County. 
A hearing has not yet been set on this case. 


nn 


The Commission considered an agreement with John H. 
Atherton, Professor of Anthropology at Portland State University, 
for directing archeological investigations in Champoeg State Park 
in Marion County. Mr. Talbot stated that the objective is to recover 
data concerning daily life of inhabitants of the settlement for 
purposes of interpretation to park visitors. The investigations 
would cover a six-week period from May 12 to June 20, 1975, ata 
total cost of $6,250. Following his favorable recommendation, the 
Commission approved the agreement. 


Consideration was given to adopting as a temporary rule 
the amendment of "State Parks Resolution No. 33" dated May 16, 1972. 
Mr. Talbot said that the revised resclution updates and strengthens 
the existing rules for State parks and provides for some minor 
changes. He indicated that several new rules and fees have also 
been proposed briefly as follows: 


(1) Provide that all articles found in a park be 
turned over to the park for one year; and that 
metal detectors not be used in the park area. 


(2) Permit the Superintendent to establish special 
rules in a park area on an emergency basis for 
30 days when needed to protect the park, visitors 
and resources environment. 


(3) Establish fees for day use group picnic reser- 
vations whereby the park will provide services 


and facilities. 


(continued on page 859) 
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Consideration was given to the distribution of an addi- 
tional allocation of Federal Aid Secondary funds for the fiscal year 
1976 to the individual counties in the State. Mr. Klaboe reported 
that this allocation has been computed in accordance with the formula 
developed by the Association of Oregon Counties using the official 
1970 U.S. Rural Census and the January 1, 1975, rural county road 
mileages. The Commission approved the allocation as follows: 


ADDITIONAL FISCAL YEAR 1976 FAS ALLOCATION TO COUNTIES 
FEDERAL AID HIGHWAY AMENDMENTS ACT 1974 


March 1975 

TOTAL FUNDS 

Including State's and 

Counties’ Match Money 

COUNTY FEDERAL FUNDS (Rounded to Thousands) 
Baker $ 6,425 $ 8,000 
Benton 9,112 12,000 
Clackamas 24,418 31,000 
Clatsop 8,604 11,000 
Columbia 10,484 13,000 
Coos 14,132 18,000 
Crook 7,009 9,000 
Curry 7,080 9,000 
Deschutes 9,565 12,000 
Douglas 21,918 28 ,000 
Gilliam 4,489 6,000 
Grant 5,943 8,000 
Harney 7,017 9,000 
Hood River 7,109 9,000 
Jackson 20,512 26,000 
Jefferson 6,661 9,000 
Josephine 10,460 13,000 
Klamath 9,857 13,000 
Lake 5,959 8,000 
Lane 25,441 33,000 
Lincoln 9,646 12,000 
Linn 18,903 24,000 
Malheur 13,351 17,000 
Marion 21,660 28,000 
Morrow 6,451 8,000 
Multnomah 7,457 10,000 
Polk 8,929 11,000 
Sherman 4,408 6,000 
Tillamook 8,842 11,000 
Umatilla 16,294 21,000 
Union 6,921 9,000 
Wallowa 6,117 8,000 
Wasco 7,139 9,000 
Washington 16,807 22,000 
Wheeler 3,866 5,000 
Yamhill 11,207 14,000 

a 

TOTAL $390,193 $500, 000 


(continued on page 862) 
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and existing density already exceeds the 4 per river mile. The pro- 
posed building site is not topographically screened from view from 
the river and he recommended denial. The Commission accepted his 


recommendation. 


Consideration was given authorizing Chairman Jackson to 
sign on behalf of the Commission the plat in connection with the 
purchase of 1.1 acres of land in the Rogue Rim Subdivision in 
Josephine County. Mr. Talbot stated that the Josephine County Sur- 
veyor has requested the Transportation Commission's signature. He 
recommended that Chairman Jackson be given this authority. The 
Commission accepted his recommendation. 


The East-West Highway Committee Delegation presentation 
appears on page 871. 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Oregon Transportation Commission Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent Exhibit F 

Exhibit G 


Chief Counsel 


The Commission adopted Delegation Order No. 9 as follows: 


Pursuant to the provisions of ORS 184.635, and in 
order to provide for a more efficient and expeditious 
operation of the Highway Division, the following power 
of the Commission is hereby delegated to the following 
officer or his designated representative: 


To the Administrator and State Highway Engineer 
of the Highway Division: 


Authority to approve the use of 
traffic control devices as required 
by ORS 483.044(3). 


Attention was given to a request from Travel InfoCentres 
of Oregon, contractor for the rest area information plazas, for a 
rate increase in the charges for ads displayed in the plazas. 
Mr. Klaboe stated that the increased rates appear to be acceptable 
and he recommended approval. The Commission accepted his recommen 
dation on the basis they are approved by the Travel Information 
Council. (Schedule of current and increased rates on file in the 
Commission's files.) 
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(2) Blodgett-Gellatly Summit, Corvallis-Newport High- 
way, Benton County. Grade, Pave and Structure 
Project. 

Same as No. 1. 


(3) Hampton-Lake County Line, Central Oregon Highway, 
Deschutes County. Grade and Pave Project. 
Same as No. l. 


(4) North Yamhill River-l2th Street (McMinnville), 
Pacific Highway West, Yamhill County. Paving 
Project. 

Same as No. l. 


(5) Lower Columbia River Highway at M.P. 80 (Browns- 
mead Road), Lower Columbia River Highway, 
Clatsop County. Grade and Pave Project. 

Bicycle trails will not be included as the proj- 
ect consists of minor grading and surfacing to 
obtain a left-turn refuge. 


(6) Oregon Coast Highway at Theil Creek Road, Oregon 
Coast Highway, Lincoln County. Grade and Pave 
Project. 

Same as No. 5. 


(7) Alsea Highway at Eckman Creek Road, Alsea Highway, 
Lincoln County. Grade and Pave Project. 
Same as No. 5. 


(8) Corvallis-Newport Highway at N.E. Harney Road, 
Corvallis-Newport Highway, Lincoln County. 
Grade and Pave Project. 

Same as No. 5 


(9) Santiam Highway at Cottonwoods, Santiam Highway, 
Linn County. Grade and Pave Project. 
Same as No. 5. 


MARCH 20 BID LETTING 


(1) Chas. H. Reynolds Safety Rest Area, Old Oregon 
Trail, Union County. Rest Area Improvement Project. 
Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


(2) Willamette River (Harrisburg) Bridge, Albany- 
Junction City Highway, Linn and Lane Counties. 
Grade, Pave and Structure Approach Project. 
An 8-foot Class II bikeway will be provided. 


(continued on page 864) 
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SUMMARY, ADDITIONAL STATE FISCAL YEAR 1976 COUNTY FAS FUNDS 


Total Federal Funds for Construction $390,194 
(50% of Oregon's apportionment less planning 
survey funds) 
Plus estimated required match money - State funds 54,903 
" " 


" " " 


- County funds 54,903 


TOTAL COUNTY FAS FUNDS . $500, 000 
NOTE: Above funds allocated to individual counties on basis of 


formula (25% equally, 60% on rural population, and 15% on rural 
county road mileage) proposed by Association of Oregon Counties and 
approved by Transportation Commission. Federal funds are estimated 
to represent approximately 78% of total county road FAS funds with 
State and County funds estimated to be approximately 11% each. 


The Commission considered approving requests for Urban 
Systems projects from the Cities of Beaverton and Medford and the 
State. Mr. Klaboe mentioned that these projects have been investi- 
gated and are eligible for funding under the Federal Aid Urban 
System program. Upon his recommendation the Commission approved the 
following projects and authorized him to sign the agreements when 
prepared: 


Total Federal State 
Jurisdiction Section Cost Funds Share 
Beaverton Hall Blvd.-Alice Lane $215,000 $167,700 $23,650 
Allen Blvd., FAU 0050 
Medford Barnett Rd. (FAU 2430) 55,000 42,900 6,050 
at I-5 Northbound Off- 
ramp & Highland Dr. 
State Diamond Lake Blvd.- 135,000 105,300 29,700 
Washington Ave., Oak- 
land-Shady Hwy., FAU 3035 
TOTAL NEW PROJECTS $405,000 $315,900 $59,400 
Mr. Klaboe presented the following informational reports 


of projects on which bids were 
mentioned the projects contain 
the establishment of footpaths 


taken March 13, 20, and 27, 1975. He 
an explanation of plans concerning 


and bicycle trails. 


MARCH 13 BID LETTING 


(1) Timber Junction, Sunset Highway, Washington 
County. Grade, Pave and Structure Project. 
Footpaths and bicycle trails will not be 
established under this project as per ORS 
Chapter 366, Section 2, Subsection 2(b), which 
states that "Footpaths and trails are not 
required to be established. ..if the cost of 
establishing such paths and trails would be 
excessively disproportionate to the need or 
probable use." 

(continued on page 863) 
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(5) Clear Lake-Coos County Line, Oregon Coast Highway, 
Douglas County. Paving Project. 
Same as No. 1. 


(6) Barnett Road at I-5 Northbound Ramps and Highland 
Drive (Medford), Barnett Road, Jackson County. 
Traffic Signal Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


(7) Little Luckiamute River (Elkins Road), FAS 751, 
Polk County. Structures Project. 
Same as No. l. 


(8) Pacific Highway East at S.E. Rothe Road, Pacific 
Highway East, Clackamas County. Traffic Signal 
Project. 

Same as No. 6. 


(9) Madrona Avenue S.E.-Browning Avenue S.E. (Salem), 
Pacific Highway East, Marion County. Grade and 
Pave Project. 

Bicycle trails will not be included as the proj- 
ect consists of minor grading and surfacing to 
obtain a left-turn lane. 


(10) N. Pacific Boulevard-Albany Avenue, Albany- 
Junction City Highway, Linn County. Grade, 
Pave and Signal Project. 
Same as No. l. 


(11) South Yamhill River-Amity, Pacific Highway West, 
Yamhill County. Grade and Pave Project. 
Same as No. l. 


(12) Oregon Coast Highway at S.F. Marlin Avenue 
(Warrenton), Oregon Coast Highway, Clatsop 
County. Grade and Pave Project. 

Bicycle trails will not be included as the proj- 
ect consists of minor grading and surfacing to 
obtain a left-turn refuge. 


Nine requests were recommended by Mr. Klaboe from Columbia 
Region Association of Governments for Federal Aid Urban System 
projects from the Portland area. Mr. Klaboe pointed out that these 
projects can be initiated within a relatively short time frame and 
will allow approximately $3,369,000 to be injected into the Oregon 
economy this summer. The estimated cost of the projects is 
$2,627,820 with the State providing approximately $407,990 in match 
funds and approximately $333,190 being contributed by the involved 
local units of government. The Commission approved the following 
projects and authorized Mr. Klaboe to sign the agreements when 
prepared: 


(continued on page 866) 
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(3) 


(4) 


(5) 


(6) 


(7) 


(1) 


(2) 


(3) 


(4) 


Scottsburg-Golden Creek, Umpqua Highway, Douglas 
County. Paving Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 


Pilot Rock-Nye Junction, Pendleton-John Day 
Highway, Umatilla County. Paving Project. 
Same as No. 3. 


Santiam Highway at Milton Street (Lebanon) 
Santiam Highway, Linn County. Traffic Signals 
Modification Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


Fivemile Creek Road, County Road No. 183, Wasco 
County. Structures Project. 
Same as No. 3. 


Fivemile Creek Bridge, County Road No. 183, 
Wasco County. Structures Project. 
Same as No. 3. 


MARCH 27 BID LETTING 


Myrtle Creek-Canyonville, Pacific Highway, 
Douglas County. Grade, Pave, Structure, Sign 
and Illumination. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 


Chehalem Creek-Dundee, Pacific Highway West, 
Yamhill County. Paving Project. 
Same as No. 1. 


Upper Salt Creek-Dolph Corner, Willamina-Salem 
Highway, Polk County. Paving Project. 
Same as No. l. 


Mapleton-Austa, Florence-Eugene Highway, Lane 
County. Paving Project. 
Same as No. l. 

(continued on page 865) 
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PROJECT FUND AMOUNT 


Ross Island Bridge Intchge. Sec., Oswego Hwy., FAU $ 155,000 
Multnomah County. Paving. 

Necanicum Hwy. Jct.-Brightons Sec., Oregon FA 650,000 
Coast Hwy., Tillamook County. Paving. 

Hunter Lodge (M.P. 140.95)-SCL Lakeview Sec., FA 240,000 
Fremont Hwy., Lake County. Paving. 

Link River-Homedale Rd. Sec., Klamath Falls- FAU 500,000 
Lakeview Hwy., Klamath County. Paving. 

Five Corners-Lakeview Sec., Klamath Fallis- FAS 460,000 
Lakeview Hwy., Lake County. Paving. 

Lancaster Dr.-Deer Park O'Xing Sec., N. FAU 240,000 
Santiam Hwy., Marion County. Paving. FAS 240,000 
Ruch Sec., Jacksonville Hwy., Jackson FAS 300 , 000 


County. Grade and Pave. 


Jordan Valley-Jordan Creek Sec., I1.0.N. Hwy., FAS 1,500,000 
Malheur County. Grade and Pave. 


Following Mr. Klaboe's recommendation, the Commission 
established the following speed zone: 


(1) 45 MPH speed zone on the Willamina-Sheridan Highway 
No. 157 from 0.14 mi. south of Willamina (M.P. 
1.50) to the south city limits of Willamina 
(M.P. 170) in Polk County. (This action removes 
the 55 MPH maximum speed. ) 


The Commission considered prohibiting parking on the 
highway shoulder along both sides of the Corvallis-Lebanon Highway 
in the vicinity of the I-5 interchange from 0.34 mile west of I-5 
(M.P. 9.80) to 0.30 mile east of I-5 (M.P. 10.44) in Linn County. 
Mr. Klaboe stated that an investigation was conducted which revealed 
that trucks parked along shoulders of the highway restrict the 
sight distance making it hazardous for customers to enter the high- 
way from the businesses’ parking lots. The Commission approved the 
parking prohibition as recommended by Mr. Klaboe. 


The Commission considered a four-way stop on the Beaverton- 
Tualatin Highway at its intersection with Durham Road in Washington 
County. Mr. Klaboe stated that three legs of this intersection are 
now controlled by stop signs (the east, west, and south approaches). 
A recent engineering investigation indicates that a change in the 
present stop indication is warranted. He recommended that "Through 
Highways and Stop Signs Resolution No. 13," dated September 21, 
1949, with respect to the Beaverton-Tualatin Highway No. 141 be 
amended to add the following exceptions: 


(continued on page 868) 


- 867 - March 31, 1975 


Total Federal 
Project Cost Funds 

Bus Acquisition (Tri-Met) $ 300,000 $ 234,000 
River Road Improvement 967 ,000 754,260 
(Hillsboro) 
Minter Bridge Road Improvement 205,000 159,900 
(Hillsboro) 
Allen Avenue Signal 40,000 31,200 
(Beaverton) 
Columbia Boulevard Improvement 600,000 468,000 
(Multnomah County) 
Powell Boulevard Overlay (State) 640,000 499,200 
Oatfield Road Overlay 255,000 198,900 
(Clackamas County) 
Linnwood Avenue Overlay 42,000 32,760 
(Clackamas County) 
Hawthorne Bridge Controls 320,000 249,600 
(Multnomah County) = 

TOTAL NEW PROJECTS $ 3,369,000 $2,627,820 


106,370 


22,550 


4,400 


66,000 


140,800 
28,050 


4,620 


35,200 


$407,990 


Mr. Klaboe reported that 14 surveys have been completed 


as a part of the State's accelerated construction 


program and he 


recommended approval of these projects for Federal Aid financing. 


The Commission approved the following projects: 


PROJECT 


Chemawa Road-Hayesville Intchge. Sec., 
Pacific Hwy. E., Marion County. Grade and 
Pave. 


S$.W. Clay St.-S.W. Sheridan St., Pacific 
Hwy. W., Multnomah County. Roadside 
Improvement. 


Junction City-Airport Rd. Sec., Pacific 
Hwy. W., Lane County. Grade, Pave and 
Structure. 


McNary-Diagonal Rd. Sec., Columbia River 
Hwy., Umatilla County. Paving. 


Fern Hill-Astoria Sec., Lower Columbia River 
Hwy., Clatsop County. Paving. 


N.W. 3lst Ave.-N.W. 112th Ave. (Portland) 
Sec., Lower Columbia River Hwy., Multnomah 
County. Paving. 

(continued on page 867) 
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FUND 
PFA 


FAU 


FA 


FA 


FAU 


AMOUNT 


$2,000,000 


160,000 


6,750,000 


400,000 


1,000,000 


375,000 


the signal. The State's share of the installation cost will be 
charged to Minor Betterment funds. The City will pay for future 
power. Following his favorable recommendation, the Commission 
approved the agreement. 


The Commission considered an agreement with Clackamas 
county covering the installation of a traffic signal at the inter- 
section of Roethe Road and Pacific Highway East. Mr. Klaboe said 
that the State will prepare all plans, award the contract, and 
supervise the work. The project is to be funded by Title II funds 
and the State will maintain the traffic signal. The County will pay 
for all power consumed. Following his favorable recommendation, the 
Commission approved the agreement. 


Attention was given to an extension of an agreement with 
the National Urban League, Inc. to provide services to support on 
the-job training programs on Federal Aid Highway Projects. Mr. Klab: 
mentioned that the State's consultant review committee has selected 
the National Urban League's proposal to provide these services agair 
during Fiscal Year 1975. This extension agreement which is 100% 
Federally funded has the approval of the Federal Highway Administra- 
tion. To preserve continuity of services and enable the League to 
retain existing staff, it is desirable that the agreement be extended 
60 days. The Commission approved the extension. 


AERONAUTICS DIVISION 


The Commission considered adopting the Summary Report of 
the State Aviation System Plan. Mr. Burket stated that the Commis- 
sion adopted the recommended policies of the plan at its November 25, 
1974 meeting. He recommended adoption of the entire plan which will 
allow the Oregon Department of Transportation and the Aeronautics 
Division to initiate implementation of the plan. The Commission 
adopted the report. (Copy of report in the Commission's files, Salem.) 


Consideration was given to adopting a resolution accepting 
a Grant Offer from the Federal Aviation Administration for financial 
assistance in the amount of $16,575 for a current Airport Develop- 
ment Aid Program project for the Powers State Airport in Coos County. 
Mr. Burket said the project covers the removal of obstructions in the 
approach-departure areas of the airport and also fencing of the air- 
port property to prevent animals on the runway. Following his 
favorable recommendation, the Commission adopted "Aeronautics Miscel- 
laneous Resolution No. 10;" which resolution by this reference is mad 
a part hereof and filed in the Commission's files. The Commission 
also authorized the Director to sign the resolution. 


Attention was given to a request from the City of Redmond 
for a grant not to exceed $66,828 to provide 50% of the local spon- 
sor's share of an Airport Development Aid Program project in the 
amount of $812,000. Mr. Burket stated that the project will rehabil- 
itate the runway to be capable of accepting DC-9 and the U.S. Forest 


- 869 - March 31, 1975 


=< 


Except that at the intersection of Southwest Durham Road 
(M.P. 7.07) all traffic entering the intersection from 
the north and east shall stop with the exception of the 
right turn from the east which shall be permitted to be 
made without stopping. 


The Commission accepted his recommendation. 


The Commission considered a request from the City of 
McMinnville to abandon 0.5 mile of the Salmon River Highway Spur on 
Third Street in Yamhill County. Mr. Klaboe mentioned that the City 
initiated the request that the portion of the spur lying on Third 
Street between Adams and Johnson Street's be transferred to them as 
a city street deleting it from the highway system. Following his 
recommendation, the Commission approved the abandonment and there- 
upon adopted "Abandonment and Retention Resolution No. 549." (Copy 
on file in Commission files, Salem.) 


Attention was given to the abandonment of 5.5 miles of 
the old highway route in the Wrights Point-Narrows Section of the 
Frenchglen Highway to Harney County. Mr. Klaboe mentioned that the 
present route on this section was completed in the early 1960's and 
the old route was never formally abandoned, and it is no longer 
needed for highway purposes. Upon his favorable recommendation, the 
Commission approved the abandonment and thereupon adopted "Abandon- 
ment and Retention Resolution No. 548." (Copy on file in Commission's 
files, Salem.) 


Consideration was given to an agreement with the National 
Academy of Sciences to fund the National Cooperative Highway 
Research Program. Mr. Klaboe pointed out that each year 1.5% of 
the Federal Highway allocation is withheld from construction programs 
and dedicated to planning and research. Each of the States contrib- 
utes to the national program on a corresponding basis and Oregon's 
share for the fiscal year 1976 is $71,970. Upon his favorable recom- 
mendation, the Commission approved the agreement and authorized 
Mr. Klaboe to sign it. 


The Commission considered an agreement with the City of 
Sweet Home covering the installation of a traffic signal at the 
intersection of 15th Avenue and Main Street and the upgrading of the 
existing signals at 12th Avenue and 18th Avenue intersections on the 
Santiam Highway in Linn County. Mr. Klaboe said the project is to 
be funded by State Bond money and the City will bear the cost for 
all future power. The Commission approved the agreement as recom- 
mended by Mr. Klaboe. 


Consideration was given to an agreement with the City of 
North Bend covering installation of a traffic signal at the inter- 
section of Virginia Avenue and Broadway Street on the Cape Arago 
Highway in Coos County. Mr. Klaboe stated that the agreement provides 
for the State to install the signal with its own forces, pay 11 
percent of the cost of the project estimated at $19,000 and maintain 
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MASS TRANSIT DIVISION 


Mr. Moore reported on actions taken by the Mass Transit 
Division Administrator under authority delegated to approve and sign 
contracts pursuant to the provisions of ORS 184.635. (See Exhibit H.) 


Mr. Moore presented to the Commission copi«s of the final 
edition of the Governor's Recommended 1975-77 Budget for the Mass 
Transit Division. He said the budget totals $6,395,781; $3,149,466 
is in State general funds and $3,246,315 is in Federal or other fund 
sources. (Copy of budget in the Commission's files, Salem.) 


Consideration was given authorizing a request to seek 
approval from the Joint Ways and Means Committee to apply for $279,000 
in operating assistance from the Urban Mass Transportation Adminis- 
tration for the Lane Transit District for this fiscal year. 

Mr. Moore mentioned that Tri-Met, which represents an urbanized area 
over 200,000 population, will receive funds direct from Urban Mass 
Transportation Administration. The Governor has designated the 
Department of Transportation to receive and dispense the funds for 
the other two urbanized area transit systems in Eugene-Springfield 
(Lane Transit District) and the City of Salem. Funds are available 
this fiscal year. The City of Salem has elected not to seek funds, 
which will accumulate for future expenditures. Following his recom- 
mendation, the Commission approved the request. 


MOTOR VEHICLES DIVISION ' 


Mr. Ott reported the fuel tax returns for February are 
not complete, but January 1975 was above January 1974. Registra- 
tion revenue on passenger cars for January and February this year 
was down approximately 46% from 1974, which was due to the two-year 
registration period. 


DEPARTMENT OF TRANSPORTATION 
Director's Report - Mr. Baldwin 


The Commission set Wednesday, April 30, 1975, as the date 
for the next regular meeting. (Meeting changed later to Tuesday, 
April 29, 1975.) 


A delegation of approximately 75 persons representing the 
East-West Highway Committee from Coos and Douglas Counties appeared 
before the Commission concerning improvements to Highway 42. 


| 


C. W. Heckard, Secretary of the Committee from Coos Bay, 
acted as spokesman. He introduced Senator Jack Ripper. Senator 
Ripper stated that since the interstate system has taken all the 
attention and all the money, we find that it has strip development 
from one end to the other. Smaller towns throughout the state have 
declined in population as a result of the freeways and the young 
people are moving to the larger cities to seek employment. He said 
they would not be appeased until they see that 42 and Southern Oregon 
are given a chance for economic development in the same categories 
as northern Oregon and are asking for Legislative support. 

(continued on page 872) 
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Service fire suppression aircraft, and also the installation of a 
new lighting system. The Commission approved the grant as recom-~ 
mended by Mr. Burket. 


Consideration was given to accepting an option on a 
parcel of land taken by the Highway Right of Way Division on beha 
of the Aeronautics Division for acquisition of an avigation ease- 
ment including the removal of trees that are obstructions in the 
east transitional surface of the Siletz Bay State Airport in Linco 
County. Mr. Burket stated the total price of easement and removal 
of trees is $16,500 and he recommended approval. The Commission 
approved the option. (See File No. A-3 -- Longview Fibre Compan 


Consideration was given to the purchase in fee of a pat 
of land by the Highway Right of Way Division on behalf of the Aer 
nautics Division for a crosswind runway at the John Day State Air- 
port in Grant County. Mr. Burket said the cotal price is $1,375 
and he recommended approval. The Commission accepted his recomm 
dation. (See File No. A-22 -- Terry B. Lyons) 


Attention was given to a request from the City of Rosebut 
or Financial Aid to Municipalities grant in an amount not t 
$5,000 to match the local sponsor's share of a Master Plan study 
the Roseburg Airport in Douglas County. Mr. Burket pointed out 
this would be a Federal project under the Federal Aviation Admini 
tration's Planning Grant Program and the FAA will pay two-thirc 
the total cost of the project. Following his favorable reco 
tion, the Commission approved the project. 


Consideration was given to a request from the Mid-Wi 
Valley Council of Governments for Financial Aid to Municipaliti« 
gant in an amount not to exceed $2,835 to match City of Salem 
in a like amount to develop a land-use plan for Salem's McNary 
Mr. Burket mentioned that this project wiil be a Planning Grant 
Program project from the Federal Aviation Administration with 
agency providing two-thirds of the total funding. Upon his ta 
able recommendation, the Commission approved the request. 


The Commission considered the adoption of Temporary 
istrative Rules for the certification of forest spray pilots. 
Mr. Burket pointed out that under the present law, the Aer 
Division is required to certify forest spray contractors 

arform such service. With the concurrence of the State 
Jepartment, the Division has requested that this portion of 
pealed, as State Forestry and U.S. Forest Service now dei 

oh degree of competence and experience before a contract 


spraying is awarded. The Commission adopted the temporary rul¢ 
le printed in the Secretary of State's Administrati 
Re Zulletin on April 15, 1975.) (Copy of Temporary Rule 
ission’ files.) 


interstate highway system. The allocation from the government for 
rural primary highways is $11,000,000 annually to be used on 3,400 
miles of highway throughout the State, and Highway 42 is one of 
these highways. The Commission next year has allocated of the 
$11,000,000 over $7,500,000 for one project on 42 which is the 
Slater Creek-Mystic Creek Section. Mr. Klaboe presented a chart 
showing the areas that have been constructed during the past 13 
years. The various projects amounted to $33,500,000 which includes 
the programmed amount for Slater Creek-Mystic Creek Project. 


Larry Perry of the ILWU (Longshoreman's Union) mentioned 
that he has made two phone calls to Washington D.C., to Major General 
Del Mar's office and obtained information that money would be avail- 
able for Highways 42 and 38 as areas impacted by military importance. 
Mr. Perry left with the Commission a copy of a letter to Senator 
Packwood from General Del Mar. He suggested that the Commission 
write a letter to General Del Mar concerning this matter. 


Mr. Baldwin mentioned that he had looked into this matter 
through the Federal Highway Administration. There is a provision 
in the law for assistance for areas that are impacted by defense 
activities. The information that was received back from the Federal 
Highway Administration is that money is not available under the 
terms of the law. He said the Defense Department was at a loss to 
know why the answer was given that money was available. Now that 
the names are available, Mr. Baldwin indicated another investigation 
would be made. 


Mr. Heckard introduced the following individuals, all 
urging completion of Highway 42: Andy Nasburg, Chairman of Coos- 
Curry Council of Governments; Woodrow Robison, Chairman of Coos 
County Board of Commissioners; Mrs. LaVerne Brodie, represent: ag 
Housewives of 42; Mayor Robert Hale of Coos Bay; Mayor Ervin 
Wilberger of Myrtle Point; Mayor Robert Bryan of Coquille; Arlan 
Fischer, Chairman of the Democratic Central Committee; Donald 
Williams, Coos Ray Planning Commission; Robert Pittam representing 
the City and Chamber of Commerce of North Bend. 


Chairman Jackson said Oregon is approximately $600,000,000 
behind in critical needs for its 7,500 miles of primary and secondary 
highways. The State is not generating enough of the necessary funds 
to keep up with construction and maintenance needs. The percentage 
of funds coming out of the trust account at the Federal level devoted 
to interstate versus the State's primary system needs is unrealistic 
in the light of the problems of today. He stated it would be impos- 
sible at this time to present a schedule showing actual completion of 
Highway 42 since the availability of funds is so uncertain. He 
continued that the State expects to accelerate the surveys and envi- 
ronmental impact studies to be ready for any change in the availa- 
bility of funds. Under the ultimate sale of $150,000,000 in bonis, 
there would be approximately $19,000,000 available for Coos, Curry 
and Douglas Counties. He said the Commissioners over the last 15 
years have been very conscious of the Coos Bay needs. 
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Representative Bill Grannell mentioned that the State must 
change from their funding techniques for freeways to other trans- 
portation modes in the State. The State needs to raise the stand- 
ards of certain primary highways. The Legislature will cooperate 
with the Commission to do away with the statute which says the Stat: 
must seek the maximum amount of match money. The Legislature is 
willing to talk to the congressional leaders to de-emphasize that 
program so that the matching money that is so desperately needed on 
the primary highways and other transportation needs of the State 
can be found. 


Representative Ed Stevenson stated that a considerable 
amount of work has been done on Highway 42, although the Commission 
has not lived up to its 1959 commitment. The primary concern of tl 
people in his area is the improvement of this highway. 


Representative Cleatis Mitchell said that he was in full 
support of the need to upgrade Highway 42. He felt that this is th 
time and the elements are favorable for this proposition. 


Representative Richard Bonebrake mentioned that the high- 
way in Douglas County has had very little improvement in the past 
years. He urged that the straightening, widening and passing lanes 
again be placed high on the priorities for Highway 42. He also 
pledged his support to help the Commission to accomplish the task 


Representative Robert Stults stated Douglas County has 
benefited greatly north and south from the interstate system. 
Access to the coast for forest products and from a recreational 
standpoint is difficult due to the condition of this highway. 


Anthony Kuhn, Executive Director of the Coos, Curry and 
Douglas Counties Economic Development Association, presented an 
overview of an economic analysis on the economic problems of 
Highway 42. He pointed out that this highway is a major commerce 
facility. Traffic has increased 57% between 1967 and 1973 which 
is higher than any other east-west lateral in the State. There is 
documented evidence that 70% of the accidents are not reported and 


are never included in the calculations of highway problems. The 
Commission and the Highway Division have said repeatedly that Highwa 
42 has a priority on it but there are no completed engineering sur 
yeys and envirenmental impact statements. Mr. Kuhn read excer 

from letters of several major trucking firms outlining the1l! 


problems as a result of the inefficiencies of Highway 42. 


Mr. Heckard stated their committee would like to have a 


struction schedule showing the completion of this highway. 
Chairman Jackson informed the delegation that the 
he availability of funds in the various Federal categories 
Klaboe explained the categorical grants. He po 
the interstate allocation from the Federal Government 
$73,000,000 a year which is dedicated only to the 
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Oregon Transportation Commission 


SUBJECT: Confirmation of action taken under delegated 
authority 


By your duly adopted delegation order, you 
authorized me in my official capacity to exercise 
certain authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approved the 
following item and report this action for your official 
records. 


I approved on February 14, 1975, placing 
the Taft Cemetery Retaining Wall (Taft- 
Delake Section) Project on the Oregon 
Coast Highway in Lincoln County on the 
current construction schedule using Minor 
Betterment Funds, with a contract letting 
on February 27, 1975. 


Dated We Nag day o r 1975 


dh Commission 


Glenn L. Jac 
Oregon Transp 
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The Chairman adjourned the meeting at 12:30 p.m. 


oo A Ye eh 


Commission Services 
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ExHipit_A 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and report 
this action for your official records: 


4, Lue 
ed thisA_ day o , 2905 


Oregon Trang on Commission 


Attachment List: 
1) Options accepted (18) report of Feb. 21, 1975 
2) Public sale authorized (File 40855) 


3) Lease to Hood River County approved 


28 OAL EOE ILD PELE 


exuisit_A__ 


Right of Way Report of February 21, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


41716 SPLAWN, Eward & Neva $ 500.00 
42070 HALLER, Lee & Iola 35,000.00 
47896 HOUGH, Marshall 1,275.00 
47903 Iles, Frank S. 1,000.00 
48073 MYERS, Ralph & Mildred 2,706.00 
48236 I.0.0.F. Maple Lodge #139 520.00 
48242 DAVISON, F. Christie 150.00 
48274 RAMSAY, Edmund & Eleanor 200.00 
48366 STERRENBERG, Richard & Michael 1,000.00 
48418 TAFT Cementary Assn. 850.00 
48434 FREDERICKSEN, Lawrence & Carrie 10,000.00 
1-71.37 FOSTER, Merlin 450.00 
4-35.68 ASHLEY, Fred Jr. 60.00 
7-62.29 HAMPTON Butte Grazing Coop. 25.00 
9-229.03 UNITED States National Bank 90.00 
10-5.05 CASE, Elmer 0. 72.00 
10-21.34 McNAB, Frank 60.00 
62-33.04 KING, John A. 600.00 

5,4558.00 

18 Transactions 


2) 
Public sale of 0.18 acre, more or less excess property for a 
minimum consideration of $11,700.00 on Boring-Estacada Section 


of the Clackamas a Hee in Clackamas County. File 40855. 
(See Real Property Resolution No. 672) 


3) 
Three year lease to Hood River County of 1.5 acre former state 


park for public park purposes. State to replace water lines. 
Files 16996 & 16997A 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
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EXHIBIT. 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
SSCL OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


1 Prowcr_ ROCk Creek Section _=—s-—_—_— (Contract No. 8113) _ 


WOE ccttton 
Type of Work Grade, Pave, Structure & Signing , A. Proj. No _RF-181(24) | 


Sunset 


County __Clatsop Highway 


ines dais 7 Low Bidder_Slate-Hamilton, Portland 


Low Bid s__1,132,051.00 _ Engineer's Est. s_1,116,141.50_,, Above Eng. Est Ee iS 


Engineer's Recommendation’ Award to low bidder as soon aS approval of the 
Federal Highway Administration is received. 


2 Diamond Lake Blvd.-Lane Ave. (Roseburg) Section 


Project ws 


(Contract No. 8114) 
Type of Work __lraffic Signals =e FA. Proj. No _T-5026(3) = 


No. 


Douglas Oakland-Shady 
Coun __voug — ~— Highway ___ — “a ‘ 
. ¢ kL. Ka Comis tock & Company, Inc. 


No. of Bidders____? __ Low Bidder_ Albany _ = rasta 


Low Bid s—/3,343.00 Engineer's Est. s 86,375.00 % Above Eng. Est 


Engineer's Recommendations, Award to low bidder as soon as approval of the 
City of Roseburg and the Federal Highway Administration is received 
and the sum of $13,200.00 is deposited by the City. 


SE 7th St. at SE "L" St. and NE 9th St. 
3 Project @t HE "F" St. (Grants Pass) Section =— 


(Contract Nsi2ttt® 
F_A. Proj. No _T-5012 3 


County__YOSephine Highway = City O_o 


Sims Electric of Nedford, Inc. 
No. of Bidders 6 —___.. Low Bidder iedford 


No. 


Low Bid S 39 208. BNAT = -2% Engineer's Est. $ _ 39,490.00 % Above Eng. Est. 


Engineer's Recommendations Award to low bidder as soon as approval of the 
City of Grants Pass and the Federal Highway Administration is re- 
ceived and the sum of $9,000.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT - —Z 


ExHipit_A_ 


Prower_ Linn Co, Line-McKenzie River Section 


‘ ¢ “Nie (Contract No. 8116) 
type of Work Grading, Paving and Signing Fa. Pro), No. 1-RE=5-4(80)198 


County Lane Highway Paci fic 


No. of Bidders i —__.. Low Bidder__!lorse Bros -» Inc., Lebanon 


Low Bid s_@,265,51 %.30_ Engoneer’s Est. ¢_3,587 ,637.50 , Above Eng. Est. 


Engineer's Recommenciaon’ Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


Pa Project __Uregon Coast liwy. at 23rd Ur. (Lincoln City) Sec. 
A op ae es ‘eae “(Contract No. 8117) 
___F_A. Proj. No _ State 


Type of Work Grading and Paving _ 


Couny._Lincoln Highway Oregon Coast 


No. of wee eee Low Bidder _ Ocean ake Paving Co =e L L ncoln City 
Low Bid s—15,846.50 Engineer's Est. S 19,1 20.00 % Above Eng. Est. 


Engineer's Recommendations: Award to low bidder. 


6 Pacific liwy. E. at E. Lincoln St. (Woodburn) Sec. | 


a 


(Contract No. 8118) 
Type of Work Traffic Signal Installation __ F.A. Proj. No. - T-5050(3) 


County eS a re Highway __Paci fic. East 


No. of Bidders 9 Low Bidder Linnco Electric Co. 2 Al a 


9 » 
Low Bid S$ 21,942.00 Engineer's Est. $ 33,240.00 % Above Eng. Ext. 


Engineer's Recommendations’ Award to low bidder as soon as approval of the 
City of Woodburn and the Federal llighway Administration is received 
and the sum of $3,100.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate X-RE~ 7H 
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eExHipit_A__ 


io. 98 Prower ul tnomah Falls-Hood River County Line Section 
os +e =" (Contract No. 8119) ~ 


Type of Work _Grading, Paving and Signing F.A. Proj. No 1-80il-2(56)29 


County ___ Multnomah _ Highway, Col umbia River 
Peter Kiewit Sons' Co, 
No. of Bidders___ 4 Ss Low Bidder Vancouver . Washi ngton ~ 


Low Bid s_4,033,644.00__ Engineer's Est 54 2371 ,759.00 5, Above Eng. Est 


Engineer's Recommendation. Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


No 8 Project _ Nai n St.-l lawthorne S t. ( Forest oa Grove ) Section 


: ‘ ~¥ (Contract No. 8120) 
Type of Wor, __ raffic Signal Modification ___F A Proj to. 1-5011(5) 


County___ Washington Highway Tualatin Valley 


No. of Bidders 5S —__.. Low Bidder _Namil ton él ectric 2 Inc Eugene es 


> th? ~ £ 
Low Bid s_6,863.00 Engineer's Est. S 19,650.00 Above Eng. Est. —__ 
Engineer's Recommendations. Award to low bidder as soon as approval of the 
City of Forest Grove and the Federal ilighway Administration is re- 


ceived and the sum of $2,500.00 is deposited by the City. 


No.9 __ Project Adams St. at 4th St. (McMinnville) Section —s_— 


Type of Work F_A Proj. No . 2) ae 


County vamhil} Hiohway...__ Pacific Vest _ 
Farnham Electric Co., Inc. 
No. of Bidders 6 


15,950.00 18,085.00 


Low Bid S$ _— -~—_______. Engineer's Est. $ 


Low Bidder 


% Above Eng. Est. —___ 
Engineer's Recommendations. Refer all bids to City of McMinnville for award. 


On February 26, 1975, I accepted the Administrator and State Highway 
Engineer's recommendations for award of the above nine projects on 
which bids were received February 20, 1975, and authorized him to 
sign the contracts when condifigns for the awardgyhave been met. 


on Commission 


ay of “WY anehy, 1975. 
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exHieit_A 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you 
authorized me in my official capacity to exercise 
certain authority on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that authority and acting 
in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report 
this action for your official records. 


Dated this @ day Marek , 1975 


AA 
Glenn L. Jac 
Oregon Transgorfation Commission 


Attachment List: 
1) Options accepted (19) Report of Feb. 28, 1975 
2) Direct sale authorized (File 45685) 


3) Release of easement approved (File 44819) 


Right of Way Report of February 28, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


47584-15 Conrad, Guenther W. & Gisela $ 10,000.00 
47868 Korepta, Brownie & Edna 300.00 
48072 Tyler, Samuel W. & Patricia 670.00 
48241 Robinson, Harold & Bessie 450.00 
48331 Finn, Arthur L. Jr. 50,000.00 
48411 Byrne, Ralph & Gladys 25.00 
48417 Grayson, Stafford N. & Jeanne 850.00 
48450 Arnold, Darrell 50.00 
48453 Underwood, James F. & Bernice 1,000.00 
1-19.43 Langdon, Harold A. 1,200.00 
4-229.22 Crown Zellerbach Corporation 90.00 
4-281.61 Chrowl, Samuel 120.00 
10-19.26 Payne, Odies 120.00 
16-3.05 Burns, Loyal R. Jr. 300.00 
25-12.87 Cooper, E. H. 875.00 
66-44.66 Payton, Glynn 450.00 
3 sites Hurd, Donald A. 1,800.00 
3 sites Storie, Glen 225.00 
3 SR H. L. Robinson Company 900.00 
15 sites Southerr Pacific Trans Co. 5,352.00 

19 Transactions $ 74,777.00 


Direct sale of an 0.03 acre strip of land from the 
northerly boundary of Battery Clark to the adjacent 
owner for $650.00;fifteen foot wide strip contains 
adjacent owner's shed and landscaping. (File 45685) 
Fort Stevens State Park in Clatsop County. (Right of 
Way Branch) 


Release of slope easement to owners of property on Ava Ave.- 
S.E. Burnside Road Section of the Mt. Hood Highway, Multnomah 
County. (Right of Way Branch) File 44819 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
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ExHipit_A 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
EAR ELEVATED AUTHORITY 


cesses Pract ___cUrtis Ave.-Johnson Ave. (Coos Bay) Section 
Contract No. 8122 
Type of Work ___ Traffic Signal Modification apo. No. T-5006(4) 


Coos Highway ___ Oregon Coas 


County 
No. of Bidders___ 3 tow Bidder__ Hamilton Electric Inc., Euqene 
Low Bid s__ 87,980.50 _ 


Engineer's Recommendation: 


Award to low bidder as soon as approval of the 
City of Coos Bay and the FHWA is received and 
the sum of $12,100.00 is deposited by the City. 


2 Bullards Bridae 


No. Project 2 ms = 


Type of Work Maintenance Painting F.A. Proj. No. __ -- 


A ee el 


A-1 Sandblasting & Steam cranny ¢ Co. . 
No. of Bidders_-__3 stow Bidder__Inc,, Port] Ee fg ote 


Low Rig $214,818. 00 
Engineer's Recommendations: 


Reject all bids as being too high. 


ee a Project __Thomas Creek Bridge = 


“Contract No. 8124 
F.A. Proj. No. ___ ones 


Type of Work Maintenance Painting 


County Curr Highway Nreqon Coast 


Lundeen Coatinas Corporation — 
No. of Bidders____3 __ LowBidder__LOS Angeles, California 


Low Bid $__430 660, 00_ 
Engineer's Recommendations 


Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. ~*/— 25 


Se SOE Prego 


Aina 


exHisit_A _ 


eM. 4 Prot. Tunnel St.-Biehn St. (Klamath Falls) Section 
Contract No. 8125 
Type ot Work __ Grading and Paving FA. Pro, No __T-5015(5)_ 


Od, a KI re Highway___ TL ity S t ree i 


No. of Bidders Bo Low Bidder Aspha 1 t Paving Co Risin K] amath Fal ] § 


Low BidS 166,233.48 


Engineer's Recommendation: 


Award to low bidder as soon as approval of the 
City of Klamath Falls and the FWA is received 
and the sum of $22,500 is denosited by the City. 


5 Big Creek Bridge (N.P. 160.2) Sect 
i i aad tiie qRreck Bridse_( 00.2) Sectia 0. 8126 


Type of Work Grading, Paving and Structure ids Ge a 
County Lincoln Highway _Oregon. SS 
No. of Bidders__3 Low Bidder___Fyreedom Construction, Salem 


Low Bid $98,673.00 _ 


Engineer's Recommendations 


Award to low bidder 


No. 6 project __5-E. Foster Rd. =S.E. Causey Ave. Sectiqn 


Type of Work__ Paving, Signing and Traffic Sigse a Pro). No. J1-205-7( 28) 304 


County Multnomah and Clackamas _ Highway___ Ss East Portland Freeway — 
No. of Bidders f tew idder__Cascade Construction Company, Portland _ 
Low Bid S 3,803 | 61 .00 


Engineer's Recommendations 


Award to low bidder as soon as approval of the 
FHWA is received, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON | 


DAT ~*~ 25 


exHipit_A_ 


no? Proyncr_ Taft Cemetery (Lincoln City) Section 


Sige ‘ Contract No. 8128 
Type of Work Grading and Retaining Wal ane? F.A. Proj, No 


County... Lincoln  __ Highway Oreq n Coast __ 
Second Mannan Bros. fsegen£ Inc. 


No. of Bidders Low Bidder __ Portland 
Second 


Low Bid S a BE 30.00 


Engineer's Recommendation 


Low bidder will not accent award of more than 
one contract at this letting (see Job to. 5) 
Award to second low bidder. 


On March 4, 1975, I accepted the Administrator and State Highway 
Engineer's recommendations for award of the projects on which 
bids were received February 27, 1975, and authorized him to sign 
the contracts when conditions for the awards have been met. 


Poa this/Z day Part, 1975 


Oregon Transpd On Commission 


exnisit_AA_ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


Right of Way report of March 7, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Consideration 


42601 Obie Outdoor Advertising 4470.00 
45119 Obie Outdoor Advertising 2330.00 
48127 Bowler, Robert, & Pearl 100.00 
48519 Edward Hines Lumber Co. 0.00 
1-56.98 Salem School Board 0.00 
5 sites National Advertising Co. 2955.00 

6 Transactions 9855.00 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
or fag- therewith for the Commission, I approved the above 
Yad 7 6 options to purchase real property and report this 
Z ~—ettion for your official records. 


this /Q_ day of 


be ca 
et he Abt? 


Glenn L. Jackson, rman 
Oregon Transporta Commission 


exuieit_A_ 


Oregon Transportation Commission 


Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you 
authorized me in my official capacity to exercise certain 
authority on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance there: 
with for the Commission, I approved the following items 
and report this action for your official records: 


I gave approval to David Talbot on March 5, 
1975, for a lease with Mr. and Mrs. George 
Ellesson covering the cafe and motel con- 
cession buildings at Bridal Veil Falls State 
Park, Crown Point Highway, Multnomah County. 


At the same time, I accepted an option with 
the Ellessons for acquisition of 6.2 acres 

and the motel-restaurant complex in the Bridal 
Veil Falls State Park in the amount of 

$70,000 (File 48287). 


"”Y- Mey Je of Maced 115 


Glenn L. Jackson, rman 
Oregon Transporté Commission 


exHisit_A_ 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized 


me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority and acting in accordance therewith for the Com- 
mission, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Ay a 18 day of Mare, 1975 


Glenn L. Jackson 
Oregon Transporta 


Attachment List: 


1) 
2) 
3) 


4) 
5) 


6) 
7) 
8) 


9) 


* 


Options accepted (17) Report of March 14, 1975 
Direct sale to Neskowin Enterprises approved (File 39128) 
Consent to Pacific Power and Light Co. approved 
(Files 25308 and 26976) 

Public sale authorized (File 44002) 

Exchange of property with Gladys A. Goad approved 
(File 47013) 

Sale of former stockpile site approved (File 9755) 
Agreement with Harney County approved 

Extension of an existing agreement with National 
Urban League, Inc., approved * 

Supplemental agreement with Friends of Tryon Creek 
Park, Inc., approved 


Approved in error. Approval of all members of Commission 
is necessary. See March 31, 1975, Commission minutes for 
approval. Page 869. 


PrP, 


Sn ahamsaurla 2 Se seats ek aa 


exnpit_A 


Right of Way Report of March 14, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
numer rane eee EACION 


40053 Garrett, Evelyn D. 300.00 
41962 Palitzsch, George & Murial 150.00 
42059 City of Drain 2,500.00 
44481-29 Wolfe, Richard W. & Erma E. 1,150.00 
46792 Federal Sign & Signal Corp. 500.00 
47364 Doumitt, Donald & Suzanne 
47684 Heine, Walter R. & Marie E. 
48162 Leach, Lysle D. & Jane R. 
48460 Kelley, John W. & Constance M. 10.00 
1-28.90 Castor's Mixed Concrete Inc. 360.00 
1-31.83 Janac, Charles J. 360.00 
19-91-74 Murphy, Bernard E. 60.00 
19-98.41 Carlon, Robert Rk. 36.00 
19-144.98 Depaoli, Edwin L. 108.00 
25-12.87 Varga, Tony 210.00 
41-16.19 City of Prineville 60.00 
7 sites Foress Company 685.00 
17 Transactions 39,004.00 


2) Direct sale to Neskowin Enterprises, Inc. of 0.13 acre + 
excess property on the Nestucca Bay-Neskowin Section 
of the Oregon Coast Highway in Tillamook County for a 
minimum consideration of $250.00, subject to the public 
use Clause. We have FHWA approval. (File 39218) (Right of 
Way Branch) 
Consent to Pacific Power & Light Company's consent to 
allow Eugene Water and Electric Board JOint use of their 
easement which includes an easement over state land on the 
Albany-Judkins Point Section of the Pacific Highway in 
Lane County, Files 25308, 26976. ‘There is no consideration. 
(Right of Way Branch) 


Public sale of 1.7 acres + excess property on Brookings- 
Winchuck River Section of Oregon Coast Highway, Curry 
County, for a minimum consideration of $87,000. File 
44002. (Right of Way Branch) See Real Property Resolution 
No. 673. APPROVED BY CHAIRMAN 

GLENN L. JACKSON 


DAT. = at 
- 889 - 
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5) 


6) 


7) 


8) 


9) 


exHisit_A_ 


Exchange of property with Gladys A. Goad to move the 
Pendleton Office Building site 30' to the south, Old 
Oregon Trail, Umatilla County. 


Way Branch) 


Sale of a 1.01 acre former stockpile site about 2} miles 
west of Athena on the Athena-Holdman Highway for a 
minimum of $650 in Umatilla County. 


of Way Branch) 


Agreement with Harney County transferring all the State's 
right, title, and interest in the former route of the 
Frenchglen Highway in the Wrights Point-Narrows Section 
consisting of approximately 5.5 miles. 


Extension of an existing agreement (Misc. C and A 4892) 
with National Urban League, Inc. for providing services 

to support on-the-job training programs on Federal-/id 
Highway Projects for a period of time not to exceed 60 
Agreement was for a one-year period ending March 4 
Consultant review committee has selected National 
Urban League's proposal to provide these services again 

It is desirable to preserve the 
continuity of these services and enable National Urban 
League, Inc., to retain existing staff for the anticipated 
period of time required to prepare and formalize new agree- 
Funds for these services are 100% Federally funded 
in the amount of $42,290 effective until June 30, 1975. 
Sufficient funds remain to cover anticipated costs for the 


days. 
1975. 


during Fiscal Year 1975. 


ment. 


additional time requested. 


(Approved in error. feproves of all members of Commission 
1, 1975, minutes for approval. Page 869) 


Supplemental agreement amending agreements of April 15, 1974, 
and June 24, 1974, with Friends of Tryon Creek Park, Inc., 
for the construction of a nature house in Tryon Creek State 
This supplement adds that in the 
event that changes in the work are required to complete the 
nature house, the State may provide up to an additional 


necessary. See March 


Park in Multnomah County. 


File 47013. 


File 9755. 


(Construction Section) 


(Right of 


(Right 


(County-City Unit) 


, 


$15,000 for said construction upon request and documentation 


of need by Corporation. ( 


Parks Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_3-/8-75 


A 


PPROVE o 


"STATE HIGHWAY ENGINEER 


-/4-78 


DATE: ._-- See4-==-0 Sanne n nn nn 


EXHipiT_B 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 


NO REPORT 


(NOT APPLICABLE) 
(NO VICE CHAIRMAN AT THIS TIME) 


EXHIBIT_C 


Oregon Transportation Commission 


Confirmation of action taken under delegated 
authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the following item and report 
this action for your official records. 


On March 19, 1975, I granted a temporary permit 

to Risberg Truck Line for triple-trailer opera- 
tions over the Junction City-Eugene Highway between 
M.P. 10.18 and M.P. 10.25 in the vicinity of the 
new Fred Meyer Store in Eugene, Lane County. 


Dated this of ¥ aay of Aaanch., 1975 


March 25, 1975 


Oregon Transportation Commission 
Reports of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority 
delegated to me to approve and execute indentures of access, 
I approved and signed the following: 


File 17325-Board of Forestry 
Elsie-Washington County Line Section 
Sunset Highway, Tillamook County 
Approved February 6, 1975 


File 47320-Evens 

Pleasant Valley-Green Timber Rd. Section 
Oregon Coast Highway, Tillamook County 
Approved March 5, 1975 


File 33081-Himount Land Inc. 

Alder Creek-Wildwood Section 

Mt. Hood Highway, ( lackamas County 
Approved Affidavit March 19, 1975 


ignature) 


Administrator & State Highway Engineer 


(Title) 


EXHIBIT_C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


C & B Olson Construction 
Company 
No. 7976 


Stillwell-Gerard Construc- 
tion Company 
No. 8015 


Cascadian Landscapers, Inc. 
No. 7951 


Marion Construction 
Company, Inc. 
No. 8020 


Ross Bros. Construction, Inc. 


No. 8067 


Eugene Sand and Gravel 
No. 7939 


Robert H. O'Hair & O'Hair 
Construction 
No. 8042 


Shur-Way 
No. 7949 


Hannan Bros. Construc- 
tion, Inc. 
No. 7795 


Anderson, Hannan, Rogers 
& Matich 
No. 7693 


Acceptance 
Section and Highway Date 
Motorist Service Signing February 4, 1975 
Project, Pacific Highway 
6 Counties 


Divide-Comstock, Pacific February 4, 1975 
Highway, Lane and 
Douglas Counties 


Dabney State Park, 
Multnomah County 


February 21, 1975 


Silver Creek (Silverton) February 21, 1975 
Bridge, FAS 147, Marion 
County 


Jap Hollow Creek, County February 21, 1975 
Rd. No. 129 (Jap Hollow 
Road) Wasco County 


Airport Rd.-Beltline Rd. February 24, 
Pacific Highway West 
Lane County 


Odell Butte-The Dalles/ February 24, 
California Highway 
Klamath County 


Franklin Blvd. at 11th 
Ave. (Eugene), Pacific 
Highway West, Lane County 


February 25, 


North Santiam River 
(Green's) Bridge, FAS 
126, Linn & Marion 
Counties 


March 6, 1975 


Hubbard Interchange- March 6, 1975 
Woodburn Interchange, 
Pacific Highway, Marion 


and Clackamas Counties 


re ee 


Douglas S. Coats Con- 


struction 
No. 8056 


R. L. Coats 
No. 7995 


Roy L. Houck Con- 
struction Company 
No. 8069 


Donald W. Thompson, 
Inc. 
No. 7994 


Sunset Crushed Rock 
Company 
No. 8044 


Oregon Asphaltic 
Paving Co. 
No. 7904 


John B. Gilliland 


Construction, Inc. 
No. 7954 


Douglas S. Coats 
Construction 
No. 8036 


March 27, 1975 


X 


EXHIBIT_C 


4 ie 


Tygh Creek and N. Fork Mill 


Creek Bridges, County 
Rds. 229 and 509, Wasco 
County 


S. Fork Malheur River- 
Malheur Caves Road, 
Steens Highway, Harney 
County 


M.P. 3.6 Slide, FAS 13] 
Clackamas County 


Sunset Bay State Park 
Coos County 


Fort Stevens State Park 
Clatsop County 


N.E. 166th Ave.-N.E. 
190th Ave., FAS 730‘, 
Multnomah County 


Grande Ronde R. (Hull & 
Stanley Lanes) Br. 

FAS 31-112 & 31-114 
Union County 


Foothill] Drive, FAS 23- 
108, Malheur County 


Kdatatstr, tor and State Highway Engineer 


SRR wretch < Fe Oa es ae 
Se Sebastes ee < Rioenae Sd aes ao 


March 10, 


March 10, 


March 12, 


March 12, 


March 14, 


March 17, 


March 17, 


March 7, 


4 
EXHIBIT_G 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) Rock Creek Section of the Sunset Highway, Clatsop 
County. Bids received February 20, 1975. Contract 
No. 8113 awarded February 26, 1975, to Slate-Hamilton, 
Portland, at $1,132,051. 


Diamond Lake Blvd.-Lane Avenue (Roseburg) Section of 
Oakland-Shady Highway in Douglas County. Bids received 
February 20, 1975. Contract No. 8114 awarded March 18, 
1975, to L. K. Comstock & Company, Inc., Albany, at 
$73,343. 


SE 7th Street at SE "L" St. and N.E. 9th St. at NE "F" 
St. in Grants Pass on the Redwood Highway in Josephine 
County. Bids received February 20, 1975. Contract No. 
8115 awarded March 19, 1975, to Sims Electric of Medford, 
Inc., Medford, at $35,208. 


Linn County Line-McKenzie River Section of Pacific High- 
way in Lane County. Bids received February 20, 1975. 
Contract No. 8116 awarded February 26, 1975, to Morse 
Bros., Inc., Lebanon, at $2,265,518.30. 


Traffic signal installation at E. Lincoln Street in 
Woodburn on the Pacific Highway East, Marion County. 


Bids received February 20, 1975. Contract No. 8118 
awarded March 5, 1975, to Linnco Electric Co., Albany, 
at $21,942. 


Multnomah Falls-Hood River County Line Section of 
Columbia River Highway in Multnomah County. Bids re- 
ceived February 20, 1975. Contract No. 8119 awarded 
February 26, 1975, to Peter Kiewit Sons' Co., Vancouver, 
at $4,033,644. 


Main Street-Hawthorne Street (Forest Grove) Section of 
the Tualatin Valley Highway in Washington County. Bids 
received February 20, 1975. Contract No. 8120 awarded 
March 7, 1975, to Hamilton Electric, Inc., Eugene, at 
$16,863.60. 


Curtis Avenue-Johnson Avenue Section in Coos Bay on the 
Oregon Coast Highway in Coos County. Bids received 
February 27, 1975. Contract No. 8122 awarded March 6, 
1975, to Hamilton Electric, Inc., Eugene, at $87,980.50. 


AMSA PEFR SPITE TT 


EXHIBIT_G 


Tunnel St.-Biehn Street Section of Oregon Avenue in 
Klamath Falls, Klamath County. Bids received February ais 
1975. Contract No. 8125 awarded March 11, 1975, to 
Asphalt Paving Co., Klamath Falls, at $166,233.48. 


S.E. Foster Road-S.E. Causey Avenue Section of East 
Portland Freeway in Multnomah and Clackamas Counties. 
Bids received February 27, 1975. Contract No. 8127 
awarded to Cascade Construction Company, Inc., Portland, 
at $3,803, 161. (Awarded on March 6, 1975) 


Blodgett-Gellatly Summit Section of Corvallis-Newport 
Highway in Benton County. Bids received March IS, 2975. 
Contract No. 8129 awarded March 18, 1975, to Morse Bros., 
Inc., Lebanon, at $749,224.08. 


Hampton-Lake County Line Section of Central Oregon Highway 
in Deschutes County. Bids received March 13, 1975. Con- 
tract No. 8131 awarded March 18, 1975, to R. L. Coats, 
Bend, at $599,310. 


Timber Juncticen Section of Sunset Highway in Washington 
County. Bids received March 13, 1975. Contract No. 

8136 awarded March 18, 1975, to Cascade Construction Com- 
pany, Inc., Portland, at $819,500. 


Scottsburg-Golden Creek Section of Umpqua Highway in 
Douglas County. Bids received March 20, 1975. Contract 
No. 8138 awarded March 26, 1975, to Johnson Rock Products, 
Inc., North Bend, at $299,299.50. 


Willamette River (Harrisburg) Bridge Section of Albany- 
Junction City Highway in Lane County. Bids received 
March 20, 1975, Contract No. 8139 awarded March 26, 
1975, to Hamilton Construction Co., Springfield, at 
$1,269,695.50. 


Pilot Rock-Nye Junction Section of Pendleton-John Day 
Highway in Umatilla County. Bids received March 20, 
1975. Contract No. 8141 awarded March 26, 1975, to 
L. W. Vail Co., Inc., Pasco, Washington, at $410,085. 


Charles H. Reynolds Safety Rest Area in Union County. 
Bids received March 20, 1975. Contract No. 8142 awarded 
March 26, 1975, to Ray Kenney Construction, Inc., and 
Ray Kenney, Ontario, at $738,476.78. 


Fivemile Creek Road Section of County Road No. 183 in 
Wasco County. Bids received March 20, 1975. Contract 
No. 8143 awarded March 26, 1975, to F. G. Scott Construc- 
tion Company, Salem, at $135,605. 


Wi, 


- B. Klaboe, Administrator 
and Highway Engineer 
- 897 - 
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EXHIBIT__l2 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


‘ 
2) 
h 
2 
4 
1 


exHipit_E 


March 12, 1975 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 

my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales $ 1,989.50 
Land Sales 250.00 
Timber Sales 7,489.65 
Transfers of Property 1,000.00 
Rent Revenues - February 1975 57,597.26 


$ 68,326.41 


Right/of Way Engineer 


AIH xX =} 


exnipit_E 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 

On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 


property in preparation for condemnation, I approved mak- 
ing the following: 


DRAIN-ANLAUF SECTION OF THE UMPQUA HIGHWAY - DOUGLAS COUNTY 


R-42076 - John W. Engle et ux. 0.2 acre for right of 
way purposes. Offer $21,950.00. 

R-42081 - Charles W. Long et ux. 0.5 acre for right 
of way purposes. Offer $31,400.00. 


SAUNDERS CREEK-MAPLETON SECTION OF THE FLORENCE-EUGENE 
HIGHWAY - LANE COUNTY 


R-48228 - Siuslaw Valley Bank. 0.01 acre for right 
of way purposes. Offer $375.00. 


VAIL CREEK-SWEET HOME SECTION OF THE SANTIAM HIGHWAY - 
LINN COUNTY 


R-47882 - William L. Nelson et al. 0.14 acre for right 
of way purposes. Offer $50,000.00. 


Dated is 17th day of March, 


J. B. BOYD, Right 


Report of Offers Tendered -- 4 


M@IHXS 
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March 28, 1975 
Oregon Transportation Commission 


Reports of Actions Taken under Delegated Authority 
Lease 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, the following reports this action for your official 
records. 


Lease of two strips contiguous to a roadway easement for borrow 
area during construction by the Fish and Wildlife Service on 
the Burns-Crane Section of the Burns-Lawen Highway in Malheur 
County, File 12450. Approved March 28, 1975. 


Asst. Right of Way Engineer 
(TitTe) 


EXHIBIT____ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


EXHiBiT_G 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimony 

or offer De fend- 

before ants' 

filing lowest Attorney 
Defendant Complaint demand Verdict Fees 
Emma LaStrapes $ 1,080 $ 4,500 $ 4,500 Not yet 

known 

L-6953 
R-46018 
Section: North Tigard Interchange-Hubbard Interchange 
Highway: Pacific 
County: Clackamas 


Approved by : 


Plaintiff 


Foster & Kleiser 


L-7042 
County: 


Walter L. Barrie 


Date: March 26, 1975 
RLPORT OF TRIAL OF OTHER CASES - State Defendant 
Demands Verdict 
of or 
Cause of Action _ Plaintiff Judament _ 
Costs for moving $17,462.39 $17,462.39 


four signs 


Mul tnomah 


sities ae 


REPORT OF CONDEMNATION CASES SETTLED 


State's 


State's Highest Amount of 
Defendant __ Anpraisal 


Settlement 


Oregon-Washington Railroad $213,540 $213,540 $350 ,000* 
& Navigation 


L-6682 
R-36087 


Section: Fremont Bridge 

Highway: Stadium Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: March 5, 1975 


*plus deeding of 4 lots to railroad. 


This case was tried and the verdict was $386,723.49. This amount 
plus interest due totaled approximately $500,000. An appeal was 
recommended and the settlement was made on the condition that the 
appeal be dismissed. 


exHipit_G_ 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 


E. W. Staples State of Oregon Interference $25,000 
with contractual 
rights 


L-7001 
R-47153 


Section: 3561 S.E. 84th Avenue 
Highway: Mt. Hood 
County: Multnomah 


Disposed of by: Settlement of $800.00. 


Ross Bros. Const. State of Oregon Breach of $20,603.56 
Contract 


L-7131 


Section and Highway: Southern Pacific Railroad overcrossing at Goshen 
County: Marion 


Disposed of by: Settlement of $15,000. 


State of Oregon James Praggastis Timber Trespass $12,166.74 


L-7002 
R-41686 


Highway: East Portland Freeway 
County: Clackamas 


Disposed of by: Settlement of $6,700. 


EXHIBIT_G_ 


REPORT OF CASES FILED BY AND AGAINST THE DEPT. OF TRANSPORTATION 


L-7166 Gordon H. Ball, Inc. v. State of Oregon: This is a suit by a 
contractor against the State on Contract No. 7337. The contractor is 
seeking $48,000 which is allegedly due because of the wrongful with- 
holding of payments for "railroad protective costs" and $51,000 in 
liquidated damages that was withheld from the final payment. 

matter has been referred to the Department of Justice for the defense 
of the Department of Transportation. This case was filed in Union 
County. 


L-7167 Adeline A. Stewart v. State of Oregon: This case was filed in 
the Jackson County Circuit Court and involves personal injury to the 
plaintiff when she allegedly tripped over a defective sidewalk adjacent 
to the State highway in the City of Ashland. The plaintiff is seeking 


es and the matter has been referred to the State's in- 
surance carrier for the defense of the State. 


L-7168 City of Maywood Park 
et al: This case was filed b 
Portland on March 11, 1975. 

a "Supplemental Complaint" 
the District Court and hear 
of Appeals. 


Plaintiff fu junction enjoining State 
defendants from holding the March 27 public hearing. 


Defense of this case on behalf of all State defendants has been retained 
by Walt Barrie, Counsel for the Department of Transportation. 


The matter was argued before Judge Burns on Thursday, March 20, 1975. 
Judge Burns issued an order denying plaintiffs' request for an injunction. 
Judge Burns refused to allow plaintiffs to file a supplemental complaint 
at this time. 


L-7169 City of Maywood Park v. Glenn L. Jackson, et al: This case was 
filed by plaintiff Maywood Park against Oregon State Transportation Com- 
missioners and Multnomah County in Multnomah County Circuit Court on or 
about February 26, 1975. Plaintiff asks the court for a declaratory 
judgment declaring that Plaintiff is entitled to control the streets in- 
Side its corporate limits despite throughway agreements between State and 
Multnomah County entered into prior to the incorporation of Maywood Park. 
Plaintiff further asks the court to declare that the State defendants 
acquisition of right of way within the corporate limits of plaintiff is 
illegal and void and to enjoin defendants from any further activity in 
regard to 1-205 within its corporate limits. 


= 
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EXHIBIT. GS 


Defense of this case on behalf of State defendants has been retained by 
Walt Barrie, Counsel for the Department of Transportation. A preliminary 


response has been made on behalf of State defendants but the matter has 
not yet been set for hearing. 


L-7170 Tracy K. Belway v. State of Oregon, acting by and throudh its 
artment of Trans ortation, an er Richard LoganbilT: 1s claim 
arose out of a collision between the plaint S vehicle and a State High- 
way Division truck on March 9, 1973, on U. S. Highway 101. The plaintiff 
is seeking $50,750 in damages plus attorney fees. The matter has been 
referred to the State's insurance carrier for the defense of the State. 


L-7171_ Jarrad Belway, by Trac K. Belway, his quardian v. State of Oreqon, 
acting 4 and throuah its Department of Fransportation and Omer Richard 
Loganbill: This case arose out of the same accident situation as L- 0 
and the plaintiff is seeking $50,000 in damages. The case has been re- 
ferred to the State's insurance carrier for the defense of the State. 


EXHIBIT_—77__ 


MASS TRANSIT DIVISION 


HIGHWAY BUILDING © SALEM, OREGON © 97310 ©® Phone 378-8201 
\ ry 
ROBERT W. STRAUB MEMORANDUM 


GOVERNOR March 26, 1975 


DENNIS H. MOORE 


TO: ol Transportation Commission 


Lo Mis +] (pecs 
FROM: minis H. Moo li A ministrator 


Mass Transit Division 


SUBJECT: Report of Actions taken under Delegated Authority 


On behalf of the Commission and under its authority delegated 
to me to approve and sign contracts, I have approved and signed the 
following: 


A $4,493 contract with Mid-Columbia Economic Development 
District for the funding of demonstration public trans- 
portation systems by non-profit corporations in Sherman 
and Wasco Counties as a part of the Division's Special 
Transportation Program. 


A $26,448.73 contract with the City of Portland for the 
funding of Metro Mobility, a demonstration transportation 
project for elderly and handicapped persons as a part of 
the Division's Srecial Transportation Program. 


An amendment to the Mass Transit Division and Columbia 
County Council of Seniors, Inc. agreement which eliminates 
the monthly reimbursement ceiling of $733 for funding 
under the Division's Special Transportation Program. 


A $2,000 contract with Jackson County to provide the 


matching funds for a Transit Development Study under the 
Division's Special Transportation Program. 


A DIVISION OF THE eaten” OF TRANSPORTATION 


April 29, 1975 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of general and local circulation throughout the State. 
Present were. 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Tom Walsh, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

George M. Baldwin, Director of Transportation 
Sam Haley, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
A. E. Johnson, Deputy State Highway Engineer 
John R. Oakes, Assistant Right of Way Engineer 
David Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Supervisor, Commission Services 


There were others present from the Department of Transpor- 
tation and representatives from the news media. 


The Commission approved the minutes of the regular meeting 
of March 31, 1975. 


HIGHWAY DIVISION 


A list of properties needed for highway and other uses 
was presented by Mr. Oakes. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the proper- 
ties if negotiations are not successful and thereupon adopted 
"Condemnation Resolution No. 2632," which resolution by this refer- 
ence is made a part hereof and filed in the Commission's files. 


Mr. Barrie asked if there were any questions in connec- 
tion with the informational reports previously submitted to the 
Commission on cases tried, cases settled and institution of legal 
Proceedings filed against the Department of Transportation since 
the last Commission meeting. There were no questions. (See Exhibit G 
on file in the Commission's files in Salem.) 


April 29, 1975 


. soe EMRE rT 


this application; the other is directly across the river, which he 
has recently acquired and is the property that is not accessible. 
He pointed out that Mr. Solomon needs this bridge to reach this 
property to produce hay for his cattle. The only access to the 
property now is by fording the river, and this can be accomplished 
only two months out of the year. He showed the Commission a map 

of the proposed bridge crossing and surrounding area. The bridge 
would serve 7,800 acres and the hay would be consumed on the Cherry 
Creek Ranch. Mr. Liveley called on Mr. Carl Byers, Engineer, to 
describe the proposed bridge. Mr Byers indicated that they plan 
two spans of laminated beams with a single ten-foot lane, one span 
of 110 feet and another one of 90 feet. There would be no super- 
structure on the bridge outside of the beams themselves, the deck 
and small rail. It is anticipated that the bridge would cost 
$50,000. Chairman Jackson mentioned that the Transportation Com- 
mission is charged with the responsibility of carrying out the 
intent of the Scenic Rivers Act and in view of the relationship of 
the bridge to an agricultural operation, the Commission can not make 
a determination at this time. The Commission deferred action until 
their next meeting and instructed the staff to make another investi- 
gation. 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 


of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit 
Vice Chairman of Oregon Transportation Commission Exhibit 
Administrator and Highway Engineer Exhibit 
Director of Permits Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit 


Mr. Klaboe reported that an allocation of 12% of the High- 
way Fund to the cities for the period of January 1 through March 31, 
1975, in the amount of $3,800,415.91 was released on April 25, 1975. 
(A list of apportionment to the cities on file in the Commission 
files, Salem.) 


Mr. Klaboe reported that under ORS 366.525 the counties 
are entitled to receive 20% of all funds received from motor vehicle 
taxes and fees for the period from January 1 to March 31, 1975. 

The amount credited to counties totals $6,457,723.91 and he stated 
that this amount was released on April 18, 1975, as apportioned by 
law. (List of apportionment to counties on file in Commission files, 
Salem, ) 


The Commission considered approving a request from the 


City of Portland for approval of two Urban Extension Projects. 
Mr. Klaboe stated that these projects would utilize Urban Extension 


April 29, 1975 


Mr. Barrie presented a Quarterly Report of Property Damage 
Claims for <he period of January 1, 1975 through March 31, 1975. 
During this period $102,831 was collected. 


Attention was given to the abandonment of 12 damage claims 
totaling $2,416.26. Mr. Barrie indicated that these claims do not 
warrant further collection. Following his favorable recommendation, 
the Commission approved the abandonment of these claims: (For 
further detail see report on file in Commission files, Salen. ) 


CAO KIND OF 
NO. NAME AMOUNT DAMAGE 
74-51 Dennis B. Goertzen $ 158.68 Vehicle 
74-162 Larry L. Rhinehart 92.36 Fence 
74-174 Marion L. Usher 105.79 Vehicle 
74-218 Thomas N. Tucker 300.86 Venicle 
74-245 Bennie J. Brown 187.87 Guardrail 
74-249  F-B Truckline Company 76.50 Vehicle 
74-254 Lois J. Voepel 86.09 Vehicle 
74-263 Moore Business Forms, Inc. 129.60 Vehicle 
74-324 Gerald L. Wilson and Blane J. Blood 174.92 Guardrail 
73-339 Richard L. Kilbourne 844.99 Bridge 
74-385 Wayne Robinson 1,083.30 Property 
74-418 Unable to locate 175.30 Vehicle 


The Commission considered a request from Forrest Solomon 
to construct a bridge across the John Day River in Wheeler and 
Jefferson Counties. Mr. Talbot stated that a report had been sub- 
mitted to the Commission on April 18, 1975, concerning this matter 
and that the staff had recommended denial based on the assumption 
that the bridge itself would be basically an impairment of the 
natural scene as described in the Jaw; also, from the long-term 
implications of development on the other side of the river which is 
now very largely undeveloped. If approved, he felt a precedent would 
be established for similar projects. Mr. Talbot introduced Mr. Jack 
B. Liveley, Attorney representing Mr. Solomon. Mr. Liveley referred 
to Statutes 390 and 845 saying it does not say to restrict the uses 
of property in such a manner that the agricultural uses are totally 
uneconomical. It states "and permit compatible agricultural, forest 
and other uses." He said that it is their position that the con- 
tinued use of the agricultural properties in such a manner that it 
could be an economic unit is an essential part of conducting any 
agricultural program. Mr. Liveley stated Mr. Solomon owns three 
ranches near Mitchell. One is the Dollarhide Ranch having approxi- 
mately 14,000 acres; the Cherry Creek Ranch, which is involved in 
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with the State providing approximately $11,550 in match funds and 
an equal amount being contributed by the City. Upon his recommenda- 
tion, the Commission approved the project and authorized him to 
sign the agreement when prepared. 


The Commission considered requests from Benton and Lake 
Counties for Federal Aid Secondary Projects. Mr. Klaboe pointed 
out these projects have been investigated and are eligible for 
FAS-C Funds. Upon his favorable recommendation, the Commission 
approved the following projects and authorized Mr. Klaboe to sign 
the agreements when prepared. 


COUNTY & PROGRAMMED STATE'S 
FAS NO. SECTION & DESCRIPTION AMOUNT SHARE 


Benton Frazier Cr. (Independence Rd.) $ 70,000 $ 7,700 
205 Bridge 


Benton Evergreen Cr. (Bellfountain Rd.) 90,000 9,900 
830 Bridge 


Lake Cox Cr. (County Rd. No. 2-16) 32,000 3,500* 
19-107 Bridge 


Lake Thomas Cr. (County Rd. No. 2-16) 32,000 3,500* 
19-107 Bridge 
TOTAL $224,000 $24,600 


*Figures rounded to nearest hundred dollars. 


Mr. Klaboe presented the following informational report 
of projects on which bids were taken April 10 and 24, 1975. He 
mentioned the projects contain an explanation of plans concerning 
the establishment of footpaths and bicycle trails. 


APRIL 10, 1975 BID LETTING 


(1) Gellately Summit-Wren, Corvallis-Newport Hwy., 
Benton County. Grade and Pave Project. 
Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 


Douglas County Line-Hauser, Oregon Coast Hwy., 
Coos County. Paving Project. 
Same as No. l. 


M.P. 22-M.P. 2.8, Salem-Dayton Hwy., Yamhill 
County. Grade and Pave Project. 
Same as No. l. 


(continued on page 914) 
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Funds transferred from CRAG's allocation of Urban System Funds. 
Federal Urban Extension Funds for these projects are estimated at 
$419,000 with the State and City providing approximately $58,500 
each in match funds. Following Mr. Klaboe's recommendation, the 
Commission approved the following projects and authorized him to 
sign the agreement when prepared. 


North City Limits-South City Limits Section 
Cascade Hwy. (82nd Ave.), FAP-41 
Signals; 6.00 mi.; $286,000 


Broadway-Holladay & Clay-Harrison Sections 
Pacific Hwy. E. (Grand Ave.), FAP 26 
Grading, paving; 1.00 mi.; $250,000 


The Commission considered the "D" River log problem in 
Lincoln City on the Oregon Coast Highway in Lincoln County. Mr. Klaboe 
called on Mr. Coulter, Assistant State Highway Engineer, to explain 
the problems and the Division's proposal. 


Mr. Coulter showed the Commission an aerial photograph of 
"D" River and pointed out that the river is an outlet of Devils Lake 
and passes under the Oregon Coast Highway through a concrete struc- 
ture built in 1949. The river lies adjacent to and northerly of 
the "D" River Wayside. He stated the proximity of the river to the 
ocean and the relative wide-open configuration of the outlet makes 
the river susceptible to jamming of logs carried by the tides and 
winds. A log jam blocks the channel of the river restricting the 
flow and causing a rise in the level of Devils Lake. When this 
rise occurs it causes damage to the houses and boat docks along the 
lake. The Division has been spending approximately $7,500 each 
year in clearing logs from the river and around the bridge. The 
City, County and property owners have requested assistance from the 
Highway Division. 


In 1939 and in 1954 the use of dolphins was tried to keep 
the logs out of the river and to eliminate log jams, but each time 
was not successful. Last year the Corps of Engineers studied the 
problem and have found a solution that would involve Lincoln County, 
the Corps of Engineers and the State. One plan involves reinforced 
concrete piers at the mouth of the river to keep the logs out, while 
the other plan calls for a curved riprap channel between the ocean 
and the bridge. The estimated cost to the Corps would be approxi- 
mately $300,000. The State would purchase the required right-of-way 
at an estimated cost of $40,000, and Lincoln County or the City would 
provide the required annual maintenance for the facility. 


The Commission approved the cooperative plan. 


The Commission considered approving a request from the 
City of Astoria for a Federal Aid Urban project to widen and improve 
a 0.42 mile section of Niagara Avenue (FAU 4370) in Clatsop County. 
Mr. Klaboe stated that the project has been investigated and is 
available for funds under the Federal Aid Urban System program. The 
Federal Aid Urban Funds for the project are estimated at $81,900 
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S.W. Canterbury Lane-Tualatin River, Pacific 
Hwy. W., Washington County. Grade, Pave and 
Signals Project. 

Same as No. 2. 


Oregon City-New Era, Pacific Hwy. E., Clackamas 
County. Grade and Pave Project. 
Same as No. 2. 


Vale-Cairo Junction, Central Oregon Hwy., 
Malheur County. Grade and Pave Project. 
Same as No. 2. 


Oak Crest Farm, Salem-Dayton Hwy., Polk County. 
Grade and Pave Project. 
Same as No. 2. 


N. Unit, Richmond Jct.-Girds Cr. Rd., Service 
Cr.-Mitchell Hwy., Wheeler County. Grade, 
Oiling and Structures Project. 

Same as No. 2. 


N.W. Park Ave.-N.W. 2nd Ave. (Portland), W. 
Burnside St., Multnomah County. Grade, Pave, 
Signal and Landscape Project. 

Same as No. 2. 


Orchard Dr.-Washington St. (Dallas), Kings 
Valley Hwy., Polk County. Grade, Pave and 
Flasher Project. 

Same as No. 2. 


N. Fork Walla Walla River Bridge, FAS 30-115, 
Umatilla County. Structure Project. 
Same as No. 2. 


Astoria Area Safety Projects, 3 Highways, 
Clatsop County. Signing and Illumination 
Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


Portland Area Signal Projects, City Streets, 
Multnomah County. Signals Project. 
Same as No. ll. 


Catherine Cr., La Grande-Baker Hwy., Union County. 
Grade and Pave Project. 
Same as No. 2. 


(continued on page 91 6) 
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(6) 


(7) 


(8) 


(9) 


(1) 


(2) 


Succor Cr. and Cow Cr. Bridges, I.0.N. Hwy., 
Malheur County. Structures Project. 
Same as No. l. 


Cherry Heights Rd.-Wright St. (The Dalles), The 
Dalles City Street, Wasco County. Structure 

Project. 

Five-foot sidewalks will be provided on the structure. 


Jacksonville-Medford Bikeway, Jacksonville 

Hwy., Jackson County. Grade and Pave Project. 
Class III bike lanes will be provided throughout 
the project. 


Necanicum Hwy. Junction, Oregon Coast Hwy., 
Tillamook County. Grade, Pave and Sign Project. 
Same as No. 1. 


Elk Cr. Bridge, McKenzie Hwy., Lane County. 
Grade, Pave and Structure Project. 
Same as No. l. 


Ford Lane-The Dalles-California Hwy., Culver 
Hwy., Jefferson County. Grade and Pave Project. 
Same as No. l. 

APRIL 24, 1975 BID LETTING 
Pacific Hwy. E. J'Xing-N. Columbia Blvd., 
Pacific Hwy., Multnomah County. Grade, Pave, 
Sign and Illumination. 
Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." Nonmotor- 
ized vehicles are prohibited south of the Delta 
Park Interchange. 


Fountain Slide, Columbia River Hwy., Hood River 
County. Road restoration and warning system 
project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 


(continued on page 915) 
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35 MPH from 0.57 mile east of S.W. 121st Avenue 
(.P. 8.87) to the south city limits of 
Beaverton (Fanno Creek) (M.P. 10.65). 


Except that in the following sections, designated 
speed shall be 20 MPH when children are present 
as per the provisions of Subsection l.a. of 

ORS 483.104: 


From 150 feet south of access to 
Whitford Jr. High (M.P. 10.00)to 150 
feet north of access to Whitford Jr. 
High (M.P. 10.06). 


From 150 feet south of S.W. Marjorie Lane 
(M.P. 10.18) to 350 feet north of S.W. 
Marjorie Lane (M.P. 10.28). 


30 MPH from S.W. 92nd Avenue (M.P. 10.87) to the 
Beaverton-Hillsdale Highway (M.P. 12.48). 


Except that in the following sections, designated 
speed shall be 20 MPH when children are present as 
per the provisions of Subsection l.a. of ORS 
483.104: 


From 400 feet northeast of S.W. Northvale 
Way (M.P. 11.91) to 50 feet northeast of 
S.W. Montclair Drive (M.P. 12.01). 


Temporary construction speed zone of 45 MPH in 
Portland from the North Tigard Interchange to the 
West Marquam Interchange on the Pacific Highway and 
Stadium Freeway: 


On Pacific Highway No. 1: 


45 MPH from the north end of the North 
Tigard Interchange (M.P. 294.04) to the 
Stadium Freeway Highway No. 61 (M.P. 
299.54). 


On Stadium Freeway Highway No. 61: 


45 MPH from the Pacific Highway No. l 
(M.P. 0.00) to Stadium Freeway Highway 
Connection No. 1 (M.P. 0.27). 


On Stadium Freeway Highway Connection No. 1: 


45 MPH from the Stadium Freeway Highway 
(M.P. 100.27) to the Sheridan Street 
overcrossing (M.P. 1C0.52). 


This speed zoning is to be in effect on’y on those 


sections where signs are in place and only for the 
duration of the construction project. 
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(15) 


(16) 


(17) 


(18) 


Oregon Coast Hwy. at W. Devils Lake Rd., Lincoln 
County. Grade and Pave Project. 

Bicycle trails will not be included as the 

project consists of minor grading and surfacing to 
obtain a left-turn refuge. 


Veneta-Middle Fork Coyote Cr., Florence-Eugene 
Hwy., Lane County. Grade and Pave Project. 
Same as No. 14. 


Fossil Sec., Shaniko-Fossil Hwy., Wheeler County. 
Rock Production Project. 
Same as No. ll. 


Richland Sec., Baker-Copperfield Hwy., Baker 
County. Rock Production Project. 
Same as No. ll. 


Bullards Bridge, Oregon Coast Hwy., Coos County. 
Maintenance Painting Project. 
Same as No. ll. 


Following Mr. Klaboe's favorable recommendation, the Com- 


mission established the following speed zones: 


(1) 


(2) 


April 29, 


45 MPH speed zone on the Redwood Highway No. 
25 Spur from the east city limits of Grants 
Pass at 200 feet east of Terry Lane (MP Y1.28) 
to 100 feet east of Agness Avenue (MP Y1.52) 
in Josephine County. 


Establish various speed zones on the Scholls 
Highway No. 143 in the vicinity of the cities 
of Beaverton and Tigard in Washington County: 


45 MPH from 500 feet southwest of Old Scholls 
Ferry Rd. (M.P. 7.37) to 0.57 mile east of S.W. 
21st Avenue (M.P. 8.87). 


Except that in the following sections, designated 
speed shall be 20 MPH when children are present 
as per the provisions of Subsection l.a. of ORS 
483.104: 


From 50 feet west of S.W. 130th Avenue 
(M.P. 7.77) to 450 feet east of S.W. 
130th Avenue (M.P. 7.87). 


Portions of this section are within 
city limits of Beaverton and Tigard. 


(continued on page 917) 
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The Commission considered authorizing the Administrator 
to schedule and conduct a public hearing to consider amendments to 
Administrative Rule 1 OTC 46, Minimum Standards for Airports. 
Mr. Burket mentioned that the purpose of the hearing is to receive 
public comments on changes and additions to the definition section 
of the Rule. Following his recommendation, the Commission authorized 
the hearing and designated the Administrator as the hearings officer. 


Attention was given to a request from the City of Ashland 
for a grant not to exceed $3,334 as one half of the local sponsor's 
share of an Airport Master Plan under the Federal Aviation Admini- 
stration's Planning Grant Program. Mr. Burket mentioned that the 
Ashland Airport was constructed in 1967 and has experienced rapid 
growth in based aircraft and operations since 1967. Additional 
aircraft parking and hangars are needed. The total cost of the plan 
is $20,000 with the Federal Aviation Administration furnishing two- 
thirds of the cost. Upon his favorable recommendation, the Commis- 
sion approved the request. 


MASS TRANSIT DIVISION 


Mr. Moore requested authority to submit a final applica- 
tion for $246,000 from the Urban Mass Transportation Administration 
(UMTA) for the Elderly and Handicapped Non-Profit Association 
Capital Equipment Program. Mr. Moore mentioned that the State is 
administering the program and this year Oregon's allocation from 
UMTA was $246,000 in Federal Funds to purchase equipment for private 
non-profit corporations and associations. The program provides 80% 
Federal match funds for buses, wheelchair lifts, radios, etc. To 
meet the deadline date, a preliminary application was submitted 
April 15, 1975. With the local 20% matching funds, the grant 
request totals $307,500. The Commission granted Mr. Moore the 
authority to submit the application and approved the following list 
of applications. 


APPLICANT STATE 

REQUESTED REQUEST REQUEST 

Columbia Co. COS 30,360.00 $ 30,360.00 
Metro Mobility Inc. 51,902.40 51,902.40 
Treasure Valley Opp 15,736.00 15,736.00 
Washington Co. SMS 44,098.00 44,098.00 
Lincoln Co. COA 6,600.00 6,600.00 
Yamhill Co. COA 12,760.00 12,760.00 
Mid Will. Valley COA 9,567.92 9,567.92 
Clackamas Co. SMS 18,089.38 18 ,089. 38 
Sunrise Enterprises 10,188.00 10,188.00 
Senior Activity Center 6,160.00 6,160.00 
Hood River Workshops 17,056.00 17,056.00 
Shangri-La Corp. 7,612.36 7,612.36 
Associated Consultants 26,694.58 26,694.58 
New Day Enterprises 6,127.47 6,127.47 
Willamette Rehab. 13,200.00 13,200.00 

(continued on page 920) 
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Consideration was given to a resolution abandoning to 
the abutting property owner 400 feet of old right-of-way of the 
Middle Unit, Richmond Junction-Girds Creek Road Section of the 
Service Creek-Mitchell Highway in Wheeler County. Mr. Klaboe said 
that this short segment is no longer needed for highway purposes 
and he recommended abandonment. The Commission accepted his recom- 
mendation by adopting "Abandonment and Retention Resolution No. 
551." (Copy on file in Commission files, Salem.) 


Attention was given to an agreement with the City of 
Salem covering the installation of a traffic signal at the inter- 
section of Summer and Union Streets (Pacific Highway East) in Marion 
County. Mr. Klaboe stated that the State will prepare the plans, 
specifications, perform the work and pay for the total cost with 
Title II Funds. After completion of the project the City will care 
for all power and maintenance costs. Following his recommendation, 
the Commission approved the agreement. 


The Commission considered an agreement with Lane County 
covering the revision of a traffic signal at the intersection of 
River Road (Junction City-Eugene Highway) and Irving Road. 

Mr. Klaboe mentioned that the estimated cost of the project is 
$20,000 which would be shared equally between the State and the 
County. The State's portion of the project is to be charged to 
Region Minor Betterment Funds and, after completion of the project, 
the State will maintain the traffic signals. The Commission approved 
the agreement as recommended by Mr. Klaboe. 


Upon the recommendation of Mr. Klaboe, the Commission 
approved subscribing to the Transportation Research Board (Research 
Correlation Service) for the fiscal year 1976 in the amount of 
$22,000. The expenditure is eligible for Federal-aid reimbursement 
as highway planning and research. 


(Presentation of Six-Year Construction Program on page 923.) 


AERONAUTICS DIVISION 


Consideration was given to adopting a resolution accepting 
a Grant Offer from the Federal Aviation Administration for financial 
assistance in the amount of $20,000 for a Master Plan of the Aurora 
State Airport in Marion County. Mr. Burket stated the Master Plan 
will determine the future role of the airport, the ultimate length, 
land requirements or aircraft parking, servicing, and public areas 
for aircraft operations. The total cost of the Master Plan Project 
is $30,000. Following his recommendation, the Commission adopted 
"Aeronautics Miscellaneous Resolution No. 11" which resolution by 
this reference is made a part hereof and filed in the Commission 
files. 
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available for the entire project. He pointed out that their testi- 
mony at meetings, letters and efforts on behalf of Highway 20 
improvement were considered by the Division and an East Unit was 
included in the proposed 6-year program. He urged construction of 
the Vail Creek-Sweet Home Section in the spring of 1976, and that 
this project not be delayed. The Chairman thanked them for appearing 
and stated that this project is in the Suggested Six-Year Program 

for the fiscal year 1976-77. 


A delegation from Astoria came before the Commission 
requesting improvements to Highway 30. Present were J. W. Forrester, 
Jr., Editor of the Daily Astorian; Robert Chopping, Mayor, City of 
Astoria; George Grove, Manager, Port of Astoria; Don Webster, Chair- 
man of Chamber of Commerce Highway Committee; Ted Blair, Chairman, 
Chamber of Commerce Tourist Promotion Committee; and Roy Hammond, 
Manager, Chamber of Commerce. 


Mr. Forrester stated good highway transportation is of 
tremendous importance to the economic development and growth of the 
Lower Columbia area. 


Mr. Chopping said Astoria's greatest hope for growth is 
based on the future of the Port, industrial sites and tourism. In 
order for the Port to expand there is a need for industrial property 
and a good transportation system. He indicated that the citizens 
of Clatsop County have never been more united than they are at this 
time. Mr. Chopping presented a 240 lineal foot petition bearing 
6,000 signatures asking for major improvements to Highway 30. 


George Grove asked for an early start on improvement of 
the highway between Astoria and Portland. The Port believes there 
is an urgent need for such action and that the public interest will 
be served if the improvement to the present substandard highway is 
accomplished. 


Chairman Jackson informed the delegation that the proposed 
6-year plan now under consideration contemplates contracting a sec- 
tion of Highway 30 during the Fiscal year 75-76, involving approxi- 
mately 6's million dollars. This is contingent upon final approval 
of the proposed 6-year plan and the availability ot funds. 


A delegation representing the East-West Highway Committee 
appeared before the Commission to discuss construction schedules 
for Highway 42 and the imbalance of highway improvement vs. the 
highway revenue expenditures in Douglas County in Southern Oregon. 
Present were Andy Nasburg, Tony Kuhn, Robert Pittam and Representa- 
tive Ed Stevenson. Mr. Nasburg said their Committee has a study 
that was prepared by the Coos-Curry-Douglas Economic Improvement 
Association. The report is entitled "East-West Highway (ORE 42) 
Economic Analysis, Phase 2, April, 1975." Copies of the report were 
presented to the Commission and staff. (Copy on file in the Commis- 
sion's files.) 


(continued on page 922) 
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APPLICANT STATE 
REQUESTED REQUEST REQUEST 


S.C.A.T. $ 64,790.00 $ 31,347.89 
Waverly Childrens 6,089.17 
Benton Co. SCC 5,500.00 
Bend Senior Citizens 13,750.00 
Easter Seal 5,700.00 
SUBTOTAL REQUESTS $391,981.28 $307,500.00 
UNRATED 
Rogue Valley COA - Withdrawn $150,480.00 
Florence Opp Center - ineligible 16,000.00 
(non-urban) 
Eastern Oregon Dev. Com - ineligible 60,000.00 
(intercity) 
TOTAL REQUESTS $618,461.28 $307,500.00 


In reply to Commissioner Hollern's request, Mr. Moore 
explained the evaluation system of the above projects and handed to 
the Commission a letter with attachments which was sent to potential 
applicants. (Copy on file in the Commission files.) 


MOTOR VEHICLE DIVISION 


Mr. Ott reported that fuels tax collections for January 
and February, 1975, are $900,000 higher than for the same period in 
1974. Registrations through March, 1975, for passenger cars was 
68% fewer than for 1974, due to the two-year registration period. 
Driver's license transactions for January, February, and March, 1975, 
have increased approximately 9% over the same period in 1974. 


DEPARTMENT OF TRANSPORTATION 
Director's Report - Mr. Baldwin 


The Commission set Friday, May 30, 1975, as the date for 
the next regular meeting. 


Stan Ego, Chairman, Highway 20 Committee, and David 
Crutcher, City Manager of Sweet Home, appeared before the Commis- 
sion concerning improvement to Highway 20 between Sweet Home and 
Lebanon in Linn County. Mr. Ego mentioned the traffic density con- 
tinues to be heavy on this highway especially with log trucks, chip 
trucks and recreational type vehicles. Mr. Crutcher stated that 
when the Division's first draft of the 6-year construction program 
came out for scruitiny by the public last fall, no new construction 
was scheduled on Highway 20. The meetings that followed gave the 
Committee, City Council, Chamber of Commerce, Service Clubs and 
other interested citizens an opportunity to let it be known that 
some work on Highway 20 should be planned even if money was not 
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miles long from California to Washington. Forty percent of the 
entire population of that 400 miles lives within a 25-mile radius 

of the Port of Coos Bay and is dependent on the Port of Coos Bay 

for its livelihood. He indicated that a group of people from Oregon 
are in Washington, D.C. today appearing before the House Appropria- 
tions Committee asking for funding to deepen the harbor in Coos Bay 
and this is vital to the whole State of Oregon. 


Chairman Jackson thanked the group for their presentation 
and the report. 


Jack Steiwer, Secretary, Oregon Historical Society of 
Fossil and Millard McClung, Associate Director of the Oregon Histor- 
ical Society of Portland, appeared before the Commission concerning 
a proposal for a bicentennial program for permanent marking of Old 
Oregon Trails and Memorials. He mentioned that the BLM and the U.S. 
Forest Service have « signing program in honor of the bicentennial. 
Mr. McClung said this proposal will agument a permanent Statewide 
program for marking historical or significant sites in the 36 counties 
and two Indian reservations within the State. A minimum of four and 
a maximum of six markers per County and Reservation will be installed 
along Federal, State or County Routes. He requested the Department 
of Transportation to undertake the installation of 228 signs and 
stated the Society would present a definite program of the proposal 
at a later date to the Commission. 


The Commission took no action. 


The Commission considered approving the Six-Year Construc- 
tion Program. Mr. Klaboe mentioned that approximately two years 
ago the Division started developing the Action Plan, which went 
into effect on November 1, 1974. This plan requires that the State 
develop in open public meetings and for dissemination to all the 
public, a program of projects that the Division will be doing in 
the next several years. He asked Chuck Fredrickson, Region 2 
Engineer, to explain what the Division did as far as citizen parti- 
cipation. 


Mr. Fredrickson said on October 22 last year the prelim- 
inary construction program for a six-year period, including fiscal 
year 1975, was presented to the Region Engineers and the Region 
Federal Aid Engineers. This program consisted of a group of pro- 
posed projects to take advantage of the anticipated State and Federal 
highway planning that would be available over this six-year period. 
This program was then taken to the people through a series of public 
meetings throughout the State to receive ifrom them their opinions 
of the proposed projects and their suggestions on changes and projects 
that they felt should be added or taken from the program. Invitation 
letters were sent to the public, the subdivisions of government, 
legislators, councils of government and the Chambers of Commerce. 
This was done at a series of 32 meetings statewide beginning on 
November 13, 1974, and was completed on December 16, 1974. He indi- 
cated five meetings were held in Region 2. At these meetings, high- 
way personnel explained to the public the projects being considered 
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ease 


Mr. Kuhn explained some of the implications, ramifications 
and some of the facts that are contained in the report. The primary 
focus of the analysis includes: 


(1) A detailed examination of the physical inadequacies 
and "Bottleneck" nature of ORE 42. 


(2) An analysis of the extent to which the highway's 
inadequate status adversely affects commercial, 
recreational and other traffic using the highway 
and thereby restrains the economic well-being 
of the Region. 


(3) An examination of the relationship between the 
historically underdeveloped bottleneck areas of 
ORE 42 and the historically compounding adverse 
economic impacts on the Region. 


(4) An analysis of the relationships between the 
historical flow of road user fees away from the 
Southwestern Oregon Region, the continuing inade- 
quacy of ORE 42 and the depressed economic condi- 
tions in the Region. 


(5) A response to six questions posed by the Highway 
Division concerning economic data that the State 
determined would be required before extensive 
improvement of ORE 42 could be undertaken. 


He asked the Commission to review the report and he stated the Com- 
mittee is hopeful the information will be useful in making policy 
decisions. 


Representative Ed Stevenson asked the Commission to 
re-prioritize the improvement projects on Highway 42 to deal with 
the areas that are causing the most problems as far as bottlenecks 
for transportation over that Highway and further that the Commission 
use the study to consider the financing, how it has been used, and 
the fairness of the distribution of the Highway Fund so that their 
area can have fair consideration. 


Chairman Jackson mentioned that a review of past alloca- 
tions indicate that the distribution throughout the State has been 
on an equitable basis. The 6-year plan now under consideration by 
the Commission involves four major contract areas: Slater Creek, 
Remote, Mystic Creek, and Camas Valley-Muns Area starting in the 
fiscal year '75-'76 and ending in '79-'80 involving some $22,000,000 
of funds allocated to Highway 42. If approved by the Commission, 
it will be subject to the availability of that much money for the 
next four years. 


Mr. Pittam, a member of the Economic Development Commission, 
said that he was pleased to hear that $22,000,000 has been allocated 
to Highway 42. He pointed out that the Oregon coast is nearly 400 
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LAMIBIT. A 2 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approved 
the agreement listed below and report this action for your 
official records. 


Agreement with State, Murphy-Pacific Corporation and 
Adhesive Engineering Corporation facilitating the 
closing out of Murphy-Pacific's work on the Fremont 
Bridge Project. Adhesive Engineering Company, as a 
subcontractor for Murphy-Pacific, installed an epoxy 
asphalt paving surface on the bridge. This surface 

has not met specification requirements relating to 
wearability, although there has been no safety hazard. 
The balance of the Murphy-Pacific job has been approved, 
and this contract will permit the release of Murphy- 
Pacific and its bond by substituting Adhesive Engineer- 
ing as the sole guarantor of performance of the epoxy 
asphalt surface. Adhesive Engineering is given two 
years to demonstrate that its surface does meet speci- 
fication requirements. Adhesive will post a bond in 
the amount sufficient to cover the costs of replacement 
of the surface, if necessary, at the end of the two- 
year period. (Telephonic approval given to F. B. Klaboe, 
Administrator and State Highway Engineer, on March 19, 
1975, by Chairman Jackson) 


Glenn L. Jackson, 


Oregon Transport Commission 
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for inclusion in this plan, the basic systems and programs in the 
Federal Aid Law and discussed the anticipated funding levels from 
the Federal Government and from State revenues. These meetings 

were advertised through the newspaper, radio and television. The 
total statewide attendance of these meetings was approximately 1400 
people. The response from the public was very beneficial in letting 
the Division know what the people wanted. As a part of the Action 
Plan activity, there has been two citizens advisory groups formed to 
help in planning the proposed projects in location and design phases. 


Larry Rulien, Project Management Engineer, explained the 
Suggested Six Year Construction Program by referring to the booklet. 
(Copy on file in Commission Files, Salem.) 


The Commission gave approval to proceed with projects on 
the accelerated program for the 1974-1975 fiscal year and authority 
to proceed with the planning process for the Six Year Construction 
Program. The Commission deferred action on the Six-Year Plan for another 
month and at its May meeting will give the Division some direction 
for the next fiscal year's program (1975-1976) and authority to 
contract for projects for the 1975-1976 Fiscal Year. 


The Chairman adjourned the meeting at 12:47 p.m. 


gfimissioner 


Commissioner 
ONLfeal 
Commission Services 
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EXHiBiT_AA 


REPORT OF 


CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


ION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


Rikcccet. yWisances Blodgett-Gellatly Summit Section 


Contract No. 8129 
Type of Work _ Grading, Paving and Structure F.A. Proj. No RF-222(8) 


Sduniy Benton Highway__Corval lis-Newport 


No. of Bidders 6 Low Bidder —tlorse Bros., Inc., Lebanon 


Engineer's Recommendation. Award to low bidder as 


! Awa Soon as approval of the 
Federal Highway Administration is received 


hi Project_ Baldock Safety Rest Area 


Type of Work Grading, Paving and Facilities FA. Proj. tio, 1-5-5(64)283 _ 
County__ Clackamas 


Highway — Pacific re 


No. of Bidders 


—————_______ Low Bidder 


cd en 


Engineer's Recommendations PR OJE Cr Wor FT HDRA Wei 


a. a oe Columbia R. thy. at Brownsmead Rd. (11.P. 80) Sec. _ 


Contract No. 8130 


FA. Proj. No. == 


No 


Type of Work Grading and Paving 


County__Clatsop Pashece Columbia River 


Columbia lest Haterials and — 


No. of Bidders 2 Low Bidder_Constructors, Inc., Longview 


>. Wn. 


Low Bia $ 54,995.00 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate 3-/2- 75 
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EXHIBIT A 


eS, Hampton-Lake County Line Section 


nti habe Project ~ = 
- , Contract No. 8131 
Type of Work _ Grading and Paving gg Pro, No. _RF-148(18) _ 


County ___ Deschutes Highway_Central Oregon 


No. of Gidders_ 9 Low Bidder R, L. Coats, Bend 


Low Bid s_999,31 OQ. 00 — 


Engineer's Recommendation: Award to low bidder as Soon aS approval of the 
Federal Highway Administration is received. 


re 5 Oregon Coast Highway at Thiel Cr. Road Section 


Project 


Contract No. 8132 


Type of Work _Gradi ng and Paving ae F.A. Proy. No. __ a 


Lincoln Oregon Coast 


County Highway 

No.of Bidders_@ Low Bidaer_Road & Driveway Co., Newport silane dancin 

Low sigs 21,531.00 

Engineer's Recommendations: Award to low bidder. 

ee, Project Al sea Highway at Cckman Cr. Road Section 
Contract No. 8133 

Type of Work_Grading and Paving FA Pel. Ro. 

County___ Lincoln Highway. Alsea _ roe 

No. of Bidders Low idder Road & Driveway Co., Newport | 


Low Bid S 23 ’ ] 99 . 00 


Engineer’s Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_3-/2- 75 _ 
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—— ST RT A TTT 


EXHIBiIT_ A_ 


ad, 2 ices Corvallis-Newport Highway at tLe. Harney Rd. Sec, 
L, 


: , : Contract No. 8134 
yw ot work Grading and Paving 


ame ee 2 | Pro, No eee tnintiictastieendcsciess 


Couny___ Linco} ee Hohway_COrvallis-Newport 


No. of Bidders ae i ———. Low Buider_Road & Driveway Co fs. Newport 


Low Bid s_61 s20e, 75 ee a 


Engineer's Recommend ition Awa rd to low bi dder, 


No.8 proyece__Santiam Hi ghway at Cottonwoods Section 
Contract No. 8135 
Type of Work Grading and Paving - ——_F.A.Proj.tio. es 


County __ Li nn a rnateastainessessioemeiesaeees Highway___ Santiam_ 


No. of Bidders__ =.) Low Bidder _Morse Bros +. Inc 2.4... Lebanon a 


Low Bid 548,684 : OU 


Engineer's Recommendations Award to low bidder. 


a: Project___ Timber Junction Section _ 


Contract No. 8136 AME 
Type of Work__ Grading, | Paving and Structure _, A Pros, No. RF-186(28) 


fashington | 


County = en 


: pinkie Sunset _ += 
Cascade Construction Company, Inc. 
No. of Bidders Y ee Low Bidder _ Port] and a 


Low Bid S$ __ 81 9,500.00 scninis 


— a rn ei 


Engineer's Recommendations Award to low bidder as soon aS approval of the 
Federa} Highway Administration is received, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT _ 
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Ee Oe OS ee ae ee 


EXHIBIT 


i ae Prowor We Yamhill River-12th Street (NcHtinnville) Section 
Contract No. 8137 

Type of Work Paving eislhntcioken tt ee ee ae —, 

County __Yamhil] netheempemunizacied ct Highway Pacific West - * 

No. of Grito. Se 


—— bow Bitaer__Rowell_& Wickersham, McMinnville a 
Low Bid s_189 392.50 


Engineer's Recommendation: Award to low bidder, 


On March 17, 1975.2 accepted the Administrat 
Engineer's recommendations for award of the projects on which bids 
were received Marcn 13, 1975, and authorized him to sign the 
contracts when conditions for the awards have been met. 


4 4 
Dated this»’7 “day of Marek >, 1975 


or and State Highway 


Glenn L. Jackson, 
OREGON TRANSPORTA' 


rman 
COMMISSION 


== 


_—_——————— 


ExHipit_z4 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


1 Gellatly Summit-Wren Section 


| ee Projoct 2 ‘a eet ibeeels 
Type of Work Grading and Paving —_______. F.A. Proj. No RF-222(9) 


County = ee Highway Corvall is-Newport 


No. of Bidders _____§§_=+=___— Low Bidder - awe 


Low Bid S 


Engineer's Recommendation: PR R 0 J € Cc T WITHODR AWW 


ie 2 Project Scottsburg-Golden Creek Section 
F (Contract No. 8138) 
Type of Work Pavi ng a F.A. Proj. No ___RF-142(10) 
Douglas Umpqua 

Coun Highwa' : . 5 

is Johnson Rock Products, Inc. 
No. of nce ee Low Bidder North Bend —_ 
Low Bid $299 2299-90 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


No.3 Project__Willamette River {Harrisbura) Bridge Section 
Contract No. ) 
Type of Work__arading, Paving and Structure FA. Pro). No. _RF-105(7 


County__Lane Highway_Albany-Junction City 
Hamilton Construction Co. 


No. of a | ST Low Bidder____ Springfield 


Low Bid $1,269 ,695.50 _ 


Engineer's Recommendations’ Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = -— 
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EXHIBiT_A4 


Pe J Prower. _santiam Hwy. at Hilton St. (Lebanon) Section _ 


(Contract No. 8140) 
F.A. Proj. No _T-5017(4) 


Highway Sant iam 
L. K. Comstock & Company, Inc. 
No. of Bidders bee | Low Bidder Al bany _ cela = 


Type of Work Traffic Signal Installation 


Linn 


County 


Low Bid S_ 28,825.00 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
City of Lebanon and the Federal Highway Administration is received 
and the sum of $4,000.00 is deposited by the City. 


5 roiect_Pilot Rock-Nye Jct. Section 
es — mt = ~ (Contract No. 8141) 
Type of Work Paving ae F.A. Proj. No _RF-155(8) 


finish Umatilla 


Highway__Pendleton-John Day _ 
L. W. Vail Co., Inc. 
No. of Bidders___ Wl Low Bidder ______ Pasco, Washi ngton oe 


Low Bid s—410,085 O 00 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


ate el Project__Chas. ll. Reynolds Safety Rest Area 


(Contract No. 8142) 
Type of Work Buildings, Sewer and Landscape F.A. Pro; nol -80N-6(60 265 


Union ighway_Old Oregon Trail 
— was Ray Kenney Construction, Inc. & 
No. of Bidders 12 Low Bidder__Ray Kenney, Ontario 

Low Bid S 738,476.78 


Engineer's Recommendations. Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 2 2$- 


_ Fivemile Creek Road_Section 


TViipir 4 
LAMIBI I 


(Contract No. 8143) FOAA-413-DR65 


F.A. Proj. No (Item :- i 


No. of Bidders mS 


Low Bid s_135,605.00 


Engineer's Recommendation 


Award to 1 
Federal Highway Administration is received. 


Highway___County Road No. 183 
F. G. Scott Construction Company 
Salem 


OW bidder as soon as approval of the 


Proiect__F ivemile Creek Bridge 


ES 


: FA. Proj, io, COUaty Project 
Highway___ County Road flo. 183 


=—_—_ Low Bidder 


F. G. Scott Construction Company 


Salem_ 


Low Bid $22 987.00 


Engineer's Recommendations: 


Refer all bids to Wasco County for award. 


On March 24, 1975, I accepted the Administrator and State 
Highway Engineee’s recommendations for 
on which bids were received March 20, 1975, and authorized 


him to sign the contracts when conditions for the awards have 


award of the projects 


FON Ee Be om ee eee 4 


7 . TAP 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority and acting in accordance therewith for the 
Commission, I approve all actions listed on the attachment 
hereto and report this action for your official records. 


an Yp Y) 
Dated this 7 “day of > 1975 


Glenn L. Jackso 


Oregon Transpor on Commission 


Attachment: 


1) Options accepted (25) Report of March 21, 1975 

2) Grant of Access approved (File 22656) 

3) Trust agreement with Bonneville Power Adm. approved 
4) Agreement with City of Salem approved 

5) Agreement with City of Hillsboro approved 

6) Agreement with Lane County approved 

7) Agreement (letter form) with City of Baker approved 
8) Agreement with U.S. Forest Service approved 


i eT incepta hte 


| 


aes 


atte ch bie 


Parad 


tsi: 


LEEPER EES LUE ALAS PENS INS STS TN TT 


2) 


3) 


(1) 


Number 


18726 
19439 
19448 
41965 
42085 
42089 
42836 
43402 
47849 
47891 
47917 
48055 
48075 
48096 
48097 
48123 
48136 
9-132. 45 
9=137,.27 
62-2.69 
63-0.32 
63-0,37 
6 sites 
3 sites 
18 sites 


Grant of Access to Orvin A. and Gertrude M. Marshall for a direct 
residential 35' access in lieu of a frontage road not built at 
Station 1111+04 on the southerly side of the Salem-Stout Creek 


Right of Way Report of March 21, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Confideration 
Chlebouski, George $ 500.00 
Fryer, Christina 240.00 
Fitzpatrick, Buford 200.00 
Doubleday, Flora E. 500.00 
Haldeman, Roy E. & Velma A. 24,825.00 
Harris, Cloyse & Lula 200.00 
McDonough, Chester 200.00 
Conforth, Joe R. & Gail N. 800.00 
Wilson, Rodney V. ; 1,400.00 
Belveal, Clara 1,400.00 
Medford Corporation 0.00 
McLaws, Kenneth M. & Fern L. 7,850.00 
Coyne, Glenn E. & Shirley M. 700.00 
Dybdahl, George & Alice E. 895.00 
Dybdahl, George & Alice E. 775.00 
Linn County 240.00 
Haven, Nealia G. & Gertrude N. 250.00 
Manor Services Inc. 1,535.00 
Schwender, Richard Sr. 240.00 
National Advertising Company 370.00 
Nicoletto, Marvin 600.00 
Hussey, Florence 300.00 
National Advertising Company 7,555.00 
National Advertising Company 1,445.00 
National Advertising Company 4,139.00 

25 Transactions $ 57,159.00 


Section of the North Santiam Highway in Marion County. 
22656. (Right of Way Branch) 


Trust agreement with Bonneville Power Administration for relocation 
of BPA transmission line structure on the Gellatly Summit-Wren Sec- 
tion of the Corvallis-Newport Highway in Benton County. 


Way Branch) 


APPROVED BY CHAIDPMAN 
GLENN L. JACKSuN 


DAT 
- 934 - 


File 


(Right of 


asses meet lS 


at 


Pate fish net So aon 


Agreement with City of Salem covering improvement of the 
Chemawa Road-Hayesville Interchange Section of the Pacific 
Highway East in Marion County. The City agrees to cooperate 
with State to effect the adjustment of any utility installa- 
tions that may be in conflict with the plans. This is a 
priority primary route eligible for Federal Aid financing. 

The project is scheduled for contract at the May 22, 1975, bid 
opening. (County-City Unit) 


Agreement with City of Hillsboro to effect the improvement of 

the Oak Street-Tenth Avenue Intersection of the Tualatin Valley 
Highway in Washington County. The agreement stipulates that 

the City is to obtain the right of way, which has been done, and 
be responsible for removal of buildings, tanks, structures, and 
any utility adjustments. It has been suggested that the road 
work be performed by State forces at an estimated cost of $19,000. 
(County=City Unit) 


Agreement with Lane County covering improvement of the Junction 
City-Airport Road Section of the Pacific Highway West in Lane 
County. Several County road connections are to be revised and 

any property outside the access control lines will be transferred 
to County upon completion of construction. The County has agreed 
to cooperate with State, in the usual manner, to effect the ad- 
justment of any utility installations that may be in conflict with 
the plans for the project. (County-City Unit.) 


Letter-form agreement with City of Baker for installation of 
railroad crossing protection for Campbell Street at the mainline 
tracks of the Union Pacific Railroad Company (Crossing 2A-241.70). 
This project is eligible for 90% Federal Aid funding under Sec- 
tion 203 of Title II, Highway Safety Act of 1973. Total estimated 
cost for the work is $96,000. City will provide the 10% ($9,600) 
matching funds with no expense to State. (County-City Unit) 


Agreement with U.S. Forest Service for snow removal and roadway 
maintenance by the Highway Division at the snowmobile parking 
area on Cascade Lakes Highway in Deschutes County. Annual cost 
of this service is estimated to be $750. (Region 4 Office) 


Enor 


@HWAY ENGINE 
at 2 


wee oorrr™ 


"STATE “Hi 
DAT; ..-- 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
2 


DATE_— 
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ExHipit_A 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority and acting in accordance therewith for 

the Commission, I approve all actions listed on the attach- 
ment hereto and report this action for your official records. 


yy, this 7 day loc , 1975 


Attachment list: 
1) Options accepted (13) Report of March 28, 1975 


2) Lease with City of Eugene approved (File 33347, et al) 
3) Agreement with Yamhill County approved (File 48499) 


4) Agreement with Union Pacific Railroad Co. approved 
(File 47613) 


5) Direct sale authorized to Tannehill (File 40655) 
6) Public sale authorized (File 40655) 


7) Agreement with Tillamook People's Utility District 
approved. 


wan 


[VL Ie — 
EAHIBIT 4 4 


Right of Way Report of March 28, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


41497 Williams, Lewis A. 2,450.00 
41501 Davis, Lillian M. 9,100.00 
41964 Noyes, Ira L. & Mary R. 4,950.00 
47325 Thomas, Murl & Clella 31,500.00 
47884 Willamette Industries, Inc. 1,000.00 
48261 Biroscak, Francis J. & Dorothy M. 5,900.00 
48456 State Land Board 300.00 
2-12.06 Shepard, Geneva H. 2,340.00 
45-34.21 Woolley, Donna P. 90.00 
45-55.11 Hargan, Addie M. 99.00 
60-0.28 Tavares, Joseph 960.00 
4 signs National Advertising Company 2,465.00 
3 signs National Advertising Company 5,930.00 

13 Transactions 67,075.00 


(2) Lease with the City of Eugene of airspace for storage of maintenance 
equipment and material under the I-105 structure northerly of lst 
Avenue on the lst Ave.-Coburg Rd. Section of the Eugene-Springfield 
Highway in Lane County. There is no consideration involved and the 
FH/WA has approved. File 33347, 33348, 33355. (Right of Way Br.) 


Right of Way Services Agreement with Yamhill County covering 
acquisition on the Mosquito Creek Bridge Section of FAS 753, 
Yamhill County. File 48499 (Right of Way Br.) 


Agreement with the Union Pacific Railroad Company for a haul road 

for the contractor's use in the Adams Ave.-0.0.T. (La Grande) Section 
of the Wallowa Lake Highway in Union County. File 47613 

(Right of Way Br.) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT Ca eal 


(5) Direct sale of 1100 sq. ft. 


EXi ra a 


excesS property to M. Keith ang 
Geraldine W. Tannehill for a consideration of $250.00. Oro 


Dell-Union Junction Section of the Old Oregon Trail Highway 
in Union County. File 40655 (Right of Way Branch) 


Public sale of 5940 sq. ft. excess property on the Oro Dell- 
Union Junction Section of the Ola Oregon Trail Highway in Union 
County for a minimum consideration of $1300.00 File 40655 
(Right of Way Branch) See Real Property Resoi. No. > | 
Agreement with Tillamook People's Utility District providing 
for electric service to the Nestucca Spit State Park located 
one-half mile south of Pacific City in Tillamook County. 

The State agrees to pay the District for underground electric 
service in accordance with the regulated rates provided that 
the minimum amounts billed shall not be less than $5 per month 
during the first 15 consecutive years following the date the 
District completes construction and makes service available 

to the State. (Parks Branch and Utility Unit) 


LEGa APS 
2 ? 
YL. 


ieee 


APPROVED 
Ah 2 re 

—Ke& chcivern oe 
32-28 7: 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT aw hl 


pane Cakes 4 
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Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority and acting in accordance therewith for the Com- 
mission, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Dated this J. day of apna, 1975 


Glenn L. Jackson, Chairman 
Oregon Transpor ion Commission 


Attachment: 


1) Options accepted (20) Report of April 4, 1975 

2) Agreement with City of Medford (Jackson Street) approved 
3) Agreement with City of Medford (4th St.) approved 

4) Agreement with City of Medford (Barnett St.) approved 

5) Agreement with Lane County approved 

6) Agreement with City of Medford approved 

7) Agreement with Children's Services Division approved 


EXHIBIT. A ‘ 


Right of Way Report of April 4, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
Sumber ame wonsideration 


21614 Fay, John P. et al $ 140.00 
41495 Mann, Frank C. & Alice C. 1,375.00 
41970 Pilley, Rance & Frances 3,200.00 
42098 Churchill, George & Vera 100.00 
43326 Pearce, Irvin L. & Doris Fern 100.00 
43329 Spear, David R. 375.00 
43342 Weekly, Edwin E. & Ivy 1,382.00 
43404 Ross, William E. & Phyllis A. 75.00 
48060 Fisher, Erma R. 725.00 
48098 Sullivan, Ruth Boyer 110.00 
48454 Pearce, Duane R. & Sandra J. 50.00 
48524 Anawalt, Clint L. & Rich R. Filmore et al 50.00 
48608 Dentel, John R. & J. Helenne 60.00 
2-178.24 Wilson, Loraine 240.00 
2-188.95 Conforth, Al 120.00 
2-190. 84 Van Winkle, W. E. 30.00 
5-276.10 & 
5-276.32 Lovell, Burrell 120.00 
123-13.70 & 
123-13.75. Van Buren, William 120.00 
4 signs National Advertising Company 7,330.00 
8 sites Thompson, W. 4,005.00 
20 Transactions $ 19,707.00 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 


z Foe eae wet rae eae en : at 
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EXHIBiT_ A 


A letter-form agreement with the City of Medford for installation of 
railroad crossing protection at Jackson Street and the Siskiyou main 
line tracks of the Southern Pacific Transportation Company 

(Crossing C-442.10). This project is eligible for 90% Federal Aid 
funding under Section 203 of Title II, Highway Safety Act of 1973. 
Total estimated cost for the work is $55,000. City will provide the 
10% ($5,500) matching funds with no expense to State. 

(County-City Unit) 


A letter-form agreement with the City of Medford for installation of 
railroad crossing protection at Fourth Street and the Siskiyou main 
line tracks of the Southern Pacific Transportation Company 

(Crossing C-441.90). This project is eligible for 90% Federal Aid 
funding under Section 203 of Title II, highway Safety Act of 1973. 
Total estimated cost for the work is $72,000. City will provide the 
10% ($7,200) matching funds with no expense to State. 

(County-City Unit) 


A letter-form agreement with the City of Medford for installation of 
railroad crossing protection at Barnett Street and the Siskiyou main 
line tracks of the Southern Pacific Transportation Company 

(Crossing C-440.85). This project is eligible for 90% Federal Aid 
funding under Section 203 of Title II, Highway Safety Act of 1973. 
Total Estimated cost for the work is $65,000. City will provide the 
10% ($6,500) matching funds with no expense to State. 

(County-City Unit) 


A letter-form agreement with Lane County for installation of railroad 
crossing protection for Irving Road at the Beaverton-Eugene Branch 
tracks of Burlington Northern Railroad, Crossing 3E-137.20. This 
project is eligible for 90% Federal Aid funding under Section 230 of 
Title II, Highway Safety Act of 1973. Total estimated cost of the 
work is $40,000. Lane County will provide the 10% ($4,000) matching 
funds with no expense to State. (County-City Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 


be 


ee ee ae ————SV7u0uwTe ? 


6) 


EXHIBI _A 


The State Transportation Commission executed an agreement 
dated July 22, 1974 with the City of Medford for assistance 
in acquisition of properties along the Bear Creek Greenway 
Project in Jackson County. 


The agreement provided "upon acquisition of the land and 
approval by State of City's title thereto, State shall 

pay to City $71,250, subject to the following conditions: 
The foregoing amount to be paid by State is for a portion 

of the actual purchase price of land and not for incidental 
costs for such acquisition, and the amount of such payment 
by State, regardless of the figure above stated, shall not 
in any event exceed 25 percent of either the actual purchase 
price of the land, or the appraised value of the land as 
approved by State, whichever is the lesser." 


This provision of the original agreement needs to be amended 
to comply with the present funding system as approved by the 
BOR on incidental expenses they should be allowed. A 
supplemental agreement has been prepared for amendment to 
the original agreement. (Parks Branch) 


For the past twenty-two years, the Parks and Recreation Branch 
has employed several resident boy's crews from the MacLaren Schcol 
in park projects. It has been a very successful program from the 
standpoint of training and work experience for the boys and in 
terms of park projects accomplished. 


Our current agreement with MacLaren provides that the boys 
be paid 75¢ an hour. As a result of recent discussions with 
school officials, we are now proposing to increase the hourly 
rate to $1.00. The total annual increase would be approximately 
$10,000. (Agreement is with the Children's Services Division) 
(Parks Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 


ess darter: peste 


EXHIBIT. 


REPORT OF -CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


re 1 __ Preer OLE Zon Coast Hwy, @ S,E, Marlin Ave. (Warrenton) 
(Contract No. 8144) 


Type of Work 0.29 Mile Grading and Paying FA. Proj. No. State Project 


County __Clatsop Highway Oregon Coast Highway 
No. of Bidders_____ _ Low Bidder_Palmberg Paving Company, Inc. ___ 
Low Bid s_69 , 326.00 


Engineer's Recommendation: 


Avard to low bidder. 


No. Project Pacific Hwy. East @ S.E. Rothe Road 


(Contract No. 8145) 
Type of Work __ Traffic Signal Installation _____F.A. Proj. No. — HuS=168(29) _ 


acific sohwav Eas 
County ___Clackamas __ Highway__ Pacific Highway East 


No. of Ries = Oe Low Bidder Hansen Electric Company _ 


Low Bid $36,115.70 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
FHWA is received. 


No. Project Myrtle Creek-Canyonville Section (Contract No. 8145) 
9.5 Mile Grading, Paving, Structures, 
Type of Work Signing and Illumination FA. Proj. No. 1-9-2 (80) 100 


- an SP Ds Se oie 
County__Douglas 0 Highway _ Pacific Highway _ 


No. of Bidders___ 4 _ Low Bidder_J. C, Compton Bb oes 


Low Bid $4,006 ,542,50 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
FHWA is received. 


APPROVED BY CHAIRMAN 
GLENN L, JACKSON 


par Ar. 3, 19 1S 


No. —4_ Projoct __Barnett Road @ I-5_Northbound Ramp & Highland De... 
(Contract No. 8147) 


Type of Work —traffic Signal Installation _ A. Proj. No. T=-M-5019(6) _ 


County_____jackson Highway Barnet t Road 


No. of Bidders 4 Low Bidder Hansen Electric Co. 


Low Bid s_66 127.25 
Engineer's Recommendation: Award to low bidder as soon as approval of the City 


of Medford and the FHWA is received and the sum of $8,800.00 is 
deposited by the city. 


No. Project Mapleton-Austa 


(Contract No. 8148} 


Type of Work 11.6 Miles of Paving __ F.A. Pro 


ak. = 
oa, ee ea a ae Highway __ Florence~Eugene 
No. of Bidders___§5 Low Bidder Eugene _Sand & Gravel, | Inc. 


Low Bid S__A99.925.00 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
FHWA is received. 


No. 6 project _N. Pacific Blvd.-~Albany Ave. (Albany) 
(Contract N 
Type of Work Grading, Paying & Traffic Signals ra Proj. No. __HI 


County__Linn —Highway__Albany-Junction City 
Tce ae ee nr ee 


Corvallis Sand & Gravel and 


No. of Bidders 2 Low Bidder McNesby & Aubry 
Low Bid$__97,025.00 


Engineer’s Recommendations Award to low bidder as soon as approval of the 
FHWA is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


oars Apr. 2, 1975 


No hee, _- Projyoet — _Uppe a Salt_Creek-Dolph Corner —_— 2 = 
, (Contract No. 8150) 
Type of Work » Ay? Miles of Paving FA, Proj. No _RF-325(8) 


County Polk Highway __ Wi LLamina-Salem 
Corvallis Sand & Gravel and 


No, of Bidders —, Low Bidder_McNesby & Aubry < 


Low Bid $250,095.00 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from the FHWA. 


No. ae Project 


Type of Work __ Two Structures _ 


County __Polk Highway — FAS 751 


No. of Bidders___10 _ Low Bidder_Merlin R. Stam 


Low Bid g—279 147.20 


Engineer's Recommendations: Award to low bidder as soon as 
Polk County and the FHWA is received and the sum of $35,5 
is depositedby County. 


No... 9. — Project Chehalem Creek-Dundee SO See 
(Contract No. 8152) 
Type of Work__1,0 Mile of Paving F.A. Proj. No. _RF=52 


ah eet oo | a ee res Highway __ Pac 3 i ic H i ghway | est 
No. of Bidders___3__ Low Bidder___Rowe]] and Wickersham 
Low Bid $_133,275,00 


Engineer's Recommendations Award to low bidder as soon as approval of 
FHWA is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pars Ayr. 3, 19 75 


OGL EN TR 2h REET 


fVitipiws 
| ra | ib} (A 


No. -—LO_ Prot 2 South Yamhill River-Amity 
3.21 Miles Shoulder (Contract No. 81 
‘i . : , ‘ State 
Type of Work Widening and Paving A. Prop, No. SEALE 
County Yami hs a ee Mighwayi Pacific Highway 
No. of Bidders 2s Low Bitider___ Jd CC. Compton Co. 


Low Bid S_340 400,50 


Enaineer’s Reconmymendation 


Award 


No 1l Project ani Clear Lake-Coos County Line pagan eae ee 
(Contract No. 8154) 
Type of Work __2.68 Miles of Paving FA. Proj tio, Rd 


County__ Douglas __ 
No. of Bidders . Low Bidder___Johnson Rock Products, 
Low Bid $212,022.20 


Engineer's Recommendations Award to low bidder as 
FUWA is received. 


12 Project Madrona Ave, S.E.-Browning Ave. S.E. 


(Contract 


No 


Type of Work__0.54 Mile Grading and Paying 
County _ Marion 

No. of Bidders___2 Low Bidder __ Sale m 

Low Bid S _4 4,892.60 


Engines, « Recommendations Award to low bidder as 


Fila is received, 


On April 3, 1975, I accepted the Administrator and State Highway 
Engineer's recommendations for award of the projects on 
bids were received March 27, 1975, and authorized him to sign 
the contracts when conditions for the awards have been met. 


which 
Dated this day of @ 


Glenn L. Jackson, 
Oregon Transportatien/Conmmission 


Lal ib] i A. 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I approve all actions listed on the attachment 
hereto and report this action for your official records. 


oa 
edghis “9 day of Poy , 1975 


Glenn L. Jackson, irman 
OREGON TRANS PORTA COMMISSION 


Attachment List: 
1) Options accepted (10) Report of April 11, 1975 


2) Agreement with Jackson County approved (File 48455) 
3) Public sale authorized (File F-46) 
4) Grant of Access approved (File 25166) 


5) Supplemental agreement with Exhibigraphics Group 
approved 


6) Agreement with Jackson County approved 
7) Agreement with City of Springfield approved 


8) Agreement with City of Portland approved 


LAMB} Fa | 


Right of Way Report of April 11, 1975 


OPTION TO PURCHASE REAL PROPERTY 


Number Name Consideration 


43340 Stewart, Melvin F. & Elizabeth $ 4,025.00 
47885 Neavoll, Mazie 1,850.00 
48032 Sullivan, Norman & Eleanor 8,000.00 
48441 International Paper Company 60.00 
48447 Davis, Lillian 1,900.00 
48504 Crown Zellerbach Corporation 60.00 
48519 Edward Hines Lumber Company 380.00 
1-54.61 Peek, Victor M. 450.00 
2-177.41 Hoover, W. G. 90.00 
29-14.76 Erickson, Minnie 150.00 

10 Transactions 16,965.00 


Right of way Services Agreement with Jackson County covering 
the Head Road-Airport Road Section, Jackson County Road-File 48455 


Public Sale of 1.3 acres + of excess property for a minimum 
consideration of $325 on the Dairy-Bly Mountain Section of the 
Klamath Falls-Lakeview Hwy. in Klamath County-File F-46. 


Grant of access to David M. and Darlene Y. Jones at Station 68+07 
on the River Banks Farm Section of the Rogue River Loop Hwy. in 
Josephine County-File 25166 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT IE 1S 


Se ad Co a Sa Ea 


otisis a upatais 
EXHIBIT_A_ 


5) Supplemental agreement to the contract with the Exhibigraphics 
Group for interpretive work along the Old Oregon Trail. It 
will enable this Utah-based firm to undertake work on this 
project for the State Highway Division, Parks and Recreation 
Branch, without having to be registered with the State Corpora- 
tion Division. This agreement places the consultant under the 
jurisdiction of the Courts of the State of Oregon should any legal 
question arise concerning the contract. (Parks Branch) 
(From Ontario to The Dalles) 


Letter-form agreement with Jackson County for installation of 
railroad crossing protection for Ehrman Way at the Siskiyou 
Mainline tracks of the Southern Pacific Transportation Company, 
Crossing C-443.90. This project is eligble for 90% Federal Aid 
funding under Section 230 of Title II, Highway Safety Act of 1973. 
Total estimated cost of the work is $45,000. County is to pro- 
vide the 10% ($4,500) matching funds; there will be no expense to 
State. (County-City Unit) 


Letter-form agreement with City of Springfield for installation 
of railroad crossing protection for Second Street at the Cascade 
Mainline tracks of the Southern Pacific Transportation Company , 
Crossing No. CF-620.70, Lane County. This project is eligible 
for 90% Federal Aid funding under Section 230 of Title II, High- 
way Safety Act of 1973. Total estimated cost of the work is 
$77,000. City will provide the 10% ($7,700 matching funds} 
there will be no expense to State. (County-City Unit) 


Cooperative construction finance agreement with City of Portland 
to provide a left-turn refuge at the intersection of Macadam 
Avenue and Pendleton Street (Oswego Highway No. 3). The City 
will provide right of way and install a traffic signal. The 
State is to perform the necessary road work and striping. Minor 
Betterment Funds are to be utilized for State's portion of the 
project. (County-City Unit) 


JS Ja 
A hodifef dead 


4, 


© (Ptr MAGE 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE Apc. 15, 1974 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approved the following items and report this action 
for your official records: 


1) 


I gave approval to J. B. Boyd on March 26, 
1975, for a Memorandum of Understanding 
with the United States Postal Service con- 
cerning the Post Office at Mapleton on the 
Saunders Creek-Mapleton Section of the 
Florence~Eugene Highway in Lane County. 
(File 48243) 


I gave approval to J. B. Boyd on April 10, 
1975, to accept the following two options 
for acquisition of right of way: 


File 48011, Robert E. Poole, $6,300 
File 48020, Pauline L. Rilance, $10,892 


I gave approval to F. B. Klaboe on April 11, 
1975, for agreements with the Oregonian and 
Oregon Journal relating to the rates to be 
charged for advertising placed by the State 
in the newspapers. These contracts will save 
a considerable amount of money in advertising 
costs. 


his 3 of 


Glenn L. Jackson, 
OREGON TRANSPORTATION/ COMMISSION 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority and acting in accordance therewith for the Com- 
mission, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Attachment: 


1) Options accepted (14) Report of April 18, 1975 
2) Agreement with City of Pendleton approved 

3) Agreement with City of Corvallis approved 

4) Agreement with Jackson County approved 

5) Agreement with City of Newberg approved 


ExHiBit_Ay 


Right of Way 


OPTIONS TO PURCHAS 


Letter-form agreement with City of Pendleton for installation of 
railroad crossing protection for S. Main Street at the mainline 
tracks of the Union Pacific Railroad Company, Crossing 2A-215.80. 
This project is eligible for 90% Federal Aid Funding under 
Section 203 of Title Il, Highway Safety Act of 1973. Total 
estimated cost for the work is $85,000. City will provide the 
10% ($8,500) matching funds with no expense to State. (County- 
City Unit) 


Agreement with City of Corvallis concerning the Elks Drive- 

Conifer Boulevard Section of the Pacific Highway West. Baically 
the agreement stipulates that the State will supervise construction 
of the entire project and pay all costs of work within State 
highway right of way. Those portions of the project lying out- 
side State right of way will be constructed by State at City 
expense. 1974 Bond Program Funds are to be utilized for this 
project. (County-City Unit) 


Construction-abandonment agreement with Jackson County dealing 
with Ruch Section of Jacksonville Highway. County has agreed to 
cooperate in the adjustment of utilities and upon completion to 
accept jurisdiction of a bypassed section of the existing high- 
way. An improved connection to Applegate County Road will be 
constructed as a part of the project. (County-City Unit) 


APPROVED BY CHAIRMAN 
GLENN Le. JACKSON 


DAT 


5) Agreement with City of Newberg covering construction of the 
Chehalem Creek (Newb. rg) Section of the Pacific Highway West. 
The City has agreed to accept jurisdiction of new street 
connections and to cooperate in the adjustment of utilities. 
The project estimated to cost $3.35 million is to be financed 
with a combination of 1974 Bond, Special Bridge Replacement 
Program, and Federal Aid Primary Funds. (County-City Unit) 


st. State Hwy. Engr 


&-75 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate #/aa/2e 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 
EELS FPORTATION COMMISSION 


NO REPORT 


NOT APPLICABLE 
NO VICE CHAIRMAN AT THIS TIME 


wats Ss 


EXHiBiT_—C. | 
OREGON STATE HIGHWAY DIVISION 
INTER-DEPARTMENT CORRESPONDENCE 


Salem, Oregon 
April 16, 1975 
MEMO TO THE FILE 


F. B. Klaboe, Administrator 
and State Highway Engineer 


Approval of Tri-Met Bus Stop Signs 


Pursuant to the authority delegated to me by Transporta- 
tion Commission Delegation Order No. 9, I hereby approve 
the signs shown on Attachment A for use by Tri-Met for 
indication of bus stops on state highway right-of-way. 


ris 


Att. ff 
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April 22, 1975 


Oregon Transportation Commission 


Reports of Actions Taken Under Delegated Authority 


On Behalf of the Commission and under its Authority 
delegated to me to approve and execute indentures of access, 
I approved and signed the following: 


File 46332 - Dizney 

Deschutes R. - Pelton Dam Rd. Section 
Warm Springs Highway, Jefferson County 
Approved April 10, 1975 


(Signatyre) 


Administrator & State Highway Engineer 


(Title) 


i 


an 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) Milton Street in Lebanon on the Santiam Highway, Linn 
County. Bids received March 20, 1975. Contract No. 8140 
awarded April 17, 1975, to L. K. Comstock & Company, Inc., 
Albany, at $28,825. 


S.E. Rothe Road on Pacific Highway East, Clackamas County. 
Bids received March 27, 1975. Contract No. 8145 awarded 
April 4, 1975, to Hansen Electric Company, Coos Bay, at 
$36,115.70. 


Myrtle Creek-Canyonville Section of the Pacific Highway, 
Douglas County. Bids received March 27, 1975. Contract 
No. 8146 awarded April 4, 1975, to J. Cc. Compton Company, 
McMinnville, at $4,606,542.50. 


Barnett Rd. at I-5 Northbound Ramp and Highland Drive 
(Medford) Section in Jackson County. Bids received 
March 27, 1975. Contract No. 8147 awarded April 7, 1975, 
to Hansen Electric Company, Coos Bay, at $66,127.25. 


Mapleton-Austa Section of the Oregon Coast Highway, Lane 
County. Bids received March 27, 1975. Contract No. 8148 
awarded April 4, 1975, to Eugene Sand & Gravel, Inc., 
Eugene, at $699,925. 


N. Pacific Boulevard-Albany Avenue in Albany on the Albany- 
Junction City Highway, Linn County. Bids received March or; 
1975. Contract No. 8149 awarded April 4, 1975, to Corvallis 
Sand & Gravel and McNesby & Aubry, Corvallis, at $97,025. 


Upper Salt Creek-Dolph Corner Section of the Willamina- 
Salem Highway, Polk County. Bids received March 27. 1975% 
Contract No. 8150 awarded April 4, 1975, to Corvallis 
Sand & Gravel and McNesby & Aubry, Corvallis at $250,095. 


Little Luckiamute River (Elkins Rd.) Bridges on FAS 555, 
Polk County. Bids received March 27, 1975. Contract 
No. 8151 awarded April 11, 1975, to Merlin R. Stam, 
Eugene, at $279,147.20. 


Chehalem Creek-Dundee Section of Pacific Highway West, 
Yamhill County. Bids received March 27, 1975. Contract 
No. 8152 awarded April 4, 1975, to Rowell and Wickersham, 
McMinnville, at $133,275. 


CAMIBIT. ( = 


Clear Lake-Coos County Line Section of the Oregon Coast 
Highway, Douglas County. Bids received March at, 2975. 
Contract No. 8154 awarded April 4, 1975, to Johnson 
Rock Products, Inc., North Bend, at $217,022.20. 


Madrona Avenue SE-Browning Avenue SE (Salem) Section of 
Pacific Highway East, Marion County. Bids received 
March 27, 1975. Contract No. 8155 awarded April 4, 1975, 
to Salem Road & Driveway Co., Salem, at $44,892.60. 


Gellatly Summit-Wren Section of the Corvallis-Newport 
Highway, Benton County. Bids received April 10, 1975. 
Contract No. 8156 awaxded April 21, 1975, to Corvallis 
Sand & Gravel and McNesby & Aubry, Corvallis, at 
$817,483.25. 


Douglas County Line-Hauser Section of the Oregon Coast 
Highway, Coos County. Bids received April 10, 1975. 
Contract No. 8157 awarded April 21, 1975, to Johnson 
Rock Products, Inc., North Bend, at $686,001.25. 


Cherry Heights Rd.-Wright St. (The Dalles) Section of 
W. 10th Street, Wasco County. Bids received April 10, 
1975. Contract No. 8163 awarded April 23, 1975, to 
Weaver Construction Co., Union, at $149,100. 


and Highway Engineer 
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LAID] 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


Contractor and 
Contract No. 


Douglas S. Coats 
Construction 
No. 8057 


Klamath Paving Co. 
No. 799] 


Sims Electric, Inc. 
No. 7825 


Douglas S. Coats 
Construction 
No. 8100 


F. G. Scott Construc- 
tion Co. 
No. 8048 


Olson Electric Company, 
Inc. 
No. 7998 


Ross Bros. Construc- 
tion, Inc. 
No. 7990 


L. K. Comstock & Co., 
Inc. 
No. 7999 


Robert & James Crick 
Company 
No. 7952 


Douglas S. Coats 
Construction 
No. 7996 


April 25, 1975 


On behalf of the Commission and un 
to accept contracts completed acco 
accepted the following: 


ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


Section and Highway 


Fifteenmile, Ramsey & Larch 
Creek Bridge, FAS 709 & 710 
Wasco County 


Hess Cr.-Chehalem Cr. (New- 
berg), Pacific West, Yamhill 
County 


Sunset Highway-Beaverton, 
Beaverton-Tigard Highway 
Washington County 


Fifteenmile Creek (Quarry) 
Bridge), Wilbur West County 
Road, Wasco County 


Deschutes River Bridge, Warm 
Springs Highway, Jefferson 
County 


Pacific Highway E. & Young 
Street (Woodburn), Pacific 
East, Marion County 


Forest Grove Section, Tuala- 
tin Valley Highway, Washing- 
tion County 


Jantzen Beach Interchange, 
Pacific Highway, Multnomah 
County 


Multnomah Falls-John Day 


River, Columbia River Hwy., 


4 Counties 


Willow Creek ("C" Street, 
Madras) Bridge, FAS 16-108 
Jefferson County 


April 


istrétor and State Highway Engineer 


der authority delegated to me 
rding to specifications, I 


Acceptance 
Date 


March 24, 1975 


March 27, 1975 


April 9, 1975 


April 16, 1975 


April 18, 1975 


April 18, 1975 


April 18, 1975 


April 18, 1975 


April 21, 1975 


21, 1975 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


4 


April 2, 1975 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 

my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales $ 2,345.00 
Land Sales 13,280.00 
Timber Sales 2,768.02 
Transfers of Property 487.50 
Rent Revenues - March 1975 65,950.87 


$84 ,831 .39 


ignat 


Right of Way Engineer 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 

On behalf of the Commission and under its authority 


delegated to me to make formal offers to purchase real 


property in preparation for condemnation, I approved mak- 
ing the following: 


BELLEVUE ST. SE MISSION ST. SE (SALEM), CITY STREET 
(13th STREET) - MARION COUNTY 


R-48152 - Southern Pacific Transportation Company 
et al. 85,750 sq. ft. for right of way purposes. 
Offer $221,400.00. 


R-48153 - Alan C. Riebel et al. 33,810 sq. ft. for 
right of way purposes. Offer $31,050.00. 


LONE TREE BAR STATE PARK - YAMHILL COUNTY 


R-36324 - Phyllis D. Blake. 345 acres for park 
purposes. Offer $350,000.00. 


Dated this 22nd day of April, 1975. 


. B. BOYD, Right o ay Engineer 


RE: Report of Offers Tendered -- 3 


ESOS FI Vash Ry a RON ES 


sieadit 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimonv 

or offer De fend- 

before ants' 
filing lowest Attorney 


Defendant Complaint demand Verdict Fees 


Charles Krick $8,100 $32,000 $15,500 Not yet 
known 


L-6950 

R-46006 

Section: North Tigard Interchange-Hubbard Interchanqe 

Highway: Pacific 

County: Clackamas 

Approved by: Walt Barrie Date: April 23, 1975 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at trial demand Verdict 
SNe eitaitiiiiiasiitiniia eee ne §=6 Verdict 


School District $12,000 $12,000 $35,900 $15,000 
24 CJ Attorney 


Fees 
L-7130 
R-43773 a ee 
Section: Chenawa Hayesville aaa 
Highway: Pacific East 
County: Marion 
Approved by: Walt Barrie Date: April 17, 1975 


[Vt 


LAI 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff ee ae 
iBiT_G- 


Demands Verdict 
of or 
Vefendant Cause of Action Plaintiff Judgment 


Scott Allen Property Damage $107.16 $107.16 


L-7014 


Attorney Fees: $100 Court Costs: $16.10 
County: Douglas 


Nola Galli Property Damage $210.43 $210.43 


L-7102 


Attorney Fees: $75 Court Costs: $23 
County: Marion 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant. ____Offer _——sAnpraisal Settlement 


Milton Herbert $4,800 $4,800 $6,300 


L-7125 

R-47793 

Section: Myrtle Creek-Canyonville 

Highway: Pacific 

County: Douglas 

Approved by: Walt Barrie Date: April 21, 1975 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Cause of Action Plaintiff 


Plaintiff Defendant 


State of Oregon Eddie Blaylock Property Damage $2,451.86 


L-7104 
County: Marion 


Disposed of by: Amount sued for paid in full plus costs. ($2,466.36) 


State of Oregon Robert Hastie Suit for Injunc- Injunction 


tion (Scenic to Auq. 16, 


Waterways ) 1975. 
L-7110 


County: Curry 
Disposed of by: Consent Decree 


- 966 - 


EXxi ipit_Cr_ 


L-7181 State of Oregon v. Robert G. Cairns: This case was filed 
in District Court in Multnomah County. It is an FED to aet nosses- 
sion of the property and also to collect $260 in delinquent rent 


from Mr. Cairns. The defendant has not paid his rent and refused 
to move from the house owned by the State. 


The matter is being handled by the Attorney General's office. 


oe 


May 30, 1975 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 


newspapers of general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Tom Walsh, Member 

Michael P. Hollern, Member 

B. Gordon Coleman, Member 

George M. Baldwin, Director of Transportation 
Sam Haley, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
H. S. Coulter, Assistant State Highway Engineer 
John R. Oakes, Assistant Right of Way Engineer 
David Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 

C. W. Head, Supervisor, Commission Services 


There were others present from thi: Department of Trans- 
portation and representatives from the news media. 


The Commission approved the minutes of the regular meeting 
of April 29, 1975. 


HIGHWAY DIVISION 


A list of properties needed for highway and other uses 
was presented by Mr. Oakes. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 


sideration, the Commission granted authority to condemn the properties 


if negotiations are not successful and thereupon adopted "Condemna- 


tion Resolution No. 2633," which resolution by this reference is made 


a part hereof and filed in the Commission's files. 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled and institution of legal proceedings 
filed against the Department of Transportation since the last Com- 
mission meeting. There were no questions. (See Exhibit G on file 
in the Commission's files, Salem.) 
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Approved preliminary exploration only of a request 
from Homestake Mining Company for the possible 
reopening of the Almeda Mine on the Rogue River 
in Josephine County. 


Approved the concept only from Shirley Shorb 

to establish a transient public trailer park 
within the Agness River Community area approxi- 
mately 100 yards upstream from the Illinois River 
in Curry County. 


Denied a request from Forrest Solomon to construct 
a bridge across the John Day River in Township 

9 South, Range 19 East, Section 24 between 
Wheeler and Jefferson Counties. It was the Com- 
mission's judgment that a bridge would substan- 
tially impair the natural beauty of the scene. 


Consideration was given to the Willamette River Greenway 
Plan as directed by the 1973 Legislature. Mr. Talbot stated the 
staff recommends approval for the purpose of transmitting to the 
Land Conservation and Development Commission. The Commission delayed 
action on this matter until after the delegations. Mr. Ken Johnson, 
Deputy Director of the Executive Department, was present. Mr. Johnson 
mentioned that he was representing Governor Straub and stated the 
Governor supports the staff's recommendation of the plan and for 
forwarding to the Land Conservation and Development Commission. He 
indicated the procedure the State has used is proper and this plan 
has had more opportunity for citizen participation than most of the 
matters that appear before the Legislature with the hearings, con- 
sultant's report, staff review and staff recommendation. 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit 
Vice Chairman of Oregon Transportation Commission Exhibit 
Administrator and Highway Engineer Exhibit 
Director of Permits Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit 


The Commission approved an increase in the project author- 
ization on the following contract as recommended by Mr. Klaboe. 
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Attention was given to continuing the membership in the 
National Recreation and Park Association for 1975. Mr. Talbot men- 
tioned that the membership provides participation in a professional 
organization which offers a voice in Washington for the park and 
recreation movement which provides research, library and book center 
services, etc. Following his favorable recommendation, the Commis- 
sion approved the annual dues in the amount of $350. 


Consideration was given to approving an agreement with 
the ExhibiGraphics Group of Salt Lake City for the planning and 
design of interpretive displays for a Visitor Center at Champoeg 
State Park in Marion County. Mr. Talbot stated that the park is 
one of Oregon's most historic places and the proposed Visitor Center 
is the State Parks and Recreation Branch's major Bicentennial Project. 
Under this agreement this group will review and update the existing 
National Park Service interpretive plan for the Champoeg Visitor 
Center, assist the Highway Division personnel in the design of the 
building, prepare preliminary and final designs for the interpre- 
tive displays, and prepare a design package of plans, working 
drawings, specifications, and bidding documents ready for bid by 
Prospective displayers. The total cost for services will be $14,840. 
Upon his recommendation, the Commission approved the agreement. 


The Commission considered relinquishing to the City of 
Sodaville the Sodaville Springs State Park in Linn County. Mr. Talbot 
stated the property consists of a square block of land which the 
State obtained jurisdiction of through a Legislative Joint Resolution 
in 1947. The site had originally been dedicated for public use in 
1871, and it became a City Park when the Legislature granted a charter 
to the town of Sodaville in 1880. In 1890 the State Board of Control 
assumed jurisdiction over the park, and continued to contribute 
toward its maintenance. Following his favorable recommendation, the 
Commission approved the Relinquishment of Title. 


Mr. Talbot presented for the Commission's consideration 
Notifications of Intent by property owners to make various types of 
improvements along the Rogue, Agness, and John Day Rivers Scenic 
Waterways. Mr. Talbot mentioned that the requests have been care- 
fully investicated as to their compliance with the Scenic Waterways 
Act. The Commission acted on the following requests for reasons as 
stated in Mr. Talbot's letters to the Commission insofar as their 
authority under the Scenic Waterways Act is concerned. 


(1) Approved a request from Sundance Expeditions, 
Inc. to convert a single-family dwelling to 
part-time headquarters for a commercial guide 
service and kayak school within the Rogue River 
Scenic Waterway located adjacent to and downstream 
from Almeda County Park in River Mile 69, Josephine 
County. 


(continued on page 970) 
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Attention was given to a request from Wallowa County for 
a project to replace the Wolfe Creek Bridge over the Lostine River 
on FAS 32-106 and cancellation of a previously approved project 
requested by Lake County for the grading portion of the New Idaho 
School Loop Section on FAS 19-106 and 19-107. Mr. Klaboe stated 
that Lake County has also requested that the State transfer $19,971 
from their FAS funds to State funds to reimburse the Division for 
preliminary engineering costs. Following his favorable recommenda- 
tion, the Commission approved the requests and authorized the 
Administrator and State Highway Engineer to sign the agreement 
when prepared: 

COUNTY FAS PROJECT 

COUNTY & PROGRAMMED STATE'S 
FAS NO. SECTION AND DESCRIPTION AMOUNT SHARE 


Wallowa Lostine River (Wolfe) Bridge Sec- $ 100,000 $ 11,000 
32-106 tion. Structure and Approaches 


TOTAL NEW PROJECTS $ 100,000 $ 11,000 


CANCELLATION OF PROJECT 


COUNTY & PROGRAMMED 
FAS NO. SECTION AND DESCRIPTION AMOUNT 
SS ere tC 


Lake New Idaho School Loop Section $208,000 
19-106 & 
19-107 

TOTAL CANCELLATION $208 , 000 


The Commission considered approving a revised policy and 
Procedure for administering the Special City Allotment Program which 
has the approval of the League of Oregon Cities. Mr. Klaboe pointed 
out the basic content of the revised policy has not been signifi- 
cantly changed from the previous policy other than the grant portion 
which has been added at the request of the League to afford the 
cities the option to administer the project. The purpose of the 
grant option is to reduce red tape, overhead and engineering ¢7pense. 
Following his favorable recommendation, the Commission adopted the 
revised policy and procedure to be implemented with the 1977 program. 
(Copy of Policy and Procedure on file in Commission files.) 


Mr. Klaboe presented the following informational report 
of projects on which bids were taken May 1, 8, 15, 22 and 29, 1975. 
He mentioned the projects contain an explanation of plans concerning 
the establishment of footpaths and bicycle trails. 


(continued on page 973) 


(1) Donald W. Thompson, Inc., Contract No. 7979, 
Coos Bay Office Building, Coos County, for 
$53,985.24. The increase was due to enlarging 
the parking lot, construction of a three-bay 
storage building, installation of gas tanks, 
pumps and providing an emergency power 
generator. 


The Commission considered approving requests from the 
Cities of Corvallis, Forcst Grove, Portland and the State for Federal 
Aid Urban System Projects. Mr. Klaboe mentioned that these projects 
have been investigated and are eligible for Federal funding under 
the Federal Aid Highway Program. Upon his recommendation, the Com- 
mission approved the projects and authorized him to sign the agree- 
ments when prepared. 


TOTAL FEDERAL STATE'S 
JURISDICTION SECTION COST FUNDS SHARE 


Corvallis NW 9th St.-S. $ 265,000 $ 206,700 $ 29,150 
Pacific Railroad 
NE Seavy Ave., 
FAU 2110 


Forest Gales Cr. Rd. at 60,000 
Grove "E* St. FAU 5020 


Forest Willamina Ave.- 50,000 
Grove Main St. Connec- 
tor, FAU 5055 


Portland W. City Limits-N. 200,000 156,000 
Burr Ave., N. 
Columbia Blvd., 
FAU 0944 


Portland N. Oswego Ave.- 900,000 702,000 
N. Burr Ave., N. 
Columbia Blvd., 
FAU 0944 


NE Union Ave.-NE- 1,155,000 901,000 254,000 
82nd Ave., Columbia 

River Hwy., FAP 45 

(Develop exclusive high 

occupancy, bus-carpool 

express lanes on Banfield 

Freeway ) 


TOTAL NEW PROJECTS $2,630,000 $2,051,500 $416,250 
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Neil Creek Section, Pacific Highway, Jackson 
County. Grade and Pave Project. 
Same as No. 1. 


Mitchell Point-E. Hood River Interchange, 
Columbia River Highway, Hood River County. 
Pave and Sign Project. 

Same as No. 1. 


Pleasant Hill and Rattlesnake Road, Willamette 
Highway, Lane County. Grade and Pave Project. 
Bicycle trails will not be included as the 
project consists of minor grading and surfacing 
to obtain a left-turn refuge. 


Cecil Section, Heppner Highway, Morrow County. 
Rock Production Project. 

Footpaths or bicycle trails are not incorpo- 
rated in this project as no new highway con- 
struction, reconstruction or relocation is 
involved. 


Paulina Section, Paulina Highway, Crook County. 
Rock Production Project. 
Same as No. 6. 


MAY 15, 1975 BID LETTING 


N. Wolf Creek Interchange-Sunny Valley Interchange, 
Pacific Highway, Josephine County. Grade, Pave 
and Sign Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 


Siskiyou Safety Rest Area, Pacific Highway, 
Jackson County. Improvement and Sewer Project. 
Footpaths or bicycle trails are not incorpo- 
rated in this project as no new highway con- 
struction, reconstruction or relocation is 
involved. 


Fifteenmile Creek-Celilo, Columbia River Highway, 
Wasco County. Grade, Pave and Sign Project. 
Same as No. l. 


St. Johns Bridge-N.W. 3lst Avenue, Columbia River 
Highway, Multnomah County. Pave Project. 
Same as No. 1. 
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MAY 1, 1975 BID LETTING 


McKenzie River-Willamette River, Pacific Highway, 
Lane County. Pave and Sign Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
“Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- | 
tionate to the need or probable use." 


Anlauf Interchange-Elkhead Road Interchange, 
Pacific Highway, Douglas County. Grade, Pave and 
Guardrail Project. 

Same as No. l. 


Tongue Point-Fern Hill, Lower Columbia River 
Highway, Clatsop County. Grade and Pave Project. 
Same as No. l. 


Doherty Slide Section, Warner Highway, Lake 
County. Rock Production Project. ; 
Footpaths or bicycle trails are not incorpo- 
rated in this project as no new highway con- 
struction, reconstruction or relocation is 
involved. 


Spray Section, John Day Highway, Wheeler County. 
Rock Production Project. | 
Same as No. 4. 


Seneca Section, John Day-Burns Highway, Wheeler 
County. Rock Production Project. 
Same as No. 4. 


MAY 8, 1975 BID LETTING 


Elkhead Road Interchange-Rice Hill, Pacific 

Highway, Douglas County. Grade, Pave and Sign 
Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be estab- 
lished...if the cost of establishing such paths 

and trails would be excessively disproportionate 

to the need or probable use." 


Glendale Junction-N. Wolf Creek Interchange, 
Pacific Highway, Douglas and Josephine Counties. 
Grade, Pave and Sign Project. 
Same as No. l. 
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Necanicum Highway Junction-Brighton, Oregon 
Coast Highway, Tillamook County. Grade and 
Pave Project. 

Same as No. l. 


Barkley Springs-Algoma, The Dalles-California 
Highway, Klamath County. Grade, Pave and Shoulder 
Barrier Project. 

Same as No. l. 


Lancaster Drive S.E.-Deer Park Drive S.E., North 
Santiam Highway, Marion County. Pave Project. 
Same as No. l. 


N.W. Park Avenue-N.W. Second Avenue (Portland), 
W. Burnside Street, Multnomah County. Grade, 
Pave, Signals and Landscape Project. 

Same as No. 1. 


Neawanna Creek (Sundquist) Bridge, FAS 607, 
Clatsop County. Structure Project. 
Same as No. 1. 


Region I Area Safety Project, 6 Highways, 4 
Counties. Attenuators, Guardrail and Sign 
Projects. 

Footpaths or bicycle trails are not incorpo- 
rated in these projects as no new highway con- 
struction, reconstruction or relocation is 
involved. 


Salem, Hubbard Area Safety Projects, 4 Highways, 
Marion and Polk Counties. Attenuator, Guardrail 
and Sign Projects. 

Same as No. 9. 


Corvallis, Albany, Lyons Area Safety Projects, 

5 Highways, Benton and Linn Counties. Guardrail, 
Sign and Illumination Projects. 

Same as No. 9. 


Lower Columbia River Highway at Columbia Avenue, 
Columbia County. Traffic Signal Project. 
Same as No. 9. 


Santiam Junction Section, 4 Highways, Linn, Lane 
and Marion Counties. Rock Production Project. 
Same as No. 9. 

Odell Lake Section, Willamette Highway, Klamath 
County. Rock Production Project. 

Same as No. 9. 


(continued on page 977) 
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Sage Hen Hill-Hines, Central Oregon Highway, 
Harney County. 

Grade and Pave Project. 

Same as No. 1. 


W. Illinois Street at N. Main Street (Newberg), 
Yamhill-Newberg Highway, Yamhill County. 

Grade, Pave and Sign Project. 

Same as No. l. 


M.P. 102.0-Otis Junction, Oregon Coast and 
Salmon River Highways, Tillamook and Lincoln 
Counties. Guardrail and Signing Project. 
Same as No. 2. 


Pacific Highway East at Union Street N.E. 
(Salem), Marion County. Traffic Signal Project. 
Same as No. 2. 


Pine Grove-Wapinitia Road, Wapinitia Highway, 
Wasco County. Grade, Pave and Structure Project. 
Same as No. l. 


Canby (Elm and Grant Streets), City Streets, 
Clackamas County. Grade and Pave Project. 
Same as No. l. 


Government Camp Section, Mt. Hood Highway, 
Clackamas County. Rock Production Project. 
Same as No. 2. 


MAY 22, 1975 BID LETTING 


Goshen Interchange-Cottage Grove, Pacific 
Highway, Lane County. Grade, Pave, Guardrail 
and Sign Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 


North Oakland Interchange, Pacific Highway, 
Douglas County. Grade, Pave, Structure and Sign 
Project. 

Same as No. 1. 


E. Hood River Interchange-Rowena, Columbia River 
Highway, Hood River and Wasco Counties. Grade, 
Pave and Sign Project. 
Same as No. 1. 

(continued on page 976) 
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Following Mr. Klaboe's favorable recommendation, the Com- 
mission established the following speed zones: 


(1) 45 MPH speed zone on the Umpqua Highway No. 45 
from 0.18 mile west of Wells Creek (M.P. 18.87) 
to 0.18 mile east of Wells Creek (M.P. 19.23) 
through the community of Greenacres in Douglas 
County. 


(2) 50 MPH speed zone on the Lower Columbia River 
Highway No. 2W in Multnomah County from a point 
0.17 mile southeast of Burlington Drive 
(M.P. 12.42) to 0.10 mile northwest of Cornelius 
Pass Road (M.P. 13.32), except that the desig- 
nated speed shall be 20 MPH when children are 
present from McNamee Road (M.P. 13.03) to 250 
feet southwest of Cornelius Pass Road (M.P. 13.17). 


(3) 50 MPH speed zone in the community of Deer Island 
on the Columbia River Highway No. 2W in Multnomah 
County from a point 0.3 mile south of Canaan 
Road (M.P. 33.89) to 0.26 mile north of Canaan 
Road (M.P. 34.45). 


(4) Temporary construction speed zone on the 
Columbia River Highway (Banfield Freeway) in the 
City of Portland as follows: 45 MPH from N.E. 
Union Avenue (M.P. 0.46) to a point 0.26 mile 
east of N.E. 82nd Avenue (M.P. 5.27). This 
speed zoning is to be in effect only on those 
sections where signs are in place and only for 
the duration of the construction project for 
the high-occupancy vehicle lanes project. 


The Commission considered prohibiting parking on the 
Cascade Highway North from S.E. Duke to S.E. Lambert Streets (82nd 
Avenue) in the City of Portland. Mr. Klaboe stated that the removal 
of parking is required for the installation of a continuous two-way 
left-turn lane. The City will care for the parking prohibitions 
inside the city limits and the State outside the city limits. The 
left-turn lane will provide safer traffic conditions and the war- 
rants for parking prohibitions are met. The Commission approved 
the parking prohibitions as follows: 


On the west side of the highway from S.E. Duke 
Street (M.P. 6.24) to S.E. Flavel Street (M.P. 
6.73). On both sides of the highway from S.E. 
Flavel Street (M.P. 6.73) to S.E. Lambert Street 
(M.P. 6.86). 


Consideration was given to approving an agreement and 
adopting a resolution rescinding "Survey Resolution No. 213" of 
June 3, 1960, on the Hermiston-Hinkle Section of the Hermiston High- 
way in Umatilla County and the City of Hermiston. Mr. Klaboe 
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Elgin Section, Weston-Elgin and Wallowa Lake 
Highways, Union County. Rock Production Project. 
Same as No. 9. 


Enterprise Section, Enterprise-Lewiston Highway, 
Wallowa County. Rock Production Project. 
Same as No. 9. 


MAY 29, 1975 BID LETTING 


Seven Oaks-S. Ashland Interchange, Pacific 
Highway, Jackson County. Grade, Pave and Sign 
Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 


Celilo-Rufus, Columbia River Highway, Wasco and 
Sherman Counties. Grade, Pave and Sign Project. 
Same as No. 1. 


Ruch Section, Jacksonville Highway, Jackson 
County. Grade and Pave Project. 
Same as No. l. 


Riley-Lake County Line (M.P. 5.3-15.5), Lakeview- 
Burns Highway, Harney County. Grade and Pave 
Project. 

Same as No. l. 


Irrigon Junction-Washington State Line, Columbia 
River Highway, Morrow and Umatilla Counties. 
Guardrail Project. 

Footpaths or bicycle trails are not incorpo- 
rated in this project as no new highway con- 


struction, reconstruction or relocation is involved. 


Beaver Creek Bridge, Oregon Coast Highway, Lincoln 
County. Grade, Pave and Structure Project. 
Same as No. l. 


Meacham Section, Old Oregon Trail, 
Umatilic county. Rock Production Project. 
Same as No. 5. 
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the Interstate Highway preliminary engineering funds. Following his 
favorable recommendation, the Commission approved the supplemental 
agreement. 


Consideration was given to an agreement with Howard, 
Needles, Tammen and Bergendoff covering the Salem Bridge Project 
Draft Environmental Impact Statement in Marion and Polk Counties. 
Mr. Klaboe stated that the consultant is requesting an additional 
$33,050 to complete the work on this contract, and to extend the 
agreement for a completion date of July 1, 1975. The Commission 
approved the agreement as recommended by Mr. Klaboe. 


The Commission gave consideration to temporarily amending 
"Through Highways and Stop Signs Resolution No. 13" dated September 21, 
1949. Mr. Klaboe said it is necessary to revise the stop indica- 
tions on the Corvallis-Newport Highway due to construction of the 
Gellatly Summit-Wren Section in Benton County. To facilitiate the 
movement of traffic on a detour, he recommended that the "Through 
Highways and Stop Signs Resolution No. 13" be amended as follows: 


On the Corvallis-Newport Highway No. 33: 


At the intersection with Priest Road (M.P. 44.53), west- 
bound traffic on the Corvallis-Newport Highway shall be 
required to stop. Traffic entering the Corvallis- 
Newport Highway from Priest Road shall not be required 
to stop. 


Eastbound traffic on the Corvallis-Newport Highway at 
the Kings Valley Highway (M.P. 45.53) shall be required 
to stop. Traffic entering the Corvallis-Newport Highway 
from the Kings Valley Highway shall not be required to 
stop. 


This temporary amendment shall be in effect only when the 
detour is required during the life of the construction 
Project and only when appropriate signs are installed. 


The Commission accepted his recommendation. 


Mr. Klaboe requested the Commission to adopt the Six-Year 
Program and to approve the projects listed for Fiscal 1976 for con- 
struction. He also requested approval to do all the necessary work 
on che remaining five years of the program to bring these projects 
up to a position where they are ready to contract. The Commission 
approved the requests. * 


Upon the recommendation of Mr. Klaboe, the Commission 
added the Burnt Woods-Dudley Hill Section of the Corvallis-Newport 
Highway to the Primary Rural Program and deleted the Austin Road 
Interchange Section of the Sunset Highway from the Urban Extension 
Program. “(Copy of Six-Year Construction Program (Blue Cover) 
January 1975 to June 30, 1981 on file in the Commission files.) 
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mentioned that the City considers the route adopted for relocation 
as detrimental to the growth of the community and it also restricts 
the expansion of the Hinkle railroad yards. Upon his recommendation, 
the Commission approved the agreement and adopted "Survey Resolution 
No. 213C", rescinding “Survey Resolution No. 213". Mr. Klaboe was 
authorized to sign the agreement when prepared. 


Consideration was given to an agreement with Jackson 
County for the realignment of Lozier Lane (a county road) to form 
a cross-type intersection with the Jacksonville Highway and Ross 
Lane (a county road) and the installation of traffic signals at this 
intersection. Mr. Klaboe stated the agreement provides the State 
shall do all the work on the project and maintain the traffic signal 
and the roadway within the highway right of way. The County will 
be responsible for all power consumed. The cost of the project is 
to be shared equally which is estimated at $80,000 including the 
right of way. The State's cost to be charged to Region Minor Better- 
ment Funds. The Commission approved the agreement as recommended 
by Mr. Klaboe. 


Attention was given to an agreement with the City of 
Scappoose covering the installation of a traffic signal at the inter- 
section of the Columbia River Highway and Columbia‘ Avenue in Columbia 
County. Mr. Klaboe mentioned that the State will prepare all plans 
and perform the work. The total cest of the project is estimated 
to be $51,000 to be borne by the State and charged to Bond Funds. 
The State will maintain the traffic signal and the City will pay 
for all power consumed. Following his recommendation, the Commission 
approved the agreement. 


The Commission considered approving an agreement with 
Clatsop County for traffic signals at the intersection of Oregon 
Coast Highway and Avenue "U" near Seaside. Mr. Klaboe said the agree- 
ment provides that the State shall do the work and pay installation 
costs estimated at $30,000 (State Bond Project). The State will 
maintain the traffic signals and the County will pay for power con- 
sumed. The Commission approved the agreement as recommended by 
Mr. Klaboe. 


Attention was given to Supplemental Agreement No. 3 with 
the Oregon Graduate Center for Study and Research extending the com- 
pletion date of Supplemental Agreement No. 2 to April 1, 1975. 

Mr. Klaboe stated that this study is to determine the relative con- 
tribution of transportation sources to the ambient air concentrations 
of gaseous and particulate pollutants. There would be no additional 
costs to the State and he recommended approval. The Commission 
accepted his recommendation. 


The Commission considered an agreement with CH2M-Hill, 
Inc. to prepare the final environmental impact statement and tech- 
nical appendix on the I-505 project in the City of Portland. 
Mr. Klaboe pointed out that there are not sufficient personnel at 
the present time within the Division to perform this study in a 
timely manner. The cost is $106,082.87 which will be funded from 
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(1) To the City of Ashland for purchase and installa- 
tion of two visual approach slope indicators. 
Total cost of project is $2,354.95 with the 
amount of the grant $1,000. 


(2) To the City of Roseburg an amount not to exceed 
$17,720 which is 50% of the cost of slurry 
sealing the pavement on the runway, taxiway and 
aircraft parking areas, and painting the required 
markings on these areas. 


(3) To the City of La Grande an amount not to exceed 
$1,583 as one-half of the local sponsor's share 
of an environmental impact study for the La Grande 
Municipal Airport. The total cost of the study 
is $9,500 with the Federal Aviation Administration 
furnishing $6,333. Also an amount not to exceed 
$28,072 for an Airport Development Aid Program 
project with a total cost of $341,100. The 
Federal Aviation Administration will participate 
in an amount of $284,072 and the City will match 
the amount of this request. Total funds requested 
by the City are $29,655. 


rr 


MASS TRANSIT DIVISION 


Upon the recommendation of Mr. Moore, the Commission 
approved the procedures now being followed by the Mass Transit Divi- 
sion concerning applications for the Rural Highway Public Transpor- 
tation Demonstration Program. (Copies of the procedures were mailed 
to the Commission for review on May 23, 1975. Copy on file in the 
Commission's files, Salem.) 


er—————— 


MOTOR VEHICLE DIVISION 


No report. 


DEPARTMENT OF TRANSPORTATION 
Director's Report - Mr. Baldwin 


The Commission set Monday, June 30, 1975, as the date for 
the next regular meeting. 
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The Commission considered approving the guidelines for 
implementing the Off System Roads Program as established in the 
1974 amendments to the 1973 Highway Act. Mr. Klaboe said that this 
provides that funds may be expended for improvements on roads that 
are not on any Federal Aid System and are located in a rural area 
under the jurisdiction of and maintained by a public authority. 
Oregon's fiscal 1976 apportionment for this new system is $4,678,615. 
In consulting with staff representatives of the League of Oregon 
Cities and the Association of Oregon Counties, the Division has 
developed suggested interim guidelines for expenditure of these 
funds under this program. Upon his recommendation, the Commission 
approved the procedural guidelines. (Copy of Guidelines on file in 
the Commission's files, Salem.) 


The Commission considered assisting Tri-Met in the Portland 
Metropolitan area for construction of a temporary transit bus service 
and storage facility within the I-205-Mt. Hood Highway Interchange 
in Portland (I-205 at Powell Boulevard). Mr. Klaboe said this 
would cover the construction of a 100' x 320' maintenance service 
building, paving of bus parking area, security fencing, illumination 
and landscaping. He indicated this will be a nonhighway public mass 
transit project which will use General Funds in lieu of Federal Aid 
Urban System Funds. Oregon's Urban System funds will be reduced by 


$1,731,900 and the project will be developed with General Funds 
under trban Mass Transit Administration Capital Grant procedures. 


Following Mr. Klaboe's favorable recommendation, the Commission 
approved the project. 

Attention was given to an agreement with the City of 
Roseburg and Kaiser Aetna covering installation of a traffic signal 
on the Oakland-Shady Highway (North Stephens Street) at the Kaiser 
Aetna Shopping Center in Roseburg. Mr. Klaboe stated that the 
agreement provides that the State will do the work with its own 
forces. The estimated cost of the project is $28,000 which will be 
paid by Kaiser Aetna. After completion of the project the State 
will maintain the signals and the City will pay for all power con- 
sumed. The Commission approved the agreement as recommended by 
Mr. Klaboe and authorized him to sign it. 


AERONAUTICS DIVISION 


Mr. Burket reported that a public hearing is scheduled 
for June 23, 1975, on the adoption of Temporary Administrative Rule 1 
OTC 52 as a permanent rule concerning financial aid to municipalities 
program rules and procedures. 


Following Mr. Burket's recommendation, the Commission 
approved requests for financial aid to municipalities grants as 


follows: 


(continued on page 982) 
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A petition was submitted by Mr. Blake signed by 115 indi- 
viduals which states "We the undersigned property owners and/or 
residents and/or operators in North Marion County do hereby wish to 
express our belief that the revised Willamette River Greenway plan 
is unacceptable and unworkable because of its many flaws, its viola- 
tion of the LCDC rules and their guidelines 2, 3, and 4 and its lack 
of consideration of the river, its banks and the communities along 
them. We, in our opinion, do believe that the understandings of 
December 11 and 12, 1974, did make a much better plan if carried 
out to its completion but find the revised plan is completely unac- 
ceptable in its present form." 


Bob Potter said it has been the Staff's position from the 
beginning that the Division is not producing a second or alternate 
plan but simply continuing the refinement of the preliminary draft 
published last November. Both books must be studied together if the 
proposed plan is to be understood. 


Mrs. Liz VanLeeuwen of Halsey stated the plan should have 
been approved by the Commission last fall. She stated that the 
three major changes from the first plan to the revised plan is 
change of the scenic easement concept, change in iocal jurisdiction 
and change in farm use definition. She indicated it was time for 
the Department of Transportation and the Green Rights Association 
to start working together and urged that the first plan be submitted 
to LCDC for approval. She stated if the revised plan was submitted 
to LCDC, this would destroy the faith of the public and many 
legislators. 


Mrs. Roy Hathaway of Corvallis referred to page 35 of the 
plan of which her farm land is colored as an area of critical con- 
cern described as being public use potential. She said she objects 
to her farm being designated as such. Mrs. Hathaway presented pic- 
tures which shows her land as being farmed. She said most of 
Centennial Island has been farmed for more than 15 years. She also 
presented maps showing the middle channel of the Willamette and 
adjacent land. (Pictures and maps on file in Commission's files.) 
(See page 986 for additional speaker concerning the WRG plan.) 


There was considerable discussion between the Commission and 
the Chief Counsel. Chairman Jackson informed the group the Commis- 
sion would defer action on this matter until after lunch. 


A delegation of approximately 25 people from Newport and 
Lincoln County appeared before the Commission concerning improve- 
ment to Highway 20 between Newport and Corvallis. (Representative 
Max Rijken was unable to be present as he was called out of town.) 


Mel Preisz, President, US 20 Association, thanked the 


Commission for the Wren Junction-Gellatly Canyon and Gellatly Canyon- 
Blodgett Section projects now under construction. He requested the 
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Representative Jack Sumner representing the Estacada area 
appeared before the Commission concerning Highway 224 between Eagle 
Creek and Clackamas in Clackamas County. Representative Sumner 
urged improvement of this curvy, narrow, heavily traveled highway. 
He then introduced Mr. Terry McCauley, Estacada Chamber of Commerce. 
(There were approximatley 20 other people present from the Estacada 
area.) He said the population has increased in the Estacada and 
Eagle Creek areas and the highway is being used more and more by 
commuters and for recreational purposes. He suggested a corridor 
from Rock Creek towards Damascus then southeasterly to the Eagle 
Creek area. Chairman Jackson informed the delegation that the Com- 
mission is aware of the need for improvement of this highway and 
would investigate the route suggested. The improvement of this 
highway is dependent on the availability of funds. Mr. McCauley 
presented copies of his report to the Commission. (Copy on file 
in Commission's files, Salem.) 


Mr. Andy Nasburg, Chairman of the East-West Highway Com- 
mittee, and others were present. Mr. Nasburg stated their committee 
has studied the Six-Year Construction Plan and notes that the projects 
on Highway 42 between Remote and Muns Creek are included. He 
indicated the Committee recognizes there are a number of deficient 
miles on this highway that need upgrading, but this section is the 
worst portion. He suggested that the next most important project 
is the China Marsh-Coquille re-route section. Mr. Nasburg commended 
the Commission for adopting the plan. He said their group will con- 
tinue to provide public input at future hearings. 


A delegation came before the Commission concerning the 
Willamette River Greenway plan. John Blake, Acting Chairman, Green 
Rights Association of Gervais, stated he operates the Beaver Island 
farm at Wheatland Ferry. A group of landowners along the river have 
formed an association to distribute factual information so they 
could understand and participate in the development of the Greenway. 
He indicated individuals in their association spent many hours of 
input to help develop the Greenway which all of the landowners could 
live with. 


Mr. Blake mentioned it was the groups understanding the 
end product was to be a large preliminary plan book and some addi- 
tional input might be added by city and county officials as a result 
of the last special meeting. He said it was their understanding 
that the Parks staff made some modification of the preliminary plan 
which is being submitted to the Commission today for submission to 
the LCDC. The question is what authority was the plan revised? 


(continued on page 984) 
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Mr. Bob Wilkins, President of Pacific City Chamber of 
Commerce, requested that the hang gliders be allowed to use the 
south side of Cape Kiwanda as it would be a good tourist attraction. 
He mentioned a letter from Representative Paul Hanneman also favoring 
the use of the south side by hang gliders. (Letter on file in Com- 
mission's files.) 


Mr. Talbot informed the delegation that the proposed rules 
to allow hang gliding at Cape Kiwanda will be considered by the 
Commission at their next meeting. 


Chairman Jackson recessed the meeting at 12:30 p.m. for 
lunch. 


“ye Chairman reconvened the meeting at 1:45 p.m. and called 
on several ,2ople that did not have an opportunity to speak at the 
morning session. 


Highway 20 Delegation: 


Mr. Jack Postle, Lincoln County Commissioner, mentioned 
that there are 35 State Parks in Lincoln County not counting parcels 
of State property for future parks. The County is in favor of these 
parks as they do bring in tourists. At the present time, Lincoln 
County's population is 26,000. In the summer the population increases 
between 200 and 300,000. There is need to have a better highway 
between Newport and Philomath. 


Gene Magee, Executive Director of the Oregon Coast Associ- 
ation, stated several years ago their group moved their top priority 
from the improvement of Highway 101 to the improvement of connecting 
links from the valley to the coast. The Association requests that 
all of these east-west highways be placed as high as possible on the 
State's priority list. 


Matt Spellman of Newport also asked improvement of Highway 
20. 


Willamette River Greenway Plan Delegation: 


Ron Blodgett of Wilsonville requested the Commission not 
accept the small revised version of the Willamette Greenway plan. 
He suggested the original plan be sent to the LCDC or instruct the 
State Parks staff to work with a group of citizens to iron out the 
problem areas in the revised edition before the Commission takes 
any action. He felt that the revised plan violates ORS 390.318 in 
that it had not been presented to the local units of government 
that have lands along the Willamette River. 


Chairman Jackson stated the Willamette River Greenway 
responsibility was placed in the Department of Transportation by an 
act of Legislature. This matter has been gone over many times 
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Commission to reinstate the Coast Range Summit to Burnt Woods Sec- 
tion on the Six-Year Construction Program. He mentioned that the 
Georgia~Pacific Corporation of Toledo has a large installation and 
is shipping 10-12,000 loads of chips over Highway 20 each year and 
with their new paper machine, trucking will increase. It's almost 
certain that the Northwest Natural Gas Company will install a lique- 
fied natural gas plant in the Newport area which will generate addi- 
tional traffic on this highway. He pointed out several dangerous 
curves, especially Cline Mountain as being one of the worst sections. 


He read a letter from Donald Davis, City Manager of Newport, 
to the Department of Transportation. The letter pointed out that 
it's an economic necessity for the Newport area that the reconstruc- 
tion of US20 between the Willamette Valley and Newport be kept on an 
accelerated schedule until the remaining 30 miles of highway is 
brought up to modern highway standards. 


Mr. Preisz suggested that the Division construct pullout 
areas for the safety of the motoring public. (See page 986 for 
additional speakers.) Chairman Jackson acknowledged the need for 
improvement of this highway and he indicated that funding is the 
big problem. 


A delegation from the Chambers of Commerce of Tillamook 
County and Pacific City and the Hang Gliders Association appeared 
before the Commission regarding hang gliding. Mr. Jack Madison 
introduced Mr. John Bamford, President of Oregon Hang Gliders. 
Mr. Bamford mentioned that they want to establish a better line of 
communication into their Association and the Department of Transpor- 
tation to better solve their flying site needs. National membership 
in the Association has grown from 118 in 1972 to approximately 
20,000. The growth rate is estimated at 1,000 per month. He said 
their group has been unable to find a suitable site which property 
owners and officials will allow flying. The Association has had 
fine cooperation from the Department cf Transportation and the Parks 
Branch concerning usage of Cape Kiwanda. However, the usage of 
Cape Kiwanda in the rules and regulations that have been presented 
for the Cape are acting as a temporary hindrance to the growth of 
the sport. He estimated that there are 700 hang glider owners in 
the State at this time. The safety record has been fairly good but 
the present growth rate without cooperation and direct line of com- 
munication with the State, it is felt the lives of potential hang 
gliders coming into the sport will be in danger. 


Dick Wade, Accident Prevention Chairman of the Associa- 
tion, said Cape Kiwanda is the number 1 basic flying site in the 
State, especially for beginners. In order to prevent accidents 
there is a need to direct the people to other locations for safe 
flying. The Association has looked at a location which would be 
good for the intermediate and advanced flyers located on the south 
side of Netarts Bay. This site would take the influx of flyers 
that are accumulating at Cape Kiwanda. 


(continued on page 986) 
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REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
et, tan Pidiect Gellatly Summit-Wren Section 
(Contract No. 8156) 

Type of Work __2.06 Miles Grading & Paving Fa. proj No. __RF_222009 _ 
County ____ Benton. Highway__Corvallis-Newport = 

Corvallis Sand & Gravel and 
No, of Bidders __._ 4s Low Bidder__McNesby & Aubry a 
Low Bid s_817,483 ++ 2 


Engineer's Recommendation Award to low bidder as soon as approval of 
FHWA is received, 


No _2 Project ___Bullards Bridge = 7 Sa RS eS aN 
Type of Work ____ Maintenance Painting_ Se 
County __ _Co = Pen ca _. Hiqhway __ Oregon Coast ees: 


No. of Bidders___ ss Low Bidder _ 


OL ft eee, | 


: Engineer's Recommendations PROJECT WITHDRAWN 


No. ed Project Douglas County Line-Hauser Section iin a 
(Contract No. 8157) 


Type of Work____8,99 Miles of Paving FA. Proj. No._RF_OOSOQ] 
County ___COOS Se Highway___Oregon Coast Se 
No. of Bidders 4 Low Bidder Johnson_ Rock Products t Inc, 


Low Bd $_O86,001.25 


Engineer's Recommendations, Award to low bidder as soon as approval of the 
FHWA is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


within the Department with the Commission, legal staff and with those 
at the Legislative level who have been the leaders in the develop- 
ment of this plan through the Legislature. The Commission will 

look into this matter and will make a final decision at the June 
meeting of the Commission. 


Chairman Jackson adjourned the meeting at 2:05 p.m. 


4 ON Fg ek 


Commission Services 
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No, 4 Prot. Jacksonville-Medford Bikeway : 
(Contract No. 8158) 

Type of Work __ 4.1 Miles Grading & Paving FA. Proj. No. _____=- 

County __ Jackson > Highway__Jacksonville Mighway _ 


No. of Bidders ____4__ Low Bidder__Tru=Mix Construction : 


Low Bid S_ 122,611] a 


Engineer's Recommendation Award to low bidder. 


No.__3_____ Project _ Ford Lane - The Dalles/California Hwy 8159) — 
Type of Work ___4.39 Miles Grading & Paving PA. Piel: Ne. 
Couny.__Yefferson Highway__ Culver | 

No. of Bidders__11 se LowBidder__R. L. Coats Et er a 
Low Bid $243,310.00 _ 

Engineer's Recommendations Award to low bidder. 

No,__©____Project__Elk Creek Bridge ss (Contract No. 8160) 
Type of Work___0-10 Mile Grade , Pave & Structure ¢a Proj. No. ___ 

County a Oe _ Highway_McKenzie _ es ah 


No. of Bidders_____ 5 Low Bidder_Freedom Bridge 


Low Bid S$ __73_,475.00 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT Lf 
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No, .? Projet Succor Creek & Cow Creek Bridges — 
(Contract N 8161) 

Type of Work Structures _ ae = __F.A. Proj. No. RS—23-018(1)_ 

Cai a= IR oe ____. Highway Se ae 

hid: oil asters __ 3 Low Bidder__ROSS Bros. Construction, Inc. cin 5 ene 

Low Bid $_ 243,890.00 

Engineer's Recommendation 3 


Award to low bidder 


No.__8__ Project ____ Necanicum Highway Junction 7 Ee = 
(Contract No. 8162) 

Type of Work ____0.09 Mile Grading_& Paving FA. P-oy. N pabltceonceaceie 

County ___ Tillamook —__ Highway __Oregon Coast 


No. of Bidders. 3s Low Bidder ___C. ~De Gredvig _ . 


Low Bid $22,984.95 


Engineer's Recommendations Award to low bidder. 

No.9. Project Cherry Heights Rd.-Wright St. (The Dalles) 
(Contract No. 8163) 

Type.of Work. 2 EEC ERG EA, Proj. No. T=M=529001 

County Wasco a itigwey.Caty Street 


No. of Bidders___1) Low Bidder__Weaver Construction Co. 


Low Bid S 149,100.00 _ = 


Engineer's Recommendations Award to low bidder as soon as approval of the 


City of The Dalles and FHWA is received and the sum of $19,800.00 


is deposited by the city. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = 


diy 20. Peennct MPa 2,2-M.P._ 2.8 Section i 
(Contract No. 8164) 
Type of Work _ _0,60 Mile Grading if Paving... F.A. Proj. No. -RS_006001__ 


County __Yamhill Highway._.Salem-Dayton =. 


No. of Bidders _3 Low Bidder Cc. c. Mei $ei Co., J nec, 


Low Bid S_197,683.90 _ 


Engineer's Recommendation Award to low bidder. 


On April 17, 1975, I accepted the Administrator and State 

Highway Engineer's recommendations for award of the above 

: projects on which bids were received April 10, 1975, and 
authorized him to sign the contracts when conditions for 
the awards have been met. 
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SUBJECT: 


Attachment List: 


1) 
2) 
3) 
4) 
5) 


6) 


7) 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I approve all actions listed on the attachment 
hereto and report this action for your official records. 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated 
Authority 


6 Ghairman 
PO AON COMMISSION 


Options accepted (21) Report of April 25, 1975 
Public sale authorized (File 21491 and 24127) 
Public sale authorized (File 4810) 

Direct sale to Dave and Mary Law approved 
Agreement with City of Baker approved 


Agreement with Central Oregon Melical Services 
and St. Charles Medical Center approved 


Agreement with City of Scappoose approved 


CARO eR RN 


1) 


Number 


41498 
43328 
43576 
47468 
47873 
47899 
47916 
48140 
48158 
48451 
1-56.22 
1182.43 & 
1-182.49 
1-198. 24 


5-163.85 & 


5-164.10 
5-176.98 
9-15.28 
9-105.43 
16-3.20 
41-64.55 
41-68. 26 
7 signs 


Right of Way Report of April 25, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Consideration 
Browning, Daniel T. $ 1,500.00 
Robison, Allen W. & Barbara F. 500.00 
Super, Conald C. et al 6,364.00 
Richelieu & Company 9,500.00 
Leerssen, Walter & Marilou 8,125.00 
Cannon, W. A. 2,760.00 
McKay, Donald G. etal 14,700.00 
Capwell, George F. & Doris S. 6,000.00 
Dyke, Richard W. & Zeruiah A. 2,335.00 
Shoemaker, R. V. & Evelyn L. 1,100.00 
Capitol Mobil Home Industry 1,730.00 
Crumal, Richard 300.00 
Buswell Brothers Constr. Company 210.00 
Oliver, J. C. III 240.00 
Forrest, Orrin 72.00 
Peterson, Carl O. 300.00 
Bruno, Tony 450.00 
Propst, Elmer E. 55.00 
Miller, Charles 150.00 
Maxwell, Charles C. Jr. 150.00 
Texaco Inc. 3,180.00 
21 Transactions $ 59,721.00 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE (4.74. 30. / F725 
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2) 


3) 


4) 


5) 


6) 


7) 


Public sale of 8.28 acres + excess property on the Goshen- 
Divide Section of the Pacific Highway, Lane County, for a 
minimum consideration of $3,500.00. File 21491 & 24127. 
(See Real Property Resolution No. 675) 


Public sale of 1.06 acres + excess property on the Hood 
River-Dee Section of the Hood River Highway in Hood River 
County, for a minimum consideration of $1,150.00. File 4810. 
(See Real Property Resolution No. 676) 


Direct sale of 1 acre *+ excess property to Dave and Mary Law 
in the Madras-Deschutes Co. Line of the Culver Highway in 
Jefferson County for a minimum consideration of $200.00. 


Right of way Services Agreement with the City of Baker 
covering the Powder River Greenway in Baker County. 


Agreement with Central Oregon Medical Services and St. 
Charles Medical Center whereby the State lends space for 
communications facilities at its Pilot Butte site in 
Deschutes County to the second parties. A permanent agree- 
ment will be made when the second parties complete design of 
their communications network. (Maintenance Section) 


Letter-form agreement with City of Scappoose for installation 
of railroad crossing protection for Columbia Avenue at the 
Astoria Branch tracks of the Burlington Northern Railroad, 
Crossing 5A-019.90. This project is eligible for 90% Federal 
Aid funding under Section 230 of Title II, Highway Safety Act 
of 1973. Total estimated cost of the work is $45,000. City 
will provide the 10% ($4,500) matching funds. There will be 
no expense to State. (County-City Unit) 


APPROVED BY CHAIRMAN 
GLENN L. makaaerey 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Oregon Transporta Commission 


Attachment List: 
1) Options accepted (15) Report of May 2, 1975 


2) Agreement with City of Albany approved 


(1) 


Number 


42104 
43336 
48076 
48226 
48485 
48503 
1-282.66 & 
1-283.03 
6-403.77 
7-4.60 
9-44.41 
18-6.54 
39-43.27 
53=89.17 
63-17.23 
449-7.65 


Right of Way Report of May 2, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Consideration 
Hensley, Claude D. & Juanita $ 1,800.00 
Broadbent Community Church 130.00 
Frost, Jack & Edna 1,075.00 
Champion Intn'l. Corp. 15,600.00 
Jackson, W. L. & Audrey 4,790.00 
Knapp Ranches Incorp. 10.00 
Hedrick, Guy 2,400.00 
Skyline Farms Inc. 100.00 
Texaco, Inc. 220.00 
Underhill, Laurence 60.00 
Harris, Mitchell 90.00 
H. L. Robinson Company 300.00 
Confederated Tribes of Warm Springs 100.00 
Boyer, Orin 144.00 
Bokides, Theodore N. & Mary 50.00 


15 Transactions 


$ 26,869.00 


(2) Letter-form agreement with City of Albany for installation of a 
flashing beacon at the intersection of Fifth Avenue and Washington 


Street. This project is eligible for 90% Federal Aid Funding under 


Section 209 of Title II, Highway Safety Act of 1973. 


mated cost for the work is $4,500. 


($450) matching funds with no expense to State, 


7 


State Hory. Engr 


ATE ay ‘ENGINEER 
pate: 22.70.23... 
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APPROVED BY CHAIRMAN 


Total esti- 


The City will provide the 10% 
(County-City Unit) 


GLENN L. JACKSON 


DAT 


975 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


Mec - Proynet — Tongue. Point-Fern. HiLL Section inches “ch ie” aaa beedies 
(Contract No. 8183) 


Type of Work ____Grading and Paving F.A. Proj. No. F=RF-121(6 
County__ Clatsop. iuigy Columbia River 


a : 
Roy L. Houck Construction Co. 
No. of Bidders — ey Low Bidder__Si 


Low Bid s_721,213.00 _ 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


ae Project__Anlauf Intchge.-Elkhead Rd. Intchge. Section 


Contract No. 


Type of Work _ Gradin g » Paving and Signin Q_-_F.A. Proj. No. 1-5-3(100)155 
Couny______Douglas amy Satine eA 


Spencer & Son 
No. of a ee Low Bidder Vancouver, Washi ngton 


Low Bid $-22404,180. 30 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


ie 9 Seneca Rock Production 


P, 
Rae (Contract No. 8185) 

Type of Work Rock re Proj. No. beta 

County Harne Highoney. John Day-Burns 


Reid Bros. Trucking Co., Inc. 


No. of Siddot > Low Bidder__Prineyil i 


Low Bid s _ 46,750.00 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT a 
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No.4. Preyacr__Doherty Slide Rock Production  —s_—|_ 
. (Contract No. 8186) 


Type of Work Rock Production F.A, Proj. No, ee 
County Seana Highway Warner__ 


L. V. Anderson & Sons, Inc. 
No. of Bidders 6 Low Bidde__QMakridge 


Low Bid S 73 30,00 


Engineer's Recommendation: Award to low bidder, 


no...2 Project__ McKenzie River-Willamette River Section 

. (Contract No. 8187) 
Type of Work Grading, Barrier and Signing Fa. Proj. No. I-5-4(8]1 193 
County | ee Highway oo. ee a 


Apex Fence Co., Inc. 


No. of Biaders__ © tow Bidder —_______Anderson, Cali oo 
Low Bia ¢ 837,207.50 


Engineer's Recommendations: AWatd to low bidder as soon as approval of the 
Federal Highway Administration is received, 


. 


No.6 Project __oPray Rock Production 
(Contract No. 8188) 


Type of Work_________Rock Production ogy Proj.No,. 


ee) — Se 
iy Mc D Corporation 
No. of Bidders__9 Low Bidder La Grande 


Low Bid § 59,620.00 


Engineer’s Recommendations: Aviard to low bidder. 


On May 5, 1975, I accepted the Administrator and 
State Highway Engineer's recommendations for award 
of the projects on which bids were received May 1, 
1975, and authorized him to sign the contracts when 
conditions for the awards have been met. 


ated this J.%& day of Wsag 1975 


Glenn L. Jacks 
- 998-OREGON TRANSP*® 
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REPORT OF CONFIRMATION. OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


OR: codemnoee 


1 proyact. Richland Rock Production —__ 


; (Contract No. 8165) 
Type of Work — __Rock Production = fA. Proj. No. we 


a ee... So Highway Bakeir-Co erfield 
No. of Bidders__© __ Low Bicor__E. H. Itschner Co. 
Low aig s56,000.00 


Engineer's Recommendation: Award to low bidder. 


No.__© __ Project__Oregon City-New Era Section 
: ; (Contract No. 8166) 


Type of Work Paving “__F.A, Proj. to, U-RF-132(13) 
Cia Clackamas iiahinns Pacific East 
No. of Bidders 3 Low Bidder__Clackamas Sand & Gravel, Inc. 


tow Bid s-449,180.00 


Engineer's Recommendations: Award to low bidder as soon as approval of FHWA 
is received. 


mE. Laeae Project —Astorin Ares Safety Project as —are7 ) 


Type of Work___Signing and I]lumination F.A. Proj, No, RUS=000S (4) 
Oregon Coast and 


Cons Clatsop Highway__Warrenton-Astoria 


No. of Bidders___4 __ Low Bidder Be ae | re es 
Low Bid s_48,744,00 


Engineer's Recommendations: Award to low bidder as soon as approval of FHWA 
is received. 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
DAT “at =. 
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No.4. -. Projoet — _Bul ] ards Bridge _ 


a 


rn Maintenance Painting F.A. Proj. No. -- 
County Coos Highway Oregon Coas 
ee t 


No. of Bidders___ 3 Low Bidder___ A=] Sandblasting & Steam 


Low Bid s_207,986.00 


Engineer's Recommendation: Reject all bids 


5 Fountain Slide Section 


ie tes Project 
(Contract No. 8169) 


Type of Work Grading, Paving and Warning System _.a. Proj. to. I-80!-2(53)47 


Canine Hood River Highway Columbia River 
seeneene > 


No. of Bidders___2 ow Bidder Roy L. Houck Construction Co. 


Low Bid s__924 928.00 


Engineer's Recommendations: Award to low bidder as soon as approval of FHWA 
is received. 


No.6 Projecr__Veneta-Middle Fork Coyote Creek Section 
(Contract No. 8170) 


Type of Work Grading and Paving F.A. Proj. No. 
eee Ak, piesa 
County Lane Highway Florence-Eugene 
peeaaaneee asc eettestugene 


No. of Bidders__3 Low Bidder Eugene Sand & Gravel, Inc, 


tow sigs 176,262.20 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. ;JACKSON 


pate _§ ete 7S 


- 1000 - 


tes A nly Pore dontcine tyes 9 


No.2. _ Preyoct_ Oregon Coast: Hwy. at West Devils Lake_Rd. Section__ 


Type of Work —_____ Grading and | Paving —— —______ F.A. Proj. No. San 
County Lincoln Highway Oregon Coast 
ae lll q 


No. of Bidders__2 Low pidder__Velam Contracting Corporation 
Low Bid s_23,905.00 


Engineer’s Recommendation: Reject all bids 


Project _Vale-Cairo Jct. Section 
(Contract No. 7 


Type of Work ___ Grading and Paving F.A. Proj. tia, _ RF-28(9) 
Couny Malheur ttigheny Central Oregon 

No. of Bidders S____LowBidder__J.C. Compton Company — 
Low Bid $526,338.75 


Engineer's Recommendations: Award to low bidder aS soon as approval of FHWA 
is received. 


No. 


No.9 ___ Project Pacific Hwy. E. U'xing-N. Columbia Blvd. Section 


Type of Work__Pavi ng. Guardrail, & Illumination _ F.A. Proj. No. 1=5-6(82)307 _ 


— “_ Multnomah Highway Pacific 
No. of Bidders 2 Low Bidder a? Jacobsen & Co... J nc. 
Low Bid $40,914.00 


Engineer's Recommendations: Reject all bids 
APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
vure_S'-g- 2S 
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ies Paar vera 


wo. 10 _ projocr Portland Area Signal Projects _ 
Type of Work _ Traffic Signal Installation F.A. Proj. No, HHS-000S(1)_ 


County —____ Multnomah Highway_____County Roads 


No. of Bidders Pie. See, Pe Bidder__Hansen Flectric Company eel 
Low Bid s_238, 850. 
Engineer's Recommendation: Award to low bidder as soon as approval of 


FHWA and Multnomah County is received and the 
sum Of $28,400.00 is deposited by County. 


tev) Project NeW. Park Ave.-l.W. 2nd Ave. (Portland) Section 


rading, Paving, Signals 


TypeofWork aNd Landscaping eg Pri tuo. T-5025 (23) 
FAU 0068 


Couny_____Hultnomah_ ______ttighway_-(Burnside Street) 
No. of Bidders__1___ Low Bidder__ Christenson Electric 


Low Bid $282,773.10 


Ie. 


Engineer's Est.S __ 211,120.00 . Above Eng. Est. = * 


Engineer's Recommendations: Reject all bids 


Nove Oak Crest Farm Section 


Project 
Contract No. 
Type of Work Grading and Paving F.A. Proj. No. _RS-252( 2 ) 
County Polk Highway Salem-Da y ton 


No. of Bidders__2 __ Low Bidder___ Salem Road & Driveway Co. 


Low Bid S$ 193,064. 50 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 


GLENN L._ JACKSON 
vate Se he Zd 


~ Contract No. S174) 


wo.—!3 > proc OPChard Drive-Washington St. (Dallas) Section 
7. EASA ee eet AER: ‘(Contract No. 8177) 


Type of Work Grading, Paving and Signals: FA. Proj. No, T-M-5009(3) 
County .. Highway Kings Val ley 


No. of Bidders 3 Low Bidder ——Morse Bros, Inc, 


Low Bid Ss. 206,440.50 


Engineer's Recommendation: Award to low bidder aS soon as approval is 
received from the City of Dallas and the FHWA 
the sum of $19,360.00 is deposited by City. 


No. 14 proiect__ll. Fk. Walla Walla River Br. Section : 
(Contract No. 8178) 


Type of Work __ Grading and Structure F.A. Proj. No, RS=30-115(1) 
County Umatilla FAS 30-115 


Highway 


No. of Bidders___8 tow Bidder Douglas S. Coats Construction 
Low Bid S-91,515,00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from Umatilla County and the sum of 
$11,700.00 is deposited by County. 


15 . Catherine Creek Section 
ti — (Contract No. 8179) 
Type of Work Grading and Paving FA. Proj. No. _HIIS-31-001 (1) 
County Union hina La Grande-Baker 
OM a _aie=baker 
No. of Bidders__5 Low Bidder__D Mc_D Corporation 


Low BidS_102,036.00 5 


Engineer's Recommendations: Award to low bidder as soon as approval of FHWA 
is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT - ot = 
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Wo. 16 _ projoct__SeW. Canterbury Lane-Tualatin River Section ——__ 
(Contract No. 8180) 


Type of Work Grading, Paving and Signals Fa. Proj. No, U=73(20) 
County cease eniegten Highway__ Paci fi c West 


No. of Bidders __2___ Low Bidder__Cascade Construction Company = 
Low Bid S_291.456,00 _ 


Engineer's Recommendation: Award to low bidder as soon as approval of 
FHWA is received. 


17 


tee. Project__'le Unit, Richmond Jct.-Girds Creek Rd. Section 


(Contract No. 8181) 
Type of Work _ Grading, Oiling and Structures _F.a. Proj ric. RS=306(3 


County - Wheeler Highway__9ervice Creek-llitchel] 


No. of Bidders__14 Low Bidder __D Mc_D Corporation 
Low Bid s—488,673.60 


Engineer's Recommendations: Award to low bidder. 


No._18 __ projece__FOSSil Rock Production 


: (Contract No. 8182) 
Type of Work____ Rock Production i Proj. No. = 


County Wheeler itatiney Shaniko-Fossil 
2nd : 
No. of Bidders 10 a R. J. Taggart Construction Co. 


7rd aids 47.400, 


Engineer's Recommendations: | LOW bidder will not accept award of more than 
one contract at this letting (see Job #1). 
Award to second low bidder. 


On May 2, 1975, I accepted the Administrator and State 
Highway Engineer's recommendations for award of the 
projects on which bids were received April 24, 1975, 

and authorized him to sign the contracts when conditions 
for the awards have been met. 


Glenn L. Jackgo Chairman 
PREGON TRANSPQRTATION COMMISSION 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith 

for the Commission, I approve all actions listed on the 
attachment hereto and report this action for your official 
records. 


Dated this |“ day of Wear, , 1975 


} 


~~ 


OREGON TRANS P@ ION COMMISSION 


Attachment List: 
1) Options accepted (19) Report of May 9, 1975 


2) Agreement with Southern Pacific Transportation 
Company approved 


> SERENE 


Fignt of Way Feport of May +, 1<7 


OPTIONS TO PURCHASE REAL PROPLF!»} 


Name 


burrougns, L. t.. & barpare 


Sagaberd, Nettie I 
koberts, Keit:. & Doris 
Lund, Dorothy L. 

City of brookings 
McCombs, David :. 
McConnell, koy & Snaro: 
Pierce, Marie }. 
kobertson, W. t.. & Arve 
Smitn, Everett . Lours.« 
Gutman, hichard «6 wottie 
Clifton, Hariey & “ar, 
Tillamoo! Count: 

wooa, Gale ! 

Iminell]’: Central leo: 
boise Cascade Co 
Jounson, Eldon " 


r: 
rT - 
» 


Consideratio 


} 
4 


e, 


1 
S 


3 
1 


7 


Alice Golden Antiuue Sno;: 


Prineville-Crour. Crambe: 
1% Transactic: 


2000.4 
Gree C 
2350.0 
2620. 
0.0 
» far ef! 
2 735.0 
98° .C 
93.7 
2400 ’ 
565.9 
130.06 
0O.0f 
“65.0 


(2) Agreement with the Southern Pacific Transportation 
Company calling for the installation of grade crossing 
protection devices at the Southern Pacific West Side 
Branch crossing of §.W. Western Ave. @ 6th St. in 


the City of Corvallis. 


Section 203, Title II funds, 10% 
between the City of Corvallis and the State dated 


September 30, 1974. 


as per agreement 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 


pare_ 5 -/a- 745 


To be tinance 90% by Federal 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
—_——— UE ELE? 


aE Ee AUTHORITY 


No.1. prey Paulina Rock roduction 
Type of Work ____Rock Production _ 


Crook 


: County ee Highway Pauli e_. 


No. of Bidders Low Bidder 


Da a 


Engineer's Recommendation (PROS Fo 7 \f 


No. 


2 Proiect__Elkliead Rd. Intchge.-Rice Hill Intchge. Section__ 
(Contract No. 8189) 
Type of Work —Grading, Paying and Signing ¥£ )) 


__ FA. Proj. Mo 1-9-3(99)148 & 
County Vouglas Highway. es li) ee 
S. U. Spencer & Son 
No. of Bidders__ 6 Low Uiieer___ Vancouver, Mashington cnnennianaianioeaiis 
7 y 7 C 
Low bid ¢_2018,223.75 
Engineer's Recommeniations: Award to low bidder as Soon aS approval of the 
Federal Highway Administration is received. 
No. 3 Project Glendale Jct.-!i. Wolf Creek Intchge. Section P 
(Contract No. 81590) 
Type of work_Paving, Guardrail and Signing _, , 1 No. 1-5-2 (81) 77 
County Vouglas_and Josephine a ee Ei) ha 
Peter Kiewit Sons' Co. 
No. of @idders 3 low Bidder______—_— Vancouver, Washington, —s aa 
Low Bid S 1,399,384.00 
Engineer's Recommendations, Award to low bidder as soon as approval of the 
Federal Highway Administration is received 


APPRUVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT -4(35- 


ee, a Cecil Rock Production _ (Contract No. 8191) 


Type of Work — _Rock Production i ek: Gis. 
County Gi] ]iam_and Morroy Hobvey_._- Heppner 
prs R. Je Taggart Wo) aora gee Co., Inc. 
No. of Bidders "SE Fas Low Bidder_ Salem he as oe aR ees 


Low Bid 548,424.00 


Engineer's Recommendation: Award to low bidder. 


ee? Project__itchell Point-East Hood River Intchge. Section _ 
(Contract No. 8192) 
Type of Work ___ Paving and Signing FA. Pro; to, 1=80H-2(57)57_ 


Hiren Columbia River 
Babler Bros., Inc. 
No. of Bidders__ 9 Low Bidder Portland 


2,895,068.50 


County Hood River 


Low Bid S 


Engineer's Recommendations’ Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


No.© project __Ne il Creek Section ____ (Contract No. 8193) _ 

Type of Work. Grading and Paving > i F_A. Proj. No EPS-I-5-1(78)] 0 

County Jackson ding a ot) 
HM. C. Lininger & Sons, Inc. 

No. of a a Low Bidder Medfo rd —— = 


Low ia § 475,371.00 


Engineer's Recommendations Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = =. 
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a = _ EMO STE Or str er aoge> m ” 


No.7 Proynecr Pleasant_Hill-Rattlesnake Rd, Section 
(Contract No. 8194) 
Type of Work Grading and Paving ee ee 
County Sees: ee Heghway . Wi lamette aia elated icaeiltliaaataae 
Wildish Construction Co. 
No. of Bidders wa (ee Low Bidder__ Eugene. 


Low Bid S 157,053.50 


Engineer's Recommendation: Award to low bidder. 


On May 13, 1975, I accepted the Administrator and 
State Highway Engineer's recommendations for award 
of the projects on which bids were received May 8, 
1975, and authorized him to sign the contracts when 
conditions for the awards have been met. 


Gienn L. Jackson, 


Oregon Transporta Commission 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. =< -2. 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and report 
this action for your official records. 


Da d this PU day of (Yann, » 1975 


Glenn L. Jacks 
OREGON TRANSPO 


COMMISSION 


Attachment List: 


1) Options accepted (18) Report of May 16, 1975 

2) Lease to Lane County approved 

3) Public sale authorized (Files 18313 and 18315) 

4) Construction agreement with Jackson County approved 

5) Agreement with Umatilla County approved 

6) Agreement with Polk County approved 

7) Letter-form agreement with City of Lake Oswego 
approved (SW Lower Boones Ferry Road at Newberg 
Branch tracks) 

8) Letter-form agreement with City of Lake Oswego 
approved (SW Lower Boones Ferry Road at Tillamook 
Branch tracks) 

9) Letter-form agreement with City of Eugene approved 

10) Agreement with Travel Information Council approved 
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De eee ns Sree 
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x 
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Right of Way Report of May 16, 1975 


(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
43330 Gilpatrick, Wayne H. & Karlyn $ 75.00 
45164 Hankins, Ronald B. & Rose 7,150.00 
48131 Chance, Cleo & Alice 250.00 
48371 Tanner, William F. & Sharon K. 120.00 
48372 Boren, George & Wanda 120.00 
48408 Kelley, Donald 60.00 
48439 Rhoades, Edward & Marcella 7,500.00 
48524 Anawalt, Clinton et al 75.00 
48527 Fadenrecht, Ronald R. & Rayla B. 200.00 
48565 Dentel, John R. et al 200.00 
48566 Ross, William E. et al 200.00 
1-179.58 Four Winds Motel Corporation 480.00 
1-181.79 West Winds Center 5,275.00 
4-253.62 Rodgers, James 50.00 
9-229.16 Davison, Donald M. 2,160.00 
41-19. 39 City of Prineville 60.00 
6 SR's National Advertising Company 1,400.00 
81 SR's National Advertising Company 3,637.00 
18 Transactions $ 29,112.00 


(2) Lease of 9.45 acres + to Lane County for 25 years at 
an annual charge of $300 of a material source on the 
Pleasant Hill-Lost Creek Section of the Willamette 
Highway in Lane County, File 12042 


(3) Public sale of 0.19 acres + excess property in the 
Medford-Phoenix Section of the Rogue Valley Highway 
in Jackson County for a minimum consideration of $250. 
This parcel was previously approved December 12, 1965 
for a sale of $1,245. Files 18313, 18315. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_.G = 20 - 2,5- 
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(5) 


(6) 


(7) 


(8) 


(9) 


(10) 


Construction agreement with Jackson County providing for realign- 
ment of the Poormans Creek Bridge Section of the Jacksonville 
Highway. The County agrees to cooperate in the adjustment of 
utilities and concurs with State's recommendations for road 
closures. Forest Creek County Road will be revised slightly to 
provide a safer connection to the highway. It is planned that 
1974 Bond Program funds will be used to finance construction of 
this project. (County-City Unit) 


Agreement with Umatilla County providing for State to remove snow 
from the Lehman Hot Springs County Road for approximately one mile 
after snow is removed from the adjacent state highway. Records to 


be kept of expenses incurred for reimbursement to State by County. 
(County-City Unit) 


Agreement with Polk County providing for construction of the Ritner 
Creek Bridge which rescinds an earlier agreement on Pedee-Ritner 
Creek Section no longer valid and provides for contribution by State 
of $15,000 toward relocation and repair of the existing covered 
bridge for recreational purposes by County. (County-City Urit) 
(Kings Valley Highway) 

Letter-form agreement with the City of Lake Oswego for installation 
of railroad crossing protection for SW Lower Boones Ferry Road at 
the Newberg Branch tracks of the Southern Pacific Transportation 
Company, Crossing P-763.60. This project is eligible for 90% 
Federal Aid funding under Section 203 of Title II, Highway Safety 
Act ef 1973. Total estimated cost for the work is $48,000. City 
will provide the 10% ($4,800) matching funds with no expense to 
State. (County-City Unit) 


Letter-form agreement with the City of Lake Oswego for installation 
of railroad crossing protection for SW Lower Boones Ferry Road at 
the Tillamook Branch tracks of the Southern Pacific Transportation 
Company, Crossing FD-747.90. This project is eligible for 90% 
Federal Aid funding under Section 203 of Title II, Highway Safety 
Act of 1973. Total estimated cost for the work is $50,000. City 
will provide the 10% ($5,000) matching funds with no expense to 
State. (County-City Unit) 


Letter-form agreement with the City of Eugene for installation of 
railroad crossing protection for Roosevelt Blvd. at the Beaverton- 
Eugene Branch tracks of the Burlington Northern Railroad, Crossing 
No. 3E-140.40. This project is eligible for 90% Federal Aid funding 
under Section 203 of Title II, Highway Safety Act of 1973. Total 
estimated cost for the work is $55,000. City will provide the 10% 


($5,500) matching funds with no expense to State. (County-City Unit) 


Agreement with the Travel Information Council providing for the 
repayment by the Council of funds previously advanced or to be 
advanced by the Highway Division for the installation of LOGO back- 
boards on the Interstate system and the installation of LOGO's on 
those backboards. The agreement provides that the Council will pay 
all monies to be borrowed after the date of this agreement no later 
than July 1, 1977, and if funds are available, to also pay back 


monies already advanced by the same date. (Legal Division) 
; 
ite APPROVED BY CHAIRMAN 


. Stote Hery, Engr 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 


NO REPORT 


NOT APPLICABLE 
NO VICE CHAIRMAN AT THIS TIME 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


9) 


Oregon City-New Era Section of Pacific Highway East in 
Clackamas County. Bids received April 24, 1975. Contract 
No. 8166 awarded May 5, 1975, to Clackamas Sand & Gravel, 
Inc., Oregon City, at $449,180. 


Astoria Area Safety Project on the Oregon Coast and 
Warrenton-Astoria Highways in Clatsop County. Bids re- 
ceived April 24, 1975. Contract No. 8167 awarded May 2, 
1975, to Laneguard, Inc., Cornelius, at $48,744. 


Fountain Slide Section of the Columbia River Highway in 

Hood River County. Bids received April 24, 1975. Contract 

No. 8169 awarded May 2, 1975, to Roy L. Houck Construction Co., 
Salem, at $924,928. 


Vale-Cairo Junction Section of the Central Oregon Highway in 
Malheur County. Bids received April 24, 1975. Contract 

No. 8172 awarded May 2, 1975, to J. C. Compton Company, 
McMinnville, at $526,338.75. 


Portland Area Signal Projects in Multnomah County. Bids 
received April 24, 1975. Contract No. 8174 awarded May 2, 
1975, to Hansen Electric Company, Coos Bay, at $238,850. 


Orchard Drive-Washington Street (Dallas) Section of the Kings 
Valley Highway in Polk County. Bids received April 24, 1975. 
Contract No. 8177 awarded May 12, 1975, to Morse Bros., Inc., 
Lebanon, at $206,440.50. 


Catherine Creek Section of the La Grande-Baker Highway in 
Union County. Bids received April 24, 1975. Contract 

No. 8179 awarded May 2, 1975, to D McD Corporation, La Grande, 
at $102,036. 


S.W. Canterbury Lane-Tualatin River Section of Pacific Highway 
West in Washington County. Bids received April 24, 1975. 
Contract No. 8180 awarded May 2, 1975, to Cascade Construc- 
tion Company, Inc., Portland, at $291,456. 


Tongue Point-Fern Hill Section of the Columbia River Highway 

in Clatsop County. Bids received May 1, 1975. Contract 

No. 8183 awarded May 5, 1975, to Roy L. Houck Construction Co., 
Salem, at $721,213. 
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11) 


12) 


13) 


14) 


15) 


16) 


17) 


18) 


19) 


Anlauf Interchange-Elkhead Road Interchange Section of the 
Pacific Highway in Douglas County. Bids received May l, 
1975. Contract No. 8184 awarded May 5, 1975, to 

S. D. Spencer & Son, Vancouver, Washington, at $2,404,180.30. 


McKenzie River-Willamette River Section of the Pacific 
Highway in Lane County. Bids received May 1, 1975. 
Contract No. 8187 awarded May 5, 1975, to Apex Fence Co., 
Inc., Anderson, California, at $537,207.50. 


Elkhead Road Interchange-Rice Hill Interchange Section of 

the Pacific Highway in Douglas County. Bids received May 8, 
1975. Contract No. 8189 awarded May 15, 1975, to 

S. D. Spencer & Son, Vancouver, Washington, at $1,618,223.75. 


Glendale Junction-North Wolf Creek Interchange Section of 
the Pacific Highway in Douglas and Josephine Counties. Bids 
received May 8, 1975. Contract No. 8190 awarded May 15, 


1975, to Peter Kiewit Sons' Co., Vancouver, Washington, at 
$1,399,384. 


Mitchell Point-East Hood River Interchange Section of the 
Columbia River Highway in Hood River County. Bids received 
May 8, 1975. Contract No. 8192 awarded May 15, 1975, to 
Babler Bros., Inc., Portland, at $2,895 ,068.50. 


Neil Creek Section of the Pacific Highway in Jackson County. 
Bids received May 8, 1975. Contract No. 8193 awarded May 15, 
1975, to M. C. Lininger & Sons, Inc., Medford, at $475,371. 


N. Fork Walla Walla River Bridge Section, FAS 30-115, (North 
Fork Road) in Umatilla County. Bids received April 24, 
1975. Contract No. 8178 awarded May 21, 1975, to Douglas S. 
Coats Construction, Bend, at $91,515. 


Sage Hen Hill-Hines Section of the Central Oregon Highway 

in Harney County. Bids received May 15, 1975. Contract 

No. 8197 awarded May 23, 1975, to Robert H. O'Hair and 

O'Hair Construction Co., Mt. Shasta, California, at $1,363,416. 
Siskiyou Safety Rest Area in Jackson County. Bids received 
May 15, 1975. Contract No. 8198 awarded May 23, 1975, to 

Paul Brothers, Inc., Portland, at $372,038.50. 


N. Wolf Creek Interchange-Sunny Valley Interchange Section 
of the Pacific Highway in Josephine County. Bids received 
May 15, 1975. Contract No. 8199 awarded May 23, 1975, to 

J. C. Compton Company, McMinnville, at $1,561,535.15. 


/ 
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Traffic signal installation in Salem at Union Street, 
N. E., on the Pacific Highway East in Marion County. 
Bids received May 15, 1975. Contract No. 8200 
awarded May 23, 1975, to L. K. Comstock and Company, 
Im, Albany, at $17,974. 


St. Johns Bridge-N.W. 3lst Avenue (Portland) Section 
of Columbia River Highway in Multnomah County. Bids 
received May 15, 1975. Contract No. 8201 awarded 
May 23, 1975, to Cascade Construction Company, Inc., 
Portland, at $319,500. 


M.P. 102.0-Otis Jct. Section of the Oregon Coast and 
Salmon River Highways in Tillamook and Lincoln Counties. 
Bids received May 15, 1975. Contract No. 8202 awarded 
May 23, 1975, to Coral Corporation, Gladstone, at 
$112,656. 


Fifteenmile Creek-Celilo Section of Columbia River 
Highway in Wasco County. Bids received May 15, 1975. 
Contract No. 8203 awarded May 23, 1975, to Babler Bros., 
Inc., Portland, at $1,979,206. 


F. B/ Klaboe 
Administrator and State Highway Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


G. D. Dennis & Sons, 
Inc. 
No. 8074 


Granite Construction 
Company 
No. 7748 


Roy L. Houck Construc- 
tion Company 
No. 8052 


Hamilton Electric, Inc. 


No. 7983 


Aichele Landscaping, 
Inc. 
No. 7915 


G. D. Dennis & Sons, 
Inc. 
No. 8087 


Ross Bros. Construc- 
tion, Inc. 
No. 7799 


D Mc D Corp. 
No. 8077 


F. G. Scott Construc- 
tion Co. 
No. 8082 


Ontario Asphalt Paving 
Company 
No. 8002 


Acceptance 
Section and Highway Date 


M.P. 34.5 Slide, Nehalem April 24, 1975 
Highway, Clatsop County 


S.E. Foster Rd.-S.E. Causey April 24, 1975 
Ave., East Portland Freeway, 
Multnomah & Clackamas Counties 


S. Fork Clackamas River-Bull April 24, 
Creek, Clackamas Highway, 
Clackamas County 


Marine Drive @ Columbia Ave. April 3c, 
@ Bond St. (Astoria), Colum- 

bia River Highway, Clatsop 

County 


N.E. 122nd Avenue Inter- April 30, 
change, Columbia River High- 
way, Muitnomah County 


M.P. 1.27 Slide, FAS 567, May 1, 1975 
Columbia County 


Park St.-Pacific Highway May 5, 1975 


(Ashland), Green Springs 


Highway, Jackson County 


Rock Creek Section, FAS 422 May 7, 
& 446, Gilliam County 


Fremont Bridge, Stadium May 7, 
Freeway, Multnomah County 


Whiskey Creek (Perry Johnson) May 7, 
Bridge, FAS 487, Wallowa 
County 


Murphy Pacific 
Enterprises 
No. 7276 (Main Contract) 


L. K. Comstock & Co., 
Inc. 
No. 7967 


Fred H. Slate Co. 
No. 7867 


Coral Corp. 
No. 7964 


Workman Contractors, 
Inc. 
No. 8005 


Ontario Asphalt Paving 
Company 
No. 8071 


J. C. Compton Company 
No. 7680 


May 28, 1975 


Fremont Bridge, Stadium Free- 


way, Multnomah County 


Santiam Hwy. & Waverly Dr. 
(Albany), Santiam Highway, 
Linn County 


Cape Arago Hwy.-Woodland Dr. 


Empire-Coos Bay Highway 
Coos County 


McKenzie River-Sutherlin, 
Pacific Highway, Lane and 
Douglas Counties 


McKay Creek Bridge, FAS 401 
Crook County 


Bear Creek, FAS-32-100, 
Wallowa County 


Meacham-Hilgard, Old Oregon 
Trail, Umatilla & Union 
Counties 


eee and State Highway Engineer 


May 


May 


May 


May < 


May 


May 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated 
Authority (Confirmation) 


By your duly adopted delegation order, you 
authorized me in my official capacity to exercise certain 
authority on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, I approved the following action 
and report this action for your official records. 


On April 25, 1975, I approved the attached 
signing plan for closing of the center lane 
on the W. Marquam Bridge-N. Tigard Inter- 
change Section of the Pacific Highway in 
Multnomah County. 


Dated this & day of fray: 1975 


and State Highway Engineer 
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May 28, 1975 


Oregon Transportation Commission 


Reports of Actions Taken Under Delegated Authority 


On Behalf of the Commission and under its authority delegated 
to me to approve and execute indentures of access, I approved and 
signed the following: 


File 39837, 39838 - Weekly 

Grey Creek-N. Fork Coquille R. Section 
Coos Bay-Roseburg Highway, Coos County 
Approved April 24, 1975. 


File 40682, L5533 - Owens 
Brownsboro-Hanley Ranch Section 

Lake of the woods Highway, Jackson County 
Affidavit to put change in records 
Approved May 9, 1975 


File 44981 - Dress 

Patterson Ave.-Klamath Falls-Malin Hwy. Section 
Klamath Falls-Lakeview Highway, Klamath County 
Approved May 16, 1975 


(Signature) 


Administrator & State Highway Engineer 
(Title) 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 
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May 15, 1975 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in my 
official capacity to dispose of personal property in behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I report 
this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 9 $17,490.00 
Land Sales 6 13,020.00 
Timber Sales 4 9,310.97 
Rent Revenues - April 1975 59,722.27 

Total ; $99,543.24 


Sigtiatu 


Right of Way Engineer 


TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 
By duly adopted delegation order you authorized me in my 

official capacity to exercise certain authority on behalf of the 

Oregon Transportation Commission. Pursuant to that authority and 

acting in accordance therewith for the Commission, I report the 

following for your official records: 


On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved mak- 
ing the following: 


BOARDMAN SAFETY REST AREA, COLUMBIA RIVER —- MORROW COUNTY 
R-47800 - Wanda Marie Eades et al. 7.2 acres for 
Rest Area. Offer $5,400.00. 


DESCHUTES RIVER SCENIC WATERWAY - SHERMAN COUNTY 


R-48143 - John 0. Hilderbrand et ux. 3.0 acres for 
a Scenic Waterway. Offer $8,000.00. 


DRAIN-ANLAUF SECTION, UMPQUA HIGHWAY - DOUGLAS COUNTY 


R-41971 - C. D. Swearingen et al. 0.12 acre for 
Right of Way purposes. Offer $1,100.00. 

R-41972 - Eldon Robert Powell et ux. 2.75 acres for 
Right of Way purposes. Offer $8,700.00. 

R-41973 - Lester Hamacher et al. 1.37 acres for 
Right of Way purposes. Offer $1,400.00. 

R-41975 - Timothy V. Bass et ux. 0.3 acre for Right 
of Way purposes. Offer $950.00. 

R-42086 - Tom W. Cox et ux. 1.0 acre for Right of 
Way purposes. Offer $12,100.00 


OTIS INTERCHANGE-LINCOLN CITY SECTION, OREGON COAST 
HIGHWAY - LINCOLN COUNTY 


R-41498 - Julia C. Young et vir. Parcel 1: 0.09 acre 


for Right of Way purposes; Parcel 2: 0.01 acre for Right 
of Way purposes. Offer $4,150.00. 
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Report of Actions 


OTIS INTERCHANGE-LINCOLN CITY SECTION, OREGON COAST 


HIGHWAY - LINCOLN COUNTY (Cont.) 


R-41499 - Cleo M. Canoy et al. Parcel 1: 0.16 
acre for Right of Way purposes; Parcel 2: 0.01 acre 
for Right of Way purposes. Offer $3,950.00. 


PINE GROVE-WAPINITIA SECTION, WAPINITIA HIGHWAY- 
WASCO COUNTY 


R-48507 - Truman Scott Woodside et ux. 1.8 acres 
for Right of Way purposes. Offer $1,500.00. 


ROGUE RIVER SCENIC WATERWAY - JOSEPHINE COUNTY 


R-48285 - Harold B. McCord, et al. 9.3 acres 
for Scenic Strip purposes. Offer $18,600.00. 


VENETA-MIDDLE FORK, COYOTE CREEK SECTION, FLORENCE- 
EUGENE HIGHWAY - LANE COUNTY 


R-48340 - Frances Anne Hagg. 2,100 sq. ft. for 
Right of Way purposes. Offer $200.00. 

R-48341 - John Skillern et ux. 1,250 sq. ft. for 
Right of Way purposes. Offer $120.00. 

R-48343 - George A. Bray et ux. 1,250 sq. ft. for 
Right of Way purposes. Offer $240.00. 


Dated this 6th day of May, 1975. 


Re: Report of Offers Tendered - 14 
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Page 2 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant Offers Anpraisal Settlement 
Rex Kessinger $5,000 $14,750 $36,500 
(partial) 
L-7153 
R-44380 & 44381 
Section: Siletz River Bridge 
Highway: Oregon Coast 
County: Lincoln 
Approved by: Walter L. Barrie Date: May 13, 1975 
Gilman D. Duffy $3,350 $8,000 $11,000 
L-6885 
R-47260 
Section: Sanderson Bridge 
Highway: Albany-Lyons 
County: Linn 
Approved by: Walter L. Barrie Date: May 14, 1975 
J. A. West $ 120 $1,200 $ 2,000 
revised to 
L-6968 $1,200 


R-46047 


Section: North Tigard Interchange-Hubbard Interchange 
Highway: Pacific 

County: Washington 

Approved by: Walter L. Barrie Date: May 9, 1975 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Hliqhest Amount of 
Defendant Offers Anpraisal Settlement 
Bonita J. Balzhiser $ 50 Dismissed 
L-7118 
R-48167 
Section: Redmond-Bend 
Highway: The Dalles-California 
County: Deschutes 
Glenn Lee Hilyard $2,350 Dismissed 
L-6554 
R-44999 


Section: Patterson Street, Klamath Falls-Malin Junction 
Highway: Klamath Falls-Lakeview 
County: Klamath 


Don Kenyon $1,000 Dismissed 


L-6678 
R-45127 


Section: Patterson Street, Klamath Falls-Malin Junction 


Highway: Klamath Falls-Lakeview 
County: Klamath 


Martha Rapp $ 650 Dismissed 


L-7127 
R-441.49 


Section: N.E. 60th Avenue-N.E. Sandy Boulevard 
Highway: Northeast Portland 
County: Multnomah 


(The above cases were settled by the Right of Way Department. ) 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Plaintiff 


Nancy Grant 


L-7165 


U.S. District Court 


Disposed of by: 


ve fendant ae: 


Thomas Gaither 


L-7106 


Defendant ___ 


Gary Sund, 
et al. 


Settlement of $3,000.00. 


Injunction and 
damages - unlaw- 
ful employment 


practices 


Nemand of 
Cause of Action Plaintiff 


Order, 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Attorney Fees: $150.00 
County: 


Multnomah 


_Cause of Action 


Property Damage 
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Demands 
of 
Plaintiff 


$349.67 


Court Costs: 


Verdict 
or 


Judgment 
ont nen 


$349 .67 


$32.30 


Back Wages 
& Damages 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7191 Edgar D. Wize v. David C. Oliver, et al: In the purchase 
of property for Dexter Dam State Park the State also acquired a 

mortgage by assignment. There was a mortgage foreclosure suit al- 
ready filed and the State will dismiss the case without prejudice. 


L-7194 Ervin E. Johnson and Inez M. Johnson v. State of Oregon: 
This is a suit for declaratory decree to eliminate a use restirc- 
tion on land adjacent to highway right of way which was acquired 

in 1948. The plaintiff seeks a decree voiding the use restriction. 
The defense of the matter will be handled by the Attorney General's 
office. This case was filed in Lane County. 


L-7204 The Berman Corporation v. State of Oreqon: This is an in- 
verse condemnation in the amount of $20,342.97 for alleged taking 
of the plaintiff's use of highway and frontage road on the Garden 
Valley Road-Fairgrounds Road Section of I-5. The defense of the 


case will be handled by the Attorney General's office. 
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June 30, 1975 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meetins was made by press release to 


newspapers of general and local circ: 


Present were: 


Glenn L. Jackson, Chairman 
Robert L. Mitchell, Secret 
Tom Walsh, Member 

Michael P. Hollern, Member 
B. Gordon Coleman, Member 

George M. Baldwin, Directo 
Sam Haley, Deputy Director 
Mary Deits, Assistant Atto 
F. B. Klaboe, Adminisirato 
A. E. Jehnson, Deputy Stat 
ji. B. Boyd, Right of Wiy | 
David lalbot, State Pitks 

Paul Burket, Administrator 
Dennis Moore, Administrato 
Chester Ott, Administrator 
C. W. Head,.Supervisor, Co 


There were others present 
tation and representatives from the 


The Commission approved th 
of May 30, 1975. 


HIGHWAY DI 


A list of properties neede 
was presented by Mr. Boyd. He reque 
by resolution the necessity of said 
to which they are to be pul and to a 


with the owners of said? properties a5 


sideration, the Commisstion granted « 
ties if negotiations are not success 
demnation Resolution Now 2634," whic 
is made a part hereof and filed in t 


The Commission considered 
a connection for a County Road, known 
side of the Oregon Const Highway in 
of North Bend in Coos Comty. Mr. B 
standard road approach permit, 50 fe 
Station 49+32. Following his favora 
sion approved the request. 
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tlation throughout the State. 


of ‘Transportation 


and State Highway Engineer 


| ighway Fuginee! 


uperintepmoaent 
of Aeronaut ics 

ef Mass Transit 
of Motor Vehicles 


mission Services 


from the Department of Transpor- 


1ews media. 


> minutes of the regular meeting 
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| tor highways and other uses 
ted the Commission to declare 
rreperties for the public use 
ithorize him to attempt to ayree 
to price. \fter carefult con- 
ithority to eoudemn the proper 
ul and thereupon adopted "Con- 
1 resolution by this reference 
re Commission's files. 


1 request. from Coos County for 

is Kadora Prive, on the easterly 
he vicinity of Hauser north 

“yd mentioned that this is a 

‘t in width and located at 

»le recommendation, the Commis- 


a] 
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Grants Pass in Josephine County. Mr. Talbot mentioned that it is 
anticipated the Committee will meet at least three times within one 
year. Upon his favorable recommendation, the Commission approved 
expenses not to exceed $500. The Committee members are: 


Mr. John Gray Prof. Marion Dean Ross, Chairman 

Omark Industries Dept. of Art History 

Portland School of Architecture & Art History 
University of Oregon 

Mr. Robert Hull Eugene 

The Village Green 

Cottage Grove Senator Eugene Debbs Potts 


Grants Pass 
Mr. John Miele, Superintendent 
Oregon Caves National Monument Mr. P. M. Stephenson, Chairman 
Oregon Caves Salem 


Mr. Robertson Collins 
Medford 


Mr. Klaboe presented to the Commission copies of the 
proposed program for the dedication ceremonies marking the comple- 
tion of I-80N (Old Oregon Trail) on July 3, 1975. The ceremonies 
will be conducted at the Baker Valley Safety Rest Area in Baker 
County. 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Oregon Transportation Commission Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent Exhibit F 
Chief Counsel Exhibit G 


Consideration was given to establishing three mid-block 
crosswalks on the Santiam Highway in the City of Sweet Home in Linn 
County at the following locations: 


Between 10th and 12th Avenues 
Between 13th and 15th Avenues 
Between 15th and 18th Avenues 


Mr. Klaboe stated that repaving the section of the Santiam Highway 
on which these crosswalks are located will obliterate them. To 
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h / 


Mary Deits asked if there were any questions in connec- 
tion with the informational reports previously submitted to the 
Commission on cases tried, cases settled and institution of legal 
proceedings filed against the Department of Transportation since 
the last Commission meeting. There were no questions. (See Exhibit 
G on file in the Commission's files, Salem.) 


Mr. Talbot reported that the popularity of hang gliding 
has increased to the point that the Staff and Legal Counsel feel it 
is necessary to adopt some general rules for the operation of hang 
gliders in State Parks and to establish rules specific to hang 
gliding at Cape Kiwanda in Tillamook County. He stated that Cape 
Kiwanda State Park is considered the best learning area for begin- 
ning glider pilots due to the soft sand landing areas, high dune 
predictable and stable winds. The general rules pertaining to hang 
glider operation in the parks would close all State Park areas to 
hang gliding unless approved and designated by the Commission. 
Potential sites can be evaluated on a case-by-case basis. He indi- 
cated that the hang gliding rules and the Cape Kiwanda State Park 
hang gliders zones have been approved by the Oregon Hang Gliders 
Association, Following Mr. Talbot's recommendation, the Commission 
approved the temporary rules by adopting State Park Resolution No. 
38 which resolution by this reference is made a part hereof and 
filed in the Commission's files in Salem. (The temporary rules 
were filed with the Secretary of State on June 30, 1975, and were 
published in the Administrative Rule Bulletin on July 15, 1975. 
Notification of a hearing concerning the proposed adoption of hang 
gliding rules was set later for July 28, 1975, and also pub lished 
in the Secretary of State's bulletin on July 15, 1975.) (John Bamford 
and Dick Wade, Portland, were present at the meeting but did not wish 
to make a statement concerning hang gliding.) 


a 


Consideration was given to the Willamette River Greenway 
plan as directed by the 1973 Legislature. Mr, Talbot ment ioned 
that the Chief Counsel confirmed his opinion that correct procedures 
were followed in drafting the plan. The Commission delayed action 
on this matter until after the delegations. (See pages 1046 - 1048) 


Attention was given to acquiring 6.5 acres in Portland 
known as the Multnomah Plywood property located just south of the 
Old Journal building site as an extension to the Willamette River 
Greenway in Multnomah County. Mr. Talbot stated that the present 
building is to be removed by the sellers within one year and this 
purchase would give an extension to the existing Greenway waterfront. 
The total acquisition cost is $1,280,500. The State's portion would 
be $282,500 with the City of Portland paying $433,000 and the Federal 
Bureau of Outdoor Recreation paying $565,000. He mentioned that 
this project has been approved by the Willamette River Greenway 
Committee. The Commission approved an agreement with the City of 

, Portland covering this acquisition as recommended by Mr. Talbot. 


4 The Commission considered approving the expenses of a 


special advisory committee to assist in the planning for the restor- 
ation and operation of the historic Wolf Creek Tavern north of 
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(7) 


(1) 


(2) 


(3) 


(4) 


(5) 


(1) 


Poormans Creek Bridge, Jacksonville Highway, 
Jackson County. Crade, Pave and Structure Project. 
Same as No. 1, except that 4-foot shoulders will 
be provided. 


JUNE 12, 1975 BID LETTING 
W. Marquam Intchge.-N. Tigard Intchge., Pacific 
Highway, Multnomah County. Grade, Pave, Sign and 
Illumination Project. 
Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use". Non- 
motorized vehicles are prohibited throughout 
the project. 


SW Clay Street-SW Sheridan Street, Pacific Highway 
West, Multnomah County. Roadside Improvement 
Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


Link River-Bisbee Street, Klamath Falls-Lakeview 
Highway, Klamath County. Paving Project. 
Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use". Five-foot 
sidewalks exist. 


Smith Point (Astoria), Oregon Coast Highway, 
Clatsop County. Roadside Improvement Project. 
Same as No. 2. 


Interstate Avenue Grade Separation, Pacific 
Highway West, Multnomah County. Guardrail 
Project. 

Same as No. 2. 


JUNE 19, 1975 BID LETTING 


Bellevue Street SE-Mission Street SE (Salem), 
FAUS 1555, Marion County. Grade, Pave, 
Structure and Illumination Project. 

An 8-foot Class II bikeway will be provided. 


(continued on page 1036) 
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properly re-establish them as legal mid-block crosswalks, the Com- 
mission must approve them as required by ORS 483.210(6). Upon his 
recommendation, the Commission approved the crosswalks. 


Mr. Klaboe presented the following informational report 
of projects on which bids were taken June 5, 12, 19 and 26, 1975. 
He mentioned the projects contain an explanation of plans concerning 
the establishment of footpaths and bicycle trails. 


JUNE 5, 1975 BID LETTING 

(1) Pacific Highway East U'Xing-N. Columbia 
Boulevard, Pacific Highway, Multnomah County. 
Grade, Pave, Sign and Illumination Project. 
Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use". Ten-foot 
shoulders are available throughout the section. 


(2) Rowena-The Dalles, Cclumbia River Highway, Wasco 
County. Grade, Pave, Sign and Illumination 
Project. 

Same as No. l. 


(3) Hilgard-LaGrande, Old Oregon Trail, Union County. 
Grade, Pave and Sign Project. 
Same as No. l. 


(4) McVay Highway at Pacific Highway O'’Xing, Lane 
County. Signal Project. 
Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or re)»cation is involved. 


(5) Oregon Coast Highway at W. Devils Lake Road, 
Lincoln County. 
Grade and Pave Project. 
Bicycle trails will not be included as the 
project consists of minor grading and surfacing 
to obtain a left-turn refuge. Four-foot shoulders 
will be provided throughout the project. 


(6) NW Elks Drive-NW Conifer Boulevard (Corvallis), 
Pacific Highway West, Benton County. Grade and 
Pave Project. 

Same as No. 1, except that 6-foot shoulders will 
be provided. 


(continued on page 1035) 
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(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


JUNE 26, 1975 BID LETTING 


Winchester Intchge.-Garden Valley Boulevard, 
Pacific Highway, Douglas County. Grade, Pave 

and Sign Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
“Footpaths and trails are not required to be estab- 
lished...if the cost of establishing such paths 
and trails would be excessively disproportionate 
to the need or probable use". Ten-foot shoulJers 
are available throughout this section. 


Motorist Service Signing Project, S. Unit, 
Pacific Highway, 3 Counties. Signing Project. 
Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


Motorist Service Signing Project, N. Unit, 
Pacific Highway, 6 Counties. Signing Project. 
Same as No. 2. 


Motorist Service Signing Project, Columbia River 
Highway, 9 Counties. Signing Project. 
Same as No. 2. 


NE Union Ave.-NE 82nd Ave., Columbia River 
Highway, Multnomah County. Grade and Pave Project. 
Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use". Non- 
motorized vehicles are prohibited throughout this 
section. 


SW 72nd Ave. Intchge.-SW Boones Ferry Road, 
Beaverton-Tigard, Pacific and FAS 943 Highways, 
Washington and Clackamas Counties. Grade and 
Pave Project. 

An 8-foot Class I bikeway will be provided. 


Five Corners-Lakeview and Hunters Lodge Road- 
Lakeview Klamath Falls-Lakeview and Fremont 
Highways, Lake County. Grade and Pave Project. 


Same as No. 1, except that 4-foot shoulders or 5- 
foot sidewalks in curbed areas are available. 


(continued on page 1038) 
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(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


(10) 


(11) 


June 30, 


Chehalem Creek (Newberg), Pacific Highway West, 
Yamhill County. Grade, Pave and Structure Project. 
Five-foot sidewalks will be provided. 


Sharps Corner-Diagonal Road, Columbia River 
Highway, Umatilla County. Grade and Pave Project. 
Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be estab- 
lished...if the cost of establishing such paths and 
trails would be excessively disproportionate to 

the need or probable use". Four-foot shoulders 
will be provided. 


Jordan Valley-Jordan Creek, 1.0.N. Highway, 
Malheur County. Grade and Pave Project. 
Same as No. 3. 


Hogback Summit-Lake Abert, Lakeview-Burns Highway, 
Lake County. Grade and Pave Project. 
Same as No. 3. 


S. Fork Big Butte Creek (Butte Falls) Bridge, 
FAS 15-101, Jackson County. Structure Project. 
Same as No. 3. 


Middle Fork Malheur River (Acton Bridge), FAS 458, 
Harney County. Grade, Base and Structure Project. 
Same as No. 3, except that 2-foot shoulders will 
be provided. 


McMinnville-Willamina-Sheridan Area Safety Projects, 
Pacific Highway West and Salmon River Highway, 

Polk and Yamhill Counties. Attenuators, Guardrail 
and Sign Projects. 

Footpaths or bicycle trails are not incorporated 

in this project as no new highway construction, 
reconstruction or relocation is involved. 


Simpson Creek, Corvallis-Newport Highway, Lincoln 
County. Grade, Pave and Culvert Project. 
Same as No. 3. 


Daisy Street-SPRR (Springfield), Springfield- 
Creswell Highway, Lane County. Grade and Pave 
Project. 
An 8-foot, Class I or Class II bikeway will be 
provided. 


Aumsville (N. Fifth Street), City Street, Marion 
County. Grade and Pave Project. 
Four-foot sidewalks will be provided. 


(continued on page 1037) 
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The Commission approved increases in project authoriza- 
tions on the following contracts as recommended by Mr. Klaboe: 


(1) Freedom Construction, Contract No. 8126, Big 
Creek Bridge on the Oregon Coast Highway in 
Lincoln County for $29,084.59 (21.68%). The 
overrun is due to additional piling length 
needed in the extended footings. 


{2) Hamilton Electric, Inc., Contract No. 7983, 
Marine Drive at Columbia Avenue and Bond 
Street traffic signals (Astoria) in Clatsop 
County for $4,005.47 (10.64%). The main 
reason for the overrun is due to the cost of 
new traffic striping, painting crosswalks and 
the removal of existing traffic lines. 


Consideration was given to approving five projects not 
listed in the Six-Year Construction Program. Mr. Klaboe indicated 
that these projects are either final stages of previous work or 
specialized work not previously anticipated. Following his favor- 
able recommendation, the Commission approved the financing of the 
following projects. 


SECTION FUNDING AMOUNT 


N. Albany Intchge.-Lebanon Rd. Intchge., FAI $196,300 
Pacific Hwy., Linn County. Roadside 

Improvement. 

Old Oregon Trail Sign Shelters, Columbia FAI 100,000 
River Hwy. & Old Oregon Trail. Shelters, 

Landscape. 

Bubbs Ranch-Weatherby, Old Oregon Trail, FAI 155,000 


Baker County. Rock Fallout Fencing. 


Ontario Intchge., Old Oregon Trail, Malheur FAL 85,000 
County. Roadside Improvement. 


Neil Creek-California State Line, Pacific FAI 550,060 
Hwy., Jackson County. Truck Escape Ramps. 


Attention was given to approving the construction of the 
Oswego Lake Outlet Bridge on McVey Avenue in the City of Lake Oswego 
in Clackamas County. Mr. Klaboe stated that the Federal Highway 
Administration has redistributed Special Bridge Replacement Funds 
to the various States with the stipulation that the funds be obli- 
gated by June 30, 1975. This project has been selected for con- 
struction with the special funds which have a matching ratio of 75% 
Federal and 25% local funds. Local matching funds will be paid by 
the City of Lake Oswego. Upon his recommendation, the Commission 
approved the project at an estimated cost of $350,000. 


The Commission considered contracting a safety project on 
the Modoc Point Section of The Dalles-California Highway in Klamath 
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(8) Lyons (14th and 15th Streets), City Street, Linn 
County. Paving Project. 
Same as No. 1, except that two 12-foot paved 
travel lanes and 6-foot gravel shoulders will be 
provided. 


(9) Veneta (Second Street), City Street, Lane County. 
Grade and Pave Project. 
Same as No. 1, except that 8-foot shoulders will 
be provided. 


(10) Detroit (D and Patton Streets), City Streets, 
Marion County. Grade and Pave Project. 
Same as No. 1, except that 4-foot shoulders will 
be provided. 


(11) Rooster Rock State Park, Multnomah County. Beach 
Restoration and Erosion Control Project. 
Same as No. 2. 


The Commission considered a request from Wasco County for 
a Federal Aid Secondary Project covering a bridge over Fifteenmile 
Creek. Mr. Klaboe mentioned that this project has been investi- 
gated and is eligible for FAS-C funds. Upon his favorable recom- 
mendation, the Commission approved the following project and 
authorized Mr. Klaboe to sign the agreement when prepared. 


County & Programmed State's 
FAS No. Section and Description Amount Share 
Wasco Fifteenmile Creek (Boyd Market $90,000 $9,900 
310 Road) Bridge 

TOTAL $90,000 $9,900 


Attention was given to a request from the City of Medford 
for a Federal Aid Urban System Project covering the 4th Street- 
Front Street Truck Route in Jackson County. Mr. Klaboe indicated 
that this project has been investigated and is eligible for funding 
under the Federal Aid Urban System Program. The Commission approved 
the following project as recommended by Mr. Klaboe and authorized 
him to sign the agreement when prepared. 


Total Federal State's 


Jurisdiction Section Cost Funds Share 
Medford Central Ave.-8th St. $120,000 $93,600 $13,200 


4th St.-Front St. 
FAU 2431 and 2441 


TOTAL $120,000 $93,600 $13,200 
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Along the south side of the Hillsboro-Silverton 
Highway from 200 feet west of Mission Creek 
(M.P. 28.51) to 300 feet east of Mission Creek 
(M.P. 28.61). 


Attention was given to the abandonment of 0.2 mile of old 
highway to the City of Coos Bay on the Cape Arago-Central Avenue 
Section of the Empire-Coos Bay Highway in Coos County. Mr. Klaboe 
stated that construction of the new highway is now completed. Upon 
his favorable recommendation, the Commission approved the abandonment 
and thereupon adopted "Abandonment Resolutioa No. 523". (Copy on 
file in Commission's files in Salem.) 


Consideration was given to transferring Harbor Way, a 
frontage road, of the Pacific Highway West in the Steel Bridge- 
Sheridan Street (Front Avenue) Section to the City of Portland. 

Mr. Klaboe indicated that this transfer is covered in an agreement 
of December 19, 1973, with the City. Following his recommendation, 
the Commission approved the abandonment and thereupon adopted 
“Abandonment Resolution No. 552". (Copy on file in the Commission's 
files in Salem.) 


The Commission considered an agreement with the City of 
Portland for the revision and interconnection of traffic signals 
at the intersections of SE 47th Avenue and Powell Boulevard and SE 
69th Avenue and Powell Boulevard (Mt. Hood Highway) in the City 
of Portland. Mr. Klaboe said the State would do all the work on 
the project and pay all costs which are estimated at $30,000 
(FAUS Funds). The City is to pay all power and maintenance costs. 
Following his favorable recommendation, the Commission approved the 
agreement. 


Attention was given to an agreement with the City of 
Creswell covering the installation of a traffic signal at the inter- 
section of Oregon Avenue and the Goshen-Divide Highway in Lane 
County. Mr. Klaboe indicated that the State shall prepare all 
plans and specifications and perform the work. The State will also 
pay for the total cost, estimated at $39,500 which will be charged 
to State Bond Funds. After completion of the project, the State 
will maintain the traffic signal and the City will pay for the power. 
The Commission approved the agreement as recommended by Mr. Klaboe. 


Consideration was given to an agreement with DAN INC. 
OREGON covering the installation of a traffic signal at Molalla 
Avenue (Cascade Highway South) at the Beaver Creek Road Junction 
in the City of Oregon City, Clackamas County. Mr. Klaboe pointed 
out that this signal will serve the Beaver Creek Road Intersection 
as well as the shopping center. The agreement provides that the 
State shall install the signal with its own forces. The estimated 
cost of the project is $30,000 which is to be paid by DAN INC. 
OREGON. After completion of the project the State will maintain 
the signal and supply the power. Upen his recommendation, the Com- 
mission approved the agreement. 
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County. Mr. Klaboe mentioned that there are four rock fall areas 
that have been creating a hazard between Modoc Point and Shady 

Pine Road for a number of years. There have been several contracts 
on this section and there is still a need for immediate work to 
improve two critical locations for additional protection to the 
traveling public. The estimated cost for the additional work is 
$300,000. He requested authorization to proceed utilizing Federal 
Aid where applicable and State Construction funds for any necessary 
work not eligible for Federal Aid. The Commission approved the 
expenditure. 


Following Mr. Klaboe's recommendation, the Commission 
established the following speed zones: 


(1) Various speed zones on the Drain-Yoncalla 
Highway in the vicinity of Yoncalla in 
Douglas County. 


45 MPH from a point 0.14 mile north 
of Halo Trail (M.P. 4.85) to a point 
400 feet north of First Street 

(M.P. 5.14). 


30 MPH from a point 400 feet north 
of First Street (M.P. 5.14) to First 
Street (NCL of Yoncalla) (M.P. 5.22). 


30 MPH from Fourth Street (M.P. 5.50) 
to a point 25 feet south of Fifth 
Street (M.P. 5.56).* 


*Portions of this section are within 
the Yoncalla city limits. 


(This action rescinds "Speed Zone Resolution 
No. 180" dated March 2, 1955.) 


(2) 45 MPH speed zone on the Jefferson Highway in 
Marion County from the south city limits of 
Jefferson (M.P. 6.24) to 100 feet south of the 
south end of the Santiam River Bridge (M.P. 6.36). 


The Commission considered prohibiting parking on the 
Hillsboro-Silverton Highway at Mission Creek Bridge just east of 
St. Paul in Marion County. Mr. Klaboe mentioned that this area 
is a popular fishing location and vehicles are being parked along 
the highway shoulders causing congested conditions. The Commission 
approved the following parking prohibition as recommended by 
Mr. Klaboe: 


(continued on page 1041) 
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The Commission considered a study of a six-block area 
near Montgomery Ward on the old I-505 Route in the City of 
Portland. Mr. Klaboe said this study is to see what can be done 
to upgrade the area and to make it a viable community. The city 
of Portland will select the consultant to do the study. The cost 
is $25,000 to be shared $2,500 by the industrial community, 
$2,500 by the residential community, $10,000 from the City and 
$10,000 by the State. In reply to the Chairman's inquiry, Mr. 
Klaboe stated the value of the State's ownership in the area is 
approximately $969,000. He also mentioned the property should 
not be disposed of until the State gets final approval of the 
corridor. Upon the recommendation of Mr. Klaboe, the Commission 
approved the study. (The cost reported to the Commission of 
$30,000 to be shared $5,000 by the industrial community and 
$5,000 by the residential community was in error.) 


Mr. Klaboe introduced Mr. Louis Lybecker, Regional 
Administrator, Region 10, Federal Highway Administration. Mr. 
Lybecker presented five plaques to the Highway Division in the 
"7th Annual Awards 1974 - The Highway and Its Environment" con- 
test sponsored by the U. S. Department of Transportation, 
Federal Highway Administration. The awards are as follows: 


"Outstanding Bridge, Overpass, Tunnel Approach, 
Interchange Structures or Other Highway Structural Features" 
category, first piace award to the B. A. Martin Bridge over the 
Chetco River (U. S. 101) near Brookings and second place award 
to the Fremont Bridge in Portland. He also presented certifi- 
cates to the consultant, Parsons, Brinckerhoff, Quade and 
Douglas, Inc., and to the contractor, Murphy-Pacific Enterprises, 
for work on the Fremont Bridge. He asked that the Commission 
submit these certificates to the consultant and contractor. 


First place Deadman's Pass Safety Rest Area located 
approximately 20 miles easterly of Pendleton, adjacent to I-80N 
in the "Outstanding Safety Rest Area or Information Center" 
category. 


First place award for the Independence Junction-West 
Salem Bikeway, adjacent to the Willamina-Salem Highway in Polk 
County in the "Outstanding Example of Landscape Treatment Along 
Roadsides and Interchanges" category. 


Third place award to the Mini-Park at 14th and Hall 
Streets in Portland in the "Outstanding Example of Multiple Use 
of Highway Right of Way in Urban or Rural Areas" category. Mr. 
Lybecker complimented the Oregon Department of Transportation 
and its Highway Division for the outstanding contribution to the 
enhancement of the environment. 


Chairman Jackson thanked Mr. Lybecker for the awards 
on behalf of the Commission and the Division and also compli- 
mented Mr. Klaboe for dominating the award category. Mr. Klaboe 
thanked the Chairman on behalf of all the Highway Division. 
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Attention was given to an agreement with National Urban 
League, Inc., providing for services to support on-the-job training 
programs on Federal Aid Highway Projects for a one-year period. 
Mr. Klaboe said funds for these services are 100% Federally funded 
in the amount of $78,272. Following his recommendation, the Com- 
mission approved the agreement. 


The Commission considered approving Supplemental Agreement 
No. 7 with CH2M-Hill, Inc., for traffic analysis work covering the 
completion of the final Environmental Impact Statement for I-505. 
Mr. Klaboe stated it has now been determined that the traffic 
analysis work to design I-205 will utilize more time and manpower 
than previously estimated. It has therefore become necessary in 
order to complete the EIS for I-505 in a timely manner to add the 
traffic analysis work to the agreement. It is estimated the addi- 
tional work item will cost $29,478.11 which will be covered by Inter- 
state Highway preliminary engineering funds. The lack of traffic 
data has already resulted in delay to the consultant. It is requested 
the due date for the draft of the EIS be extended from September 15 
to October 15, 1975. The Commission approved the agreement and 
extension of time. 


Mr. Klaboe called on Gary Sund to present the next two 
items. 


Mr. Sund reported that the agreement with Oregon Welcome, 
Inc., to provide special tourist promotion services for the Depart- 
ment of Transportation will expire on June 30, 1975. He stated 
that Oregon Welcome, Inc., provides special services in the area 
of developing vacation packages, fly-drive tours and travel by com- 
mercial carriers. It uses Highway Funds in conjunction with funds 
raised from a variety of private sources and, in addition, is pro- 
vided with a great amount of in-kind by travel-related businesses. 
Oregon Welcome, Inc., is a non-profit corporation and the only Oregon 
corporation qualified to handle this promotional effort. Following 
his favorable recommendation, the Commission renewed the agreement 
in the amount of $50,000 for the 1975-76 fiscal year. 


The Commission considered approving the assignment of two 
contracts with Richardson Associates and with the Turner Group from 
the State Fair Commission to the Highway Division. Mr. Sund stated 
that these contracts cover an advertising program and a public rela- 
tions program for the Oregon State Fair. The 1975 Legislature as- 
signed to the Division the responsibility of providing $100,000 in 
promotional funds for the State Fair in the 1975-77 biennium and the 
contracts are currently in effect. To work cooperatively with the 
State Fair Commission and the Fair Staff and to avoid any delay in 
promotional efforts for the 1975 Fair, he recommended that the con- 
tracts be assigned from the State Fair to the Division effective 
July 1, 1975. The estimated cost for the first fiscal year is 
$40,000 to be taken from the Travel Information Section budget. 

The Commission approved the assignments of the two contracts. 
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Mr. Ott reported the recent Legislature passed Senate 
Bill 898 which sets up the requirement for mechanical safety in- 
spection up to 10 percent of the registered passenger ve- 
hicles each year. The Division will have to select those ve- 
hicles by random choice from the total population of vehicles. 
A certificate will have to be furnished to the Division with the 
renewal application for registration. The certificate may be 
made by the owner or by a garage. The Division will then have 
to follow-up on certain number of self-certifiers and those that 
are done at garages. Standards will have to be established for 
the inspection which will include brakes, steering, suspension, 
tires and lights. He said the estimated cost is $264,000. If 
the Division does not get this before the Emergency Board prompt- 
ly, it runs the risk of not being able to get the Federal funding 
to start inspections on January 1, 1976. The Federal Department 
of Transportation has been sharing two-thirds of the cost of these 
inspection systems as they have been instituted by the States. 
The request to the Emergency Board is only for the authority to 
ask the Federal Government to share two-thirds of the cost on 
the basis of this current estimate. If it is approved by the 
Federal Department of Transportation, the Division would again 
have to go before the Emergency Board with approval of the 
Commission to get the expenditure authority to carry out the 
program. Following his favorable recommendation, the Commission 
gave their approval to submit to the Emergency Board. 


Mr. Ott reported on new Legislation specifically af- 
fecting Motor Vehicles Administration as follows: 


(1) Senate Bill 1 - Enacts new substantive and pro- 
cedural provisions governing motor vehicles, bicycles, 
motorcycles and pedestrians. It brings Oregon 
rules of the road into closer conformity with the 
National Uniform Vehicle Code. It also abolishes 
criminal penalties for most traffic offenses. 


(2) House Bill 3219 - 55 MPH maximum speed limit. 


(3) House Bill 3291 - Increases weight-mile tax and motor 
wehicle fuel tax from 7¢ to 8¢ per gallon. 


(4) House Bill 2432 - Authorizes a mass transit district 
to levy a tax not more than $10 on motor vehicle 
registrations of vehicles within the district. 


(S) Senate Bill 817 - Changes the form of the driver's 
license to include a color photograph of the licensee. 


Mr. Ott mentioned there were some 30 bills passed by 
the 1975 Legislature which require the Division to make changes 
in procedures. He presented charts to the Commission showing 
the Motor Vehicles Division revenue and expenditure for the fis- 
cal year ending June 30, 1974. (Copy of detailed report in the 
Commission's Files, Salem.) 
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AERONAUTICS DIVISION 


The Commission considered adopting a resolution declar- 
ing the necessity of acquiring certain real property for public 
purposes at the Lebanon State Airport in Linn County and author- 
izing condemnation. Mr. Burket mentioned the property involved 
is for the south approach-departure area. All possible negotia- 
tions with property owners have been unsuccessful. Following 
his recommendation, the Commission adopted "Aeronautics 
Condemnation Resolution No. 2635," which resolution by this ref- 
erence is made a part hereof and filed in the Commission's files, 
Salen. 


MASS TRANSIT DIVISION 


Mr. Moore presented to the Commission an abstract of 
the applications from Oregon for the Rural Highway Public 
Transportation Demonstration Program dated June 24, 1975. He 
indicated there is an excellent possibility of some Federal sup- 
port to conduct these programs in the future. The abstract is 
divided into three sections as follows: 


I. An Introduction containing: (a) a general descrip- 
tion of Oregon, (b) a review of the Mass Transit 
Division's involvement in rural public transporta- 
tion and (c) a discussion of the means by which 
the Division will administer the proposed program. 


II. Seven local project proposals each preceded by a 
summary prepared by the Division. 


III. Three State-submitted proposals. 
(Abstract on file in the Commission's files, Salem.) 
MOTOR VEHICLES DIVISION 


Following Mr. Ott's recommendation, the Commission ap- 
proved the following items prior to submitting to the Emergency 
Board for approval: 


(1) To continue a Federally funded Alcohol Safety 
Action Project through calendar year 1976 for an 
evaluation process to determine the effectiveness 
of various types of rehabilitaciion programs de- 
veloped for the problem drinking driver. No 
State matching funds are required. The amount is 
$11,033. Follow-up evaluation to be completed in 
the fall of 1976. 


(2) One-year funding for fiscal year 1976 in the 
amount of $122,500 for personal service suspen- 
sion orders. With the anticipation of passing 
Senate Bill 1, the Legislative Ways and Means 
Committee eliminated this item from the Division's 
budget. The services will not be required after 
July 1, 1976. 
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Some of the major changes in the revised plan the 
Federation object to is that the word "scenic" has been omitted 
where easements are considered, local government involvement has 
been deleted and on the maps Many changes have been made. The 
existing land use maps have been eliminated completely. She in- 
dicated changes have also been made on the existing condition 
maps. Proponents of the Greenway have continually stated that 
agricultural land would be preserved. However, on the plan map 
section the use has been changed removing farming completely in 
six locations totaling 234.5 acres. 


Mrs. Endicott urged the Commission to consider these 
points of differences in the two plans and adopt the original 
plan by Royston, Hanamoto, Beck and Abey. 


Chairman Jackson said no agency of the government has 
the power to actually convert farm land today into a public 
classification. The Commission has to come to a conclusion as 
to the type of planning guideline that is to be adopted. 


Mr. Hubert Wilson of Dayton, representing the land- 
owners, showed pictures of the vandalism and erosion along the 
Willamette. He mentioned the 100 acres of State-owned land is 
full of the tansy weed. He felt the farmers can control these 
items much better than the State and opening up the river banks 
to trails and bike paths will certainly increase vandalism and 
litter. 


The Chairman mentioned that the Commission recognizes 
the problem of vandalism but it is a joint county or city respon- 
sibility and this could not be considered as a negative factor. 


Mr. Herbert Anderson of Dayton referred to the two 
books which have been prepared, one as a result of a $250,000 
study and the smaller edited book with revisions made by Staff. 
He said both books have some deficiencies and they fail to co- 
ordinate with the Yamhill County Comprehensive Plan. 


A great deal of study was given to access points. 
The Dayton Planning Advisory Committee also studied the section 
from Wheatland Ferry down almost to Newberg. The access should 
not be extended beyond what it is at the present time. This 
would include accesses at Wheatland Ferry, near St. Paul in 
Marion County, and at Newberg. These three accesses will allow 
people to get down to the river at convenient locations. 


The Yamhill County Comprehensive Plan is for the pres- 
ent access areas to be enlarged with parks in areas contiguous 
to these points as additional facilities become necessary but 
not to make new accesses which would destroy a part of the natu- 
ral area. 


- 1047 - June 30, 1975 


DEPARTMENT OF TRANSPORTATION 


Director's Report ~ Mr. Baldwin 


The Commission set Wednesday, July 30, 1975, as the 
date for their next regular meeting. 


The Commission adopted Delegation Order No. 10 as 
follows: 


OREGON TRANSPORTATION DELEGATION 
ORDER NO. 10 


Pursuant to the provisions of ORS 184.635 and in order to provide 

for a more efficient and expeditious administration of the Department 
of Transportation, the following portion of the authority of the 
Commission to adopt rules as set out in ORS 184.619 is hereby del- 
egated to the Director of the Department of Transportation or his 
designees: 


1. Prepare proposed rules. 
2. Publish notice of hearings on the proposed rules. 
3. Conduct hearings on the proposed rules. 


4. Prepare a written summary of statements given, 
and exhibits and other data received or observed 
together with a recommendation for action, and 
present to the Commission. 


Mr. Baldwin reported that A. E. Johnson, Deputy State 
Highway Engineer, is retiring today after 42 years of service 
with the State Highway Division. Chairman Jackson thanked Mr. 
Johnson for his outstanding service and the part that he has 
played in the development of the Interstate System and the engi- 
neering on the Fremont Bridge in Portland. Mr. Baldwin also 
expressed his appreciation to Mr. Johnson for his many years of 
service to the Division. Mr. Baldwin recommended the appoint- 
ments of E. S. Hunter as Acting Deputy State Highway Engineer to 
replace Al Johnson and Robert Bothman as Acting Assistant State 
Highway Engineer. He stated this also. comes as a recommendation 
from Mr. Klaboe. The Commission endorsed both recommendations. 


Mrs. Eunice Endicott of Corvallis, representing the 
Oregon Farm Bureau Federation, appeared before the Commission 
concerning the Willamette River Greenway plan. She said the plan 
developed by Royston, Hanamoto, Beck and Abey is more representa- 
tive of the Willamette River Greenway of the two plans under con- 
sideration. The preliminary plan received input and revisions of 
landowners along the river as well as interested citizens at the 
four public meetings held in Eugene, Corvallis, Salem and Portland. 
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Mr. Eli Bangs of Newport showed a video tape film con- 
cerning the removal of logs from the beach area. He said his 
plan was formally presented to the Commission at its June 26, 
1974, meeting requesting a statement of support from the Commission 
but so far, has received no answer. The Chairman told Mr. Bangs 
that the Park Division is conducting a study and the Commission 
will await its report. 


The Chairman adjourned the meeting at 12 noon. 


Commi oner 


Commissioner 


LA Aek 


Commission Services 
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He mentioned several items which were included in the 
original plan but omitted from the revised plan, such as: 


(1) All references to decisions to be made by local 
jurisdictions 


(2) Travel should be on the water rather than adjacent 
banks 


(3) Descriptions of the nature of the river 
(4) Vandalism to land owners and 


(5) Changes the agency charged with coordination from 
the LCDC to the Department of Transportation. 


The Chairman stated the administration of this act will 
have to be based upon prudent judgment with the advice of counsel 
and people that are going to be affected at the State and County 
level and the adjacent landowners. 


In reply to Mr. Anderson's questions, the Chairman said 
the small book is to be formally presented to the Land Conservation 
and Development Commission and the second book is to be included 
as a reference. The Commission is making no specific recommenda- 
tion and are submitting the guidelines for the development of the 
Greenway concept. It will vary materially depending on the par- 
ticular area involved, the location, the accessibility, character 
of the bank, soil, etc. There is no way to come up with a solid 
plan because the flood plain changes every year. Mr. Anderson 
urged that the original plan be the recommendation of the Commission. 


Doug Ward, an attorney from Salem, stated he was repre- 
senting the property owners and speaking on behalf of the Farm 
Bureau. He mentioned anyone who reads these two books and compares 
them can see that the second book is not a condensation of the 
first, but rather is a separate entity in and of itself because 
it removes all control of the local government which the law re- 
quires. He suggested from a legal standpoint that the Commission 
take this into consideration before adopting the revised plan. 


Chairman Jackson said that counsel has advised the 
Commission that it has conformed to the law passed by the Legislature 
in terms of public input, hearings and release of the material to 
the public. 


The Chairman called for a vote on presenting the revised 
plan with the original plan as backup material to the Land 
Gonservation and Development Commission. Commissioners Hollern, 
Mitchell, Walsh and Jackson voted yes and Commissioner Coleman 
voted no. 


After a 10-minute recess the Chairman reconvened the 
meeting at 11:40 a.m. 
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REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


No.1 _ prower GOvernnient Camp Rock Production (Contract No. 8195) 


Type of Work __Rock Production F_A. Proj. No = 


County Clackamas ee | / 


No. of Bidders 3 Low Bidder C. H. Stinson, Inc. nae The Valles 


Low Bid s__84,000.00 


Engineer's Recommendation: Award to low bidder. 


No. 2 project _Canby (Elm atid Grant Sts.) Section (Contract No. 8196) 


Type of Work ___ Grading and Paying _ FAL Tee. fe. Se 
County Cl ackaimas eg nS City Streets 


No. of Bidders 3 Low Bidder _Incom Construction -- Salem_ 


Low Bid s—422674,00 
Engineer's Recommendations: Award to low bidder as soon as approval of the 


City of Canby is received and the sum of $36,000.00 is deposited by 
the City. 


fis: 3 project__ Winchester Intchge.-Garden Valley Blvd. Section _ 


Type of Work Grading, Paving and Signing —F.A. Proj. No. — I-5-3(101) 126 
County —— lll ee, 
No. of Bidders___._____-—s Low Bidder da os ~ 

Low Bid S 


Engineer's Recommendations: (eRe IEC T WITHOURAW RH) 


| APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 
S- Fel- 7S 
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ExniBit_AL 


No.4 _ Prect ._Sage_Hen Hill-Hines Section (Contract No. 8197) _ 
Type of Work —Grading and Paying ssf A. Proj. No. RF- 148 (iy) 
County______Ilarmey -_ttighway______ Central Oregon 
Robert H, O"liair & O'Hair Constr. Co. -- 
No. of Bidders a em Low Bidder tit. Shasta, California ——— 


Low Bid $. 9 303,416.00 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal Highway Administration is received, 


No. Y___ Project__ Siskiyou Safety Rest Area (Contract No. 8198) 


Type of Work Grading, Paving and Facilities —¢,¢ po No 1-5-1(85)10 


County Jackson Highway a Pacific 


No. ot Dilan ees Low Bidder Paul Brothers, Inc Soo Portland = 


Low Bid $ 372,038.50 


Engineer's Recommendations’ Award to low bidder as soon as approvel of the 
Federal Highway Administration is received, 


a N. Wolf Cr. Intchge.-Sunny Valley Intchge. Section 
ao yr cam sha ~—~Contract No. 8199) 


Type of Work_Paving, Guardrail and Signing ¢.a pro) vo _1-5-2{ 32)72 


No. 


Couny.___Josevhine Highway _ Pacific. 


No. of Bidders 3 Low Bidder J. C,. Compton Company -- Nctlinnville 
Low Bid S 1.561,535,15 


Engineer's Recommendations. f\ward to low bidder as soon as approval of thie 
Federal Highway Administration is received, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE MOR S22 -2S5 
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No.2. _ Proyoct_ Pacific Hwy. E. at Union St. t.E. (Salem) Section. 
. (Contract No. 8200) 
Type of Work _ Traffic Signal Installation FA. Proj! No HHS-176(22) 


Narion clade. Pacific East 
L. K. Comstock & Company, Inc. -- 
6 —— Bidder__Al bany P Fs lie Sieeieitagie aT 


County 


No. of Bidders 


Low Bid s17,974.00 


Engineer's Recommendation Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


St. Jolins br.-ll.W. 31st Ave. (Portland) Section 


ee | Pe a 
; (Contract No. 8201) 
Type of Work Paving _ ae F_A. Proj. No U-1705) 
County Multnomah Highway Columbia Riyer 
Cascade Construction Company, Inc. -- 
No. of Nite Low Bidder Portland ves 
Low bid $-31.9,900,00 _ 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


No 9 Project__ MP. 102.0 - Otis Jct. Section (Contract No. 8202) 


Type of Work Guardrail and Signing F.A. Proj. No. ROS=153 
oe Tillamook and Lincoln highway_Oregon Coast and Salmon River 
No. of Bidders__© _ Low Bidder__COral Corporation -- Gladstone — 


Low Bid S 112,656 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
CN GIL S-Bel- RE 
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EAHIBIT. 


No 10 proocr. Fifteenmile Creek-Celilo Section (Contract No. 8203) 
Type of Work ___ Paving and Signing __ F_A. Proj. No. 1-80N-3(68)86 


County ae) Highway Col umb i a River 


No. of Bidders 9 Low Biider__Babler Bros., Inc. -- Portland 


Low Bid s1,979,206.00 Engineer's Est s_2,219,220.00 + fe 


Enaineer’s Recommendation’ Award to low bidder as soon 
: Aw as approval of the 
Federal Highway Administration is received, 


No.1] _ Project Pine Grove-Wapinitia Rd. Section (Contract No. 8204) 


F_A. Proj. No. rota 


Type of Work Grading, Pavi ng and Structure 


County Lees ee Highway _Wapini cL a a Piers 


No. of Bidders___ 8 Low Bidder __ Lee We Vail Co., Inc. bts Pasco, es 
ALT. A 


Low Bid 5266,525.00 Engineer's Est. S _990,600,00 4ove Eng. Est 


Engineer's Recommendations Award to low bidder, 


No.12__ project He Illinois St. at N. Main St. (Newberg) Section __ 
: (Contract No. 8205 
Type of Work Grading and Paving _ FA. Proj. Mo. 17 9020(2) 


Yamhill 


County “sahway__Yanihil 1 -llewberg 


No, of Bidders___ © __ Low Biduer _F rady Construction Company -- Portland _ 


Low Bigs 16,130,00 Engineer's est. 11,067.50 "> Above Eng. Est ao 
Engineer's Recommendations: Award to low bidder as soon as approval of the 


City of Newberg and the Federal Highway Administration is received 
and the sum of $2,420.00 is deposited by the City. 


On May 22, 1975, I accepted the Administrator and State 
Highway Engineer's recommendations for award of the projects 
on which bids were received May 15, 1975, and authorized him 
to sign the contracts when conditions for the awards have 


been met. 


a, oe a 


ExHIBiT_Z4_ 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


4 


wo!“ projacr Corvallis, Albany, Lyons Area Safety Project __ 


Type of Work _Guardrail, Si Signing & I] luminati nation F.A. Proj. No. —ROS-000S(7)_ 


County Benton & Linn Highway__Four Highways 
No. of Bidders _______ sd Low Bidder cldbaeniadiieeaies 
Low Bid S 


Engineer's Recommendation: 


Project postponed. 


No.2 Projecr__Lower Columbia R. Ilwy. @ Columbia Ave. (Scappoose) 
(Contract No. 8206) 


Type of Work __lraffic Signal Installation F.A. Proj. No. -- 
County dnc a Highway____Columbia River 


No. of Bidders____9 __ Low Bidder___ Nansen Electric Company, Coos Bay __ 


Low Bid $—_39.490,00 
Engineer’s Recommendations: 


Aviard to low bidder. 


ee eT Neawanna Cr. (Sundquist) Bridge (Contract No. 8207) 


TypeofWork__Structures A. Proj. No. __RS=459(2) 
County__Clatsop Highway FAS 607 

No. of Bidders__6 __ Low Bidder__- Hamilton Construction Co., Springfield 
Low Bid$__119,470.00 _ 


Engineer’s Recommendations: 


Award to low bidder as soon as approval of 
Clatsop County is received and sum of $15,000.00 
is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. 


S- AP 7S 
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EXHIBIT_Z4__ 


Sa N. Oakland Intchge, ss (Contract_No.. 8208) ____ 
Grading, Paving, 

Type of Work __Structure and Sigqning_ F.A. Proj. No. 1-5-3(102)140 

County es Highway Pacific ———$—__— 

No. of Bidders 6 __ Low Bidder__Workman Contractors Inc., Canby - 


Low Bid s_! 028,364.00 _ 


Engineer's Recommendation: 


Award to low bidder as soon as approval of 
the FHWA is received. 


No.2 Project. E+ Hood River Intchge.-Rowena (Contract No. 8209) 
Grading, Paving, 
Type of Work __Structure and Signing F.A. Proj. Ho. I-80N-3(69)63 
County____ Hood River & Wasco — Highway___ Columbia River 
Watson Asphalt Paving Co. Inc., 
No. of Bidders__ 8 Low Bidder _Redmond s_Washington 98052. 
Low bid s—4,032,598.00 


Engineer's Recommendations: 


Award to low bidder as soon as approval of 
the FHWA is received. : 


No.6 __ project Barkley Springs-Algoma___— (Contract No. 8210) __ 


Type of Work Grading, Paving and Barrier a. Proj. No _RF-26(9) 


County Klamath Highway The Dal les -Cal i fornia 


No. of a Low Bidder Klamath Paving Co., KI amath Fal | 


Low bia $__ 463,381.90 
Engineer's Recommendations 


Award to low bidder as soon as approval of 
the FHWA is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


care ete S- DI- 2S 
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ExHiBiT_Z4__ 


No.2 Prot Od€11_ Lake Rock Production Project__ a alee oe ee 
(Contract No. 8211) 


Type of Work _Rock Production =e Pee. isc 


oun Klamath ighoy lf t er 
— : Spargatt lame tte Co., Inc. 
ee: Low el. Se Se 
Low bid s_81,900.00 _ 


No. of Bidders 


Engineer's Recommendation: 


Award to low bidder. 


No.8 __ projecr_Goshen-Cottage Grove (Contract No. 8212) 


Grading, Paving, 
Type of Work Guardrail and Signing ra Proj, vo, 1-5-3(103) 175 


County At, a Highway___Pacific 
No. of Bidders_4 Low Bidder__F. H. McEwen Construction Co,, Eugene 


Low Bid s—1.064 958,93 _ 


Engineer's Recommendations: 


Award to low bidder as soon as approval of 
the FHWA is received. 


Santiam Jct. Rock Production Project 
(Contract No. 8213) 
Rock Production __F.A, Proj. No. -- 


No. Project 


Type of Work 


County_Linn, Lane and Marion Highwey.__Sanitiam oo 
R. J. Taggart Construction Co..,.. Ine, 


No. of Bidders___ Low Bidder Salem 


Low Bid $__154,000.00 _ 


Engineer's Recommendations 


Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_ ~“Sepoge 5- SF? 25 
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ExHipit_A__ 


No.1. proyncr.. Lancaster Dr, S.E.-Deer Park Dr. S.E.. ... --—- 
(Contract No. 8214) 


ae, FA, Proj. No. US-RS=265(12) 
County aa - ae Highway__lorth § Co 
No. of Bidders é. Low Bidder Salem Road & Driveway Co. , Salem_ 


Low Bid6_398 656.90 - _ 


Engineer's Recommendation: 


ne ee ee, ee 


Avard to low bidder as soon as approval of 
the FHWA is received. 


“ 
¥ 
4 
ri 


11 ___ project Salem, lubbard Area Safety Project 


No. 


Type of Work 21gning, Attenuators & Guardrail FA Proj. uo. _ROS- ooos(é) 
Wil Tamina- Salem, Pacific E. 


a Marion and Polk Highway and N. Santiam 
No. of Bidders___ Low Bidder siesta 
Low Bid S— 


Engineer's Recommendations 


Project postponed, 


roect H.W. Park Ave, -NW. 2nd Ave. Portland S57 
POR ad aiding, Paving, satenet No. } 8215) 


Signals and > Rie A. Proj. No. --1-5025(23) _ 
FAU_0068 (Burnside St.) — 


No. ae 


Type of Work —___ 


County Multnomah Highway 


i Mee Low Bidder _ McCoy Electric Ce... Inc. , Portland 


No. of Bidders 


Low Bid $ __238,469,50 


Engineer's Recommendations 


Award to low bidder as soon as approval of 
the City of Portland and the FWA is received 
and the sum of $31, 130.00 is deposited by the 
City. 


APPROVED BY CHAIKMAN 


LENN L. , JACKSON _. 
ere I? 


- 1057 - 


EXHiBiT_A_ 


wo —!3 —— proycr. Region 1 Area Safety Project (Contract No. 8216) _ 


Type of Work _ Guardrail and Attenuator F.A. Proj. No. ROS-000S(5)_ 
Hultnomah, Washington, : 

CountyCOlumbia_and Clackamas sighwoy__Four Highways 

hide oxidieiiita Oe, Corel Corporation, Gladstone 


Loweias_62,020.50 
Engineer's Recommendation: 


Award to low bidder as soon as approval of 
the FHWA is received. 


iad Proiect_ecanicum liwy. Jct.-Brighton (Contract No. 8217) 
Type of Work Grading and Pa oe a Proj. No. —RE-129( hs ae 
Tillamook Highway__ Oregon _Coast 
eee a way — 
™ Roy L. Houck Construction CO... 
No. of or. Sn Low Bidder Sal em i 
C 
Low Bid s—_480 945.00 


Engineer's Recornmendations: 


Award to low bidder as soon as approval of 
the FHWA is received. 


No.!9 ___projecr_ Elgin Rock Production Project (Contract No. 8218) 


Rock Production F.A. Proj. No. —__== 
County SAS pe ee Highway 


No. of Bidders___2 __ Low Bidder__E, H, Itschner Co., Molalla 
Low Bid S _60,000.00 


Type of Work 


Weston-Elgin 


Engineer's Recommendations 


Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


mE Pyees- S- oP 2 
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Ex! iBir_Z4__ 


No, 16 Pioocr Enterprise Rock Production Project_ _ ee 

(Contract No. 8219) 
Type of Work __Rock Production SS SS.  ——— ~~ | 
Countyone MAtOwa Highway___Enterprise-Lewis ton 


No, of Bidders  ... tania Cottonwood, Idaho 83522. 
Low Bid $.96100.00 .. 


Engineer's Recommendation: 


Award to low bidder. 


eae Project__Winchester Intchge.-Garden Valley Blvd. 


Type of Work __ Grading, Paving and Signing _ FA. Proj. to. I=5-3(101)126 
County.__.Douglas ss igtey___ Pacific 


No. of Bidders__.__=__+_=_§_§___ Low Bidder 


Low Bid $ 


Engineer's Recommendations 


Project withdrawn. 


On May 29, 1975, I accepted the Administrator and State 
Highway Engineer's recommendations for award of the 
projects on which bids were received May 22, 1975, and 
authorized him to sign the contracts when conditions for 
the awards have been met. 


Dated this Can day of 


» 4975 


Glenn L. Jackso 


Oregon Transpo Commission 
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exnipit_A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I approve all actions listed on the attachment 
hereto and report this action for your official records. 


Dated chic Aodag day of Vo f , 1975 


Glenn L. Jacks Chairman 
Oregon Transpo ion Commission 


Attachment List: 


1) Options accepted (21) Report of May 23, 1975 

2) Public sale authorized (Files 16056, 16057 & 20487) 

3) Public sale authorized (File 28663 and 45660) 

4) Public sale authorized (Files 38422 and 38423) 

5) Public sale authorized (File 16064 and Q265) 

6) Public sale authorized (File 18060) 

7) Supplemental Agreement with Union Pacific approved 

8) Extension Agreement with Oregon-Washington Railroad 
and Navigation Company and Southern Pacific Trans- 
portation Company approved 


ExHiBit_A\ 


Right of Way Report of May 23, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


41077 Edwards,Myra B. $ 250.00 
41968 Marchioli, Everett & Jean 2,430.00 
41975 Bass, Timothy W. & Ellan L. 1,250.00 
43331 Mitchell, Carmen & Pattie 1,920.00 
47046-L6894 Case, Evangeline 2,000.00 
47542 Burlington Northern 250.00 
47830 Winters, R. G. & Doris M. 15,300.00 
48067 Fournier, James D. & Donna 2,600.00 
48152 & Foster & Kleiser Division of 
48153 Metromedia, Inc. 3,019.68 
48370 Georgia-Pacific Corp. 840.00 
48507 Woodside, Truman S. & Carlotta I. 1,800.00 
48611 Bryden, Clifford M. & Shirley V. 0.00 
1-182. 32 West Winds Center 3,220.00 
1-182.41 Gomez, Vance & May 420.00 
1-304.78 Murry, William 900.00 
4-91.44 Shepherd, Ben B. 45.00 
9-139.24 Central Lincoln People's Utility Dis. 102.00 
9-292.907 Kennedy, George 250.00 
9-296.57 Kennedy, George 270.00 
3 SR's Federal Sign & Signal Corporation 800.00 
3 SR's Cc. E. Stevens Company 900.00 
21 Transactions $ 38,566.68 


(2) Public sale of 8.8 acres + excess property on the Goshen- 
Creswell Section of the Pacific and Goshen-Divide Highway 's 
in Lane County for a minimum consideration of $1,500.00. 
We have federal approval for disposal. Files 16056, 16057 
& 20487. (Right of Way Branch) (See Real Property Resolution 
No. 677) 
(3) Public sale of 1.34 acres + excess property on the Lake 
Road-Oregon City Section of the East Portland Freeway 
in Clackamas County, for a minimum consideration of 
$27,500.00. File 28663, 45660. (Right of Way Branch) 
(See Real Property Resolution No. 678) 
(4) Public sale of 3,640 excess property on the Pacific East- 
Cascade Highway Section of the Clackamas Highway in Clackamas 
County, for a minimum consideration of $4,000. Files 38422, 
38423. (Right of Way Branch) (See Real Property Resolution No. 679) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__ 5-27-75 
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EXHIBIT. A 


Public sale of 0.26 acre excess property on the Biggs Section 

of the Columbia River Highway in Sherman County, for a minimum 
pnsideration of $7,000.00. File Agnes Q265. (Right of Way Branch) 
Public sale of 3.35 acres + excess property on the Rock Pt.- 
Blackwell Hill Section of the Pacific Highway in Jackson 

County, for a minimum consideration of $3,500.00. File 18060. 
(Right of Way Branch) (See Real Property Resolution No. 681) 
Supplemental Agreement wita Union Pacific Railroad to correct 

the Exhibit and update cost estimate on the agreement approved 
December 27, 1973 for the Milton-Freewater-Washington State 

Line Section of the Oregon-Washington Highway in Umatilla County. 
File 47194. (Right of Way Branch) 


Extension Agreement with the Oregon-Washington Railroad & 
Navigation Company and Southern Pacific Transporation Company 
extending the lease of the Steel Bridge to December 31, 1975. 
Multnomah County. (Right of Way Branch) 


t. State Hwy. Engr 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = -/¥ 


Si eS eee Se ee ae ee ed 


a4 
a 


EXHiBiT_A 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation of action taken under delegated 
authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, on May 16, 1975, I approved the following 
item and report this action for your official records. 


Public sale of 21.7 acres of excess property 
on the Athena-Blue Mountain Station Section 
of the Oregon-Washington Highway in Umatilla 
County for a minimum consideration of $10,850. 
File 33999. (See Real Property Resolution 
No. 683) 


Dated this / day of nN L L > 1975 
A 
YTV) Me 


Oregon Transportagign Commission 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE _S°227—- 7S 


TVYLiiDia 
me © 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and report 
this action for your official records. 


/ 
ce 
Dated this 


Glenn L. Jackson 
Oregon Transpor, ation Commission 
“ 


a 


Attachment List: 


1) Options accepted (6) Report of May 30, 1975 

2) Direct sale authorized (File 36801) 

3) Easement to Douglas County approved (File 45185) 
4) Public sale authorized (File 8994) 

5) Agreement with Clackamas County approved 

6) Letter form agreement with Union County apvroved 


1) 


EXHIBIT. A 


Right of Way Report of May 30, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


42076 Engle, John W. & Frances $ 25,000.00 
42081 Long, Charles W. & Eleanor W. 33,000.00 
48373 West, Frances M. & Alta L. 2,250.00 
48512 Lindsey, Lulu E. 500.00 
5-174.72 Ricco, Eugene 50.00 


3 SR's Obie Outdoor Advertising 900.00 


6 Transactions Total $ 61,700.00 


Direct sale of 0.94 acres t excess property on the Toledo Section 
of the Corvallis-Newport Highway in Lincoln County to the adjacent 
property owner for a minimum consideration of $660. File 36801. 
(Right of Way Branch) 


Grant a 0.03 acre 15 foot permanent sewer easement to Douglas 
County on excess right of way on the Winston-Shady Interchange 
Section of the Coos Bay-Roseburg Highway in Douglas County for 
no consideration. File 45185. (Right of Way Branch) 


Public sale of 4 acres + excess property on the Goshen-Pleasant 
Hill Section of the Willamette Highway in Lane County for a 
minimum consideration of $3000.00. Includes rights in a 40 foot 
haul road easement and reserves geothermal and mineral rights. 
File 8994. (Right of Way Branch) (See Real Property Resolution 
No. 682) 

Right of way Services Agreement with Clackamas County covering 
the South Tigard Interchange-Boones Ferry Road Section of 

Kruse Way. File 44393. (Right of Way Branch) 


Letter-form agreement with Union County for construction of 
Lookingglass Creek Bridge on Forest Boundary Road, County Road 

No. 43, near Palmer Junction. This project is eligible for 

90% Federal Aid funding under Section 230 of Title II, Highway 
Safety Act of 1973. Total estimated cost of the work is $165,000. 
County will provide the 10% ($16,500) matching funds with no 
expense to State. (County-City Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__6-¢ - 7S" 


EXHIiBiT_/ | 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I approve all actions listed on the attachment 
hereto and report this action for your official records. 


Dated this [/ day of 2 AMA. 2— » 1975 


Glenn L. Jackso 
Oregon Transporfatipn Commission 


Attachment List: 


1) Options accepted (6) Report of June 6, 1975 

2) Direct sale authorized (File 48439) 

3) Public sale authorized (File 25292) 

4) Signal agreement with Southern Pacific 
Transportation Co. approved (Medford) 

5) Signal agreement with Southern Pacific 
Transportation Co. approved (Corvallis) 

6) Public sale authorized (Files 18066 and 18068) 

7) Excess property sale authorized (File 43850) 

8) Agreement with City of Bend approved 


EXxHiBir_AA 


Right of Way Report of June 6, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


42362 Christman, Fred E. & Lillian $ 300.00 
47907 Sims, Homer D. 1,975.00 
48100 Curtiss, Voyle W. 460.00 
48101 Duncan, Richard M. & Margaret I. 2,500.00 
48484 Howard, Murray 7, 782,00 
48567 Conforth, Joe R. 100.00 

6 Transactions $ 13,117.00 


(2) Direct sale to the Fish Commission of Oregon 2.8 acres 
excess property acquired from Edward and Marcell Rhoades 
for the Salmon River Fish Hatchery, for a consideration 

of $7,500, in accordance with the Fish Commission's 
Concurrence of May 9, 1975. Salmon River Highway, Lincoln 
County. file 48439 (See Real Property Resol. No. 685) 


Public sale of 13 acres + excess property on the North City 
Limits, Klamath Falls-Green Springs Jct. Section of The 
Dalles-California Highway in Klamath County, for a minimum 
consideration of $13,000, subject to mineral and geothermal 
rights and oadway easement. File 25292 (See Real Property 
Resol. No. 886) 

(4) Signal Agreement with the Southern Pacific Transportation 

Co. for installation of grade crossing protection devices 

at the Beall Road (Medford) crossing in Jackson Covnty. 


Signal Agreement with the Southern Pacific Transportation 
Co. for installation of grade crossing protection devices 
at the Third St. (Pacific West Hwy. in Corvallis) crossing 
in Benton County. 


Public sale of 9.09 acres + excess property on the Rock Point- 
Blackwell Hill Section of the Pacific Highway in Jackson County 
for a minimum consideration of $7,200, retaining mineral rights. 
Files 18066, 18068 (See Real Property Resol. No. 687) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT —LL- 


= 


EXHIBiT_ i 


(7) Sale of 0.05 acre + excess property on the Brookings-Winchuck 
R. Section of the Oregon Coast Highway in Curry County for a 
minimum consideration of $800. File 43850 


(8) Right of way Service Agreement with the City of Bend covering 
Greenwood and Lafayette Avenues. 


"STATE HIGHWAY “ENGINEER 


6 -7- 27> 


DATE: ..---- ==---- 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate_@-//- 7S 


Z¥LHRIT 
EXHIBi he 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


M.P. 5.3 to N.P. 15.5 Unit, 
a Proyoct_Riley-Lake County Line Section _ (Contract No. 8220) 


Type of Work __Grading and Paving F.A. Proj. No RS-600(2) 


County pa Highwey_______-akeview-Burnms 
Robert H. O'lair & O'lair Const. Co., 

No. of Bidders _—— Low Bidder__t. Shasta »California = —— 

Low Bid s_) 051,508.00 Be 


. 


Engineer's Recommendation: Award to low bidder. 


te Project___ Ruch Section (Contract No. 8221) 


Type of Work __ Grading _and Paving FA. Proj. No. RS=1 5-053(2) _ 


ghway__+.___ Jacksonville 


H 
Copeland Sand & Gravel, Inc. 
No. of eS. ae Low Bidder __Grants Pass 


Low Bid s 178,487.50 __ 


County Jackson 


Engineer's Recommendations Award to low bidder. 


Pisin’ Project seven Oaks-S. Ashland Intchge. Section .-_ 
. (Contract No. 8222) 
Type of Work Grade, Pave, Sign and Illumination ¢ 4 proj. no 1-5-1(86)12 


County Jackson Sthlttesincacesscsbsine ME 


No. of a ae Low Bidder ~ Oink . Compton Company, Hchi nnvi lle 


Low Bid S _1,839,394.56 _ 


Engineer’s Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


No. aaa 4. Projet. Beaver Creek Bridge Section (Contract No- 8223) _ 


Type of Work Grade, Pave and One Structure F.A. Proj. No. 22 


ORY a NES IN ae Oregon Coast 
ren “HoTs't*tohstruction Company, 


No. of Bidders oe Low Bidder Qakridge 


Low Bid S297 141.50 


. 


Engineer's Recommendation: Award to low bidder. 


No,__2_ Project__Irrigon Jct.-Washington State Line Section 
(Contract No. 8224) 
Type of Work _Guardrail Installation _ F.A. Proj, tio, ROS-000S (8) 


County___Morrow and Umatilla wignway_s_ Columbia River Ss 
“Apex Fence Co., Inc. 
Anderson, California 


No. of Bidders — 2 Low Bidder __ 
Low Big $369,304.75 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. (Award pending. This 
project will be reviewed further before a decision is announced.) 


__ Meacham Rock Production (Contract No. 8225) 


No. - Project 


Type of Work Rock Production...__.. _ er A. Proj. No. — = 


County Umatilla tighway__01d_ Oregon Trail 


No. of Bidders _. Low Bidder = Bets. I tschner Co >. » Molalla 


Low Bid S _ 72,700.00 


Engineer's Recommendations Award to low bidder, 


APPROVED BY CHAIRMAN 
GLENN L., JACKSON 


pats__6-.7- JS 


EXHIBiIT_Z 


No ma Proyoct — Cel j lo-Rufus. Section _ (Contract ‘ No. 8226) 
Type of Work Paving » Barriers and Signing FA, Proj. No 1-80N-3(71)95 
County _____Wasco and Sherman Highway Col umbi a Ri ver Fi { 


] ow sidder__Morse Bros., Inc,; Lebanon 


Low Bid s_ 32242 5417.70 


No. of Bidders 


Engineer's Recommencation’ Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


ie ie Project__COrvallis, Albany, Lyons Area Safety (Contract No. 8227) 


‘drail, S 


Coie Benton and Linn _ Highway - Four Highways 
Hansen Electric Company, 
Low Bidder Coos Bay 


r 
No. of Bidders___ 4 


Low Big 102,774.00 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


No.2 Project__salem, Hubbard Area Safety —-—_ (Contract No. 8228) 


Type of Work__Signing, Attenuators & Guardrail —¢ a poy wo ROS-000S(6) 
Willamina-Salem, Pacific E. 
Cio Marion and Polk Highway_and N. Santiam _ 


No. of ne a. Low Bidder Coral Corpora tion, Gladstone nm 


Low Bid S 125,571.90 


Engineer's Recommendations’ Award to low bidder as sdon as approval of the 
Federal Highway Administration is received. 


On June 3, 1975, I accepted the Administrator and State Highway 
Engineer's recommendations for award of projects on which bids 
were received May 29, 1975, and authotized him to sign the con- 
tracts when conditions for the awards have been met. 


Dated this (\ day ot pane, » 1975 


on 
p/ Commission 


- 2073 « 


Glenn L. Jackson, 
Oregon Transporta 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation of action taken under delegated 


authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, on April 17, 1975, I approved the following 
item and report this action for your official records. 


Purchase of 37.75 acres from Southern Pacific 
Transportation Company for bikeway on the Mill 
City-Gates Section of the North Santiam Highway 
in Linn and Marion Counties at a consideration 
of $61,500. File 33425 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation of action taken under 
delegated authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, on May 20, 1975, I approved the following 
item and report this action for your official records. 


Five-year royalty lease with the Division of 
State Lands for material to be removed from Crow 
Island in Malheur County for a minimum cost of 
$270.00 per year. File 48717. 


~ 


Dated this (/ day ‘ovae Kb ATK, 1975 


Z A~r_., 
Glenn L. Jackson, Chai 


Oregon Transportation 
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TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the Com- 
mission, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Attachment List: 


1) Options accepted (16) Report of June 13, 1975 

2) Sale of excess property authorized (File 38433) 

3) Sale of excess property authorized (File 13835) 

4) Sale of excess property authorized (File F-47) 

5) Direct sale authorized (File 16773) 

6) Agreement with Josephine County approved (File 48541) 
7) Agreement with Oregon State University approved 

8) Agreement with Oregon State Police approved 
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pp idee = 


(1) 


‘Number 
41078 


41974 
42074 
46297 
48125 
48270 
48340 
48409 
48525 
48718 
1-158.41 
1-182.22 
1-196.20 
7-4.60 
9-25.72 
9-296.57 


(2) Sale of 1375+ square feet excess property on the Pacific Highway 


Right of Way Report of June 13, 


1975 


OPTIONS TO PURCHASE REAL PROPERTY 


Name 


Bullock, Raymond Arthur 

& Phillis Ruiter 
Steindorf, E. W. & Hanna 
Thiel, Alfred & Bessie M. 
Hand, Charles D. & Lorraine J. 
City of Sweet Home 
Morrow, Dorothy 
Hage, Frances Anne 
Ruh, Susanna L. 
Jackson, Richard A. & Lolahrock 
Miller, Phillip & Johnson, Dorothy 
Coons, Josephine 
Goodwin, Connie Fair 
Texaco, Inc. 
Kingsmith, John D. 
Hay, William 
Sweet, Alfred W. 

16 Transactions 


> 


Consideration 


750.00 
20,060.00 
3,300.00 
585.00 
3,375.00 
25.00 
300.00 
100.00 
840.00 
104,000.00 
270.09 
1,890.00 
1,630.00 
176.40 
715.00 
50.00 


137,966.40 


East - Cascade Highway Section of the Clackamas Highway in 


Clackamas County for a minimum consideration of $1,500. 
(Right of Way Branch) 


Section of the Ochoco Highway in Crook County for a minimum 


consideration of $200. 


(4) Sale of 1.93+ acres excess property on the Dairy-Beatty 


File 13835 


(Right of Way Branch) 


of the Klamath Falls-Lakeview Highway in Klamath County for a 


minimum consideration of $800, 
rights. 


File F-47. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT — - 
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retaining mineral and geothermal 
(Right of Way Branch) 


File 38433 
(See Real Property Resolution No. 684) 


(3) Sale of 2.5+ acres excess property on the Prineville-Oclioco Dam 


section 


al penta ances 2 SOE a gece meet and saree ean Th tak i rte A em a a Bm i 


roommate teas ari 6 nen ae lk ct cance Se aac a saat ate: 


(5) Direct sale back to the former owners of 9.91+ acres excess 
Property being an exhausted materials site on the Prineville- 
Post Section of the Paulina Highway in Crook County for a 
consideration of $500, the original purchase price in 1951. 
File 16773 (Right of Way Branch) 


(6) Right of way services agreement with Josephine County covering 
Reuben Creek-Rock Creek Section of the Lower Graves Creek County 
Road. File 48541 (Right of Way Branch) 


(7) Agreement with Oregon State University for development of a park 
naturalist program. Oregon State University will plan, develop, 
present, supervise, and administer naturalist programs at nine 
specified State Parks during spring and summer of 1975. Oregon 
State University will be paid $30,000 to fund the program. The 
cost of developing a comparable program with State Park’ personnel 
would be approximately the same. This agreement is for one year 
only. (Parks Branch) * In 9 different parks - see below 


(8) Agreement with Oregon State Police to use an isolated portion of 
Ona Beach State Park for a firing range. The police would main- 


tain safety standards, and the range would only be used under 
their complete supervision. The agreement can be terminated at 
any time. (Parks Branch) 


= DATE: ____- S$-42- 75. 


* Fort Stevens 
Cape Lookout 
Beverly Beach 
Honeyman 
Sunset Bay 
Harris Beach 
Champoeg 
Silver Falls 
The Cove Palisades 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_@-/@ - A? __ 25. 
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REPORT OF CONFIRMATION OF TELEPHONE ACTJON UNDER DELEGATED AUTHORITY 
EXHIBIT_AF 3 


No ——!_ Prayer NeW. Elks Dr.-N.W. Conifer Blvd. (Corvallis) Sect, 
(Contract No. 8229) 

Tyne of Work __ Grading & Paving _ CA. Peal. TOO: cance 

Coney —— Mighwoy-Pacific West. 


Corvallis Sand & Gravel and 
ey ___ Low Bidder___ McNesb y & Aubry, Corvallis a a 


Low Bid s_147,960.00 


No, of Bidders 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from City of Corvallis and FHWA and deposit is 
received from City. 


No.2 ___ Project___Poormans Creek Bridge Section (Contract No. 8230) 


Type of Work ____ Grading, Paving & Structure _F.a. Proj. No. == 
County Me Highway __Jacksonvi lje 
No. of Bidders eae Low Bidder __ Aus] and Cons tructi on, i nc >_Grants Pass_ 


Low bid s—454,418.50 


Engineer's Recommendations: Award to low bidder. 


No... Project McVay Hwy. at Pacific Hwy,_0'xing Section __ 
(Contract No. 8231) 


F.A. Proj. No __HHS-600(1) _ 
Comic I ns Mig Se 


Type of Work __ Traffic Signal Installation — 


No. of Bidders 5s LowBidder_Hamilton Electric Inc., Fugene 


tow Bids 44,629.78 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate_G-20- 7 
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EXHiBiT_ Ta 


No.4 Proer. Oregon Coast Highway @ W. Devils Lake Rd. Sect. _— 

(Contract No. 8232) 
Typy of Work Grading & Paving F.A. Proj. No. -- 
es er Oregon Coast 


—_2__ Low Bidder__Oceanlake Ready Mix Co., Lincoln City_ 
Low Bid $87,507; i... 


No. of Bidders 


Engineer's Recommendation: Award to low bi dder. 


No,__5_ Project __Pacific Hwy. U'xing-N. Columbia Blvd. Sect. —__ 
(Contract No. 8233) 


Type of Work __ Paving, Guardrail & I] lum F.A, Proj. No. == 


County See a: Highway — Pa cific. = 


No. of Bidders__3 Low Bidder__COlumbia West Materials & Constructors 
Longview, WA 


Low sid $280,592.50 


Engineer's Recomsnendations Award to low bidder as soon as approval is 
received from FHWA. 


No.6 ___ Project __Hilgard-La Grande Section ___ (Contract No. 8234) 
Grading, Paving, Structure 

Type of Work___ Dec k Repair & Signing = __F.A. Proj. No. 1=BON-6(61)252 

or eae tt ee i Highway___Old Oregon Trail 


6 _ tow Bidder__ Peter Kiewit Sons, Co., Vancouver, WA _ 


No. of Bidders 


Low Bid $__2,136,093.00 
Engineer's Recommendations Award to low bidder as soon as approval from 


FHWA is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate @-/0- 75 _ 
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expt A 


No.2 —__ Projet. .._ROWena-The Dalles Section _ (Contract No. 8235) 
Type of Work Grad j Ng s_ Paving »—Signing_& Ll lum. FA. Proj. No __I-80N-3(70) 75 
County pan GEL Fe Highway—_C.0 umibi a River. 


No. of Bidders 6. Low Bidder Babler Bros, Inc. , Port ie 
Low Bid s_1,885 > 187.00 


Engineer's Recommendation Award to low bidder as soon as approval is 
received from FHWA, 


On June 10, 1975, I accepted the Administrator and 
State Highway Engineer's recommendations for award 
of the projects on which bids were received June 5, 
1975, and authorized him to sign the contracts when 
conditions for the awards have been met. 


Dated this E day of 


Oregon Transporte® n Commission 


ee ee ee Eee -s 


EXHIBiT_ 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


Nok. _ Prowet NW. Marquam Intclge.-N.-Tigard Intchge. Section —- 
Grading, Paving, Barriers, Contract No. 8236) 


Type of Work ___ Signing and Illumination _ FA, Proj. No. ___1-U-5-6 (83) 295 


County Multnomah | Highwoy—___ Pacific .. __ 
No. of Bidders___2. _ Low Bidder__sJ1. C1 Compton Company, McMinnville 
Low Bid $34 586,950,90__ 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


No. >  Prolect Smith Point (Astoria) Section ae = 
5 (Contract No. 8237) 
Type of Work Roadside Improvement F.A. Proj. No. __LSF-2 (10) 


County ____Clatsop Highway Oregon Coast 


No. of Bidders__- 8 _ Low Bidder___ Ben. Castile Landscaping, Lake Oswego 
Low Bid $24,551.27 _ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


No..___3___ Project ____ unk River-Bisbee Street Section — —_______ 
(Contract No. 8238) 
Type of Work es FA. Proj. No. __U-000S (1) 
Klamath Falls-Lakeview and 


County... Kiamath  Highey -.... Khewath Falls-Malin 


No. of Bidders___3_ Low Bidder__Kl amath Paving Company, Klamath Falls _ 
Low Bid $2355, 958.75 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT Tey ae 


EXHiBit_ A 


No.4. _ Projet .._S+Ws Clay St,-S.W._Sheridan St. Section tiie 
(Contract No. 8239) 
Type of Work ____Roadside Improvement = FA. Proj. No. U-306(18) 


. Highway Pac ific West 


No. of Bidders 8 Low Bidder__Ben Castile Landscaping, Lake Oswego —_ 


Low Bid $__92 292.25 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


No.__)__ Project__Interstate Avenue Grade Separation Section 
, : (Contract No. 8240) 
Type at Wark Bridge Ra: Railing _ — FA. Proj. No. — ROS-306(18) _ 


County___Multnomah Highway Pacific West... 
No. of Bidders & Low Bidder___InCom_ Construction, Salem 
Low Big $—_48, 980.00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


On June 17, 1975, I accepted the Administrator and 
State Highway Engineer's recommendations for award 
of the projects on which bids were received June 12, 
1975, and authorized him to sign the contracts when 
conditions for the awards have been met. 


f Glenn L. Jackson, Chairman 
Oregon selects * saan Commission 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity o exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 

authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the attachment hereto 
and report this action for your official records: 


\ 


ated nigh Y day_of EMV » 1975 
Lip WY 7 
MMty DZ eechren, 


Glenn L. Jackéon,; Chairman 
Orcgon Transportation Commission 


Attachment List: 
1) Options accepted (13) Report of June 20, 1975 
2) Sale of 4.0 acres authorized (File 8141) 
3) Sale of 31,531 sq. ft. property authorized (File 22739) 
4) Sale of 13.8 acres authorized (File 24515) 
5) Sale of 0.88 acres authorized (Files 1247, 1248 and 1249) 
6) Lease to City of Eugene authorized (Files 14780 and 29599) 
7) Grant of Access to Crown Zellerbach Corp. approved (File 27932) 
8) Sale of 2.5 acres authorized (File 13835) 
9) Sale of 1.98 acres authorized (Files 14790 and 14791) 
10) Sale of 2.74 acres authorized (Files 20782, 20793, 20794, 20792) 
11) Agreement with SOLV approved 
12) Agreement with City of Ashland approved 
13) Agreement with Josephine County approved 
14) Agreement with City of Salem approved 
15) Agreement with City of Toledo approved (Main St.) 
16) Agreement with City of Toledo approved ("A" St.) 
17) Agreement with City of Toledo approved (First St.) 
18) Agreement with City of Toledo approved (Fir St.) 
19) Agreement with Clackamas County approved (Gardens Road) 
Agreement with Clackamas County approved (Territorial Road) 


a 


EXHIBIT_ A. 


Right of Way Report of June 20, 1975 


OPTIONS TO PURCHASE REAL PROPERTY 


File Name Consideration 


41076 Hukari, Henry J. & Eddith L. 3,000.00 
48138 East Linn Hospital District 850.00 
48486 Larsen, Mary E. 4,500.00 
48619 Webber, Clarence 100,000.00 
4-142.15 Wil-Mar Advertising Company 505.00 
4-168.50 Yager, Dora, Estate of 90.00 
4-278.20 Barhisel, Peter & Richards, Sally 360.00 
7-5.09 Wil-Mar Advertising Company 540.00 
9=-292.07 Unicam, John & Blythe A. 50.00 
25-5.63 Jones, Marvin & Sandra 50.00 
25-19.66 

25-19.69 Goode, Joseph E. 200.00 
25-35.49 Griffis, Robert 50.00 
45-0.23 Southern Pacific Transportation Co. 720.00 


13 Transactions $ 110,915.00 


Sale of 4.0 acre + excess property on the Cheshire-Prairie 

Rd. Section of the Mapleton-Junction City Highway in Lane 

County for a minim consideration of $2,800. File 8141 

(Right of Way Branch) Real Property Resolution File No. 688. 

Sale of 31,531 sq. ft. + excess property on the Harbor 

Drive-City Limits Section of the Pacific Highway in 

Multnomah County for a minimum consideration of 

$6,400. File 22739 (Right of Way Branch) Real Property Resol. No. 


Sale of 13.8 + acres excess property on the Jump Off Joe 
Creek-Grants Pass Section of the Pacific Highway in Jose- 
phine County for a minimum consideration of $6,000. File 24515 
(Right of Way Branch) Real Property Resolution File No. 690. 
Sale of 0.88 + acres excess property on the Lostine Section 

of the Wallowa Lake Highway in Wallowa County for a minimum 
consideration of $600.00. Files 1247, 1248, & 1249. 

(Right of Way Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


- -_ 


EXHIBi : A 


Grant a revokable lease to the City of Eugene for a 15 foot 
strip for a bike path facility across States maintenance 
station in Eugene,Lane County, lying adjacent to the Pacific 
Highway at 15th Avenue, for no consideration. Files 14780 & 
29599. (Right of Way Branch) 


Grant of Access to Crown Zellerbach Corporation to the Northerly 
side of the Columbia River Highway in Clatsop County at Station 
269+06, 50 feet in width, unrestricted as to use. File 27932 
(Right of Way Branch) 

Sale of 2.5 + acres excess property on the Prineville-Ochoco 
Section of the Ochoco Highway in Crook County for a minimum 
consideration of $500.00. File 13839. This’ corrects the 

June 16, 1975 approval erroneously reported at $200.00 on 

File 13835. (Right of Way Branch) 


Sale of 1.98 acres + excess property on the N.E. Union Ave. 
Section of the Pacific Highway East in Multnomah County for 

a minimum consideration of $14,850. We have FH,/WA approval. 

Files 14790 s 14791. (Right of Way Branch)Real Property Resol. No. 


Sale of 2.74 acres + excess property on the Rock Point- 
Blackwell Hill Section of the Pacific Highway in Jackson 
County for a minimum consideration of $3,800.00, subject to 
retaining mineral rights; we have FH/WA approval. Files 


20782, 20792, 20793, & 20794. (Right of Way Branch) Real Property 
Resolution File No. 692. 


(11)Annual agreement with SOLV (Stop Oregon Litter and Vandalism) 
and is for the same amount as previous years. (Public Affairs) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate 6-22-75 


(12) A letter-form agreement with the ( ‘ty of Ashland for installation 
of illumination onthe Rogue Valiey Highway (ORE99) between Green 
Springs Highway and Walker Avenue. This project is eligible for 
90% federal aid funding under Section 209 of Title II, Highway [ENXH/BjT A 
Safety Act of 1973. The total estimated cost for the work is a 
$46,000. State will contribute the 10% ($4,600) matching funds. 
Maintenance and power costs will be borne 75% by city and 25% by 
State. (County-City unit) 


A letter-form agreement with Josephine County Board of Commissioners 
for widening the existing 12-foot one-lane undercrossing to a 26- 
foot two-lane undercrossing of the Southern Pacific Transportation 
Company undercrossing of Lower Wolf Creek Road in the community of 
Wolf Creek. This project is eligible for 90% federal aid funding 
under Section 230 of Title II, Highway Safety Act of 1973. Total 
estimated cost of the work is $32,000. The County will provide the 
10% ($3,200) matching funds with no expense to State. (County-City 
unit) 


A letter-form agreement with the City of Salem for the installation 
of a two-phase traffic signal interconnected with the existing sig- 
nal at the intersection of 13th and .Hines* Streets. This project 
is eligible for 90% federal aid funding under Section 209 of Title 
II, Highway Safety Act of 1973, The total estimated cost for the 
work is $32,000. The City will provide the 10% ($3,200) matching 
funds with no expense to State. (County-City unit) 


A letter-form agreement with the City of Toledo for installation 

of flashing lights and drop arm gates at the Main Street railroad 
grade crossing across the Yaquina Branch tracks of the Southern 
Pacific Transportation Company, Crossing No. CK-765.40. This 

project is eligible for 90% federal aid funding under Section 203 

of Title II, Highway Safety Act of 1973. Total estimated cost for 
the work is $50,000. The City will provide the 10% ($5,000) matching 
funds with no expense to State. (County-City unit) 


A letter-form agreement with the City of Toledo for the installation 
of flashing lights, drop arm gates and predictor units on the "A" 
Street railroad grade crossing across the Yaquina Branch tracks of 

the Southern Pacific Transportation Company, Crossing No. CK-765.80. 
This project is eligible for 90% federal aid funding under Section 230 
of Title II, Highway Safety Act of 1973. Total estimated cost of the 
work is $57,000. The City will provide the 10% ($5,700) matching 
funds with no expense to State. (County-City unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate - 3-75 


(17) A letter-form agreement with the (ity of Toledo for the installation 
of flashing lights, drop arm gates and predictor units at the First povrprp ine 
Street, N. railroad grade crossing, across the Yaquina Branch tracks eAhibly 
of the Southern Pacific Transport:'ion Company, Crossing No. CK-765.70. 

This project is eligible for 90% federal aid funding under Section 230 
of Title Il, Highway Safety Act of 1973. Total estimated cost of the 
work is $80,000. The City will provide the 10% ($8,000) matching 
funds with no expense to State. (County-City unit) 


A letter-form agreement with the City of Toledo for the installation 
of flashing lights, drop arm gates and predictor units at the Fir 
Street railraod grade crossing across the Yaquina Branch tracks of 
the Southern Pacific Transportation Company, Crossing No. CK-764.95. 
This project is eligible for 90% federal aid funding under Section 
230 of Title II, Highway Safety Act of 1973. ‘otal estimated cost 
of the work is $57,000. The City will provide the 10% ($5,700) 
matching funds with no expense to State. (County-City unit) 


A letter-form agreement with Clackamas County for installation of 
flashing lights and drop arm gates interconnected with track cir- 
cuits at the Gardens Road railroad grade crossing across the 
Siskiyou Mainline tracks of the Southern Pacific Transportation 
Company, Crossing No. C-47.90 north of Canby. This project is 
eligible for 90% federal aid funding under Section 230 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work is 
$40,000. The County will provide 10% ($4,000) matching funds with 
no expense to State, (County-City unit) 


A letter-form agreement with Clackamas County Board of Commissioners 
for the installation of flashing lights with drop-arm gates inter- 
connected with normal track circuits at the Territorial Road rail- 
road grade crossing of the mainline tracks of the Southern Pacific 
Transportation Company, Crossing No. C-748.70, north of Canby. This 
project is eligible for 90% federal aid funding under Section 203 of 
Title II, Highway Safety Act of 1973. Total estimated cost for the 
work is $40,000. The County will provide the 10% ($4,000) matching 
funds with no expense to State. (County-City unit) 


APPROVED 
[7o? S Ade Sa 


DATE: _. Gderceremcvee 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate__e- 23-75 


Oregon Transportation Commission 


Report (Confirmation) of Telephone Actions Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
all actions listed below and report this action for your official 
records: 


1) 


/ pera nis day pt WEEE, 1975 
Lye ada 


Glenn L. Jackgon,/ Chairman 
Oregon Transp tion Commission 


On June 17, 1975, approved a Supplemental Agree- 
ment with the U. S. Department of Transportation, 
Féderal Highway Administration, Modification No. 
5 to Contract DOT-FH-11-7950, "Speed Advisory 
Information for Reduced Visibility Conditions." 
This is an extension of the present fog research 
study in the amount of $75,000. This research 
project is funded entirely by Federal Funds. 


On June 17, 1975, approved renewal of a Cooperative 
Agreement with the U. S. Department of Agriculture, 
Soil Conservation Service, for the State Highway 
Division to make a reconnaissance study for reloca- 
tion of the Haines-Anthony Highway on the North 
Powder Dam Project in Baker County. The United 
States agrees to pay to the State the actual cost 
of making such reconnaissance study and cost esti- 
mate up to a maximum of $5,000. 


On May 12, 1975, approved $10,000 payment to clear 

up the final bills concerning the operation of the 
Oregon exhibit at Expo '74 in connection with an 
agreement with the Executive Department dated May 15, 
1974. 


On June 17, 1975, approved an agreement with RCN 
Productions to have a 26 minute 16 MM color and sound 
motion picture depicting scenic and recreational areas 
of Oregon prepared for Travel Information Section. 

The cost is $15,000 and 70% will be paid upon the 
delivery of a work print and preliminary sound track 
with the balance to be paid upon delivery of a final 
product. 


(Continued) - 1087 - 


5) 


6) 


exipit_A— 


On June 9, 1975, approved the award of Contract 
No. 8224 to Apex Fence Co., Anderson, California, 
in the amount of $369,304.75 for the Irrigon 
Junction-Washington State Line Section, Columbia 
River Highway, Morrow and Umatilla Counties. 

Bids received May 29, 1975. 


On June 10, 1975, approved an agreement with the 
U.S. Coast Guard modifying the requirements for 
the opening of the Skipanon River Bridge at 
Warrenton in Clatsop County. 
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VilDis 
LAID! | BB 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 


NO REPORT 


NOT APPLICABLE = NO 
VICE CHAIRMAN AT THIS TIME 
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EXHIBIT 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


S. D. Spencer & Son 
No. 7578 


Paul Bros., Inc. 
No. 7902 


Shur-Way Contractors, 
Inc. 
No. 8080 


Gordon H. Ball, Inc. 
No. 7960 


Road & Driveway Co. 
No. 8133 


Adhesive Engineering 


Company 
No. 7792 


June 26, 1975 


Acceptance 


Section and Highway 


Columbia County Line- 
Burlington, Lower Columbia 
River Highway, Multnomah 
County 

Halsey Interchange-Lane June 
County Line, Pacific Hwy., 
Linn County 

Hendricks Bridge State Way- June 
side, Lane County 


Hogan Road-Boring, FAS 129, 
Clackamas County 


June 


Alsea Hwy. @ Eckman Creek Rd. June 
Alsea Highway, Lincoln County 


S.W. Corbett Ave. U-Xing Sec. June 
Pacific Highway, Multnomah 
County 


13, 


13, 


13, 


13, 


24, 


Date 
June 2, 1975 


1975 


1975 


1975 


1975 


1975 


Wr att Fs and State Highway Engineer 
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EXHIBIT €. 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) Elm and Grant Streets in the City of Canby in Clackamas 
County. Bids received May 15, 1975. Contract No. 8196 
awarded May 30, 1975, to InCom Construction, Salem, 
at $42,674. 


2) W. Illinois Street at N. Main Street (Newberg) Section 
of the Yamhill-Newberg Highway in Yamhill County. Bids 
received May 15, 1975. Contract No. 8205 awarded June 4, 
1975, to Frady Construction Company, Portland, at $16,130. 


3) ,Neawanna Creek (Sundquist) Bridge Section of FAS 609 in 
Clatsop County. Bids received May 22, 1975. Contract 
No. 8207 awarded May 30, 1975, to Hamilton Construction 
Co., Springfield, at $119,470. 


4) N. Oakland Interchange Section of the Pacific Highway 
in Douglas County. Bids received May 22, 1975. Contract 
No. 8208 awarded May 29, 1975, to Workman Contractors, 
Inc., Canby, at $1,028,364. 


5) E. Hood River Interchange-Rowena Section of the Columbia 
River Highway in Hood River and Wasco Counties. Bids 
received May 22, 1975. Contract No. 8209 awarded 
May 29, 1975, to Watson Asphalt Paving Co., Inc., Redmond, Wn. 
at $4,032,598. 


6) Barkley Springs-Algoma Section of The Dalles-California 
Highway in Klamath County. Bids received May 22, 1975. 
Contract No. 8210 awarded May 29, 1975, to Klamath Paving 
Co., Klamath Falls, at $463,381.90. 


7) Goshen-Cottage Grove Section of the Pacific Highway in 
Lane County. Bids received May 22, 1975. Contract No. 8212 
awarded May 29, 1975, to F. H. McEwen Construction Company, 
Eugene, at $1,064,958.93. 


8) Lancaster Drive S.E.-Deer Park Drive S.E. Section of the 
North Santiam Highway in Marion County. Bids received 
May 22, 1975. Contract No. 8214 awarded May 29, 1975, to 
Salem Road & Driveway Co., Salem, at $358,656.90. 


9) Region 1 Area Safety Project on four highways in Multnomah, 
Washington, Columbia and Clackamas Counties. Bids received 
May 22, 1975. Contract No. 8216 awarded May 29, 1975, to 
Coral Corporation, Gladstone, at $62,020.50. 
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10) 


11) 


12) 


13) 


14) 


15) 


16) 


17) 


18) 


19) 


20) 


EXHIBIT. 


Necanicum Highway wunction-Brighton Section of the 
Oregon Coast Highway in Tillamook County. Bids 
received May 22, 1975. Contract No. 8217 awarded 
May 29, 1975, to Roy L. Houck Construction Company, 
Salem, at $480,945. 


Seven Oaks-S., Ashland Interchange Section of the Pacific 
Highway in Jackson County. Bids received May 29, 1975. 
Contract No. 8222 awarded June 4, 1975, to J. C. Compton 
Company, McMinnville, at $1,839,394.56. 


Celilo-Rufus Section of the Columbia River Highway in 
Wasco and Sherman Counties. Bids received May 29, 1975. 
Contract No. 8226 awarded June 4, 1975, to Morse Bros., 
Inc., Lebanon, at $3,242,417.70. 


Corvallis, Albany, Lyons Area Safety Project on four 
highways in Benton and Linn Counties. Bids received 
May 29, 1975. Contract No. 8227 awarded June 4, 1975, 
‘to Hansen Electric Company, Coos Bay, at $102,774. 


Salem, Hubbard Area Safety Project on the Willamina- 
Salem, Pacific East and North Santiam Highways in Marion 
and Polk Counties. Bids received May 29, 1975. Contract 
No. 8228 awarded June 4, 1975, to Coral Corporation, 
Gladstone, at $125,571.90. 


Traffic signal installation at McVay Highway Overcrossing 
on the Pacific Highway in Lane County. Bids received 
June 5, 1975. Contract No. 8231 awarded June 10, 1975, 
to Hamilton Electric, Inc., Eugene, at $44,629.78. 


Pacific Highway East U'Xing-N. Columbia Blvd. Section in 
Multnomah County. Bids received June 5, 1975. Contract 
No. 8233 awarded June 10, 1975, to Columbia West Materials 
& Constructors, Inc., Longview, WA, at $580,592.50. 


Hilgard-La Grande Section of the Old Oregon Trail in Union 
County. Bids received June 5, 1975. Contract No. 8234 
awarded June 10, 1975, to Peter Kiewit Sons' Co., Vancouver, 
WA, at $2,136,093. 


Rowena-The Dalles Section of the Columbia River Highway in 
Wasco County. Bids received June 5, 1975. Contract No. 
8235 awarded June 10, 1975, to Babler Bros., Inc., 
Portland, at $1,885, 187. 


W. Marquam Interchange-N. Tigard Interchange Section of 
the Pacific Highway in Multnomah County. Bids received 
June 12, 1975. Contract No. 8236 awarded June 17, 1975, 
to J. C. Compton Company, McMinnville, at $5,586,950.90. 


Smith Point (Astoria) Section of the Oregon Coast Highway 
in Clatsop County. Bids received June 12, 1975. Contract 
No. 8237 awarded June 17, 1975, to Ben Castile Landscaping, 
Lake Oswego, at $56,551.27. 
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22) 


23) 


24) 


25) 


26) 


27) 


28) 


29) 


-Vitinit 
LAUD II Cc 


Link River-Bisbee Street Section of the Klamath Falls- 
Lakeview and Klamath. Falls-Malin Highways in Klamath 
County. Bids received June 12, 1975. Contract No. 8238 
awarded June 17, 1975, to Klamath Paving Company, Klamath 
Falls, at $355,958.75. 


SW Clay Street-SW Sheridan Street Section of the Pacific 
Highway W. in Multnomah County. Bids received June 12, 
1975. Contract No. 8239 awarded June 17, 1975, to 

Ben Castile Landscaping, Lake Oswego, at $92,292.25. 


N. W. Park Ave.-N. W. 2nd Ave. (Portland) Section on 
FAU 0068 in Multnomah County. Bids received May 22, 
1975. Contract No. 8215 awarded June 19, 1975, to 
McCoy Electric Co., Inc., Portland, at $238,469.50. 


N. W. Elks Drive-N. W. Conifer Blvd. Section (Corvallis) 
of the Pacific Highway West in Benton County. Bids 
‘received June 5, 1975. Contract No. 8229 awarded 

June 24, 1975, to Corvallis Sand & Gravel Company and 
McNesby and Aubry, Inc., Corvallis, at $147,960. 


Hogback Summit-Lake Abert Section of the Lakeview-Burns 
Highway in Lake County. Bids received June 19, 1975. 
Contract No. 8243 awarded June 24, 1975, to Elting, Inc. 
Clackamas, at $1,244,373. 


McMinnville, Willamina, Sheridan Area Safety Project in 
Yamhill and Polk Counties. Bids received June 19, 1975. 
Contract No. 8248 awarded June 24, 1975, to Coral 
Corporation, Gladstone, at $187,484.40. 


Sharps Corner-Diagonal Road Section of the Columbia 
River Highway in Umatilla County. Bids received 

June 19, 1975. Contract No. 8249 awarded June 24, 1975, 
to L. W. Vail Company, Inc., Pasco, WA, at $359,462.50. 


Chehalem Creek Section (Newberg) of the Pacific Highway 
West in Yamhill County. Bids received June 19, 1975. 
Contract No. 8250 awarded June 24, 1975, to Peter Kiewit 
Sons' Company, Vancouver, WA, at $2,277,488. 


Interstate Avenue Grade Separation Section (bridge railing) 
of the Pacific Highway West in Mu::nomah County. Bids 
received June 12, 1975. Contract No. 8240 awarded 

June 25, 1975, to InCom Construction, Salem, at $48,980. 


Wa here 


F. B. Klaboe 
Administrator and State Highway Engineer 


6-26-75 
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Form No. 81-734-1370 cAribil wl 


OREGON STATE HIGHWAY DIVISION 


NOTICE 


Page 1 of ] 


EFFECTIVE DATE: 


paige 

prcepnnsecg RL n 
DOT ne ile. ice ; 

DISTRIBUTION: 


Deputy & Assistant Hwy Engrs 
Alfred Shirley, Jr. 


OFFICE: 


Issued By: 


(SIGNATURE) 


(TITLE) 


L. E. George 


SUBJECT: 
Saale Detour 
Oakland-Shady Highway No. 234 


Because of the heavy construction activity on the Mt. Nebo 
Section of Interstate 5 near Roseburg, it has become nec- 
essary to use a portion of the Oakland-Shady Highway No. 234 
as a detour. Because of the heavy flow of traffic during 

the summer season and the congestion of traffic on this de- 
tour, and in order to make the detour safe for motorists, it 
is necessary to establish a temporary speed limit of 40 miles 
per hour. 


Pursuant to the authority granted me by the Highway Commis- 
sion on February 22, 1972, I hereby designate a temporary 
construction speed limit of 40 miles per hour from 250 feet 
south of South Main Street (M.P. 18.54) to the south end of 
the Interstate 5 interchange (M.P. 21.16) on the Oakland- 
Shady Highway in Douglas County. 


EXi ipir_C 


June 27, 1975 
Oregon Transportation Commission 


Reports of Actions Taken Under Delegated Authority 


On behalf of the Commission and under it authority 
delegated to me to approve and execute indentures of access, 
I approved and signed the following: 


File 18698-Robertson 
Tigard-Tualatin River Section 
Pacific Highway West, Washington Co. 
Approved June 1, 1975 


37601 - Hadley 

Biddle Rd.-Camp White Section 
Crater Lake Highway, Jackson County 
Approved June 12, 1975 


46558 - Thiessen 
Milton-Freewater-State Line Section 


Oregon-Washington Highway, Umatilla County 
Approved June 12, 1975 


(Sicnature) 


Administrator & State Highway Engineer 
(Title) 
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EXHIBIT__L)_ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY 
DIRECTOR OF PERMITS 


NO REPORT 
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EXHIB a a 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 

On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 


property in preparation for condemnation, I approved mak- 
ing the following: 


LONE TREE BAR STATE PARK — MARION COUNTY 


ie ee 


R-36329 - Patricia Calaba et al. 267 acres for 
Park purposes. Offer $224,000.00. 


SAUNDERS CREEK-MAPLETON SECTION, FLORENCE-EUGENE HIGHWAY 
LANE COUNTY 

R-48243 - R. A. Carver et ux. 0.13 acre for Right 
of Way purposes. Offer $12,670.00. 


R-48523 - R. A. Carver et ux. 0.01 acre for Right 
of Way purposes. Offer $100.00. 


Dated this 27th day of May, 1975. 


J. B. BOYD, Right of Way Engineer 


By 


OHN R. OAKES, Assistant Right of 
Way Engineer 


Re: Report of Offers Tendered - 3 
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EXHIBIT Bea 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Com- 
mission, I report the following for your official records: 

On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved 


making the following: 


BROADBENT SECTION, POWERS HIGHWAY - COOS COUNTY 


R-43341 - Charlotte H. Lackey et al. Parcel 1: 
0.69 acre for Right of Way purposes; Parcel 2: 0.30 
acre for Permit of Entry Road Approaches; Parcel 3: 
0.03 acre for Permit of.Entry Road Approaches. Offer 
$435425-06 “bio, sco" 9 

R-48384 - Delbert ‘L. Sumner et al. Parcel 1: 
0.06 acre for Right of Way purposes; Parcel 2: 0.28 
acre for Construction Permit for Road Approach. Offer 
$225.00. 


SANDY RIVER SCENIC WATERWAY - MULTNOMAH COUNTY 
R-48457 - Norwood M. Johnson et al. Parcel 1: 
20.54 acres + for Scenic Waterway; Parcel 3: 24.81 
acres + for Scenic Waterway. Offer $64; 875-00. 92,3,490 << 


VAIL CREEK-SWEET HOME SECTION, SANTIAM HIGHWAY - LINN 
COUNTY 


R-48057 - Wilbur H. Heyne et ux. 0.12 acre for 
Right of Way purposes. Offer $23,025.00.9 99, (IAS & 
R-48144 - Stanley T. Allison et ux. 0.3 acre for 
Right of Way purposes. Offer $43;500-00. $15, COO Qeo— 


Re: Report of Offers Tendered - 5 
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June 5, 1975 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in my 
official capacity to dispose of personal property in behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I report 
this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 5 $ 735.00 
Land Sales 3 15,300.00 
Rent Revenues - May 1975 67,138.27 

Total $ 83,173.27 


ignature 


Right of Way Engineer 
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ExHipit__E 


June 3, 1975 


Oregon Transportation Commission 


Report of Actions Taken under Delegated Authority 
Lease 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, the following 
reports this action for your official records. 


Five-year royalty lease with the Division of State Lands for material 
to be removed from Crow Island in Malheur County for a minimum cost 
of $270.00 per year. File 48717. Approved May 20, 1975. 


(Signat 


Right of Way Engineer 
(Title) 


- 1100 - 


minor 
LArHDI a 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 
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REPORT OF CONDEMIATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 
Gilbert 0. Kappler $1,400 $1,400 $6,000 $3,000 
Attorney 
L-7083 Fees 
R-47126 Not vet 
known 
Section: Molalla River (Wrights) Bridge 
Highway: Cascade 
County: Clackamas 
Approved by: Jack L. Sollis Date: June 18, 1975 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Vefendant _Cause of Action Plaintiff Judqment 
Maxine C. Parks Property Damage $423.22 $423.22 
L-7045 
Attorney Fees: $150.00 Court Costs: $17.50 


County: Klamath 


REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
. . of 9 r 
Plaintiff pao Cause of Action _ Plaintiff Judament 
Lincoln Loan Co. Inverse $17,500 * 


Condemnation 


L-7114 
County: Multnomah 


* Decision in favor of State in lower court affirmed by Court of 
Appeals. 
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REPORT OF CONDEMIATION CASES SETTLED 


State's 

State's Hiqhest Amount of 
Defendant _____dffer —sAnpraisal Settlement 
Sherman W. Workman $50 $500 
L-7071 
R-33092 
Section: Alder Creek-Wildwood 
Highway: Mt. Hood 
County: Clackamas 
Approved by: Jack L. Sollis Date: June 11, 1975 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 
James L. Duncan State of Oregon Personal $485,500 
Injury 
L-6897 


County: Tillamook ; 
Disposed of by: Settled for $50,000 by State's insurance carrier. 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant _——s_—s——s«Cause of Action Plaintiff 
State of Oregon Donald Hurd Injunction Right to 

remove 

signs 


L-7149 

County: Klamath 

Disposed of by: Defendant agreed to allow the removal of the signs 
and settled on the State's offer for the purchase 
of his lessor's interest in the sign sites. 


Mary Piankoff Glenn Jackson Wrongrul Death $250,982 


L-6709 
County: Lane 
Disposed of by: Settled for $35,000 by State's insurance carrier. 


State of Oregon David C. Oliver Mortgage Foreclose 
Foreclosure Mortgage 

L-7191 

R-45026 


County: Lane 

Disposed of by: Mr. Wize was obligated to assign the mortqaae to 
the State and mortgage foreclosure proceedings 
were dismissed without prejudice. 


Florence Ballard Laboratory Personal $26,259 
for Electronics, Injury 
Inc. and State 


L-7088 

County: Marion 

Disposed of by: Settlement for $3,750 with four insurance carriers 
participating with State's insurance carrier. 


Suzanne Uding State of Oregon Personal $42,700 
Injury 
L-7108 


County: Multnomah 1 
Disposed of by: Settled for $750 by State's insurance carrier. 
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INSTITUTION OF LEGAL PROCEEDINGS FILED BY AND AGAINST DEPT. OF TRANSP. 
SSS Se anwana FILED BY AND AGAINST DEPT, OF TRANSP, 


L-7211 Charles L. McKenzie, et ux v. State of Oreaon, Department 
of Transportation, b and through the Aeronautics and Hiahwa 
Divisions: This is a lawsuit in the amount of $75,000 which was 
filed in Lincoln County for the alleged Breach of Contract by the 
defendants. The alleged Breach of Contract relates to the com- 


pletion of a variety of construction items that were to be com- 


pleted in conjunction with the improvement of the Siletz Bay State 
Airport. 


The matter has been referred to the State's insurance carrier and 
also to the Attorney General for the defense of the State. 


L-7212 John M. Schoonover v. Brooks-Scanlon, Inc., and State of 
Oregon: 1s 1S a suit for Declaratory Judqment filed in Klamath 
County and relates to two points of access aranted by the Hi ahway 
Division to some timber land many years ago. The accesses were 
restricted to the removal and transportation of forest products 
only. Mr. Schoonover has purchased some property from one of the 
lumber companies and is now attempting to have the loaging roads 
used by the lumber companies declared public roads and the access 
to the highway be declared a public access. 


The matter has been referred to the Attorney General's office for 
the defense of the State. 


L-7213 Richard Compton, et ux v. Oreqon State Hiahway Commission: 
This is an injunctive proceeding brought against the State Highway 
Commission, the Attorney General and various other individuals and 
institutions alleging improper apnraisal practices in acquisition 

of land in 1966 and 1967 in Multnomah County. 


The matter has been referred to the Attorney General's office for 
defense of the Highway Commission and Mr. Jackson. 
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OREGDN TRANSPORTATION COMmMISsIDW 


VOLUME 3 

PART 1 

COMPLETE 

MINUTES OF OREGON TRANSPORTATION COMMISSION 
COVERING PERIOD 
FROM 
JULY 1, 1975 
TO 


DECEMBER 31, 1975 


re 
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TRANSPORTATION COMMISSION 


Date Page 
Commission meeting dates 7-30-75 1116 
8-27-75 1167 

9-24-75 1207 

10-28-75 1265 

11-25-75 1308 

12-18-75 1350 

1-22-76 1389 

2-24-76 1428 

3-30-76 1460 

4-23-76 1493 

5-25-76 1523 

6-29-76 1576 

Commission minutes approved 7-30-75 1106 
8-27-75 1154 

9-24-75 1199 

10-28-75 1253 

11-25-75 1301 

12-18-75 1342 

1-22-76 1380 

2-24-76 1419 

3-30-76 1451 

4-23-76 1486 

5-25-76 1513 

6-29-76 1561 


DEPARTMENT OF TRANSPORTATION 


Personnel continued 
Citizen's participation program position 
and internal audit program position 


Deputy Director position not filled 
Klaboe's salary 


Fund Internal Audit position 
Fund reclassifications Emergency Board 


Mel Makin = PAN AM Game award 
Three personnel positions funded 


Policy 
Policy development 


Policy development agenda 
Policy matching Federal Aid 


Port Planning - Economic Development agreement 


1 
Freight & rail planning 4R Act 
Intercity rail study 
Rail Study 
West Coast corridor study railroad 


Task Forces 
DOT Task Forces 


Transportation (National) Study 
Transportation plan citizen involvement 
Transportation planning meetings 
Transportation plan policy - Burco consultant 


Tri-Met bus station - lease land 
Willamette River Greenway - LCDC 
Willamette Valley Transportation Plan 


Lawrence Grupp 
Transportation project (experimental) 


Date 


10-28-75 
4-9-76 
4-9-76 


10-28-75 
11-25-75 


10-28-75 
7-30-75 


10-21-75 
10-28-75 
10-28-75 
11-13-75 
11-25-75 
12-18-75 

9-24-75 


5-25-76 


5-25-76 
5-25-76 
4-23-76 
5-25-76 


11-13-75 


7-30-75 
11-13-76 
4-23-76 
8-27-75 
9-24-75 


9-24-75 


11-13-75 


8-27-75 
11-13-75 


Page 


1266 
1485 
1485 


1265 
1308 


1265 
1116 


1248 
1266 
1270 
1297 
1308 
1351 
1209 


1523 


1524 
1524 
1493 
1524 


1299 
1116 
1299 
1493 
1167 
1207 
1209 
1298 


1171 
1298 


DEPARTMENT OF TRANSPORTATION 


Date 
Attorney General Model Rules 
under Administrative Procedures Act 12-18-75 
Budget 
4-23-76 


1977-1979 Budget 
Citizens participation program position 
and internal audit program position 10-28-75 


Funding computer center expenses 10-28-75 
Fund internal audit position 10-28-75 
Fund reclassifications Emergency Board 11-25-75 
Motion picture program ~ Travel Infor- 
mation budget 3-30-76 
Three personnel positions funded 7-30-75 
Bus 
Greyhound bus changes 5-25-76 
Tri-Met bus station lease land 9-24-75 
Delegation Order No. 11 
(right of way documents ) 7-30-75 
Delegation Order No. 11 amend 
(real property items) 12-18-75 
Federal Aid in Congress 3-30-76 
Greyhound bus changes 5-25-76 
Legislation - 1977 proposed 3-30-76 
Motion Picture Program 
Travel Information's budget re 
motion picture program 3-30-76 
Mt. Hood Freeway - Bob Burco consultant 8-27-75 
9-24-75 
National Transportation Study 7-30-75 
Personnel 
George Baldwin retires 4-9-76 
George Baldwin retirement statement 4-23-76 
George Baldwin consultant agreement 4-23-76 
Bob Burco appointed 4-9-76 
Burco consults re Mt. Hood Freeway 8-27-75 
Burco consults re Mt. Hood Freeway 9-24-75 
Burco consults re transportation 
planning policy 8-27-75 
9-24-75 
7 Burco moving expense 8-27-75 
9-24-75 
4-9-76 


Burco salary 


Personnel continued next page 


MASS TRANSIT DIVISION 


Amtrak Funds 
Amtrak Proposal 
Amtrak Study Report 


Budget Review 


Bus 


Bus alternatives study 
Guidelines bus grants in small areas 


Representative from Greyhound Bus service 
Greyhound bus changes 


Delegated Authority Report 

Experimental transportation projects 
guidelines 

Experimental transportation projects 
small areas 

Grupp - L. - Willamette Valley Transporta- 
tion Plan 


Intercity rail services 


Intercity transportation project 


Legislation 
Federal legislation - mass transit for 
small areas 


Policy development regarding mass transit 


Rail Services (Intercity) 

Rail Study 

Rural Highway Demonstration Project 
Record and transcribe hearings 
Arthur's Reporting Service 

Rural Highway Public Transportation 


Demonstration Project 


Rural Highway Public Transportation 
Demonstration Program (1976) 


Date 
11-13-75 
8-27-75 
9-24-75 
7-30-75 
12-18-75 
10-28-75 


8-27-75 
5-25-76 


9-24-75 
12-18-75 
10-28-75 

8-27-75 

9-24-75 

2-24-76 
12-18-75 


1-22-76 
2-24-76 


6-29-76 


10-28-75 
10-28-75 


2-24-76 


3-30-76 
4-23-76 


12-18-75 


AERONAUTICS DIVISION 


Airports - rates and fees 


Commuter air service report 


Delegation Order No. 11 - amend 
(real property items) 


Financial aid to municipalities manual 
Pilot registration system 


Right of way documents signed by 
Aeronautics Administrator 


Third level air carrier program 


DOUGLAS COUNTY 
Tri-State Airport Permit 
ROSEBURG 
Extend water lines to airport 


LINCOLN COUNTY 
Siletz Bay Airport 
Well vs. State - Siletz Bay Airport 
Siletz Bay Airport - R/W option 
Siletz Bay Airport sewer 
Siletz Bay airport deed 


LINN_ COUNTY 
Lebanon Airport option 


MARION COUNTY 
Aurora Airport Plan Study 
Aurora Airport Permit 
Aurora Airport Easement 


POLK COUNTY 
Independence Airport lease 


Sih teat Reps GRE EL TOE EEE TS Spt ets 


Date 


12-18-75 
1-22-76 


7-30-75 


12-18-75 
6-29-76 


5-25-76 


7-30-75 


8-27-75 


12-18-75 


11-25-75 


6-29-76 
8-27-75 
7-30-75 
7-30-75 
12-18-75 


12-18-75 


5-25-76 
12-18-75 
12-18-75 


12-18-75 


Page 


1347 
1387 


1117 


1350 
1575 


1522 


1117 


1165 


1347 


1307 


1574 
1198 
1115 
1115 
1347 


1347 


1522 
1347 
1347 


1347 


MASS TRANSIT DIVISION CONT. 


MALHEUR COUNTY 
ONTARIO 
Experimental transportation project 
Special transportation program - 
elderly and handicapped 
Continue experimental transportation 
project 


MULTNOMAH COUNTY 
PORTLAND 
Special transportation program - 
elderly and handicapped 


SHERMAN COUNTY 
Special transportation program - 
elderly and handicapped 


WASCO COUNTY 
Special transportation program - 
elderly and handicapped 


Date 


1-22-76 


5-25-76 


10-28-75 


5-25-76 


5-25-76 


5-25-76 


1522 


1522 


1522 


MASS TRANSIT DIVISION CONT. 


Special Transportation Program Guidelines 
Special Transportation Program - elderly 
and handicapped persons 


Date 


12-18-75 


5-25-76 


UMTA - Technical Resource Program - small areas9-24-75 


Willamette Valley Experimental Transporta- 
tion Project 


BENTON COUNTY 
CORVALLIS 
Oregon District 4 Council of Govern- 
ments transit study 


COLUMBIA COUNTY 
Special transportation program for 
elderly and handicapped 


DESCHUTES COUNTY 
United Senior Citizens experimental 
transportation in Bend 


DOUGLAS COUNTY 
ROSEBURG 
Funds to purchase buses 


JACKSON COUNTY 
Special transportation program for 
elderly and handicapped 
Transfer transit planning 
Rogue Valley Transportation District 
Study 
Rogue Valley Transportation District 


LANE COUNTY 


3-30-76 
7-30-75 
8-27-75 
8-27-75 
9-24-75 
9-24-75 
10-28-75 
11-13-75 


9-24-75 


5-25-76 | 


6-29-76 


10-28-75 


5-25-76 
9-24-75 


9-24-75 
9-24-75 


Florence~Eugene experimental bus project 2-24-76 


Urban Mass Transit Association - Lane 
Transit District 


LINN COUNTY 
Special transportation program for 
elderly and handicapped in Albany 
Oregon District 4 Council of Govern- 
ments - transit study in Albany 


(CONTINUED) 


9-24-75 


5-25-76 


9-24-75 


Page 
1348 
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1246 
1459 
1116 
1166 
1171 
1205 
1247 


1268 
1298 


1247 
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1575 


1269 


1522 
1246 


1246 
1246 
1427 


1247 


1522 


1247 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS 


Date Page 

AASHTO dues for 1976 1-22-76 1383 
AASHTO Materiale xeference Laboratory payment 10-28-75 1258 
Action Plan - 1976 Revised 3-30-76 1455 
Administrative Rules 

Attorney General Model Rules 1-22-76 1381 

Procedural rule for administrative rules 10-28-75 1255 

Rules for selection of consultants 6-29-76 1570 
Air Study 

Oregon Graduate Center 8-27-75 1164 
American Public Works Association dues 5-25-76 1517 
Anti-trust settle asphalt cases 10-28-75 1255 
Archeological research - University of Oregon 4-23-76 1492 
Archaeologist hired 7-30-75 1114 
Asphalt cases 

Settle anti-trust cases 10-28-75 1255 
Auto Wreckers fencing criteria 11-25-75 1301 
Auto Wreckers (Fender) delegation 11-25-75 1302 
Attorney General Model Rules 

Administrative Procedures Act 1-22-76 1381 
Bangs, Eli - beach log removal 3-30-76 1461 
Bardsley-Haslacher Recreation Survey 8-27-75 1156 
Beach 

Beach lifeguard Parks Budget 2-24-76 1421 

Beach log removal - Eli Bangs 3-30-76 1461 

Beach log removal policy 3-30-76 1453 

Koberg Beach Wayside 2-24-76 1433 
Beckham, Dr., historic property 10-28-75 1257 
Bike and footpath projects 7-30-75 1111 

8-27-75 1158 

Bike planning - Mid Willamette Valley 

Council of Governments 8-27-75 1180 
Bond - policy letter to cities and counties 12-18-75 1344 


Bonds - issue $10,000,000 4-23-76 1490 


ee a ed 


MOTOR VEHLCLES DIVISION 


Date Page 
Budget 
Citizens Participation Program - 

Transfer personnel position 10-28-75 1266 
Computer Center expenses from budget 10-28-75 1266 
Increase budget - Senate Bill 1 10-28-75 1265 

(suspension & reinstatement of driver's 

privileges) 

Internal Audit Program - transfer 
personnel position 10-28-75 1266 
DEQ - emission inspections - motor vehicle 
inspections 1-22-76 1389 
3-30-76 1459 
Driver License - photo 10-28-75 1265 
6-29-76 1576 
Personnel charged contempt of court 3-30-76 1459 
Revenue report 
Fuels tax - 2-year registration report 7-30-75 | 1116 
Motor vehicle fuels tax - registration rep. 8-27-75 1167 
Motor vehicle fuels tax - registration fee 9-24-75 1206 
Motor vehicle fuels tax - registration fee 10-28-75 1265 
Motor vehicle fuels tax - registration rep.11-25-75 1308 
Motor vehicle fuels tax - license - 
registration report 1-22-76 1389 
Motor vehicle fuels tax - registration 3-30-76 1459 
Vehicle registration count for 1975 used 
for distribution of funds to counties 
from Highway funds. 3-30-76 1459 
MULTNOMAH COUNTY 
PORT LAND 
Motor vehicle emission inspections 1-22-76 1389 


WALLOWA COUNTY 
Driver licensing service to county 3-30-76 1459 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
City 
Bond policy letter to cities and counties 12-18-75 1344 
BOR funds transferred to city 3-30-76 1454 
City street program 9-24-75 1203 
City streets and county roads 
Railroad crossing signs 5-25-76 1518 
5-25-76 1550 
Claims 
Abandon damage claims 9-24-75 1200 
10-28-75 1254 
3-30-76 1451 
Property damage claims 10-28-75 1254 
4-23-76 1487 
Property damage claims (quarterly) 7-30-75 1107 
1-22-76 1381 
Columbia River Gorge Commission 5-25-76 1515 
5-25-76 1521 
Condemnation Authorized 7-30-75 1106 
8-27-75 1154 
9-24-75 1199 
10-28-75 1253 
11-25-75 1301 
12-18-75 1342 
1-22-76 1380 
2-24-76 1419 
3-30-76 1451 
4-23-76 1486 
5-25-76 1513 
6-29-76 1561 
Condemnation Offers 7-30-75 1144 
7-30-75 1145 
9-24-75 1240 
10-28-75 1291 


1-22-76 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


SSS 


Date 


Budget cut - $8 million 12-9-75 
12-18-75 


Bureau of Outdoor Recreation 
Transfer funds to city & county 3-30-76 


Cases Settled 7-30-75 
8-27-75 
9-24-75 

10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


Cases Tried 7-30-75 
8-27-75 
9-24-75 

10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


Cities 
Funds to cities (12%) 7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


Page 


1333 
1346 


1454 


1150 
1195 
1242 
1294 
1329 
1377 
1416 
1446 
1482 
1510 
1553 
1601 


1149 
1194 
1242 
1294 
1330 
1376 
1415 
1444 
1481 
1509 
1552 
1600 


1111 
1157 
1202 
1259 
1305 
1344 
1383 
1424 
1455 
1489 
1557 


HIGHWAY DIVISION 
NON-GEOGRAPHIC ITEMS CONT. 
Date 


Contracts force account equipment rental rates 10-28-75 


Contracts 
Mandatory prequalification rule 12-18-75 
Mandatory prequalification rule 2-24-76 
Mandatory prequalification rule (temporary) 3-30-76 
Mandatory prequalification rule (amend) 6-29-76 
Contracts 
National Urban League - job training 6-29-76 
Counties 
BOR Funds transferred to county 3-30-76 
FAS allocation to counties 6-29-76 
FAS projects 9-24-75 
11-25-75 
Fund to counties (207) 7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 
Policy FAS funds to counties 1-22-76 
County roads and city streets 
Railroad crossing signs 5-25-76 
5-25-76 


Bond policy letter to cities & counties 12-18-75 


Criteria 
Auto wreckers fencing criteria 11-25-75 
Design criteria traffic signals 5-25-76 
Deferred matching fund requirement 4-23-76 
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HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


—aeeeeeeEeaEEEEE——————————— 


Consultants 
Rules for selection 


Contracts accepted 


Contracts - anti-trust settle asphalt cases 


Contracts awarded by Commission & Engineer 


«fm 


Date 


6-29-76 


7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


10-28-75 


7-30-75 
7-30-75 
7-30-75 
8-27-75 
8-27-75 
9-24-75 
9-24-75 
9-24-75 
10-28-75 
10-28-75 
11-25-75 
11-25-75 
11-25-75 
12-18-75 
12-18-75 
12-18-75 
1-22-76 
1-22-76 
2-24-76 


Page 


1570 


1141 
1189 
1236 
1287 
1323 
1371 
1409 
1440 
1475 
1505 
1548 
1595 


1255 


1139 
1119 
1125 
1174 
1187 
1212 
1218 
1235 
1273 
1286 
1309 
1319 
1325 
1354 
1366 
1370 
1398 
1408 
1431 
1439 
1466 
1476 
1499 
1503 
1526 
1543 
1580 
1593 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date 

East-West Highway delegation 

Federal Highway Act 3-30-76 
Equipment 

Force account equipment rental rates 10-28-75 

Roy Jorgensen equipment management system 4-23-76 

Study equipment - manage system 3-30-76 
Federal Highway Act 

East-West Highway delegation 3-30-76 
Federal Highway Adm‘nistration 

FHA agreement i:plement program 12-18-75 

FHA study re HPR funds 3-30-76 
Fencing 

Auto Wreckers fencing criteria 11-25-75 
Fish-Wildlife Commission 

Willamette River Greenway lands 11-25-75 
Force account equipment rental rates 10-28-75 
Forest Service consolidated ownership 6-29-76 
Functional classification of highway 1-22-76 
Funds 

Deferred matching fund requirement 4-23-76 

Interstate funding discussed 9-24-75 

FAUS funds urbanized and small urban areas 6-29-76 

HPR funds - FHA study 3-30-76 

Policy - FAS funds to counties 1-22-76 

Title 10 funds 

reduce unemployment 11-25-75 

Highway designation 

primary-secondary-urban (functional 

classification of highways) 1-22-76 
Interstate funding discussed 9-24-75 


Jorgensen - Roy (equipment management system) 4-23-76 


Page 


1461 


1258 
1502 
1455 


1461 


1359 
1455 


1301 


1314 
1258 
15838 
1386 
1491 
1210 
1566 
1455 
1384 


1306 


1386 
1210 


1502 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date 


Delegated Authority - legal report 7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


Delegated Authority Report 7-30-75 
h-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


Delegated Authority 
Speed zones by delegated authority 7-30-75 


Delegations 
Columbia River Gorge Commission 5-25-76 
5-25-76 


Fast-West Highway - Federal Highway Act 3-30-76 
El: Bangs - beach log removal 3-30-76 


Fender (attorney) delegation re auto 
wreckers 11-25-75 


Delegation Orders 1 through 13 rescinded 3-30-76 
Delegation Order No. 13 triple trailer permits 9-24-75 
Delegation Order No. 14 rescinded 5-25-76 
Delegation Orders 14-19 3-30-76 
Delegation Order No. 14 rescinded 5-2 
Delegation Order 16 amended 5-2 
Delegation Order No. 20 adopted 5-25-76 
Delegation Orders being prepared 2-2 
Delegation Orders discussed 1-2 


Page 


1106 
1155 
1199 
1253 
1303 
1343 
1381 
1420 
1451 
1487 
1514 
1562 


1108 
1156 
1201 
1257 
1303 
1343 
1382 
1422 
1454 
1489 
1517 
1564 


1114 


1515 
1521 


1461 


1461 


1302 


1452 
1204 
1514 
1452 
1514 
1515 
1514 
1420 
1385 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Options for right of way continued 
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Date 


11-25-75 
11-25-75 
11-25-75 
11-25-75 


12-18-75 
12-18-75 
12-18-75 
12-18-75 


1-22-76 
1-22-76 
1-22-76 
1-22-76 


2-24-76 
2-24-76 
2-24-76 
2-24-76 


3-30-76 
3-30-76 
3-30-76 
3-30-76 
3-30-76 


6-29-76 
6-29-76 
6-29-76 
6-29-76 
6-29-76 


Page 


1313 
1316 
1318 
1321 


1358 
1361 
1363 
1365 


1391 
1396 
1402 
1405 


1430 
1433 
1435 
1436 


1463 
1465 
1470 
1471 
1473 


1497 
1498 
1501 
1502 


1525 
1533 
1535 
1536 


1578 
1579 
1588 
1589 
1590 


HIGHWAY DIVISION 
NON-GEOGRAPHIC. ITEMS CONT. 


Date Page 
Keep Oregon Livable - McCann Erickson 8-27-75 1163 
5-25-76 1520 
Koberg Beach Wayside 2-24-76 1433 
Logos 
Travel Info Council - Info Centres 11-25-75 1318 
Travel Info Council - logo signs 10-28-75 1279 
TIC - logo signs on freeway 4-23-76 1501 
Tourist information centers 1-22-76 1380 
McCann-Erickson Keep Oregon Livable 8-27-75 1163 
5-25-76 1520 
Mid-Willamette Valley Council of Govts. 
bike planning 8-27-75 1180 
Motion picture program 3-30-76 | 1460 
NASORLO dues 3-30-76 1454 
National Urban League - job training 
regarding contracts 6-29-76 1571 
Off System Roads Projects 7-30-75 1110 
Options for right of way 7-30-75 1124 
7-30-75 1130 
7-30-75 1132 
7-30-75 1135 
7-30-75 1136 
8-27-75 1170 
8-27-75 1173 
8-27-75 1182 
8-27-75 1184 
9-24-75 1214 
9-24-75 1217 
9-24-75 1224 
9-24-75 1226 
9-24-75 1229 
9-24-75 1232 
10-28-75 1272 
10-28-75 1279 
10-28-75 1281 
(continued) 
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HIGHWAY DIVISION 
NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Permits 
Delegation Order No. 13 - triple 
trailer permits 9-24-75 1204 
Permits increase weights for vehicles 4-23-76 1490 
Permit resolution adopted 8-27-75 1164 
Port of Entry stations 9-24-75 1205 
Port of Entry construction 10-28-75 1259 
Triple trailer permits 10-28-75 1285 
Personnel 
Archaeologist hired 7-30-75 1114 
Coulter, H.S., appointed State Hwy. Engr .5-25-76 1523 
Fund internal audit position 10-28-75 1265 
Internal Correspondence School 7-30-75 1135 
Klaboe's salary & appointed Chief of 
Operations 4-9-76 1485 
Personnel to sign Federal reimbursement 
vouchers 8-27-75 1161 
Policy 
Beach log removal policy 3-30-76 1453 
Bond policy letter to cities & counties 12-18-75 1344 
Policy FAS funds to counties 1-22-76 1384 
Right of way policy outdoor advertising 
signs 5-25-76 1514 
Port of Entry Stations 9-24-75 1205 
Port of Entry Stations construction 10-28-75 1259 
Prequalification by contractors 
Mandatory prequalification rule 12-18-75 1345 
Mandatory prequalification rule 2-24-76 1422 
Mandatory prequalification rule 
(temporary) 3-30-76 1453 
Mandatory prequalification rule (amend) 6-29-76 1569 
. rogram 
City Street Program 9-24-75 1203 
Off System Roads Program 7-30-75 1110 
Six Year Construction Program 11-25-75 1307 
Six Year Highway Improvement Progran 6-29-76 1572 
6-29-76 1576 
Title 10 funds reduce unemployment 11-25-75 1306 
Video tape re 6 Year Construction 
Program 5-25-76 1522 
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HIGHWAY DIVISION 
NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Oregon Graduate Center 

Air Study 8-27-75 1164 
Oregon State University 

Park naturalist program 5-25-76 1516 
Oregon Welcome - Oregon Hospitality & 

Visitors Association 6-29-76 1571 
Pacific Northwest Travel Assoc. dues 7-30-75 1113 
Parks 

Beach lifeguard - Parks budget 2-24-76 1421 

Beach log removal - Eli Bangs 3-30-76 1461 

Beach log removal policy 3-30-76 1453 

Beckham, Dr., historic property 10-28-75 1257 

B. Lu Beck - Parks Advisory Committee 6-29-76 1563 

BOR funds transfer to city-county 3-30-76 1454 

Eli Bangs - beach log removal 3-30-76 1461 

Hang gliders in State parks 8-27-75 . 1155 

Koberg Beach Wayside 2-24-76 1433 

NASORLO dues 3-30-76 1454 

’ OSU - park naturalist program 5-25-76 1516 

Park rules 7-30-75 1107 

2-24-76 1421 
4-23-76 1488 
Parks Branch move out of Hwy. Bldg. 7-30-75 1115 
12-9-75 1341 

Parks System Plan 2-24-76 1420 

Rest Area Rules 2-24-76 1424 

Talbot congratulated 11-25-75 1303 

Warren Whiting - graphic displays 

rest areas 12-18-75 1366 
4-23-76 1500 

Willamette River Greenway lands 
Fish and Wildlife Commission 11-25-75 1314 
Willamette River Greenway - LCDC 10-28-75 1257 
11-13-75 1298 
Willamette River Greenway Plan 4-23-76 1488 

Wright vs. State - Willamette River 

Greenway Plan 8-27-75 1198 

- 18 - 


x shin seit al NAS 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 
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Date Page 
Sign 
Experimental sign program 7-30-75 1107 
Experimental sign program - directional 
sign 1-22-76 1381 
Right of way policy outdoor advertising 
signs 5-25-76 1514 
Sign End MPH speed zone 4-23-76 1491 
Sign plazas on highways 11-25-75 1318 
Sign removal program 7-30-75 1106 
9-24-75 1199 
1-22-76 1380 
6-29-76 1561 
Signs at Railroad crossings city streets 
and county roads 5-25-76 1518 
5-25-76 1550 
Through highways and stop signs 3-30-76 1452 
TIC - logo signs on freeway 4-23-76 1501 
Tourist information centers - logos 1-22-76 1380 
Travel Info Council - logo signs 10-28-75 1279 
Travel Info Council - Info Centres 11-25-75 1318 
Six Year Construction Program 
Video tape 5-25-76 1522 
Six year construction program 11-25-75 1307 
Six Year Highway Improvement Program 6-29-76 1572 
6-29-76 1576 
SOLV, Inc., litter-vandalism 6-29-76 1571 
Speed zones by delegated authority 7-30-75 1114 
Studded tires 10-28-75 1260 
Through highways and stop signs 3-30-76 1452 
Title 10 funds - reduce unemployment 11-25-75 1306 
Traffic signals 
design criteria 5-25-76 1518 


oe 
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HIGHWAY DIVISION 


NON-GEOGRAPHLC ITEMS CONT. 


Railroad Crossings 
Signs at crossings on city streets and 
county roads 
Signs at crossings on city streets and 
county roads (agreement) 


Real Property 
Sale of excess property criteria 


Recreation 
Bards ley-Haslacher Recreation Survey 
Bureau of Outdoor Recreation 
Transfer funds to city-county 


Research 
AASHTO Materials Reference Lab payment 
Transportation Research Board dues 
University of Oregon - archeological 
research 


Rest Areas 
Rest area rules 
Warren Whiting - graphic displays 
rest areas 


Right of Way 
Policy re outdoor advertising signs 


Sales and rentals - miscellaneous 
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Date 


5-25-76 © 


5-25-76 


5-25-76 


8-27-75 


3-30-76 


10-28-75 . 


4-23-76 


4-23-76 


2-24-76 


12-18-75 
4-23-76 


5-25-76 


7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
5-25-76 
5-25-76 


Page 


1518 


1550 


1514 


1156 


1454 


1258 
1491 


1492 


1424 


1366 
1500 


1514 


1147 
1192 
1239 
1292 
1327 
1374 
1413 
1443 
1478 
1541 
1542 


HIGHWAY DIVISION 


BAKER COUNTY 
Date Page 
Phillips Bridge 3-30-76 1456 
Forest Service - North Powder River Br. 10-28-75 1277 
Anthony Lakes Ski Area - snow 1-22-76 1405 
Fish and Wildlife Commission agreement 9-24-75 1215 
OLD OREGON TRAIL 
Contract 8253 increased 6-29-76 1564 
BAKER=COPPERFIELD HIGHWAY 
South Side Improvement District 5-25-76 1550 
Public sale of right of way 1-22-76 1405 


BENTON COUNTY 


Associated General Contractors 


Urban Indian Program 4-23-76 1492 
Widen 19th Street in Philomath 1-22-76 1403 
Philomath=-Corvallis Bikeway 7-30-75 1130 
ALBANY 
Railroad crossing - Madison Street 1-22-76 1395 
Railroad crossing - Geary Street 1-22-76 1394 
Railroad crossing - Santiam Road 1-22-76 1395 
Railroad crossing - Main Street 1-22-76 1395 
Railroad crossing - Davidson Street 1-22-76 1395 
CORVALLIS 
Contract 8298 increased 6-29-76 1564 
PACIFIC HIGHWAY 
Option for right of way 6-29-76 1587 
ALBANY=CORVALLIS HIGHWAY 
Speed zone order 6-29-76 1591 
CORVALLIS-NEWPORT HIGHWAY 
Access revision 1-22-76 1407 
Access revision 1-22-76 1407 
PACIFIC HIGHWAY WEST 
Traffic signals 1-22-76 1384 
CORVALLIS 
Roadway illumination 6-29-76 1570 
KINGS VALLEY HIGHWAY 
Public sale of right of way 9-24-75 1214 
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HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Transportation Research Board dues 4-23-76 1491 
> Travel 
McCann-Erickson Keep Oregon Livable 8-27-75 1163 
5-25-76 1520 
Motion picture program 3-30-76 1460 
Oregon Welcome - Oregon Hospitality 
and Visitors Assoc. 6-29-76 1571 
Pacific NW Travel Assoc. dues 7-30-75 1113 
SOLV Inc., litter-vandalism 6-29-76 1571 
Travel Advisory Committee member 7-30-75 1108 
Travel Info Council - Info Centres 11-25-75 1318 
Travel Info Council - logo signs 10-28-75 1279 
Travel Info Council - logo signs 
on freeway 4-23-76 1501 
Tourist information centers - logos 1-22-76 1380 
US Geological Survey water runoff 6-29-76 1571 
US Geological Survey water resources 7-30-75 1114 
University of Oregon 
Archeological research 4-23-76 1492 
University of Oregon 
Museum of Natural History 7-30-75 1114 
Urban 
FAUS funds urbanized & small urban areas 6-29-76 1566 


FA urban system projects 10-28-75 1261 


Warren Whiting - graphic displays rest areas 12-18-75 1366 
Warren Whiting - rest are2o 4-23-76 1500 
Washington - State of 

D. Carroll introduced 10-28-75 1257 
Willamette River Greenway lands - Fish- 

Wildlife Commission 11-25-75 1314 


Willamette River Greenway Plan - LCDC 11-13-75 1298 
4-23-76 1488 
10-28-75 1257 


Willamette River Greenway Plan 


Wright vs. State 8-27-75 1198 


HIGHWAY DIVISION 


CLACKAMAS COUNTY CONT. 
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| 
Date Page 4 
4 
EAST PORTLAND FREEWAY { 
Public sale of right of way 12-18-75 1361 4 
Public sale of right of way 12-18-75 1361 
Easement for sewer 10-28-75 1281 1 
WEST LINN 
Consent to annexation 3-30-76 1457 
PACIFIC HIGHWAY EAST | 
No parking zone 5-25-76 1547 4 
Southern Pacific Transportation Co. 4 
Territorial Road crossing 3-30-76 1465 1 
Southern Pacific Transportation Co. 1 
Gardens Road 3-30-76 1465 / 
Southern Pacific Transportation Co. ‘| 
Coalco tracks 7-30-75 1133 q 
OREGON CITY 1 
Traffic signal project 2-24-76 1425 i 
CASCADE HIGHWAY SOUTH 
Stop Sign 1-22-76 1385 
Speed zone order 3-30-76 1477 
WOODBURN-ESTACADA HIGHWAY 
Stop sign 1-22-76 1385 
Speed zone order 2-24-76 1439 
CLACKAMAS HIGHWAY 
Public sale of right of way 9-24-75 1229 
Maintenance of traffic signals 10-28-75 1263 
Widen urban system project 12-18-75 1343 
1 
CLATSOP COUNTY | 
Cannon Beach lifeguard on beach 2-24-76 1421 J 
Off System Project 8-27-75 1157 | 
SEASIDE 
Beach Lifeguard services 2-24-76 1421 
FORT STEVENS STATE PARK | 
Rules re entrance fee 5-25-76 1517 
Opening and closing dates - fees 6-29-76 1563 j 
Clean up military installations 8-27-75 1156 
Pacific Northwest Region Commission 
grant 8-27-75 1156 
(CONTINUED) | 


HIGHWAY DIVISION 


CLACKAMAS COUNTY 


Date Page 
Speed zone on Cascade Highway 2-24-76 1439 
Molalla Park - Fish & Wildlife Com. 8-27-75 1155 
Southern Pacific Transportation Co. 
Canby crossing 9-24-75 1232 
Southern Pacific Transportation Co. 
Canby crossing 9-24-75 1215 
Southern Pacific Transportation Co. 
Milwaukie crossing 9-24-75 1215 
Snowbunny Lodge - remove snow 1-22-76 1394 
Ski Bowl - Multorpor Snow 1-22-76 1394 
Multorpor snow removal 2-24-76 1437 
Off System Project - Canby 8-27-75 1157 
Off System Project 8-27-75 1157 
1-205 Interchange-Boring Road 4-23-76 1491 
MILWAUKIE 
Southern Pacific Transportation Co. 
2lst Street crossing 3-30-76 1471 
OREGON CITY 
Tri-Met (transit corridor study) 2-24-76 1430 
Westover vs. City, et al. 10-28-75 1296 
FAUS Project - 10th & Main 3-30-76 1456 
LAKE OSWEGO 


FA Urban System Project 9-2 
Revise traffic signal 7-3 
George Rogers Park Bikeway 5-25-76 1536 
George Rogers Park Bikeway 6-2 


SCENIC WATERWAY REQUEST 
Estacada Rock Products, Inc., and 
River Island Sand & Gravel Co. : 
(aggregate mining and processing) 9-24-75 1200 


PACIFIC HIGHWAY 
Contract 8260 increased 6-2 
Direct sale of right of way 2-24-76 1438 
Bridge at Hubbard Interchange 7-3 


MT. HOOD HIGHWAY 


Sandy traffic signals 8-27-75 1162 
Delegation re rest area & information 

center at Zig Zag 9-24-75 1207 
Cooper vs. State Contract 7343 6-29-76 1603 
Floyd Knorr vs. State 10-28-75 1295 
Maude Knorr vs. State 10-28-75 1295 
Monteith vs. State 10-28-75 1296 

(CONTINUED) 
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HIGHWAY DIVISION 


COLUMBIA COUNTY CONT. 


NEHALEM HIGHWAY 
Speed zone order 


MIST-CLATSKANIE HIGHWAY 
Speed zone established 


COOS COUNTY 


Direct sale of right of way 
Lakeside Street improvement 
Spaght vs. State 

Walters vs. Jensen & State 


COOS BAY 
Link vs. Massie, State 


COQUI LLE 
Off System Project 


BULLARDS BEACH STATE PARK 
Corps of Engineers restore Lighthouse 


OREGON COAST HIGHWAY 
Speed zone order 
Legal case re Contract 7867 
NORTH BEND 
One-way couplet urban system project 


COOS BAY-ROSEBURG HIGHWAY 
Quitclaim deed 
East-West Highway delegation 
Coquille Bypass 
Sumerlin vs. Robinson, Sandmann 


CAPE ARAGO HIGHWAY 
NORTH BEND 
City streets designate secondary hwy. 


COOS RIVER HIGHWAY 
Weyerhaeuser Company permit 
Public sale of right of way 


POWERS HIGHWAY 
Broadbent School water system 
Title 10 Funds - Broadbent Section 


(CONTINUED) 
ee 


Date 


3-30-76 


12-18-75 


6-29-76 
5-25-76 
4-23-76 
6-29-76 


12-18-75 


8-27-75 


9-24-75 


3-30-76 


7-30-75 


1-22-76 


6-29-76 


6-29-76 


7-30-75 
7-30-75 


7-30-75 
11-25-75 


Page 


1477 


1368 


1598 
1535 
1511 
1602 


1379 


1157 


1233 


1477 


1152 


1383 


1598 


1461 
1556 


1572 


1146 
1130 


1133 
1306 


HIGHWAY DIVISION 


CLATSOP COUNTY CONT. 


COLUMBIA RIVER HIGHWAY 
Contract 8183 increased 
Sale of land 
Sturges vs. State and Salo 


OREGON COAST HIGHWAY 
Contract 8024 increased 
Gearhart traffic signal 
Arch Cape speed zone 
Silver Point slide Cannon Beach 
Corridor-design resolution 

ASTORIA 

Damage to Astoria Bridge 
Astoria Bridge litigation 


SUNSET HIGHWAY 
Speed zone order 
Jefferis, Stoller vs. State 
Thomsen, Kiedrowski vs. State 


NEHALEM HIGHWAY 
Corridor-design resolution 


FORT STEVENS HIGHWAY 
Hammond flashing beacon 


COLUMBIA COUNTY 


Stump removal on county roads 
Agreement with Columbia County - 
School District 


ST. HELENS 
Railroad crossing North 17th Street 
Railroad crossing St. Helens Street 
Railroad crossing Columbia Blvd. 


COLUMBIA RIVER HIGHWAY 
Public sale of right of way 
Scappoose School pedestrian sign 


LOWER COLUMBIA RIVER HIGHWAY 
Beacon and luminaire 
Stop sign - Clatskanie 


(CONTINUED) 


Date 


11-25-75 
1-22-76 
5-25-76 


9-24-75 
7-30-75 
7-30-75 
9-24-75 
6-29-76 


10-28-75 
6-29-76 


4-23-76 
5-25-76 
5-25-76 


6-29-76 


7-30-75 


9-24-75 
3-30-76 
8-27-75 


12-18-75 
12-18-75 


9-24-75 
5-25-76 


3-30-76 
5-25-76 


Page 


1305 
1402 
1555 


1201 
1114 
1114 
1200 
1565 


1264 
1562 


1504 
1555 
1555 


1566 


1114 


1232 
1457 
1170 


1365 
1365 


1226 
1519 


1457 
1547 


HIGHWAY DIVISION 


CURRY COUNTY CONT. 


OREGON COAST HIGHWAY 
Access revision 2-2 
Public sale of land 8-27-75 
No parking zone 1-2 
Title 10 Funds - Elk River-Port 
Orford 11-25-75 


DESCHUTES COUNTY 


Burlington Northern - County 


(South Century Drive) 4-23-76 

Mt. Bachelor remove snow 1-22-76 

Paulina Lake Road - remove snow 9-24-75 
BEND 

Lafayette Newport Avenues Projects 7-30-75 

Maintenance site - water system 2-24-76 

City right of way services agreement 4-23-76 


SISTERS STATE PARK 
State vs. 4th Sisters Condominium Co. 4-23-76 


THE DALLES-CALIFORNIA HIGHWAY 


Direct sale of right of way 2-24-76 

Public sale of right of way 2-24-76 

Public sale of right of way 11-25-75 

Casper vs. Hall and State 12-18-75 
CENTRAL OREGON HIGHWAY 

Public sale of right of way 1-22-76 

Public sale of right of way 1-22-76 
McKENZIE HIGHWAY 

Grant of access 1-22-76 
SANTIAM HIGHWAY 

Stop sign in Sisters 8-27-75 

Temporary no parking zone 6-29-76 


McKENZIE-BEND HIGHWAY 
Federal Highway Administration 
Deed right of way across Forest land 7-30-75 


TUMALO-DESCHUTES HIGHWAY 
Public sale of right of way & relinquish 2-24-76 


(CONTINUED) 
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1497 
1394 
1230 


1109 
1433 
1508 


1512 


1435 
1435 
1313 
1379 


1391 
1391 


1391 


1162 
1596 


1132 


1436 


HIGHWAY DIVISION 


COOS COUNTY CONT. 


EMPIRE-COOS BAY HIGHWAY 
Woodland Drive-FAU Project 
COOS BAY 
Illumination Ocean Blvd. 
Traffic signal 


CROOK COUNTY 


County FAS-C account 11-25-75 
Direct sale of Right of way 4-23-76 
County right of way services agree. 4-23-76 


PRINEVILLE 
Right of way services agreement 5-25-76 
Cancell Off System Project 5-25-76: 


CROOKED RIVER HIGHWAY 
County FAS Funds Project 11-25-75 
Six Year Program - Rocky Canyon 
Prineville 11-25-75 


OCHOCO HIGHWAY 
Prohibit parking 2-24-76 


MADRAS=PRINEVILLE HIGHWAY 
Prohibit parking 2-24-76 


CURRY COUNTY 
Port of Gold Beach permit application 5-25-76 
Hunter Creek County FAS 10-28-75 
Port Orford consent to vacation 2-24-76 
SCENIC WATERWAY REQUESTS 
Jackson 1-22-76 
Wheaton 10-28-75 


CAPE BLANCO STATE PARK 
Ann Paygurt vs. State 9-24-75 


(CONTINUED ) 
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HIGHWAY DIVISION 


DOUGLAS COUNTY CONT. 


Date Page 
COOS BAY-ROSEBURG HIGHWAY 
Grant of Access 7-30-75 1130 
Access revision 10-28-75 1289 
Roadway easement to Bingham 10-28-75 1272 
BLM - timber sale 12-18-75 1366 
Corridor-design resolution 6-29-76 1565 
UMPQUA HIGHWAY 
Access revision 7-30-75 1138 
Grabb Creek-Stony Brook Passing Bay 8-27-75 1161 
West Unit, Drain-Anlauf Section 10-28-75 1283 
Public sale of right of way 1-22-76 1402 
Public sale of right of way 9-24-75 1224 
Southern Pacific Transportation Co. 
easement 5-25-76 1550 
Contract 7788 legal case 1-22-76 1418 
PACIFIC HIGHWAY WEST 
ROSEBURG 
Stop sign 5-25-76 1547 
OAKLAND-SHADY HIGHWAY 
Contract 8114 increased 1-22-76 1383 
Release of slope easements 4-23-76 1507 
Widen and channelize highway 11-25-75 1318 
ROSEBURG 
Stop sign 5-25-76 1547 
DILLARD HIGHWAY 
Winston-Dillard Water District 11-25-75 1316 
GILLIAM COUNTY 
Pacific Power and Light - Arlington 
facility 2-24-76 1436 
Right of way services agreement 5-25-76 1545 
COLUMBIA RIVER HIGHWAY 
Contract 8253 increased 6-29-76 1564 
JOHN DAY HIGHWAY 
Abandonment resolution 3-30-76 1457 


6. 5a * 


HIGHWAY DIVISION 


DESCHUTES COUNTY CONT. 


REDMOND-BEND HIGHWAY 
Direct sale of right of way 


Direct sale of right of way 


DOUGLAS COUNTY 


Traffic signals 
Off System Project 


REEDS PORT 
Consent to street vacation 


ROSEBURG 
Traffic signal 
City - Southern Pacific Transportation 
Company crossing 


UMPQUA LIGHTHOUSE STATE PARK 
Park closed due to sewage 


PACIFIC HIGHWAY 
Garden Valley Boulevard Interchange 
Contract 8311 increased 
Contract 8260 increased 
Contract 8003 increased 
Public sale of right of way 
Direct sale to county 
Public sale of right of way 
Public sale of right of way 
Oakland-Cabin Creek Rest Area 
Exit ramps - Garden Valley Blvd. 
State vs. Pardon 
Sproles vs. Spencer - State - Mt. Nebo 


OREGON COAST HIGHWAY 
Oregon Dunes National Recreation Area 
Forest Service 


(CONTINUED) 
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3-30-76 
3-30-76 


9-24-75 
8-27-75 


9-24-75 


4-23-76 


3-30-76 


5-25-76 


2-24-76 
3-30-76 
6-29-76 
9-24-75 
8-27-75 
10-28-75 
10-28-75 
11-25-75 
12-18-75 
11-25-75 
4-23-76 
7-30-75 


6-29-76 


Page 


1465 
1473 


1204 
1157 


1204 


1498 


1473 


1515 


1423 
1454 
1564 
1201 
1182 
1277 
1272 
1316 
1358 
1304 
1512 
1153 


1579 


aoe 


HIGHWAY DIVISION 


JACKSON COUNTY 


Traffic signal 

Bear Creek Greenway Project 

Southern Pacific Transportation Co. 
Central Point crossing 

Southern Pacific Transportation Co. 
Central Point crossing 

Abandonment resolution 

Southern Oregon Ski - Mt. Ashland 


AS HLAND 
Mountain Ave. at Rogue Valley Highway 
Grandview-Chestnut-Wimer 


MEDFORD 

Federal aid urban project 

Southern Pacific Transportation Co. 
grade crossing 

Railroad crossing protection 

Southern Pacific Transportation Co. 
grade crossing 

Southern Pacific Transportation Co. 
grade crossing 

Southern Pacific Transportation Co. 
grade crossing 


PACIFIC HIGHWAY 
Talent Irrigation District 
Public sale of land 
Public sale of land 
Public sale of land 
Bureau of Land Management trail 
Lininger vs. State (Contract 7709) 
ASHLAND 
Sewer for Siskiyou Rest Area 


GREEN SPRINGS HTGHWAY 


Access revision 
Access revision 
Public sale of right of way 


CRATER LAKE HIGHWAY 
Amendment to option - Dickey 
Speed zone order 

ROGUE RIVER HIGHWAY 


Speed zone order 


(CONTINUED) 
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Date 


8-27-75 
11-25-75 


4-23-76 
10-28-75 


4-23-76 
2-24-76 


6-29-76 
6-29-76 


2-24-76 


1-22-76 
i-22-76 


4-23-76 
9-24-75 


10-28-75 


12-18-75 
8-27-75 
8-27-75 
7-30-75 
3-30-76 
6-29-76 


8-27-75 
8-27-75 


10-28-75 
6-29-76 


+ rae 
Sie 


Page 


1165 
1316 


1507 
1281 


1492 
1435 


1569 
1569 
1424 


1405 
1394 


1497 
1229 
1281 
1363 
1173 
1173 
1135 
1463 
1603 
1170 
1188 


1289 
1598 


1472 
1504 


1546 


HIGHWAY DIVISION 


GRANT COUNTY 


Kam Wah Chung Co. Building John Day 
Kam Wah Chung Cc. Building - Staehli 
Off System Project 


JOHN DAY HIGHWAY 
Public sale of right of way 
Fossil Community Club delegation 


PENDLETON- JOHN DAY HIGHWAY 
Access revision 
Direct sale of right of way 
Forest Boundary - Little Beech Creek 


HARNEY COUNTY 
Frenchglen Hotel lease 


JOHN DAY-BURNS HIGHWAY 
Access revision 


LAKEVIEW-BURNS HIGHWAY 
Contract 8220 increased 


FRENCHGLEN HIGHWAY 
Allied Properties lease 


STEENS HIGHWAY 
Abandonment resolution 


HOOD RIVER COUNTY 


Mt. Hood Meadows remove snow 
Summit Ski Area remove snow 
County snow removal agreement 
Cooper Spur Ski remove snow 


COLUMBIA RIVER HIGHWAY 
Contract 8253 increased 
Crystal Springs Water District 
Koberg Beach Wayside 
Bohemia haul road release 


MT. HOOD HIGHWAY 
Jernstedt-Walden delegation - 6 Year 
Construction Plan ee 


7-30-75 
7-30-75 
5-25-76 


4-23-76 


8-27-75 


3-30-76 


7-30-75 


10-28-75 


6-29-76 


Page 
1107 


1200 
1157 


1361 
1494 


1138 
1130 
1518 


1487 


1188 


1455 


1146 


1262 


1403 
1470 
1463 
1463 


1564 
1433 
1433 


1396 


1574 


HIGHWAY DIVISION 


JOSEPHINE COUNTY CONT. 


Date Page 
SCENIC WATERWAY REQUESTS 
Gerkin 1-22-76 1382 
Flowers 1-22-76 1382 
K. Klar scenic waterway easement 1-22-76 1392 
McClannahans 5-25-76 1516 
Boothe 5-25-76 1516 
Scott 7-30-75 1107 
Scott vs. State Scenic Waterway 10-28-75 1253 
Klar 10-28-75 1256 
Ingalls 10-28-75 1256 
Echols 10-28-75 1256 
Echols scenic waterway delegation 10-28-75 1256 
Echols 11-25-75 1303 
PACIFIC HIGHWAY 
Public sale of right of way 11-25-75 1316 
Road easement - BIM 1-22-76 1402 
REDWOOL HIGHWAY 
Access revision 10-28-75 1289 
Direct sale of land 12-18-75 1358 
Cave Junction crosswalk 10-28-75 1258 
Speed zone established 12-18-75 1368 
Portions of right of way declared 
public 2-24-76 1419 
Six Year Program - Hayes Hill-Calif. 11-25-75 1306 
ROGUE RIVER HIGHWAY 
Speed zone order 5-25-76 1546 
MEDFORD-PROVOLT (JACKSONVILLE) HIGHWAY 
Medford Irrigation District 10-28-75 1272 
Grants Pass Irrigation District 10-28-75 1272 
KLAMATH COUNTY 
Chiloquin Railroad crossing 3-30-76 1470 
Right of way services 6-29-76 1579 
Tomahawk Ski Bowl snow 1-22-76 1405 
Willamette Pass Ski Area remove snow 2-24-76 1430 
LAWORE Lake of Woods snow removal 2-24-76 1437 
KLAMATH FALLS 
South Side Bypass 2-24-76 1425 
Delegation re South Side Bypass 12-18-75 1351 
Port of Entry Station 9-24-75 1205 
Port of Entry Construction 10-28-75 1259 


(CONTINUED) 
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HIGHWAY DIVISION 


JACKSON COUNTY CONT. 


Date 

ROGUE VALLEY HIGHWAY 

Traffic signals 8-27-75 

Traffic signals Phoenix 8-27-75 

Traffic signals 10-28-75 

Lease with Southern Pacific Trans- 

portation Co. 5-25-76 
MEDFORD 

Option for maintenance site 3-30-76 
SAMS VALLEY HIGHWAY 

Direct sale of right of way 4-23-76 
MEDFORD=-PROVOLT HIGHWAY (JACKSONVILLE HI GHWAY ) 

Medford Irrigation District 3-30-76 

Corridor-design resolution 6-29-76 

JEFFERSON COUNTY 

THE DALLES-CALIFORNIA HIGHWAY 

Access revision 8-27-75 

Access revision 10-28-75 

Public sale of right of way 3-30-76 
CULVER HIGHWAY 

Public sale of right of way 2-24-76 

Speed zone order 4-23-76 

Oregon Trunk Railway easement 11-25-75 


JOSEPHINE COUNTY 


Wolf Creek Tavern 1-2 
Wolf Creek Tavern - Jarvis 1-22-76 
Colburn, Sheldon & Partners 1 
County Juvenile Department use of fenders 2-24-76 


GRANTS PASS 
Railroad crossing protection 7-30-75 
Southern Pacific Transportation Co. 
4th Street crossing 9-24-75 
Delegation regarding Third Bridge 
Six Year Program 6-29-76 
Sewer at maintenance building 11-25-75 


(CONTINUED) 


1470 
1565 


1188 
1289 
1463 


1436 
1504 
1316 


1382 
1382 
1382 
1436 


1135 


1232 


1574 
1313 


HIGHWAY DIVISION 


LAKE COUNTY CONT. 


Date Page 
KLAMATH FALLS-LAKEVIEW HIGHWAY 
Contract 8254 increased 6-29-76 1565 
LAKEVIEW-BURNS HIGHWAY 
Contract 8243 increased 6-29-76 1565 
WARNER HIGHWAY 
Crump agreement - Drake Cr.-Adel Sec. 1-22-76 1403 


LANE COUNTY 

Wildish land Ccunty Haulroads 6-29-76 1599 
Close Heceta Beach 6-29-76 1562 
Left-turn Belt Line Road Game Farm 9-24-75 1232 
Contract 8315 increased 1-22-76 1383 
Muddy Creek Bridge Coburg Road 7-30-75 1110 
Parson Creek (Marcola Road) Bridge 3-30-76 1456 
Dexter Res. Bridges 3-30-76 1456 
Goodpasture Island Project 

Willamette River Greenway 8-27-75 1185 
Alton Baker East Corridor Park 11-25-75 1318 
Raymond land gift Squaw Creek 2-24-76 1422 
Tripp land gift Willamette River 

Greenway 2-24-76 1422 
Tripp land gift - Willamette River 

Park Corridor 1-22-76 1393 
L. Miller vs. State 1947 deed 9-24-75 1245 
Legal case = exc. permit rock 12-18-75 1378 
Lowell Bikeway-footpath 4-23-76 1497 
Off System Project 8-27-75 1157 

EUGENE 

Acquire land - Willamette River 

Greenway 12-18-75 1358 
South Bank Bikeway 5-25-76 1533 
Ferry Street Bridge Bikeway 5-25-76 1533 

(CONTINUED) 
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HIGHWAY DIVISION 


KLAMATH COUNTY CONT. 


THE DALLES-CALIFORNIA HIGHWAY 
Public sale of right of way 
Public sale of right of way 
Public sale of land 
Public sale of right of way 
Federal Highway Administration 
deed right of way across Forest Land 
Gregory vs. State Contract 7942 
Marvel vs. State 


WILLAMETTE HIGHWAY 
Parking prohibited 


KLAMATH FALLS-LAKEVIEW HIGHWAY 
Public sale of right of way 
Speed zone order 
KLAMATH FALLS 
South 6th St. Railroad Overcrossing 
South 6th St. Railroad Overcrossing 


GREEN SPRINGS HIGHWAY 
Public sale of land 


CRATER LAKE HIGHWAY 
Sale of land to County 


KLAMATH FALLS-MALIN HIGHWAY 
KLAMATH FALLS 
Delegation change 6 Year Program 


LOWER KLAMATH HIGHWAY 
Southern Pacific Transportation 
Company signalization 


LAKE COUNTY 


Freemont Highlanders Ski Club 
Warner Canyon - remove snow 


FREMONT HIGHWAY 
Contract 8254 increased 


Public sale of right of way 
Public sale of right of way 


(CONTINUED) 
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3-30-76 
8-27-75 
12-18-75 
7-30-75 
3-30-76 
11-25-75 


11-25-75 


1-22-76 


6-29-76 


2-24-76 


6-29-76 


8-27-75 


8-27-75 


12-18-75 


7-30-75 


1-22-76 
1-22-76 


6-29-76 
1-22-76 
1-22-76 


Page 


1470 
1463 
1184 
1363 
1132 


1484 
1332 


1306 
1391 
1592 
1423 
1591 


1184 


1173 


1351 


1132 


1403 
1403 


1565 
1391 
1391 


HIGHWAY DIVISION 


LANE COUNTY CONT. 


SPRINGFIELD-CRESWELL HIGHWAY 


Contract 8244 increased 
Southern Pacific Transportation 
Company crossing Creswell 
Abandonment resolution 
SPRINGFIELD 
Construction abandonment agreement 


EUGENE-SPRINGFIELD HIGHWAY 


Relinquish land to County 


MAPLETON-JUNCTION CITY HIGHWAY 


Public sale of right of way 


LINCOLN COUNTY 


Improve Toledo Street 

Sewer for Lincoln beach park 

Speed on Otter Crest Loop Road 
Larson vs. State 

Wells vs. State-Siletz Bay Airport 


LINCOLN CITY 
Cancel FAS Project 
Eichbaum vs. City & State 


FOGARTY CREEK STATE PARK 
Sewer for park 


DEPOE BAY STATE PARK 
Depoe Bay Sanitary District 


BOILER BAY STATE PARK 
Depoe Bay Sanitary District 


BEVERLY BEACH STATE PARK 
Carmel-Foulweather Sanitary District 


YAQUINA BAY STATE PARK 
Rule re entrance fee 
Fee for lighthouse - open dates 


DEVIL'S PUNCHBOWL STATE PARK 
Carmel-Foulweather Sanitary District 


(CONTINUED) 
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5-25-76 
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12-18-75 


Page 


1305 
1465 
1306 
1135 


1136 


1217 


1227 
1314 
1285 
1418 
1198 


1491 
1198 


1314 


1321 


1321 


1358 


1517 
1563 


1358 


HIGHWAY DIVISION 


LANE COUNTY CONT. 


PACIFIC HIGHWAY 
Saginaw Interchange ramps 
Contract 8260 increased 
Taggart Simond vs HAC Trucking Co. 
Stephens Schmidtke vs. State 
Stevenson vs. HAC Trucking Co. 


OREGON COAST HIGHWAY 
Public sale of right of way 
Public sale of right of way 
Raymond Deed Squaw Creek Wayside 
Delegation - Lane Council of Govern- 
ments - Six Year Program 
Driftwood Shores vs. State signs 


McKENZIE HIGHWAY 
Access revision 
Grant of access 
Relinquish easement 
Traffic signals installed 
Wildlife Commission boat launch 


WILLAMETTE HIGHWAY 
Grant of Access 
Contract 8194 increased 
Contract 8194 increased 
Direct sale of right of way 
Public sale of right of way 
No parking zone 


FLORENCE-EUGENE HIGHWAY 
Access revision 
Mapleton Water District 
Speed zone established 
Delegation - Lane Council of 
Governments - 6 Year Program 


PACIFIC HIGHWAY WEST 
Traffic signals - Junction City 
Junction City Water Control District 
Delegation - Lane Council of Govern- 
ments - 6 Year Program 


ALSEA-DEADWOOD HIGHWAY 
Public sale of right of way 


(CONTINUED) 
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HIGHWAY DIVISION 


LINN COUNTY CONT. 


Date Page 

ALBANY-JUNCTION CITY HIGHWAY 

Contract 8149 increased 2-24-76 1423 
HALSEY-SWEET HOME HIGHWAY 

Public sale of right of way 10-28-75 1283 

Public sale of right of way 2-24-76 1436 

Speed zone order 5-25-76 1546 
CORVALLIS-LEBANON HIGHWAY 

County construction agreement 9-24-75 1215 
ALBANY -LYONS HIGHWAY 

Public sale of right of way 9-24-75 1229 

MALHEUR COUNTY 
ONTARIO 

PUC - Port of Entry Station 5-25-76 1520 

Port of Entry Station 9-24-75 1205 

Construct Port of Entry 10-28-75 1259 

FAUS Project 3-30-76 1456 
JOHN DAY HIGHWAY 

Public sale of right of way 3-30-76 1463 


OLD OREGON TRAIL 
Contract 8253 increased 6-29-76 1564 
Public sale of right of way 8-27-75 1182 
Public sale of right of way 2-24-76 1430 
Public sale of right of way 2-24-76 1430 


CENTRAL OREGON HIGHWAY 
Public sale of right of way 5-25-76 1550 


SUCCOR CREEK HIGHWAY 
Clarify route designation 5-25-76 1520 


OLDS FERRY-ONTARIO HIGHWAY 
Corridor-design resolution 6-29-76 1565 


——* a 
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HIGHWAY DIVISION 


LINCOLN COUNTY CONT. 


OREGON COAST HIGHWAY 
Yachats pedestrian sign . 1519 


CORVALLIS-NEWPORT HIGHWAY 
Access revision 1-2 

Access revision 1-22-76 1407 

Public sale of right of way 7-3 1124 


SALMON RIVER HIGHWAY 
Fish and Wildlife Commission easement ’ 1215 


SILETZ HIGHWAY 
Contract 8297 increased 5-25-76 1517 


OTTER ROCK HIGHWAY 
Speed zone adopted 2-24-76 1439 


LINN COUNTY 


Reconstruct Knox Butte Road 10-28-75 1283 
FAS Project 12-18-75 1344 
Hoodoo Ski Bowl - snow removal 2-24-76 1430 


ALBANY 
Digital Eqpt. Corp. - fog study 11-25-75 1314 
FAUS Project Cancelled 3-30-76 1456 


PACIFIC HIGHWAY 


Contract 8260 increased 6-29-76 1564 
Contract 8011 increased 9-24-75 1201 
Public sale of right of way 9-24-75 1217 
Public sale of right of way 9-24-75 1226 
Public sale of right of way 9-24-75 1214 
Public sale of right of way 9-24-75 1214 
Public sale of right of way 11-25-75 1313 


SANTIAM HIGHWAY 


Public sale of right of way 11-25-75 1313 
Housen vs. Morse Bros. & State 8-27-75 1198 
LEBANON 
Southern Pacific Transportation Co. - 
crossing 4-23-76 1507 


(CONTINUED) 


HIGHWAY DIVISION 


MORROW COUNTY 


Date 
Alpine Nelson Road - Highway 207 2-24-76 
COLUMBIA RIVER HIGHWAY 
Access revision 7-30-75 
West Extension Irrigation District 11-25-75 
Public sale of right of way 7-30-75 
Public sale of right of way 12-18-75 
Union Pacific Railroad easement 7-30-75 
OLD OREGON TRAIL 
Contract 8253 increased 6-29-76 
HEPPNER HIGHWAY 
Speed zone adopted 2-24-76 
MULTNOMAH COUNTY 
Oregon Home Improvement Co. Contract 8-27-75 
Portland Inn & United Parcel Ser. v. St. 4-23-76 
Option Felmley for right of way 9-24-75 
Lease land Tri-Met 99th & SE Powell 9-24-75 
Traffic signal 10-28-75 
Wildlife Commission - Willamette 
River Greenway land 8-27-75 
St. Johns Bridge to State 5-25-76 
Ross Island Bridge to State 5-25-76 
County agreement railroad crossing 6-29-76 
Rocky Butte Jail 2-24-76 
Rocky Butte Jail County Study 8-27-75 
Rocky Butte Shop Study 6-29-76 
Steinke vs. State 10-28-75 
Tri-Met-S.W. Capitol Park & Ride 11-25-75 
PORTLAND 
FA Urban Traffic signal project 2-24-76 
FA Urban Traffic signal project 2-24-76 
I-5 Ramp connect Greeley Avenue 6-29-76 
Portland Central Business District Sec. 7-30-75 
FAU System Project 9-24-75 
CRAG Downtown Transit Study 11-25-75 
Silver Wheel Freightlines lease 5-25-76 
West Portland Park and Ride Station 4-23-76 
(CONTINUED) 
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1182 
1512 
1224 
1209 
1281 


1155 
1535 
1535 
1579 
1420 
1154 
1589 
1295 
1314 


1424 
1424 
1569 
1109 
1203 
1304 
1541 
1497 


HIGHWAY DIVISION 


MARION COUNTY 


Option for Willamette River 
Park Corridor 

Willamette River Greenway land 
Wildlife Commission 

Southern Pacific Transportation Co. 
crossing - Grim Road 

Hito - Southern Pacific Transportation 
Company crossing 

State vs. Paul White 

State vs. Willis 

Gerlinger vs. State 


SALEM 

Conference room in Highway Building 

State Fair promote advertising 

Fair Board - Richardson Assoc. 

Parks Branch move from Highway Bldg. 

Parks Branch move from Highway Bldg. 

Southern Pacific Transportation 
Company signalization 

Settecase vs. Southern Pacific 
Transportation Co., et al. 


CHAMPOEG STATE PARK 
Contract 8323 awarded 
Abandon road into park 
County transfer County road to State 


PACIFIC HIGHWAY 
Contract 7866 increased 
Contract 8260 increased 
Public sale of right of way 


WILLAMINA-SALEM HIGHWAY 
Demolition contract 
SALEM 
ORE Electric Railway Company 
Burlington Northern entry permit 


PACIFIC HIGHWAY EAST 
No parking zone fi 


HILLSBORO-SILVERTON HIGHWAY 
Stop sign 
SILVERTON 
One-way couplet - highway extended 


CASCADE HIGHWAY SOUTH 
SILVERTON 
One-way couplet - highway extended 


NORTH SANTIAM HIGHWAY 
Traffic signal - Salem 


oh ig 


Date 


1-22-76 


12-9-75 


7-30-75" 


7-30-75 


1-22-76 


12-18-75 


12-18-75 


11-25-75 


Page 


1400 
1155 
1232 
1215 
1512 


1511 
1295 


1157 
1345 
1345 
1115 
1341 
1132 
1152 
1366 


1162 
1182 


1423 
1564 
1599 


1507 


1433 


1229 


1592 


1385 


1345 


1345 


1306 


HIGHWAY DIVISION 


MULTNOMAH COUNTY CONT. 


Date Page 
COLUMBIA RIVER HIGHWAY 
N.E. Union-N.E. 82nd Ave. 2-24-76 1423 
Contract 8259 increased 6-29-76 1564 
Transit Corridor Study 7-30-75 1109 
_ Widen Banfield Corridor 9-24-75 1210 
Federal Highway Administration - 
air study high occupancy vehicle 
lanes (HOV) 5-25-76 1520 
Railroad Company - bus & car pool lanes 8-27-75 1184 
Banfield Freeway bus- high occupancy 
vehicle lanes (HOV) 11-25-75 1305 
United Cerebral Palsy air quality 3-30-76 1471 
Quitclaim deed - Coopey quarry 12-18-75 1365 
OSWEGO HIGHWAY 
PORTLAND 
Johns Landing - Macadam Investors & 
City of Portland 4-23-76 1501 


TUALATIN VALLEY HIGHWAY 
Bus turnout areas - 6 Year Program 10-28-75 1258 


SUNSET HIGHWAY 


Transit corridor study 7-30-75 1109 
Bus turnout areas - 6 Year Program 10-28-75 1258 
Speed Zone Order 4-23-76 1504 


STADIUM FREEWAY 


Evergreen Helicopters agreement 5-25-76 1534 
Flag poles top of Fremont Bridge 5-25-76 1534 
EAST PORTLAND FREEWAY 
I-205 status report 10-28-75 1263 
Barlow School rented 4-23-76 1486 
Holton Trucking - demolition contract 1-22-76 1397 
County withdraw storm sewer system 5-25-76 1525 
Rocky Butte shop study 6-29-76 1589 
County Study Rocky Butte Jail 8-27-75 1154 
I-205 Status Report 5-25-76 1521 
Maywood Park litigation 5-25-76 1515 
Maywood Park 6-29-76 1562 
Maywood Park case 12-18-75 1342 
Cole & Weber paper re facts of 1-205 5-25-76 1537 
Howard, Needles, Tammen and Bergendoff 
final environmental impact statement 
supplemental agreement 1-22-76 1384 
PORTLAND 
Demolition contract 8-27-75 1170 
Final environmental impact statement 
to Federal Highway Administration 6-10-76 1558 
City-County resolutions re 1-205 6-10-76 1558 
Clark County, Washington, resolution 
re 1-205 6-10-76 1560 


(CONTINUED) 
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HIGHWAY DIVISION 


MULTNOMAH COUNTY CONT. 


PORTLAND (Cont.) 

Cathedral Park Willamette River 

Greenway Project 8-27-75 
Cathedral Park Acquisition 12-18-75 
Steel Bridge - Union Pacific Railroad 

& Southern Pacific Transportation 12-18-75 
Steel Bridge - Union Pacific Railroad 

& Southern Pacific Transportation 

lease 
Railroad crossing NW Doane Street 
Railroad crossing N. Randolph Street 
Thurman-Vaughn Corridor Feasibility 

Study of 1-505 - NW District Assoc., 

NW Industrial Neighborhood Assoc., 

& Portland Development Commission 
Swan Island Truck Route 
Swan Island Truck Route 
Swan Island Truck Route 
Swan Island Truck Route 
Swan Island Truck Route 
Swan Island Truck Route 4-23-76 
Terwilliger Bikeway 1-22-76 
Terwilliger Bikeway 3-30-76 
Tri-Met Carpool Project 12-18-75 
FAUS Project 17th and 28th 3-30-76 
CRAG job canceled - transit corridor 

study 5-25-76 


MT. HOOD FREEWAY 
Mt. Hood Freeway repair building 3-30-76 
Mt. Hood Freeway property dispose 2-24-76 
Mt. Hood Freeway dispose land 8-27-75 
Mt. Hood Freeway Task Force 8-27-75 
Mt. Hood Freeway improve street petition 5-25-76 
Mt. Hood Freeway - Bob Burco consultant 8-27-75 
Mt. Hood Freeway - Bob Burco consultant 9-24-75 
Mt. Hood Freeway legal case 9-24-75 
Mt. Hood Freeway case 12-18-75 


PACIFIC HIGHWAY 
Pacific Highway East Undercrossing- 

North Columbia Blvd. 2-24-76 
Contract 8260 increased 6-29-76 
Powelson vs. State 4-23-76 
Maksym vs. State 7-30-75 
Tri-Met Park and Ride Station 11-25-75 
Public sale of right of way 10-28-75 

PORTLAND 
Swan tsland Truck Route (Additional 11-25-75 
entries shown above) 


(CONTINUED) 
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HIGHWAY DIVISION 


SHERMAN COUNTY 


Date Page 
COLUMBIA RIVER HIGHWAY 
Contract 8253 increased 6-29-76 1564 
Campbell vs. Walker Alsbury 12-18-75 1378 
Patterson vs. Campbell & State 12-18-75 1378 
Patterson vs. Walker Alsbury 12-18-75 1378 
TILLAMOOK COUNTY 
Dory launch Oceanside Wayside 8-27-75 1155 
CAPE KIWANDA STATE PARK 
Hang gliders in park 8-27-75 1155 ; 
TILLAMOOK a 
Southern Pacific Transportation Company a 
signalization 7-30-75 1132 
OREGON COAST HIGHWAY 
Coast Association - Koeber delegation 3 
6 Year Plan 6-29-76 1573 cS 
NETARTS HIGHWAY : 
Speed zone 10-28-75 1285 


UMATILLA COUNTY 


FAS Bridge Project 1-22-76 1383 
Hermiston Ditch Bridge 2-24-76 1425 
Brownell Ditch Bridge 2-24-76 1425 
Butter Creek Bridge improvement 9-24-75 1227 
Spout Springs remove snow 1-22-76 1394 
PENDLETON 
FAUS Project 3-30-76 1456 
COLUMBIA RIVER HIGHWAY 
West Extension Irrigation District 11-25-75 1316 
Speed Zone Order 4-23-76 1504 
Union Pacific Railroad easement 7-30-75 1132 
Contract 8249 increased 5-25-76 1518 


(CONTINUED) 
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HIGHWAY DIVISION 


MULTNOMAH COUNTY CONT. 


PACIFIC HIGHWAY EAST 
Public sale of right of way 


PACIFIC HICHWAY WEST 
Tri-Met Park and Ride Station 
PORTLAND 
Realign Front Avenue City Waterfront 
Realign landscape Front Avenue 
Portland Development Commission 


SWIFT HIGHWAY 
Railroad grade separation structure 


NORTHEAST PORTLAND HIGHWAY 
Signal NE Sandy-181st 


BEAVERTON-TIGARD HIGHWAY 
FA Urban System Project 


POLK COUNTY 


Wildlife Commission - Willamette 
River Greenway land 

Hamilton vs City of Independence 

State vs. Turnidge - Willamette 
River Greenway Project 


HELMICK STATE PARK 
Luckiamute Domestic Water 


PACIFIC HIGHWAY WEST 
Stose vs. State 


SALEM-DAYTON HIGHWAY 
Contract 8176 increased 
Contract 8176 increased 


KINGS VALLEY HIGHWAY 


Contract 8177 increased 
Corridor-design resolution 


- 46 - 


Date 


11-25-75 


11-25-75 


8-27-75 
5-25-76 
9-24-75 
2-24-76 


4-23-76 


8-27-75 
11-25-75 


Page 


1313 
1314 
1109 


1436 
1436 


1132 


1457 


1109 


1155 
1556 
1244 
1435 


1511 


1160 
1305 


1160 
1565 


HIGHWAY DIVISION 


UNION COUNTY 
a Date Page 
Catherine Creek Bridge 2-24-76 1425 
Public sale of right of way 2-24-76 1430 
Public sale of right of way 2-24-76 1430 
Five Points Creek Bridge construction 9-24-75 1226 
Forest Service - North Powder River Br. 10-28-75 1277 
Elgin - truck route bypass 3-30-76 1455 
OLD OREGON TRAIL 
Contract 8234 increased 4-23-76 1489 
Contract 8253 increased 6-29-76 1564 
Contract 7566 remove crushed rock 7-30-75 1136 
Union Pacific Railroad power line 4-23-76 1508 
Direct sale of right of way 7-30-75 1130 
Haul road - Union Pacific Railroad 
and Oregon Washington R and N 11-25-75 1321 
WALLOWA LAKE HIGHWAY 
No parking zone 6-29-76 1591 
Union Pacific - Island City 8-27-75 1170 
LA _GRANDE-BAKER HIGHWAY 
Contract 8179 increased 12-18-75 1344 
Corridor-design resolution 6-29-76 1565 


WALLOWA COUNTY 


Hurricane Creek Bridge railroad cross. 11-25-75 1318 
Imnaha River Bridge 11-25-75 1316 
Enterprise land fill section 2-24-76 1425 


WALLOWA LAKE HIGHWAY 
Public sale of right of way 1-22-76 1402 


WASCO COUNTY 


Dufur Bypass County FAS 10-28-75 1260 
THE DALLES 

Water for maintenance facilities 1-22-76 1386 

Eastside Water Project District 1-22-76 1386 


COLUMBIA RIVER HIGHWAY 
Contract 8253 increased 6-29-76 1564 
Contract 8072 increased 11-25-75 1305 


THE DALLES-CALIFORNIA HIGHWAY 
The Dalles Bridge 10-28-75 1263 


WAPINITIA HIGHWAY 
Corridor-design resolution 6-29-76 1565 
= kOe 


HIGHWAY DIVISION 


UMATILLA COUNTY CONT. 


OLD OREGON TRAIL 
Contract 8253 increased 
Public sale of right of 
Public sale of right of 
Public sale of right of 


OREGON-WASHINGTON HIGHWAY 
Direct sale of righ: of 
Public sale of right of 
MILTON-FREEWATER 
City vs. State 


PENDLETON-JOHN DAY HIGHWAY 
Public sale of right of way 
Pilot Rock annexation 


Abandon highway to Pilot Rock 


Abandonment resolution 
PENDLETON 
Traffic signals 


UMATILLA-STANFIELD HIGHWAY 
Stanfield annexation 
Hermiston delegation 


HERMISTON HIGHWAY 

Direct sale of right 
Public sale of right 
Public sale of right 
Public sale of right 
Public sale of right 
Public sale of right 
Speed zone order 


File 31461 
File 31459 


Date 


6-29-76 
1-22-76 
11-25-75 
12-18-75 


12-18-75 
5-25-76 
6-29-76 


HIGHWAY DIVISION 


WASHINGTON COUNTY CONT. 


Date Page 

PACIFIC HIGHWAY WEST 

Access revision 10-28-75 1289 

No parking King City area 3-30-76 1457 
NEHALEM HIGHWAY 

FOREST GROVE 

Highway redesignation 10-28-75 1262 
BEAVERTON-TUALATIN HIGHWAY 

Tualatin speed zone 7-30-75 1113 
SCHOLLS HIGHWAY 

Speed zone order 3-30-76 1477 
BEAVERTON-TIGARD HIGHWAY 

FA Urban System Project 7-30-75 1109 

Public sale of right of way 9-24-75 1226 

Speed zone established 12-18-75 1368 

WHEELER COUNTY 

FAS Project 12-18-75 1344 
JOHN DAY HIGHWAY 

Fossil Community Club delegation 4-23-76 1494 
OCHOCO HIGHWAY 

Access revision 12-18-75 1369 

Abandonment agreement 9-24-75 1227 

Abandonment resolution 9-24-75 1204 
SERVICE CREEK-MITCHELL HIGHWAY 

Public sale of right of way 1-22-76 1396 

Abandonment resolution 1-22-76 1384 


oo Sie 
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HIGHWAY DIVISION 
WASHINGTON COUNTY 
Date 


McKay Creek Bridge 2-24-76 
Cancel County FAS job on Barnes Road 7-30-75 
Railroad crossing signals County FAS 7-30-75 
Cancel County FAS Job 72nd Avenue 7-30-75 
Cornell Road-Croeni Road Section 10-28-75 
Pacific Highway West - 3rd St. Project 3-30-76 
Cancel Tualatin River Bridge job 6-29-76 
S. W. McEwan Road Southern Pacific 

Railroad crossing 
Railroad crossing at 209th SW 
Railroad crossing at SW 170th 
Railroad crossing at SW Bonita Road 
Railroad crossing at Cornell Road 
Southern Pacific Transportation Company 

crossing in Tobias 
Oregon Electric Rail Co. Cornelius 

Pass Road 
Cook - Southern Pacific Transportation 

Company signal 
State vs. Tolke 
Off System Road Project 10-28-75 


BEAVERTON 

G. Bouse vs. Western Management Assoc. 

& State 6-29-76 
J. Bouse vs. Western Management Assoc. 

& State 6-29-76 
L. Bouse vs. Western Management Assoc. 

& State 6-29-76 
Rains vs. Burlington Northern Railroad 10-28-75 
Construct Beaverton Bikeway 5-25-76 


PACIFIC HIGHWAY 
Tualatin sewer refund 4-23-76 


TUALATIN VALLEY HIGHWAY 
Traffic signals SW 198th 8-27-75 
Abandonment resolution 10-28-75 
Bus turnout areas Six Year Program 10-28-75 
FOREST GROVE 
Forest Grove Section 
Highway redesignation 


SUNSET HIGHWAY 
Transit corridor study 
Prohibit parking 
Speed zone order 
Bus turnout areas Six Year Program 


(CONTINUED ) 
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HIGHWAY DIVISION 


YAMHILL COUNTY 


Wildlife Commission - Willamette 
River Greenway land 8-27-75 
Sheridan Southern Pacific Transportation 
Company crossing 10-28-75 


NEWBERG 
Remove stop sign 8-27-75 
Southern Pacific Transportation Com- 
pany grade crossing 10-28-75 


PACIFIC HIGHWAY WEST 

Access revision 

Public sale of right of way 

Amity speed zone 

NEWBERG 

Chehalem Creen Section 

Southern Pacific Transportation 
Company crossing agreement 


HLLLS BORO-SILVERTON HIGHWAY 
Access revision 


July 30, 1975 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Tom Walsh, Member 

Michael P. Hollern, Member 

B. Gordon Coleman, Member 

George M. Baldwin, Director of Transportation 

Sam Haley, Deputy Director 

Jack Sollis, Assistant Attorney General 

F. B. Klaboe, Administrator and State Highway Engineer 
Ed Hunter, Deputy State Highway Engineer 

Warren Gaskill, Deputy State Parks Superintendent 
Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Mass Transit 

Harvey Ward, Deputy Administrator of Motor Vehicles 
C. W. Head, Supervisor, Commission Services 


There were others present from the Department of Transpor- 
tation and representatives from the news media. 


The Commission approved the minutes of the regular meeting 
of June 30, 1975. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the proper- 
ties if negotiations are not successful and thereupon adopted "Con- 
demnation Resolution No. 2636," which resolution by this reference 
is made a part hereof and filed in the Commission's files. 


Chairman Jackson inquired about the sign removal program. 
Mr. Boyd stated that there are approximately 30 signs yet to pur- 
chase because of questions whether they are in commercial or indus- 
trial zones. He indicated there are approximately 300 signs remain- 
ing to come down which should be completed by the end of September, 
1975. 


Mr. Sollis asked if there were any questions in connec- 
tion with the informational reports previously submitted to the 
Commission on cases tried, cases settled and institution of legal 
proceedings filed against the Department of Transportation since 
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Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Oregon Transportation Commission Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent Exhibit F 
Chief Counsel Exhibit G 


Consideration was given to replacing the deck overlay and 
waterproofing membrane on Bridge No. 7794B in the Hubbard Interchange 
on the Pacific Highway, (I-5) in Clackamas County. Mr. Klaboe 
stated that this deck is failing and needs replacement. It was 
originally installed under an experimental project, Category 2, and 
has Federal Highway Administration approval for use of Interstate 
funds for removal and replacement. Upon his recommendation, the 
Commission gave finance approval of this project at an estimated 
cost of $60,000. 


Consideration was given to confirming the appointment of 
six additional members to the Travel Advisory Committee effective 
August 1, 1975. Mr. Klaboe mentioned that in January of this year 
the Governor suggested the Division's travel activities be given 
slightly new direction. His suggestions, acting upon a report of 
the Travel Advisory Committee, included a proposal for soliciting 
funds from the private sector as a part of the State's tourist 
advertising campaign and a proposal for increasing the membership 
of the Advisory Committee. He stated as directed by the Commission 
Chairman and the Governor, the staff has solicited nominations for 
the additional industry representatives on the Committee from vari- 
ous tourist promotional organizations throughout the State. 

Mr. Klaboe said that he had consulted with the Governor and his 
staff and with the Chairman of the Travel Advisory Committee on the 
nominations. The Governor's office concurs in these recommendations 
and the individuals have indicated a willingness to serve. With 

the additional six members, this will raise the number of members on 
the Committee to 19. The terms of four of the "public" members will 
expire in October 1975 after which the Committee will number 15. 

The Commission confirmed the appointment of the following individ- 
uals to the Committee. 


Transportation - Gleni Ferris, Manager, Western 
Airlines, Portland. 


Hotels/Motels - Robert Hull, Village Green 
Management Co., Cottage Grove. 


Destination Resorts - Sidney K. Tworoger, Owner, 
Surftides Beach Resort, Lincoln City. 


(continued on page 1109) 
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the last Commission meeting. There were no questions. (See Exhibit 
G on file in the Commission's files, Salem.) 


Mr. Sollis presented a quarterly report of property damage 
claims for the period of April 1, 1975 through June 30, 1975. 
During this period $58,581.65 was collected. 


Mr. Sollis reported on the experimental sign program. He 
stated that the Division submitted a proposal to the Federal Highway 
Administration and has received a report indicating that if some 
changes are made there is a very good chance that the State will 
get an experimental program for right-of-way signing for the primary 
highway system in three experimental areas. 


_ — 


The Commission considered the expenditure of $55,000 for 
repairing and .2construction costs of the "Kam Wah Chung Co." building 
in the City of John Day, Grant County. Mr. Gaskill seid the building 
was constructe. in 1866 and served as the local Chinese community 
trading post, Joctor's office, pharmacy, hotel, post office, bafik, 
ete. For several years the Division has been working with citizens 
in the John Day area and they are willing to assume the long-term 
problems of operation and maintenance if the State can repair the 
building. The State will have to take title to the property, make 
the repairs, then lease back to tne City for operation. One-half of 
the cost will be reimbursed by the Federal Government. Upon his 
favorable recommendation, the Commission approved the expenditure 
and authorized the Administrator and State Highway Engineer to sign 
an agreement with the City. 


Consideration was given to adopting as permanent rules 
"State Parks Resolution No. 37" covering the revised rules and reg- 
ulations for State Parks. Mr. Gaskill stated that the Commission 
approved these rules and regulations as temporary rules at their 
March 31, 1975, meeting and they were filed with the Secretary of State 
April 4, 1975. A public hearing was held on July 24, 1975, to con- 
sider the adoption of these regulations as permanent rules. Follow~ 
ing his favorable recommendation, the Commission adopted "State 
Parks Resolution No. 37" as permanent rules. (The permanent rule 
was published in the Secretary of State's Administrative Rule Bulle- 
tin on August 15, 1975 to become effective August 25, 1975.) 


Attention was given to a request from Trenor Scott to 
establish a gravel processing operation within the Rogue River 
Scenic Waterway across the river from Hogg Creek boat landing in 
Josephine County. Mr. Scott has informed the State that this would 
be a commercial operation by a contractor or lessee. The BLM has 
been negotiating with Mr. Scott for several years in an effort to 
attain a scenic easement in this area. Mr. Gaskill recommended that 
his request be denied as an operation of this nature would substan- 
tially impair the natural scenic beauty of this area and would be in- 
compatible with the qualities of the scenic waterway. The Commis 
sion accepted his recommendation. 


July 30, 1975 


Attention was given to requests from Lane and Washington 
Counties for Federal Aid Secondary County Projects and cancellation 
of two projects in Washington County. Following his recommendation, 
the Commission approved the requests and authorized Mr. Klaboe to 
sign the agreements when prepared. 


COUNTY & PROGRAMMED STATE'S 
FAS NO. SECTION & DESCRIPTION AMOUNT SHARE 
— eee es —tésCS AMOUNT SHARE 
Lane Muddy Cr. (Coburg N. Rd.) Br. $110,000 $12,000 
20-502 Structure (rounded) 
(formerly 

777) 

Washington Burlington Northern Railroad 120,000 — 

629 Crossing (Glencoe Rd.-N. Plains) 


Sec., Automatic Railroad Signals 
"G" Project--100% Federal Funds 


TOTAL $230,000 $12,000 


CANCELLATION OF 
PREVIOUSLY APPROVED PROJECTS 


COUNTY & { 

FAS NO. SECTION & DESCRIPTION AMOUNT 
a EE EO ERON OO sC*AMOUNNT_ 
Washington Sunset Hwy.-SW 87th Place Sec., Barnes Rd. $188,000 
566 Grade, Base, Pave and Curb (rounded) 


Washington SW Hunziker St.-Lower Boones Ferry Rd., 72nd 650,000 
944 Avenue 


Structure, Grade, Base and Pave 


TOTAL $838,000 
(rounded) 


The Commission considered approving requests for Off- 
System Roads Projects on rural roads and streets. Mr. Klaboe stated 
Federal Aid funds apportioned to Oregon under Section 219, Title 23, 
US Code, shall be matched by local funds. The participation rate 
is currently 78% Federal plus 22% local. The total estimated cost 
of these projects is $3,104,800 of which $2,421,744 will be Federal 
costs and $683,056 will be the responsibility of the local agencies. 
There will be no cost to the State. The Chairman asked to what 
degree of responsibility does the State retain in reference to these 
Off-System Projects. Mr. Klaboe mentioned that the State does not 
have any financial responsibility but does have the obligation to 
see that the work is properly done in accordance with the specifi- 
cations. Upon his recommendation, the Commission approved the 
Projects. (List of projects in the Commission's files, Salem.) 


July 30, 1975 


Tour Operators - Paul Niskanen, President, Tour 
Marketing, Portland-Bend. 


Chambers of Commerce - Allan Crisler, Executive 
Vice-President, Bend Chamber of Commerce. 


Outdoor Recreation (a sixth category requested 
by the Governor) - Keith Petrie, Manager, 
Anthony Lakes Ski Area, Baker. 


Attention was given to requests from Washington County, 
the State and the City of Bend for Federal-Aid Urban System Projects. 
Mr. Klaboe pointed out that these projects have been investigated 
and are eligible for funding under the Federal Aid Program. The 
Commission approved the following projects as recommended by 
Mr. Klaboe and authorized him to sign the agreements when prepared. 


Total Federal State's 
Jurisdiction Section Cost Funds _Share 


Washington SW McEwan Rd.-SPRR $ 40,000 $ 40,000 
Co. Crossing, FAU 0150 


State Beaverton-Tigard Hwy. 290,000 226,000 
(Multnomah & Washington 
Counties), Portland 
Central Business Dist. 
Section, Sunset Hwy., 
FAP 27 (transit corridor 
study) 


Pacific Hwy.-E. Portland 490,000 382,000 
Freeway Sec.-Columbia 

River Hwy., (Multnomah 

County), FAP 45 (transit 

corridor study) 


Lafayette Ave.-Newport 110,000 85,800 12,100 
Ave., NW Wall St., FAU 
3317 


TOTAL $930,000 $733,800 $98,100 


Consideration was given to the realignment of Front Avenue 
(Pacific Highway West) between Burnside and Hawthorne Bridges as 
the first phase of the City of Portland's Waterfront Development 
Plan using Federal Aid Urban Extension funds. Mr. Klaboe said the 
Federal funds are estimated at $312,000 with the State providing 
approximately $88,000 in matching funds. Following his favorable 
recommendation, the Commission approved the project and authorized 
“ir. Klaboe to sign the project agreement when prepared. 
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(6) Bear Creek Bridge, FAS 32-104, 2 Miles ys Southerly 
of Wallowa, Wallowa County. Structure Project. 
Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use". 


(7) Ridge Road and Pacific Way (Gearhart), Fort 
Stevens and Oregon Coast Highways, in Gearhart 
and Hammond, Clatsop County. Traffic Signal 
Project. 

Same as No. l. 


(8) Oregon Coast Highway at "U" Avenue (Seaside), 
Clatsop County. Traffic Signal Project. 
Same as No. l. 


(9) 9th Avenue-18th Avenue (Sweet Home), Santiam 
Highway, Linn County. Grading, Paving and Signal 
Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use". Eight- 
foot and 10-foot sidewalks exist. 


(10) 7th Street (Lafayette), City Street, Yamhill 
County. Grading and Paving Project. 
Same as No. 6. 


(11) SW 5th Street (Canyonville), City Street, 
Yamhill County. Grading, Paving and Curbing 
Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use". Sidewalks 
exist. 


(12) Saginaw Avenue (Hines), City Street, Harney 
County. Grading and Paving Project. 
Same as No. 6. 


(continued on page 1113) 
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Mr. Klaboe reported that under ORS 366.525 the counties 
are entitled to receive 20% of all funds received from motor vehicle 
taxes and fees for the period from April 1 to June 30, 1975. The 
amount credited to the counties totals $6,000,818.82 and he stated 
that this amount was released on July 25, 1975, as apportioned by 
law. (List of apportionment to counties on file in Commission's 
files, Salem.) 


Mr. Klaboe stated that an allocation of 12% of the Highway 
Fund to the cities for the period of April 1 to June 30, 1975 in 
the amount of $3,600,491.28 was released on July 30, 1975. (A list 
of apportionment to the cities on file in the Commission's files, 
Salem. ) 


Mr. Klaboe presented the following informational report 
on projects on which bids are to be received July 31, 1975. He men- 
tioned the projects contain an explanation of plans regarding estab- 
lishing footpaths and bicycle trails. 


(1) Baldock Safety Rest Area, Pacific Highway, 
Clackamas County. Expansion Project. 
Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


North Albany Interchange-Lebanon Road Interchange, 
Pacific Highway, Linn County. Roadside Improve- 
ment Project. 

Same as No. l. 


Chemawa Road-Hayesville Interchange, Pacific 
Highway, Marion County. Grading, Paving and 
Signing Project. 

Existing bikeway to be replaced in kind. 


Grand Ronde River (Island City) Bridge, Wal? 9wa 
Lake Highway, Union County. Grading, Paving 
and Structure Project. 

An 8-foot wide sidewalk, which may be used by 
pedestrians and bicyclists, will be provided. 


Ritner Creek Bridge, Kings Valley Highway, 30 
Miles + Southwest of Salem, Polk County. 
Grading, Paving and Structure Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use". Four-foot 
shoulders will be provided. 


(continued on page 1112) 
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(3) 50 MPH speed zone on the Oregon Coast Highway in 
the community of Arch Cape in Clatsop County 
from a point 0.20 mile north of Hemlock Street 
(M.P. 34.41) to the Arch Cape Creek Bridge (M.P. 
35.57). This action rescinds "Speed Zone Resolu- } 
tion No. 405" dated July 18, 1963. (Speed Zone 4 
Order No. 705) 


Commissioner Walsh inquired if speed zones could be 
handled by delegated authority. Jack Sollis stated that under the 
statute the Commission can delegate any authority. It was moved by 
Commissioner Coleman and seconded by Commissioner Walsh that the 
establishment of speed zones be delegated to the Administrator and as 
State Highway Engineer. Motion carried unanimously. (See Delega- op 
tion Order No. 12 on file in Commission's files, Salem.) 


Attention was given to an agreement with the US Geologi- A 
cal Survey providing for cooperative investigation of the water 
resources in Oregon. Mr. Klaboe stated that for approximately 20 
years the Division has been involved in this cooperative project 
which provides stream gauging and flood runoff data for small drain- 
age basins of 10 square miles or less throughout the state. A 
report cataloging the stream flow data is published each year. Cur- 
rently the program is financed through HPR funding and $30,000 has 
been allocated from these funds for the fiscal year 1975-76. Follow- 


ing his favorable recommendation, the Commission approved the 
agreement. 


Consideration was given to approving an agreement with 

the University of Oregon, Museum of Natural History, during the 

iscal year 1976 to hire an archaeologist to investigate highway 
projects which result in new disturbances of areas with archaeolo- 
gic potential. Mr. Klaboe mentioned that the Division does not 
presently have an archaeologist on its staff. As a part of the 
environmental process under the National Environmental Policy Act, 
the Department of the Interior requires that a professionally trained a 
archaeologist investigate highway projects. He indicated that the me 
Division has approximately 30 to 40 projects annually which requires 
such investigations. The cost is estimated at $30,000 and will be 
financed with HPR funds. Upon his recommendation, the Commission 
approved the agreement. 


The Commission considered an agreement with the City of 
Hammond for the installation of a four-way flashing beacon at the 
Fort Stevens Highway and Ridge Road in Clatsop County. Mr. Klaboe 
pointed out that the State will do the work and pay all costs which ' 
is estimated at $6,830 and will be financed with State Bond money. 
The State will maintain the beacon after installation and the City 
will pay for all power costs. The Commission approved the agreement 
@s recommended by Mr. Klaboe. 


Consideration was given to an agreement with the City of 
Gearhart covering the installation of a traffic signal at the inter- 
section of Highway 101 and Pacific Way in Clatsop County. Mr. Klaboe 
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Park Street (Burns), City Street, Harney County. 
Grading and Paving Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use". Four-foot 
shoulders will be provided. 

Chiloquin Rock Production Project, 37 Miles = 
North of Klamath Falls on The Dalles-California 
Highway, Klamath County. 

Same as Noe. l. 


SW 4th Avenue at Verde Drive (Ontario), Olds 
Ferry-Ontario Highway, Malheur County. Traffic 
Signal Installation. 

Same as No. l. 


Bullards Beach State Park, 3 Miles 8 North of 
Bandon, Coos County. Riprap Protection Project. 
Same as No. l. 


The Commission considered continuing the! membership in 
the Pacific Northwest Travel Association at an annual cost of $4,000. 
Mr. Klaboe stated that the Division has been a member of the asso- 
ciation for 40 years. As a participating member, Oregon is repre- 
sented in a variety of travel shows, travel writer tours, and other 


promotional efforts for Oregon and the other Pacific Northwest 
states. Upon his favorable recommendation, the Commission approved 
the fee and to continue participation in the program. 


————————— 


Upon the recommendation of Mr. Klaboe, the Commission estab- 
lished the following speed zones: 


(1) 40 MPH speed zone on the Pacific Highway West in 
the City of Amity from 0.22 mile north of the 
Amity north city limits (M.P. 43.93) to the north 
city limits (M.P. 44.15) in Yamhill County. 
(Speed Zone Order No. 704) 


40 MPH speed zone on the Beaverton-Tualatin High- 
way in the City of Tualatin in Washington County 
from 300 feet north of SW Killarney Lane (M.P. 
10.50) to SW Killarney Lane (M.P. 10.56) also 


From 500 feet south of SW Killarney Lane (M.P. 
10.66) to SW Blake Street (M.P. 10.76) (Speed 
Zone Order No. 706) 


(continued on page 1114) 


July 30, 1975 ~ 3403 - 


MASS TRANSIT DIVISION 


Mr. Moore gave a brief review of the Mass Transit Divi- 
sion's 1975-77 $3,033,000 budget. (Copy of Mass Transit Division's 
budget on file in the Commission's files, Salem.) 


Mr. Moore also gave a progress report on the Analysis of 
Alternatives for the Willamette Valley Experimental Transportation 
Project. (Copy of progress report dated July 14, 1975, on file in 
the Commission's files, Salem.) 


MOTOR VEHICLES DIVISION 


Mr. Ward reported that the gas tax revenue is approximately 
six percent above last year. This is in the second half of the two- 
year registration period and revenues are down from last year. 


DEPARTMENT OF TRANSPORTATION 
Director's Report - Mr. Baldwin 


The Commission set Wednesday, August 27, 1975, as the date 
for their next regular meeting. 


Following Mr. Baldwin's recommendation, the Commission 
approved the following items prior to submitting to the Emergency 
Board for approval: 


(1) To participate in the 1976 National Transporta- 
tion Study, the Department is requesting $14,694 
for this study allocation plus $10,333.22 in un- 
spent funds from the 1974 National Transportation 
Study. Total limitation increase of $25,027.22 
would apply to the limitation for the Office of 
Planning in the Oregon Department of Transporta- 
tion. (Copy of abstract of the study on file in 
the Commission's files, Salem.) 


(2) The 1975 Legislature approved but did not fund 
three positions in the amount of $121,166 for the 
Department of Transportation. Requesting that 
the limitation for the Office of Planning and 
Program Analysis be decreased by $121,166 and the 
limitation for the Office of Administration be 
increased by the same amount. This action will 
fund these three positions. 


The Commission adopted Delegation Order No. 11 as recom- 
mended by Mr. Baldwin as follows: 


(continued on page 1117) 
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said the project is estimated to cost $45,795 and will be financed 
with State Bond Funds. The State will pay all costs of installa- 
tion and maintenance and the City will pay for the power consumption. 
Upon his recommendation, the Commission approved tue agreement. 


Attention was given to an agreement with the City of Lake 
Oswego for the revision of a traffic signal installation at "aA" 
Avenue and 8th Street in Clackamas County. Mr. Klaboe stated that 
the State will prepare all plans, award the contract and supervise 
the work of the project. The estimated cost of the traffic signal 
revision is $11,800 of which the City will pay the total cost. The 
City will also continue to maintain the traffic signal and pay for 
all power consumed. Following his favorable recommendation, the 
Commission approved the signal agreement. 


——————— nn 


The Commission considered submitting a request to the 
Emergency Board to increase the Parks Branch expenditure limitation 
by $125,000. Mr. Klaboe stated that since the Department of Trans- 
-ovtation was reorganized in 1973, increased DOT planning responsi- 
bilities, increased Highway Division responsibilities, (development 
of the Environmental Section) and other organizational realignments 
have contributed to crowded office space conditions in the Highway 
Building. He indicated the most feasible solution is to move the 
Parks Branch to leased space and move some units now in leased space 
back to the Highway Building. Following his favorable recommenda- 
tion, the Commission approved the request. 


—————— 


AERONAUTICS DIVISION 


See Page No. 1117 for Commuter Air Service Report. 


The Commission considered an easement granting to the 
Gleneden Sanitary District the perpetual right, privilege and author- 
ity to construct, maintain and repair a sanitary sewer pumping sta- 
tion on a portion of the Siletz Bay State Airport property in 
Lincoln County. Mr. Burket mentioned that the easement will not 
conflict with present or future utility of the airport property by 
the Division. Consideration to be received by the Division is $400. 
Following his favorable recommendation, the Commission approved the 
easement. 


Attention was given to an option to acquire property 
rights for parcels of land adjacent to the Siletz Bay State Airport 
from Mr. Brooks Johnston in Lincoln County. Mr. Burket stated that 
this option covers a portion of the property that must be acquired 
on both sides of the airport to protect, what are called, transitional 
surfaces. Cash consideration for acquiring property rights is 
$4,250. The Commission accepted the option (File No. A-6 and A-7). 


_————————— 


July 30, 1975 


The Chairman adjourned the meeting at 11:10 a.m. 


CHHe 


Commission Services 


CTU, TAM a 


Commissibdner 
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DELEGATION ORDER NO. 11 


Pursuant to the provisions of ORS 184.635 and in 
order to provide for a more efficient and expedi- 
tious administration of the Aeronautics Division, 
authority is hereby delegated to the Aeronautics 
Administrator, Oregon Department of Transporta- 
tion, to execute all deeds, contracts, agreements, 
ingress/egress permits, or other documents per- 
taining to all real property transactions. 


——————— 


After a 10-minute recess the Chairman reconvened the 
meeting at 10:40 a.m. 


AERONAUTICS DIVISION 


Mr. Burket showed slides to the Commission and gave a 
short briefing on the Oregon Commuter Air Service Project report. 
Copies of the summary report were previously submitted to the Com- 
missioners. He stated that the goal of the Commuter Air Service 
Project was to define an intrastate air service system that would 
satisfy the public needs of communities throughout Oregon and define 
the specific policies necessary to develop the system. The major 
objectives of the project were to (1) provide a reliable, conven- 
ient and safe air service system within Oregon, which is coordinated 
with other transportation modes and community planning and develop- 
ment programs (2) provide a fuel-efficient service to minimize the 
consumption of energy (3) assist communities in obtaining local 
commitments (4) provide for State-level support and (5) develop and 
promote the defined air service. In reply to Mr. Jackson's inquiries, 
Mr. Burket stated that the Division is receiving support from the 
local community on the existing third-level lines. The La Grande- 
Baker operation is an excellent example of what can be done. The 
Crescent City-Medford service started the first of July of this year 
and appears to be operating satisfactorily. These airlines are gen~ 
eratly carrying a co-pilot in instrument conditions. The Commission 
approved the report and complimented Mr. Burket and staff for an 
excellent report. (Copy of Summary Report dated May, 1975 on file 
in Commission's files, Salen. ) 


———— 
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i ‘iBit_A_ 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
————— EE EER NE UR UNVER DELEGALED AULHORLIY 


yee Projet. Middle Fk. Malheur River (Acton) Bridge Section 
(Contract No. 8241) 
Type of Work __ Grading _ Base and Structure FA. Proj. No. _RS-167(4) 


County __Harney Highway FAS 458 


No, of Bidders ___© Low Bidder__COast Marine Construction, Inc., Portland 


Low Bid s__114,7 35-00 
Engineer's Recommendation: 


Award to low bidder as soon as approval of Harney County 
is received and the sum of $14,300.00 is deposited by 
the County. 


No 2 Project__°: Fk- Big Butte Cr. (Butte Falls) Bridqe Section 
heres esbicue: TPON SU SSR, Seated oes Seance) AM Aad: a0 cadence ol 
(Contract No. 8242) 
Type of Work Structure oe oe F.A. Proj. No. — _RS-15-101 (2) 2) 
County __Jackson Highway__FAS 15-101 | 


No. of Bidders a Low Bidder_Hamilton Construction Co., Springfield _ 


157 of 0 
Low Bid s— i575 Sl. 0 


Engineer's Recommendations ™ 


Award to low bidder as soon as approval of Jackson County 
is received and the sum of $19,700.00 is deposited by 
the County. 


No 3 Project__Hogback Summit-Lake Abert Section _ 
(Contract No. 8243) 
Type of Work__Grading and Paving _F.A. Pro}. No. __P LHS RS-1 (7) _ 
County Lake Highway __Lakeview-B urns eimai 
No. of Bidders__10 Low Bidder_E1lti ng_Inc. ,Clackamas ‘ - 


Low Bid S$ __1,244,3 3,00 


Engineer's Recommendations 


Award to low bidder as soon as approval of the 
FHWA is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_ (2 -2.3 -~- 2S 


« 1419 = 


EXH Bit_A__ 


No — Projoet — _Daisy. St.-SPRR (Springfield) Section a 
(Contract No. 8244) 
Type of Work Grading and Paving FA. Proj No, tate 
County Lane Highway_SPringfield-Creswell Hwy. (42nd St.) 


No. of Bidders ___4 ss Low Bidder_Shur-Way Contractors , inc. £ Bugene ice 


Low BidS_79,461.77 
Engineer's Recommendation: 


Award to low bidder as soon as approval of the City 
of Springfield is received and R/W is transferred 
to the State. 


No...) ___- Project Simpson Creek Section 


Type of Work Grading, Paving and Culvert FA. Proj. No, _ State 


Newport __ 


County —_Lincoln —... . Highsy.. Corvalli 


No. of Bidders Low Bidder diac 


ee er 


Engineer's Recommendations: 


Project Postponed. 


No. 6 Project Jordan Valley-Jordan Creek Section 
; ; (Contract No. 8245) 

Type of Work__ Grading and Paving FA. Proj, No. -#S= 23-018 (2) 

oe eee Se rT ae SF o 

No. of Bidders___7____ Low Bidder__Hall International, Inc., Madras _ 


Low Bid $ 243,543.00 


Engineer's Recommendations. 


Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 


jf i; A 
ee ieee SS 
ten. Pronet Bellevue St. SE-Mission St. SE (Salem) Section_ ss 
Grading, Paving, Structure, (Contract No. 8246) 

Type of Work Signals and Illumination __ F.A. Proj. No. M-1555(3) 
County Marion Highway__FAU 1555 

No. of Bidders__ 5s Low Biider__ROSS Bros. Construction, Inc on Salem a 
Low Bid S__589.,538,00 _ 


Engineer's Recommendation: 


Award to low bidder as soon as approval of the 
City of Salem and the FHWA is received and the 
sum of $74,440.00 is deposited by the City. 


No.___8' __ project__Aumsville (N. Fifth St.) Section ae 
(Contract No. 8247) 


Type of Work Grading and Paving FA Proj tin. State 
County ee OE en Highway — Ci ty Street — 
No. of Bidders 3 Low Bidder___North Santiam Paving Co., St $s 


Low Bid $21,873.70 
Engineer's Recommendations: 


Award to low bidder as soon as approval of the 
City of Aumsville is received as the sum of 
$2,400.00 is deposited by the City. 


9 McMinnville Willamina Sheridan Area Safety Project 

ee : eee wie haeeebae sears oe a a ss ES ree 
(Contract No. 8248) 

Type of Work__Guardrail, Attenuators and SLINLNE a proj) No _ ROS-QO00% (9) _ 


Couny___ Yamhill and Polk Highway__Pacific West & Salmon River 


No. of Bidders____2 _ Low Bidder__COral Corporation, Gladst« 2 he 


Low Bid $ 187,484.40 be» 


Engineer's Recommendations 


Award to low bidder as soon as approval of the 
FHWA is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_@-AZ- PS 


i tpg 
os Reais 


Nv, 10 Projort _. Sharps Corner-Diagonal Rd. Section _ : 
(Contract No. 8249) ROS-167 (8) 
Type of Work ___ Grading and Paving F.A. Proj. No. RF-167(9) 


County__ Umatilla Highway__COLumbia River 


No. of Bidders __© Low Bidder__L- W. Vail Co., Inc., Pasco, Washington 


\ 


Low Bid S__359 ,462,.50 _ 


Engineer's Recomrhendation: 


Award to low bidder as soon as approval of the 
FHWA is received. 


' 
No. ll Project. Chehalem Creek (Newberg) Section : 

(Contract No. 825 
Type of Work _Grading, Paving, Struc. & Signing F.a, Proj. to 


. D ses Wi wav lac 
County___Yamhil} oo Highway_._ Pacific Highway West 


No. of Bidders 9 Low Bidder __ Peter Kiewit Sons Co. , Vancouver, WA 


Low Bid $_24277,488.00 


Engineer's Recommendations: 


Award to low hidder as soon as approval of the 
FHWA is received. 


On June '23, 1975, I accepted the Administrator and 
State Highway Engineer's recommendation for award 
of the projects on which bids were received 

June 19, 1975, and authorized him to sign the 
contracts when conditions for the awards have been 
met. 


Dated this 20 day 9 5 


Chairman 
tion Commission 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in Ps 
my official capacity to exercise certain authority on behalf Pa 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the attachment list 
hereto and report this action for your officia 


Glenn L. Jack 
Oregon Transp 


j Chairman 
O¢taAtion Commission 


Attachment List: 


1) Options accepted (11) Report of June 27, 1975 
2) Sale of 2.57 acres authorized (File 35008) 


pact, Tema te 


‘gto 


hee 
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cYMipiT 
basi tlawtad a 


\ 

Right of Way Report of June 27, 1975 
(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
16516 Ellison, Luther & James $ 0.00 
32060 Conforth, A. L. 50.00 
41967 Loken, Leland & Beulah B. 0.00 
42063 Woolley, Donna 200.00 
47865 Gabrielson, Francis H. & Barbara E. 125.00 
48326 Metel Development Company 275.00 
48613 Hermann, Arlin D. 10.00 
48630 Lane County 0.00 
1-196. 20 Davis, Orville B. 450.00 
1E-6.69 F. M. Tarbell Company 705.00 
7-5.09 Stacy, Raymond 72.00 

1l Transactions $ 1,887.00 


(2) Sale of 2.57 + acres excess property on the Toledo-Pioneer 
Mountain Section of the Corvallis-Newport Highway in Lincoln 
County for a minimum consideration of $1,200.00. File 35008 
Real Property Resolution No. 693, 


sate Herp. Boor APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate_& ~3 O- 7 


AFPROV 
Af. 
= Ca 
J ASSISTANT RIGHT OF WAY ENGINEER 
0 STATE HIGHWAY DIVISION 
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ANB] A 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
: 


No.——L. _ Proyct_ _Winchester_Intchge.-Garden. Val ley Blvd. 
(Contract No. 8251) 


Type of Work Grading, Paving & Signing a. Proj, No, L-5-3(101) 126 
County __Douglas__.____stighway__ Pacific = 
No. of Bidders____ 3 Low Bidder__S- D. Spencer & Son, Vancouver, WA. 

Low Bid s_1s289,441.00_ 


Engineer's Recommendation Award to low bidder as soon as approval from 
FHWA is received 


No.2 Project —___ Motorist Service Signing Project 
(Contract No. 8252) 
Type of Work _ Siani a ae Sn 7) A Proj. No. I-5-0(4)01 u a 


County Douglas, Jasephines Jackson tighway-Pacific, S. Unit. 
5___ tow Bidder Stillwell Construction Co., Bellevue, WA 


No. of Bidders 


Low Bid S_122,359.00_ _ 


Engineer's Recommendations Award to low bidder as soon as approval from 
FHWA is received 


No.___3__ Project__ Motorist Service Signing Project _ 


A (Contract No. 825 
TypeobWonstaning- eT ie ried No ?-801 -0(5)40_ 
ood River, Wasco, Sherman, Gilliam, 


County—Morrow, Umatilla, Union, Highway_COl. River & Old Ore. Trail 
Baker & Malheur 


No. of Bidders__6 Low Bidder_Stillwell Construction Co... Bellevue, WA 
Low Bid $ _182,437. 00 


Engineer's Recommendations: Award to low bidder as soon as approval from 
FHWA is. received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. a oes 


No.4. _,Projnct— Five Corners-Lakeview_and. Hunters Lodge Rd.-Lakeview 
; (Contract No. 8254) RF-32(6 
Type of Work Grading and Paving ea, Proj, No. RS-19-002(1 


County ._ Lake Highway_Klamath Falls-Lakeview & Fremont 
Kimball Construction Inc. and 

No, of Bidders__9 __ tow Bidder__Alvin L. Lindle oh 

Low Bigs__©78,293.00 


pea Geanneriouions Award to low bidder as soon as approval from 
FHWA is received. 


No. 5 Project __Veneta (Second S a 
: (Contract No. 8255) 
Type of Work ___ Grading and Paving F.A. Proj, No. -- 


County ee, a ee ee eee Highway Ci ty Stree a 


No. of Bidders 2 Low Bidder _—ugene Sand & Gravel »_Inc .» Eugene 
Low Bid s—l1.252.20 _ 


Engineer's Recommendations: Award to low bidder 


No.__ Project ___lyons (1 14th and ‘ 15th Stree ts ) 

F (Contract No. 8256) 
Type of Work____ Paving Se ee eee eo -- 
County Sd 5) | EE een, oS 


No. of Bidders Low Bidder —_North Santiam Paving fe, So 


City Streets 


Low Bid S 12.255 00 fameod 


Engineer's Recommendations Award to low bidder 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. ot tw 


No.—7_. Proyoct_._ Detroit_(D. and Patton streets). _...... . 
(Contract No. 8257) 
Type of Work —-Grading_and_Paving F.A. Proj. No -- 


County mE) oe a ee ae Highway Cit Streets 
No. of Bidders Low Bidder North Santiam Pavi ng Co., S tayton 


Low Bid S 20,540.00 


Engineer's Recommendation: Award to low bidder 


No. 8 Project. Rooster Rock State Park ee 
(Contract No. 8258) 
Type of Work Beach Restoration & Erosion Contrir.a protic. == 


County Multnomah oo Higtay == 


No. of Bidders 4 _____ Low Bidder General Constructi on Co. » Portland 


Low Bid $-284,291.95 


Engineer's Recommendations Award to low bidder 


No.9 Prove N.E. Union Ave.-N.£. 82nd Ave. Section 

wrading, Paving, Barrier, (contract No. 8259 
Type of Work Signing & I1lumination _F.A. Proj. No U-323(27) 
County__Multnomah = righway___ Columbia River. 


No. of Bidders__3 ___. Low Bidder__K. F. Jacobsen & Co., Inc., Portland _ 


Low Bid S _1,576,057 a 00_ 


Engineer's Recommendations Award to low bidder as soon as approval from 
FHWA is received 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT -/- ~ 
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No, 10 _ Preyer. Motorist_Service Signing Project... 
ae (Contract No. 8260) 
Type of Work | Signing en F.A. Proj No. I1-5-0(4)1 l 


Multnomah, Clackamas, Marion a 
County Linn, Lane A Douglas Highway__ Pacific, N. Uni t 


5___ Low sidder Stillwell Construction Co., Bellevue, WA ~ 
Low Bid s__922403.00 _ 


No. of Bidders 


Engineer's Recommendation: Award to low bidder as soon as approval from 
FHWA is received. 


No.1] ___ Project__SW_72nd Ave. Intchge.-SW Boones Ferry Rd._ 
(Contract No. 8261) SU-592(3), US-466(13), 
Type of Work Grading, Paving, Signing, Signals FA proj tin I-5-5(66)293 _ 
Beaverton-Tigard, 
County__ Washington & Clackamas _ Highway_Pacific, and FAS 943. 


No. of Bidders 4 Low bidder Kearney Bros. Construction Co., Tualatin 


tow sid s_1..439,722,00_ 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA and advance deposit is 


received from Clackamas County in the amount 
of $110,000. 


No.__12___ Project____ Simpson Creek 34 SS 
(Contract No. 8262) 
Type of Work__ Grading, Paving & Culvert F.A. Proj. No.___==* 


County—__Lincoln -tighway__Corvallis-Newport 


No. of Bidders z: _ Low Bidder Ross Bros. onstructi on, Inc,, Salem 


Low Bid S __/6,69 1.00. ’ 


Engineer’s Recommendations Award to low bidder 


On July 1, 1975, I accepted the Administrator and State Highway 
Engineer's recommendations for award of the projects on which 
bids were received June 26, 1975, and authorized him to sign the 
contracts when conditions for the awards have been met 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this 
action for your official records. 


Oregon Transporta Commission 


Attachment list: 


1) Options accepted (5) Report of July 3, 1975 

2) Sale of 7,500 sq. ft. of land authorized (File 32118) 

3) Sale of 0.08 acre of land authorized (Files 4764 and 4766) 

4) Sale of 0.05 acre of land authorized (File 4856) 

5) Sale of 0.27 acre of land authorized (File 40354) 

6) Grant of Access authorized (File 14973) 

7) Agreement with Benton County and City of Philomath 
approved. 
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Right of Way Report of July 3, 1975 


(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
27898 Hopper, Ray F. & Betty $ 50.00 
48382 ' Sulak, Miles & Alice 27,000.00 
48446 ‘ Cox, John & Charlotte 1,100.00 
48471 Thayer, C. H. 575.00 
48658 Hohenadel, Elmer J. 100.00 
5 Transactions $ 28,825.00 


(2) Sale of 7,500 square feet + excess property on the Boardman Jct.- 
Irrigon Section of the Columbia River Highway Morrow County for a 
minimum consideration of $1,875. File 32118.Real Property Resolution No. 694. 


(3) Sale of 0.08 acre + excess property on the Bunker Hill Overcrossing 
Section of the Coos River Highway, Coos County, for a minimum 
consideration of $360. Files 4764, 4766. 


(4) Sale of 0.5 acre + excess property on the Forest Boundary-Long 
Creek Section of the Pendleton-John Day Highway, Grant County, 
to Frank Robbins for a minimum consideration of $150. File 4856. 


(5) Sale of 0.27 acre + excess property on the Oro-Dell-Union Jct. 
Section of the Old Oregon Trail Highway, Union County to Walter s. 
Lovely for a minimum consideration of $850.00. File 40354 


(6) Grant of Access unrestricted as to use at Station 1182+48 on the 
Camas Valley-Pacific Highway Section of the Coos Bay-Roseburg 
Highway, Douglas County, to Nichols Bros, Inc., for a consideration 
of $200. File 14973. 


(7) Construction-finance agreement with Benton County and City of 

Philomath for construction of the Philomath-Corvallis Bikeway. 

The County and City are to be responsible for all preliminary 

engineering, right of way acquisition, contracting, supervision 

of construction and maintenance outside State right of way 

boundaries. The State is to participate in an amount not to 

exceed $200,000 which is to be disbursed as work progresses, 

Plans for the project must be approved by the State and the con- 

struction will be monitored by a State Liaison Engineer. (County- 

City Unit) APPROVED BY CHAIRMAN A 
Z GLENN L. JACKSON 


DAT. 
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TO: 


SUBJECT: 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Attachment List: 


1) 
2) 


3) 


4) 


5) 


6) 


7) 
8) 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


° HP ’ 


Options accepted (9) $61,075 
Agreement with Federal Highway Administration approved 

(File 44337) 

Agreement with Federal Highway Administration approved 5 
(File 47861) % 
Agreement with Spokane, Portland and Seattle Railway 4 
Company, Burlington Northern, Inc., Oregon-Washington 

Railroad & Navigation Co. & Union Pacific Railroad 

Company approved 

Agreement with Oregon-Washington Railroad & Navigation : 
Co. approved (File 48623) eB: 
Three agreements with Southern Pacific Transportation 
Company approved - Hines St. in Salem, 3rd St. in 
Tillamook, and L. Klamath Hwy. at Stukel i 
Agreement with Myrtle Point School District approved 1a 
Agreement with Southern Pacific Transportation approved % 
(File 48426) 

Agreement with Lane County approved 


1) 


2) 


3) 


4) 


5) 


6) 


vty BTA _ 


OPTIONS TO PURCHASE REAL PROPERTY 

File Name Consideration 
43341 Lackey, Charlotte H. $ 18,550.00 
47751 Mattson, Marvin E,. 22,000.00 
48387 McLaughlin, Howard & Mary A. 3,400.00 
48470 Thayer Cattle Company 50.00 
48472 Thayer, M. H. Estate 1,525.00 
48475 Belisle, Albert C. 15,000.00 
48513 Roseburg Lodge No. 326 100.00 
1E-6.69 Crockett, George Sr. 90.00 
1W-79 .93 Southern Pacific Land Company 360.00 

9 Transactions $ 61,075.00 
Agreement with the Federal Highway Administration to accept a Depart- 


ment of Transportation Highway Easement’ Deed fo~ right of way across 
US Forest lands on the Squaw Creek Canal-Cloverdale Road Section of 
the McKenzie-Bend Highway within the Deschutes National Forest in 
Deschutes County. File 44337 (Right of Way Branch) 


Agreement with the Federal Highway Administration to accept a Depart- 
ment of Transportation Highway Easement Deed for right of way across 

US Forest lands on The Dalles-California Highway within the Deschutes 
National Forest in Klamath County. File 47861 (Right of Way Branch) 


Construction-maintenance agreement with the Spokane-Portland and Seattle 
Railway Company, Burlington Northern, Inc., Oregon-Washington Railroad 
and Navigation Company and Union Pacific Railroad Company for a rail- 
highway grade separation structure over the Swift Highway in North 
Portland, Multnomah County. (Right of Way Branch) 


Highway easement construction agreement with Oregon-Washington Rail- 
road and Navigation Co. (Union Pacific Railroad Co.) on the Irrigon 
Junction-Washington State Line Section of the Columbia River Highway 
in Morrow and Umatilla Counties. Consideration for easement is $250. 
File 48623 (Right of Way Branch) : 


Three signalization agreements with Southern Pacific Transportation 
Company : (Right of Way Branch) 


a) Grade crossing of Hines St. SE in Salem, Marion County 

b) Grade crossing of Third St. in Tillamod Tillamook County 

c) Grade crossing of Lower Klamath Highway at Stukel, Klamath 
County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = = 


7) Agreement with Myrtle Point School District covering reconstruction 
of the District's Broadbent School Water System facilities in 
conflict with the Broadbent Project on the Powers Highway in Coos 
County. Included is the payment by State of $4,250 for pipe instal- 
lation and receipt by State of a quitclaim deed from the District 
of its interest in the right of way. (Right of Way Branch) 


8) Agreement with the Southern Pacific Transportation for a license 
to cross their tracks near Coalco in connection with the Willamette 


Greenway near Pacific Highway East in Clackamas County. File 48426 
(Right of Way Branch) 


9) Agreement with Lane County covering improvement of the Goshen-Cottage 
Grove Section of Pacific Highway No. 1:(I-5). The agreement is ab 
necessary because of the realignment of a county road to provide for a 3 
hew ramps at the Saginaw Interchange. The County concurs with State's 
recommendation for road closures and agrees to accept jurisdiction 
of the new alignment. (County-City Unit) 


Are Miartwav ENG 
on Fe 4 . 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT. = << 
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TO: Oregon Transportation Commission 
SUBJECT : Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority and acting in accordance therewith for 

the Commission, I approve all actions listed on the attach- 
ment hereto and report this action for your official records. 


Glenn L. Jackso 
Oregon Transpo 


Attachment List: 
1) Options accepted amounting to $3,839.75 
2) Sale of 1.2 acre property authorized (File 18060) 
3) Agreement with Wildlife Commission approved (File 43219) 
4) Agreement with International Correspondence School 
approved 
5) Agreement with City of Springfield approved 
6) Agreement with City of Grants Pass approved 


(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
47396 Hough, Marshall $ 88.75 
47923 White, Kenneth & Olive Vv. 100.00 
48479 Hunsucker, James & Eva 25.00 
48480 Baker, Raymond S. & Minnie L. 25.00 
48491 Curtis, Claude K. & Connie L. 925.00 
48617 McLain, Fred W. & Iva A, 200.00 
1E-14,70 Crown Zellerbach Corp. 600.00 
4-142.15 Slocum, Blanche 120.00 
62-2.69 Siuslaw Marina, Inc. 120.00 
292-18.54 Shell Oil Company 605.00 
17 SR's National Advertising Company 1,031.00 
11 Transactions $ 3,839.75 


(2) Sale of 1.2 acre + excess property on the Rock Point-Blackwell 
Hill Section of the Pacific Highway in Jackson County for a 
minimum consideration of $600. We have FH/WA approval. File 18060. 


(Right of Way Branch) 


(3) Agreement with the Wildlife Commission for an exchange of 0.7 acre 
deed from Wildlife for a Permit from Highway for the purpose of 
operating and maintaining a parking angling and boat launching 
area and roadway on the Elk River-Blue River Section of the 
McKenzie Highway in Lane County. File 43219. (Right of Way Branch) 


(4) Agreement with International Correspondence School, a Pennsylvania 
corporation, whereby the school furnishes instruction materials and 
services to the Oregon State Highway Division. This agreement will 
enable the State to effect substantial cost savings for instruction 
materials and services by means of a "blanket registration" fee of 
$150 which will cover all Highway Division employees as opposed 
to current policy requiring each individual to pay a registration 
fee of at least $100. (Human Resource Development Section) 


(5) Agreement with City of’ Springfield providing for the construction 
of the Daisy Street-SPRR (Springfield) Section of the Springfield- 
Creswell Highway and the abandonment of the old alignment to the 
city. (County-City Unit) 


(6) A letter-form agreement with the City of Grants Pass for installation 
of railroad crossing protection at Fourth Street and Siskiyou Main- 
line tracks of the Southern Pacific Transportation Company, Crossing 
C-474.00. This project is eligible for 90% Federal Aid funding under 
Section 203 of Title II, Highway Safety Act of 1973. Total estimated 
cost for the work is $57,000. City will provide the 10% ($5,700) 
matching funds with no expense to State. (County-City Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate -hQ-7F _ aay ; <= 


Ei ieit_ A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Under Delegated 


Authority 
1) OPTIONS TO PURCHASE REAL PROPERTY 
File . Name Consideration 
48568 Salem Industrial Park $155,700.00 


(Approved July 7, 1975) 


48272 Evans, Rita E. 4,075.00 
(Approved July 9, 1975) 


48586 Richards, Fred S. & Lyndall H. 15,000.00 
(Approved July 9, 1975) 
3 transactions : ; $174,775.00 


2) Relinquishment of 0.1 acre + excess property to Lane County for 
right of way along Q Street in Eugene at the intersection of Q 
Street and the Eugene-Springfield Highway, Lane County, for no 
consideration. Approved June 24, 1975. (Right of Way Branch) 


3) Agreement with Junction City Water Control District for the recon- 
structing of the Junction City-Airport Road Section of the Pacific 
Highway West in Lane County and the deepening of Amazon Channel's 
F crossing of the highway. Approved June 30, 1975. (Right of Way 
Branch) 


4) Grant of Easement five feet in width across excess property on the 
Saunders Creek-Mapleton Section of the Florence-Eugene Highway in 
Lane County to the Mapleton Water District. Files 15786, 48234. 
Approved July 9, 1975. (Right of Way Branch) 


5) Agreement between the State of Oregon and the prime contractor on 
Contract 7566, (La Grande-Ladd Canyon Section, Old Oregon Trail, Union 
County) Hughes and Ladd, Inc., and subcontractor, Davidson Bros. 
Contractors, for removal of crushed rock stockpiled on private 
property adjacent to and within view of the freeway. This is a re- 
quirement in order to completely comply with the intent of the con- 
tract specifications. No cost to State. (Approved July 8, 1975) 
(Region 5) 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 

on behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for the 
Commission, I approved the above items and report this action 
for your official record 


Oregon Trangpor 
Dated this Q/g®ay of » 1975 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 
LER AL LON COMMILSS LON 


NO REPORT 


(NOT APPLICABLE - NO VICE CHAIRMAN 
AT THIS TIME) 
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July 28, 1975 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority 
delegated to me to approve and execute indentures of access, 
I approved and signed the following: 


File 41967 - Hanger, Laken 
Drain-Anlauf Section 

Umpqua Highway, Douglas County 
Approved July 8, 1975 


File 32117 - Gollyhorn 

Boardman Jct.-Irrigon Section 
Columbia River Highway, Morrow County 
Approved July 8, 1975 


File 44764 - Sproul 

Little Beech Creek Section 
Pendleton-John Day Highway, Grant County 
Approval July 21, 1975 


L Af ’ 

J let 
(Signature) 
Administrator & State Highway Engineer 
(Title) 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


9) 


Middle Fork Malheur River (Acton) Bridge Section on FAS 458 
in Harney County. Bids received June 19, 1975. Contract 

No. 8241 awarded July 11, 1975, to Coast Marine Construction, 
Inc., Portland, at $114,735. 


South Fork Big Butte Creek (Butte Falls) Bridge on FAS 15-101 
in Jackson-County. Bids received June 19, 1975. Contract 
No. 8242 awarded July 14, 1975, to Hamilton Construction 
Company, Springfield, at $157,981. 


Daisy Street-S.P.R.R. (Springfield) Section of the Springfield- 
Creswell Highway (42nd Street) in Lane County. Bids received 
June 19, 1975. Contract No. 8244 awarded July 8, 1975, to 
Shur-Way Contractors, Inc., Eugene, at $79,461.77. 


Bellevue Street S.E.-Mission Street S.E. (Salem) Section on 
FAU 1555 (12th and 13th Streets S.E.) in Marion County. Bids 
received June 19, 1975. Contract No. 8246 awarded July 7, 
1975, to Ross Brothers Construction, Inc., Salem, at $589,538. 


North Fifth Street in Aumsville, Marion County. Bids received 
June 19, 1975. Contract No. 8247 awarded July 2, 1975, to 
North Santiam Paving Company, Stayton, at $21,873.70. 


Winchester Interchange-Garden Valley Boulevard Section of the 
Pacific Highway in Douglas County. Bids received June 26, 
1975. Contract No. 8251 awarded July 2, 1975, to S. D. Spencer 
& Son, Vancouver, Washington, at $1,289,441. 


Motorist Service Signing Project of the South Unit of the 
Pacific Highway in Douglas, Josephine, and Jackson Counties. 
Bids received June 26, 1975. Contract No. 8252 awarded 
July 2, 1975, to Stillwell Construction Company, Bellevue, 
Washington, at $122,359. 


Motorist Service Signing Project on the Columbia River Highway 
and the Old Oregon Trail in nine counties. Bids received 

June 26, 1975. Contract No. 8253 awarded July 2, 1975, to 
Stillwell Construction Company, Bellevue, Washington, at 
$182,437. 


Five Corners-Lakeview and Hunters Lodge Road-Lakeview Section 
of Klamath Falls-Lakeview and Fremont Highways in Lake County. 
Bids received June 26, 1975. Contract No. 8254 awarded July 2, 
1975, to Kimball Construction, Inc. and Alvin L. Lindley, 
Medford, at $678,293. 
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10) 


11) 


12) 


N.E. Union Avenue-N.E. 82nd Avenue Section of the Columbia 
River Highway in Multnomah County. Bids received June 26, 
1975. Contract No. 8259 awarded July 2, 1975, to K. F. 
Jacobsen & Company, Inc., Portland, at $1,576,057. 


Motorist Service Signing Project of the Pacific Highway, 

North Unit, between Portland and Myrtle Creek in six counties. 
Bids received June 26, 1975. Contract No. 8260 awarded 

July 2, 1975, to Stillwell Construction Company, Bellevue, 
Washington, at $92,403. 


S.W. 72nd Avenue Interchange-S.W. Boones Ferry Road Section 
of the Beaverton-Tigard, Pacific Highways and FAS 943 in 

two counties. Bids received June 26, 1975. Contract No. 
8261 awarded July 17, 1975, to Kearney Brothers Construction 
Company, Tualatin, at $1,439,722. 


oe, Administrator and 
State Highway Engineer 


7-25-75 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 
the following: 


Contractor and Acceptance 
Contract No. Section and Highway Date 
Ausland Construction Manzanita Safety Rest Area, June 20, 1975 
Company Pacific Highway, Josephine 
No. 7932 County 
Coral Corporation Motorist Service Signing, June 24, 1975 
No. 8000 Columbia River and Old 

Oregon Trail, 6 Counties 
Oceanlake Paving Co. Oregon Coast Highway at 23rd June 27, 1975 
No. 8117 Drive (Lincoln City) Oregon 

Coast Highway, Lincoln County 
Babler Bros., Inc. Pleasant Valley-Green Timber June 27, 1975 
No. 7940 Road, Oregon Coast Highway, 

Tillamook County 
Ross Bros. Construc- Oak Knoll Bikeway U-Xing, July 3, 1975 
tion, Inc. Willamina-Salem Highway 
No. 8065 Polk County 
Columbia West Materials Columbia River Highway at July 8, 1975 
& Constructors, Inc. Brownsmead Road, Lower 
No. 8130 Columbia River Highway, 

Clatsop County 
Hamilton Construction Rogue River (Gold Beach) July 11, 1975 
Company Bridge, Oregon Coast High- 
No. 8088 way, Curry County 
Elte, Inc. Pudding River Bridge, FAS July 15, 1975 
No. 8073 117 (Arndt Road), Clackamas 

and Marion Counties 
L. K. Comstock & Co., New Lyon St. at 9th Ave. July 17, 1975 
Inc. (Albany), Albany-Corvallis 
No. 8070 Highway, Linn County 
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Hannan Bros. Con- 
struction, Inc. 
No. 8128 


Hansen Electric Co. 


No. 8078 


July 30, 1975 


Taft Cemetery (Lincoln City) July 17, 1975 
Oregon Coast Highway 
Lincoln County 


Rogue Valley Highway at July 17, 1975 
Medco Access (Medford) 

Rogue Valley Highway, Jackson 

County 


“YD j 
J Whitbibe 
Administrator and State Highway Engineer 


ANID) a 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


i a We Fp hice aes on ot a aa tein 


ExHiBiT_L 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 

On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 


property in preparation for condemnation, I approved mak- 
ing the following: 


BROADBENT SECTION, POWERS HIGHWAY - COOS COUNTY 
eee 


R-48384 - Delbert L. Sumner et al. 0.06 acre for 
Right of Way purposes. Offer $1,150.00. 


Dated this 30th day of June, 1975. 


Engineer 


Re: Report of Offers Tendered - 1 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 

On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 


property in preparation for condemnation, I approved mak- 
ing the following: 


MALHEUR RIVER (Ontario) BRIDGE SECTION, OLDS FERRY - ONTARIO 
HIGHWAY - MALHEUR COUNTY 


R-48478 - Alvin A. Hall et ux. 0.01 acre for Right of Way 
purposes. Offer $50.00. 


VAIL CREEK ~ SWEET HOME SECTION, SANTIAM HIGHWAY - LINN COUNTY 
—.eeaSSSS___L Se SRE RB IEGHWAY — LINN COUNTY _ 


R-47900 - Ray W. Campeau et ux. 0.33 acre for Right of 
Way purposes. Offer $725.00. 

R-48122 - Shelia C. Keenon et al. 0.1 acre for Right of 
Way purposes. Offer $1,800.00. 


Dated this 17th day of July, 1975 


J. B. BOYD, Right/of Way Engineer 


Re: Report of Offers Tendered - 3 


July 28, 1975 


Oregon Transportation Commission 


Reports of Actions Taken under Delegated Authority 
Leases 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, end acting in accordance therewith for the Commission, 
the following reports this action for your official records. 


Permit with Weyerhaeuser Company to August 12, 1979 

for the microwave reflector facility on Noah Peak, Coos River Hwy., 
Coos County, for a consideration of $3,000. File 48254 

Approved July 14, 1975 


Lease and Sale of Read Materials with Allied Properties to March 1l, 
1976 for 9.5 acres on the Frenchglen-Roaring Springs Ranch Section 
of the Frenchglen Highway in Harney County. Consideration is $10. 
File 40131 Approved July 16, 1975 


ignature) 


Right of Way Engineer 


(Title) 


willy g__ 


July 10, 1975 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in my 
official capacity to dispose of personal property in behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I report 
this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 11 $ 14,367.68 
Land Sales 5 23,650.00 
Rent Revenues - June 1975 64,422.71] 
Total $102,440.39 

Signature 


Right of Way Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


Sate re 
See 


REPORT OF TRIAL OF OTHER CAS 


Plaintiff 


Cause of Action 
SE OV ACTION 


Sharon L. Melkonian Personal Injury 


L-7044 
County: Deschutes 


Richard D. Silvey 
L-7047 
County: Klamath 


* Defense verdict f 
defendants. 


pe SSN Oe SA oe 


Personal Injury 


ES - State Defendant 


Demands Verdict 
of or 


Plaintiff Judqment 
gent 


$48,500 $11,883.43 


$35,800 * for State 


or State and $23,000 verdict against other named 


ANIBIT. G 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant __dffer_——sAnpraisal Settlement 
Lewis Thomas $ 600 $ 750 $1,500 
L-7120 
R-48281 


Section: Goat Ranch 
Highway: Powers 
County: Coos 


Approved by: Walter L. Barrie Date: July 18, 1975 
Richard A. Duncan $28,000 Dismissed 
L-7172 

R-42057 


Section: Drain-Anlauf 

Highway: Umpqua 

County: Douglas 

Approved by: Jack L. Sollis Date: July 24, 1975 
Settled by Right of Way Department. 


John W. Engle $21,950 Dismissed 


L-7189 

R-42076 

Section: Drain-Anlauf 

Highway: Umpqua 

County: Douglas 

Approved by: Jack L. Sollis Date: July 24, 1975 
Settled by Right of Way Department. 


Charles W. Long $31,400 Dismissed 


L-7190 

R-42081 

Section: Drain-Aniauf 

Highway: Umpqua 

County: Douglas 

Approved by: Jack L. Sollis Date: July 24, 1975 
Settled by Right of Way Department. 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant == ss Cause of Action Plaintiff 
William R. Lewis State of Oregon Property Damage $25,000 


L-7091 
Ccunty: Baker 
Disposed of by: Settled by State's insurance carrier for $10,000. 


Julia J. Silvey Exley Express, Personal Injury $ 7,500 
Inc. and State 

L-7048 

County: Klamath 

Disposed of by: Settled by State's insurance carrier for $250. 


Allen Kincade Orval Ragland Property Damage $ 4,649.22 


L-7056 
County: Klamath 
Disposed of by: Settled by State's insurance carrier for $350. 


Carol Stewart State of Oregon Vehicle Damage $ 391.91 


L-7082 
County: Lane 
Disposed of by: Settled by State's insurance carrier for $301.91. 


Sylvia S. Silvey Exley Express, Personal Injury $45,800 
Inc. and State 
L-6705 


County: Multnomah 
Disposed of by: Settled by State's insurance carrier for $250. 


LAIBIT. (CG 
REPORT OF CASES FILED BY AND AGAINST THE DEPT. OF TRANSPORTATION 
=——_ SSS SSL UND AGAINST THE DEPT. OF TRANSPORTATION 


L-7219 Kurt Link v. Raymond Massie; Elton D. Slate, Evan E. 
Anderson, and James N. Leinbach, dba Fred H. Slate Co. and State 

of Oregon: his 1s an action for wrongful death arising out of an 
accident that occurred on March 30, 1973, on the Oregon Coast High- 
way in the city of Coos Bay. The section of highway was under con- 
struction at the time under Contract No. 7867 and two cars collided 
in the construction area. The defendant, Raymond Massie, was the 
driver of the other car and Johanna Link was a passenaer in the 
vehicle that collided with the one driven by Mr. Massie. The rep- 
resentative of the E<tate of Johanna Link has asked for $265 ,311 

in damages. 


The matter has been referred to the State's insurance carrier for 
the defense of the State. 


L-7220_ William Joseph Stephens, by his quardian ad litem, Barbara 
J. Schmidtke v. State Highwa ommission: 1S claim arises out 
of an accident that occurred on March 13, 1974 on I-5 near mile 
post 165 in Lane County. The alleged cause of the accident is due 
to slick and icy conditions of the highway. The alleged nealiqence 
of the State is the failure to place sand Or gravel on the hiqhway 
$¢ reduce the slick and icy condition. The plaintiff is seeking 
50,000. 


The matter has been referred to the State's insurance carrier for 
the defense of the State. 


L-7221 Barbara J. Schmidtke, personal representative of the Estate 
YO Fee I 


of Jack Laverne Stephens v. State Hi hway Commission: This suit 
arises out of the same accident as L-7220 and resulted in the death 
of Jack Laverne Stephens. The plaintiff is seeking $50,000 in 
damages. 


The matter has been referred to the State's insurance carrier for 
the defense of the State. 


L-7222 Phillip K. Settecase, et al v. Southern Pacific Transnorta- 
tion Co., et al: This is a suit for a declaratory judament to 
determine the interest of the various parties in a parcel of land 
that is being condemned by the City of Salem for a hiahway project. 
The State Highway Division is acquiring the land for the City of 
Salem and has instituted condemnation Proceedings. This lawsuit is 
to have an easement for a roadway established from a public roadwav 
into a portion of Property that would otherwise be landlocked. 


The matter has been referred to the Attorney General's office for 
handling, 


APUBIT. CS 


L-7223 Anthony J. Maksym and Karalee Maksym v. State of Oreqon: This 
lawsuit arises out of an accident which occurred on Interstate 5 at 
milepost 293.53 on April 12, 1973, in Multnomah County. The alleaed 
negligence of the highway employee is that he walked across a highway 
in front of an oncoming vehicle causing the driver to slam on his 


brakes and skid off of the highway into the ditch. The lawsuit is 
in the amount of $746.75. 


The matter has been referred to the State's insurance carrier for the 
defense of the State and its employee. 


L-7224 Joe D. Sproles Vv. George D. Spencer and State of Oreaon: This 
lawsuit arises out of an accident which occurred on March 24, 1975, 


Douglas County. The lawsuit is in the amount of $550,000. The con- 
tractor on the job, George D. Spencer, dba S. D. Spencer & Son, has 
also been named defendant. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. 
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The Oregon Transportation Commission held tl I 
meeting at 10 a.m. in Room 12? the tate Highway 1ilding in 
lem. Oregon. Notice of the meeting was made ’ ress release t 
newspapers of general and local reulation thr t tl tat 
Present were: 
Glenn L. Jackson, Chairman 
Robert L. Mitchell, Secret 
Tom Walsh, Member 
Michael P. Hollern, 
B. Gordon Coleman, M 
George M. Baldwin, Director of Transt it 
Walt Barrie, Chief Counsel 
F. B. Klaboe, Administrati 1 tat 
E. S. Hunter, Acting Deputy State Hig 
J. B. Boyd, Right of Way Engineer 
David Talbot, State Parks Superint 
Paul Burket, Administrator 
Dennis Moore, Administratot f Mass Tr i 
Chester Ott, Administrator Motor Vehicl 
C. W. Head, Manager, Commission Servic¢ 
here were others present from the Dep 
tation and representatives from the new: media. 
The Commission approved the minutes of ‘ 
of July 30, 1975. 
HIGHWAY DIVISION 
A list of properties needed for highw: 
iS presented by Mr. Boyd. He requested 1 
by resolution the necessity of said properties f 
to which they are to be put and to authoriz t 
with the owners of said properties a » price. After 
Sideration, the Commission granted thority te I 
ties if negotiations are not successful ind ther yon rt 
lemmation Resolution No. 2637," which res lution by t ence 
> made a part hereof and filed in the Commission' 
The Commission considered an agreeme nt 
“ounty tor studies on a functional replacement 
(Phase I) due to the location of the Washington t li N.E. 
Siskiyou Street Section of the East P rtland Free (1 
ior). Mr. Boyd stated that Sheriff Le Brown of iit ul 
vill be in charge of the project and with a ration t over 
xt twelve months determine the physical plant a ith re 
tional programs under the replacement concept. 1 total cx 
he study shall not exceed $130,000. The functi 1 repla 
i 1 concept under the Federal Program Manual. Thi ud 
‘oordinated with the Federal Highway Administrat ‘ 
ended approval. The Chairman ipproved the é 
he Commission and authorized Mr. Klal to 
~ 1154 19 
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ne 18, 1975, in Portland pertaining to preliminary development 
plans ‘or the Wayside property and for allowing vehicle use 
launching and retrieving dories. There were approximately 60 per- 
sons that attended the Tillamook hearing and oniv a few spoke in 
support of opening the area to allow dory launching and there was 
no one represencing the petitioners that spoke. fhe majority of 
individuals speaking were in favor of the present vehicle closut 

(he Portland hearing was attended by approximately 70 persons and 

all who spoke were in favor of the present closure. There were ni 
speakers in favor of opening the beach to dory launching. Mr. Talbot 
recommended that the present "Ocean Shore Resolution No. 1] 
June 22, 1971, be retained and the request to allow dory 1] 
at Oceanside State Wayside be denied. The Commission a 
recommendation. 


Attention was given to a request to present to the E 
gency Board the creation of 20 temporary positions for cleaning up 
the older military installations along the Colum iver at Fort 
Stevens State Park in Clatsop County. Mr. Talbot stated that the 
staff has been working with Executive lepartment and have 
cessful in securing a $200,000 Federal vrant fo he project. He 
indicated that the Emergency Board approved an increased expenditur 
in the Parks budget at their June 1975 meeting for this project. 
Most of the people hired would be from the Clatsop County area. 
Upon his recommendation, the Commission adopted the resolution 
authorizing Mr. Klaboe to sign and file an application with the 
Northwest Regional Commission for a grant. The Commission accepted 
the Offer of Grant and granted authority to present the request t 
the Emergency Board. 


The Commission considered an agreement with Bardsley and 
Haslacher to conduct an Outdoor Recreation Activity participation 
telephone survey for the Statewide Comprehensive Outdoor Recreation 
Plan. Mr. Talbot said the basic servic: provided by 


will include questionnaires, development of Statewide random dat 
on special forms and a ten percent accuracy and . thenticity report. 
The cost of the agreement is noi to exceed »,000. The Commissio 


approved the agreement as recommended by Mr. Talbot. 


Mr. Klaboe reported on actions taken under del 


iuthority received for filing with the Commission recx 
reports show the actions taken by the following official ehal 
of the Commission pursuant to its dul adopted delegati ‘ 
(Exhibits on file in the Commission fi es, Sale 
Chairman of Oregon Transportation Commission Exhit 
Vice Chairman of Oregon Transportation Commission E bi 
Administrator and Highway Engineer Exhibit 
Director of Permits Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit 
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The Commission considered a report and recommendation 
which had previously been mailed to them by Mr. Boyd concerning the 
disposal of properties presently owned by the Commission on the 
Mt. Hood Freeway in the City of Portland and Multnomah County. 

Mr. Boyd mentioned that the State has possession of 415 parcels of 
real property of which 248 have had their improvements removed and 
167 are being rented. The properties cost $7,800,000 to acquire 
which includes all identifiable costs, appraisal, relocation, 
closing costs, etc. It is estimated a value remaining of $5,000,000 
against which will be the cost to sell and will include appraisals, 
advertising, closing costs, etc. Following Mr. Boyd's recommenda-— 
tion, the Commission authorized Mr. Klaboe to appoint a task force 
to study the possible methods of disposal for consideration before 
the Commission at some future date. The Commission accepted his 
recommendation. (Copy of report and recommendation on file in the 
Commission files, Salem.) 


ae 


Mr. Barrie asked if there were any questions in connec- 
tion with the informational reports previously submitted to the Com- 
mission on cases tried, cases settled and institution of legal pro- 
ceedings filed against the Department ol Transportation since the 
last Commission meeting. There were no questions. (See Exhibit G 
on file in the Commission's files, Salem.) 


Consideration was given to adopting the temporary rules 
as permanent rules pertaining to the use of hang gliders in State 
Parks and specifically at Cape Kiwanda State Park in Tillamook County. 
Mr. Talbot stated that a public hearing was held in Tillamook on 
July 28, 1975, to obtain public testimony. The testimony received 
from the participants was generally supportive of the proposed rules 
and regulations. Following his recommendation, the Commission 
approved the adoption of permanent rules pertaining to the use of 
hang gliders. See "State Parks Resolution No. 38" for rules and 
regulations on file in Commission's files, Salem. (Permanent rules 
were published in the Secretary of State's Administrative Rule 
Bulletin on September 15, 1975, to become effective on September 2 
1975.) 


Dy 


Consideration was given to an agreement with the Oregon 
fish and Wildlife Commission covering inanagement of Moli 1 State 
Park in Clackamas County and adjacent Willamette River \Ureenway 
properties in Maricn, Yamhill, Polk and Multnomah Counties for wild- 
life habitat. Mr. Talbot mentioned that the agreement will expand 

-iginal agreement to include other lands presently owned by 
Commission or lands which may be acquired in the future. The 


ission approved the agreement as rt ommended by Mr. Talbot. 


The Commission considered a petition t illow dory launch- 
ing at Oceanside State Wayside in Tillamook County. Mr. Talbot men- 
tioned that public hearings were held on June 17 in Tillamook an 


Mr. Klaboe presented the following informational report 
ol projects on which bids were received August 14 and on bids to b 
received August 28, 1975. He mentioned the projects contain an 
explanation of plans regarding establishment of footpaths and 
bicycle trails. 


AUGUST 14, 1975 BID OPENING 
ENG 


(1) Barnett Rd. Undercrossing Sec., Pacific Hwy. , 
Jackson County. Grade, Pave and Structure. 
Five- to eight-foot sidewalks will be provided. 


(2) Modoc Point (Units C and D) Sec., The Dalles- 
California Hwy., Klamath County. Grade, Pave 
and Rock Fallout Protection. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use." 

Four-foot shoulders will be provided. 


(3) Malheur River Br. Sec., Olds Ferry-Ontario Hwy., 
Malheur County. Grade, Pave and Structure. 
Same as No. 2. Eight-foot shoulders will be 
provided. 


AUGUST 28, 1975 BID OPENING 


(1) Nelson Point Intchge.-Spout Cr. Sec., Old Oregon 
Trail, (I-80N), Baker County. Rock Protection 
Fence Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 

reconstruction or relocation is involved. Ten- 

foot shoulders exist on I-80N. 


(2) Bluff Rd.-Teneyck Rd. (Sandy) Sec., Mt. Hood 
Hwy., Clackamas County. Grading, Paving and 
Signals Project. 

Grading and paving incidental to signalization. 
Sidewalks exist. Curb ramps are being provided. 


(3) "A" Ave. at 8th St. (Lake Oswego) Sec., FAS 680 
(City Street), Clackamas County. Signal Modifi- 
cation Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction, 
reconstruction or relocation is involved. 


(continued on page 1159) 
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Mr. Klakoe reported that under ORS 366.525 the counties 
tre entitled to receive 20 percent of all funds received from motor 
vehicle taxes and fees. For the month of July 1975 the amount 
credited to the counties totals $2,212,322.47 which amount was 
released on August 22, 1975 as apport+oned by law. (List of appor- 
tionment to counties on file in the Commission's files, Salem. ) 


Mr. Klaboe stated that an allocation of 12 percent of 
the Highway Fund to the cities for the month of July 1975 in the 
amount of $1,327,393.48 was released on August 25, 1975. (A list 
of apportionment to the cities on file in the Commission's files, 
salem. ) 


The Commission considered renovation of the large Confer- 
ence Room in the State Highway Building in Salem. Mr. Klaboe stated 
the estimated cost of the proposal is $6,000 which would include 
new chairs with folding tablet arms, carpeting, replacing the present 
microphone system, replacing the non-matching doors and woodwork, 
and painting. Chairman Jackson said he couldn't see how the Commis- 
sion could justify these expenditures after telling delegations 
that the State does not have any money to spend on various projects. 
fhe Commission deferred action on this matter due to the current 
financial situation. 


Consideration was given to approving seven Off-System 

Road projects on rural roads and streets. Mr. Klaboe stated the 
total estimated cost of these projects is $2,219,000 of which 
$1,713,660 will be Federal Aid costs and $505,340 will be the respon- 

ibility of the local agencies. There would be no cost to the 
State. Upon his favorable recommendation, the Commission approved 
the following projects and authorized the Administrator to sign the 
igreements when prepared. 


COUNTY 
OR CITY PROJEC! AMOUNT 


Clackamas Petes Mountain Rd. (Weis Br.) $462,000 


Clatsop Klaskaninie River (Rock Bluff and Smiley's $190,000 
Hole Bridges) 


South Umpqua River (Gazley Br.) $345,000 


Oxbow Section of the Middle Fork, John Day 500,000 
River Road 


North Fork, Siuslaw Rd. $500,000 


N. Second Ave., N. Third be ‘ $102,000 
Juniper St. Sections 


Collier St. (10th St. to 16th St.) $120,000 


(14) Tualatin Valley Hwy. at SW 198th Ave. Sec., 
Tualatin Valley Hwy., Washington County. 
Grading, Paving and Signals Project. 

Grading and paving incidental to signalization 
project. Six-foot sidewalks provided. 


(15) Park St. (Burns) Sec., City Street, Malheur 
County. Grading and Paving Project. 
Same as No. 7. 


(16) Saginaw Ave. N. (Hines) Sec., City Street, Harney 
County. Grading and Paving Project. 
Same as No. 7. 


(17) Siletz River Bridges, Lincoln County. Maintenance 
Painting. 
Same as No. 3. 


The Commission approved increases in the project authori- 
zations on the following contracts as +ecommended by Mr. Klaboe: 


(1) Morse Bros., Contract No. 8177, Orchard Dr.- 
Washington St. (Dallas) Section on the Kings 
Valley Hwy. in Polk County for $35,770.03 (14.9%). 
The major increase was due to additional work on 
one of the TOPICS segments which involved an 
extension of the project limits on Miller Ave. 
at the request of the “ity. 


Nh 


(2) Salem Road & Driveway Co., Contract No. 8176, 
Oak Crest Farm Section on Salem-Dayton Hwy. in 
Polk County for $30,211.09 (13.6%). The general 
excavation and the aggregate base items will 
Overrun because the cut to fill quantities did 
not balance during the separate traffic handling 
stages. Also the excavation material required 
lime treatment at subgrade level and the addi- 
tion of pit run rock. 


The Commission considered adopting the following proposed 
rule under the Administrative Procedures Act: 


The establishment of a truck route which would route Swan 
Island truck traffic from and to I[-5 south through the 
Broadway-Weidler Interchange during the hours of 11 p.m. 
to 6 a.m. in the City of Portland. The route would 
utilize NE Broadway, N. Interstate Avenue (ORE99W), N. 
Greeley Avenue and N. Going Street. Approval subject to 
the provision that the City of Portland will bear the 
cost of signing, traffic controls, lane revisions, curb 
revisions at 90-degree turns and street improvements nec- 
essary to reduce hazards on the truck route. 


(continued on page 1161) 
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Oswego Cr. Br. Sec., FAUS Rt. 0205, Clackamas 
County. Grading, Paving and Structure Project. 
Grading and paving incidental to bridge construc- 
tion. Six-foot sidewalks will be provided. 


Hubbard Intchge., (Southbound O'Xing Structure), 
Pacific Hwy. (1-5), Clackamas County. Paving 
Project (replacement of bridge deck surface). 
Ten-foot shoulders are provided on the structure. 


Oregon Coast Hwy. at "U" St., Seaside, Clatsop 
County. Traffic Signal Project. 

No highway work. Class III bike lane exists on 
US101 in this area. 


Scappoose (SE Second St.) Sec., Columbia County. 
Grading and Paving Project. 

Footpaths and bicycle trails will not be estab- 
lished under this project as per ORS Chapter 366, 
Section 2, subsection 2(b), which states that 
"Footpaths and trails are not required to be 
established...if the cost of establishing such 
paths and trails would be excessively dispropor- 
tionate to the need or probable use". 


Green Springs Hwy. Junction-Walker Ave. (Ashland) 
Section, Rogue Valley Hwy., Jackson County. 
Illumination Project. 

Same as No. 3. 


Front St.-Mill St. (Creswell) Sec., Goshen-Divide 
and Springfield-Creswell Hwys., Lane County. 
Grade, Pave and Signals Project. 

Asphaltic concrete sidewalk exists. Four-foot 
shoulders provided. 


Miller Rd.-Stemple Cr. Sec., Siletz Hwy., Lincoln 
County. Grading and Placing Aggregate Project. 
No surfacing being placed under this contract. 


13th St. SE at Hines St. SE (Salem) Sec., FAUS 
5051, Marion County. Signals Project. 

Footpaths or bicycle trails are not incorporated 
in this project as no new highway construction 
reconstruction or relocation is involved. Side- 
walks exist. 


Rural Ave.-Vista Ave. (Salem) Sec., Pacific Hwy. 
E., Marion County. Signals Project. 
Same as No. li. 


Memaloose Safety Rest Area-Idaho State Line Sec., 
Columbia River Hwy. and Old Oregon Trail between 
M.P. 73 and M.P. 378 (I-80N), Five Counties. 
} Shelters Project. 

> as No. 3 


(continued on page 1160) 
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Consideration was given to adopting a resolution trans- 
terring from Marion County to the State 0.5 mile of a county road 
providing access into Champoeg State Park in Marion County. 

Mr. Klaboe pointed out that this transfer to the State will permit 
relocation of the park entrance and improvement of access through 
the park. Upon his recommendation, the Commission adopted "Abandon- 
ment Resolution No. 554," which resolution by this reference is made 
a part hereof and filed in the Commission's files, Salem. 


The Commission considered deleting a 1964 amendment 
(Through Highways and Stop Signs Resolution No. 13N) to "Through 
Highways and Stop Signs Resolution No. 13" dated September 21, 1949, 
covering the Yamhill-Newberg Highway at the intersection of Main 
and Illinois Streets in Newberg in Yamhill County as follows: 


Except that at the intersection of Main and Illinois 
Streets in Newberg all traffic eastbound on the Yamhill- 
Newberg Highway No. 151 shall stop with the exception of 
that making the right turn from west to south. 


Mr. Klaboe said that recent construction has greatly improved the 
radius of this turn and a left-turn refuge has been provided for 
drivers proceeding onto Main or Illinois Streets from the highway. 
The stop sign is no longer needed. The Commission approved the 
revision as recommended by Mr. Klaboe. 


The Commission considered amending "Through Highways and 
Stop Signs Resolution No. 4" dated April 27, 1943. Mr. Klaboe men- 
tioned that an investigation had disclosed that a combination of 
traffic conditions and existing highway alignment warrant the 
installation of a stop sign on the McKenzie Highway at the junction 
with the Santiam Highway in Sisters in Deschutes County. He recom- 
mended that this resolution be amended as follows: 


Eastbound traffic on the McKenzie Highway No. | 
(M.P. 92.28) at the junction with the Santian 
Highway No. 16 (M.P. 100.36) in Deschutes County 
shall be required to stop. 


lhe Commission accepted his recommendation. 


Attention was given to an agreement with the City 
Sandy covering traffic signal installations at the following inter- 
sections in Clackamas County: 


Mt. Hood Highway at Bluff Road 

Mt. Hood Highway (Main Street) at First Street 
Mt. Hood Highway at Teneyck Street 

Mt. Hood Highway (Proctor Street) at First Street 


Mr. Klaboe mentioned that the State would do all of the work and 
pay all costs of the project which is estimated at $160,000 to be 
funded with State Bond money. The State will maintain the traffic 
Signals after installation and the City will pay all power costs. 
Following his recommendation, the Commission approved the agreement. 


=~ 1462 August 27, 1975 


Mr. Robert Schroeder, Assistant State Highway Engineer, said this 
matter was previously presented to the Commission in September of 
1974 and was referred back to the City of Portland for recommenda- 
tion based on the Highway Division's evaluation. As a result of 
this, the City formed a Task Force Committee composed of business 
representatives on Swan Island, the Trucking Association, the Union, 
the neighborhoods, the City and the State. The main objective was 
to eliminate truck traffic during the hours from 8 p.m. to 6 a.m. 

on Going Street between I-5 and Greeley. The result of the Task 
Force is the recommendation which is being presented today. However, 
the truck route would be in operation between the hours of 11 p.m. 
and 6 a.m. instead of the hours 8 p.m. to 6 a.m, and would only 
iffect the trucks which approach the Going Street interchange from 
the south. The result of this is that rather than having approxi- 
mately 325 trucks utilizing this route, many of which would have 
been way out of direction, there would be approximately 125 trucks 
using this route. The additional costs to the truckers have been 
estimated at approximately $20,000. He stated that it is the 
State's recommendation at this time to hold a public hearing in 
conformance to the Administrative Procedures Act and a final report 
be given to the Commission for action at a later date after the 
hearing has been held. The Commission accepted his recommendation. 
{Notice of the prcopesce rulc was published in the Secretary ot 
State's Administrative Rule Bulletin on September 1, 1975. A public 
hearing will be held at 7:30 p.m., September 10, 1975, in the 
Weyerhaeuser Room, Memorial Coliseum in Portland.) 


Consideration was given to the improvement of the Grabb 
Creek-Stony Brook (westbound) Section passing bays in the vicinity 
of Scottsburg on the Umpqua Highway in Douglas County. Mr. Klaboe 
stated the estimated cost of this improvement is $300,000. He 
recommended this project be contracted this summer and requested 
authority for the use of State Construction Funds. The Commission 
iccepted his recommendation. 


Due to recent retirements and organizational change, 
Mr. Klaboe said it was necessary to revise the list of individuals 
of the Highvay Division to sign Federal reimbursement vouchers on 
behalf of the Commission. Following his recommendation, the Com- 
mission authorized the following personnel to sign the Federal 
reimbursement vouchers: 


Klaboe 
Hunter 
Rulien 
Skoog 
Swan 


atinuation. The total cost of continuing the progr 
J, 1976, is not to exceed £46,200. The f for tl] 
ilable within the Division's General Adn tr 
pon his favorable recommendation, the Commissio; approve 
ontinuation of this program. 


Attention was given t Supplemental re 
with the Oregon Graduate Center fo; Sti and R r ! t 
relative to the contribution of transportation source t ient 
‘lr concentrations of gases and Particulate pollutant Mx 
stated this agreement ¢ t n t l 
‘sreement to November 30, S75. is r r for th t 
plete the study and prepare the final eport. I re idit 
Oost to the State. Following his re: endati 
ipproved the supplemental igreement 
The Commission conside} i adopting a re 
allowing the operation of certain ve} es ¢ 
presently required to obtain special permits. 
n Mr. Hamilton, Permit Engineer, to ( it 
Mr. Hamilton stated the resolution ha een in 
imately twenty years. The most common types of trucki tip 
tre authorized to operate on | regon's highways by t i 
Periodically, it is necessary to updat ind revi 
to stay in keeping with the advancements of the indust 
revised resolution would put the State in closer CC 
djoining States and will decrease th mount of permit 
fhe principal effect of the revised resolution i sf 
(1) Allow the operation of 60-foot overall 1 
tractor-semitrailer combinations wher 
Semitrailer is 45 feet in leayth. Preseut! 
Special permits are require r thes bir 
tions which have beer { 
highways for several years. [t K 
that the present resolution allows th 
tion at 60 feet overall! length on designat 
highways. This length will not change; the 
revision is to the trailer le th, incre in 
under the resolution from 40 eet 45 fe 
designated highways. 
(2) Presently, loggin —ty] ri nd tr 
nations may have an overall len th of 
when transporting log oles, iling 
structural timbers. For other commodit 
verall length is held ¢ ieet. I 
will aliow 75 feet overall | igth wher 
portin iny commodity. This will elimi 
need for special permits in tr nsporti 
not of forest product nature 
ontinued on page 11 
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Consideration was given to an agreement with Lane County 
and the City of Junction City covering the installation of traffic 
signals at the intersection of Ivy Street (Pacific Highway West) 
and First Avenue. Mr. Klaboe said the State will do all of the 
work on the project and maintain the traffic signals after installa- 
tion. The estimated cost is $40,000 which will be shared equally 
by the State and County. The State's share of the project will be 
funded by FAP-Rural funds. The City will pay for all power consumed 
after installation. Following his favorable recommendation, the 
Commission approved the agreement. 


The Commission considered an agreement with the City of 
Phoenix covering traffic signals at the intersection of the Rogue 
Valley Highway and Fern Valley Road in Jackson County. Mr. Klaboe 
stated that the State will do all of the work on the project and 
maintain the signals after installation. The estimated cost is 
$34,000 of which the State will pay all costs using State Bond 
money. The City will pay all power costs after installation. Upon 
his recommendation, the Commission approved the traffic signal 
agreement. 


Attention was given to an agree vent with Jackson County 
for a traffic signal at the intersection of the Rogue Valley High- 
way and Valley View Road. Mr. Klaboe pointed out that the State 
will do all of the work and maintain the signal after installation. 
The estimated cost is $38,000 and the State will pay all costs to 
be funded by State Bond money. The County will pay for all power 


consumed after installation. Following his favorable recommendation, 
the Commission approved the agreement. 


Consideration was given to an agreement with the City of 
Pendleton for the installation of traffic ignals at the intersec~ 
tion of the Pendleton-John Day Highway wifh S.W. Nye Avenue in 
Umatilla County. Mr. Klaboe indicated tly the State will do all 
of the work and maintain the signals aftgt installation. The esti- 
nated cost is $8,900 which will be shared equally by the State and 
City. The State's share will be funded by Region Minor Betterment 
funds. The City will pay all power costs,after installation. The 
Commission approved the agreement as recommended by Mr. Klaboe. 


The Commission considered the continuation of an agree- 
ment with McCann-Erickson, Inc., for the Keep Oregon Livable Program. 
Mr. Klaboe mentioned that for the past six years the Commission, in 
cooperation with the Governor's Office, has conducted an environ- 
mental education and information program called, "Keep Oregon 
Livable." The program seeks to create an awareness by the general 
public of a number of environmental issues relating to the activi- 
ties of the Highway Division and to encourage all Oregonians to 
make an individual commitment toward the preservation of the State's 
unique livability. The Division is not sufficiently staffed to 
conduct these activities on its own. McCann-Erickson, Inc., has 
been engaged by an agreement for the past two years to assist with 
this program. The current contract expired on June 30, 1975. The 
Governor's Office has reviewed the program proposal and recommends 


MASS TRANSIT DIVISTON 


Mr. Moore reported on the Willamette Valley F il 
‘cansportation Project. He stated that during the budget 
the Division proposed and the Governor approved a recommendation 


to the Legislature to add one additional round trip of Amtrak serv- 
ice within the Willamette Valley for 22 months and the Divisi 


sought an appropriation of general funds in the amoun f $620, 
The Legislature placed this money in the Emergency Fur tating 
this appropriation is primarily for the purpose of demo ratin 


the feasibility of extending Amtrak service, however, because alt 
natives have not been explored by the agency to the it mitte 
satisfaction, the Emergency Board may select a diffs d 
depending upon the study findings. In the appropriation law 


the Division, it says the $620,000 may be released to the Mas [Transit 
Division for expenditure on an inter-city transportation , 
after the Division submits to the Emer ency Boar j J ral- 


uation of alternative modes including economic anal hnical 
feasibility and efficiency. The Division's pro} i 
the fact that Oregon had gone throuzh a rather 


crisis. In addition to Amtrak, the | sion | ther ! 
city services and improvements, city bus system improvements, etc. 
Mr. Moore said the idea was to develop increased public tr porta- 
tion and encourage people to use it so there would be a network of 
public transportation in case of an energy crisis and also as an 
energy conservation measure. After the Legislative acti pre. Re 


was organized to study the different alternatives. There wer 
public hearings held within the Willamette Valley and addition 
alternatives were received as a result of these hearings. I 
Division is looking at (1) car, van and bus pools (2) inter-city 
bus, (3) rail and (4) bus/rail combinations which seem to be the 
more realistic alternatives. The car, van and buspool jid not 


receive much support from the public. He indicated there p1 bably 
should be a marketing program to make the publi: 

service is now available and what service micht resi 
of the demonstration project. Mr. Moore proposed tl the tudies 
be continued and he would give a statu: report to the er Cy 


Board's September meeting and then report back to the 
it a future meeting with a recommendation. 


The Chairman asked what the degree of interest is fro 
the public and from the various subdivisions of \ 
“Mr. Moore replied that it was difficult to analyz 
only about 180 people in attendance at the five 


Jackson pointed out that the Commission is charg: ith t 
sibility of setting up alternate programs to take the ! 
mobiles and trucks if there is a matter of national pol tha 
use of petroleum products will have to be reduce it f t 
appear that there will be much public cooperation 

inother crisis. The Chairman said the program si ont 
ind asked Mr. Moore to report back to the Commissi 


Mr. Moore introduced Marvin (rage, Di 
Greyhound Lines from Phoenix, Arizona, 1 Johr 
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(3) Eliminates the need for special permits for auto 

transporters by allowing 48-foot load length and 

’ 14-foot height under the revised resolution. 
The existing overall permissible length of 75 
feet for this vehicle combination will remain 
unchanged. Permits have routinely been issued 
for this vehicle. It is appropriate that it 
operate under resolution. 


(4) Updates highway route system for vehicle combina- 
tions of various lengths. 


The vehicles affected by the proposed resolution have 
been operating on Oregon highways for several years under special 
permits, and there have been no safety problems. Allowing the 
operations under the blanket authority of the resolution will allow 
a substantial savings in paper transactions. He indicated that a 
public hearing was held on August 6, 1975, and the industry is very 
much in favor of the resolution. Following his favorable recommen- 
dation, the Commission adopted as a permanent rule "Permit Resolu- 
tion No. 35," which resolution by this reference is made a part 
hereof and filed in the Commission's files, Salem. (Permanent rule 
was filed in the Secretary of State's Administrative Rule Bulletin 
on September 15, 1975.) 


Attention was given to an agreement with Washington County 
for the installation of a traffic signal at the intersection of 
the Tualatin Valley Highway and S.W. 198th Avenue. Mr. Klaboe men- 
tioned that the State will prepare all plans and specifications 
and perform the work. The State will also pay the total cost of the 
project which is estimated at $55,000 and will be charged to Title 
Il high hazard funds. After completion, the State will maintain 
the signal and the County will pay for all power consumed. Following 
his favorable recommendation, the Commission approved the agreement. 


Consideration was given to an agreement with the City of 
Medford for the installation of a traffic signal at the intersec- 
tion of Biddle Road and the interchange ramps in the southeast 
quadrant of the Crater Lake Highway Interchange in Jackson County. 
Mr. Klaboe said the State will prepare all plans and specifications 
and perform the work. The State will pay the total cost of the 
project which is estimated at $45,000 and will be charged to 
fitle Il high hazard funds. After completion of the project, the 
State will maintain the signal and the City will pay for all power 
consumption. Upon his favorabie recommendation, the Coumission 
approved the agreemert. 


AERONAUTICS DIVISION 


[The Commission complimented Mr. Burket on his report 
regarding the third level air carrier program. 


The Chairman adjourned the meeting at 10:50 a.m. 


/ 
Chairman 


Commissioner 


CommiSsi 


Commissioner 


<e A teak? i 


Commission Services 
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General Manager, Western Division of Greyhound Lines in Portland. 
Mr. Gragg said his main purpose in appearing is to state that Grey- 
hound Lines is the principal common carrier of passengers in the 
Eugene and Portland area. The company went through the experience 
last year during the energy crisis and is aware that something sim- 
ilar could occur in the future. He indicated his company is willing 
to meet with Mr. Moore and staff regarding the type of service 
Greyhound could provide. Chairman Jackson thanked Mr. Gragg for 

his cooperation in trying to work out a feasible solution to what 
might be a critical situation in transportation. 


MOTOR VEHICLE DIVISION 


Mr. Ott presented to the Commission graphs of the motor 
vehicles registration fee revenue (1972 to 1975) and vehicle fuels 
tax cumulative net revenue (1970 to 1975). The Chairman thanked 
Mr. Ott for the graphs and said the Commission would be interested 
in receiving future reports. (Copies of graphs on file in Commis- 
sien's files.) 


Mr. Baldwin mentioned the Finance staff is working on a 
new system of revenue forecasting which will be more precise in 
siving a better financial picture. He indicated regular reports 
will be submitted to the Commission. 


DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Wednesday, September 24, 1975, as the 
date for the next regular meeting. 


The Commission considered a consulting agreement with 
Robert A. Burco for conducting an analysis of the Mt. Hood Freeway 
ilternatives and the State transportation planning policy in 
Multnomah County at a cost of $1,678.04. Mr. Baldwin stated this 
amount includes his consulting fee, air travel, meals and lodging 
for five days in June and July 1975. Consideration also was given 
to approving Mr. Burco's (new Deputy Director of Transportation) 
moving allowance from Berkeley, California, to Salem in the amount 
of $2,500. The Commission deferred action on these two items. 
After further discussion, both items were unanimously approved by 
the Commission. The Commission authorized the Director to sign the 
consultant agreement. 


August 27, 1975 


TO: Oregon Transportation Commission 
SUBJECT : Report of Actions Taken Und-r Delegated 
Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority and acting in accordance therewith for 

the Commission, I approve all actions listed on the attach- 
ment hereto and report this action for your official records, 


Attachment List: 

1) Options accepted amounting to $70,743.00 

2) Demolition contract with Heard Construction 
Company approved 

3) Agreement with Union Pacific Railroad approved 
(File 48443) 

4) Agreement with the City of Ashland approved 

5) Agreement with the City of St. Helens approved 

6) Supplemental agreement with the City of Newberg 
approved 


ie: =) as 
OPTIONS TO PURCHASE REAL PROPERTY 


(1) 


Number Name Consideration 
21614 Fay, John P., et al $ 140.00 
42086 Cox, Tom W. & Mary E. 43,000.00 
47989 Frey, Sylvester J. & Madeline A. 7,700.00 
48132 Gortler, William & Lucille 3,750.00 
48490 Campbell, Thomas P. & Laverne M. 500.00 
48555 Clark, J. C. & C. Ethel 2,000.00 
48597 Langmack, Robert S. & Hester C. 750.00 
1-78.40 City of Lebanon 3,360.00 
9-116.72 National Advertising Company 4,730.00 
25-1.98 National Advertising Company 1,340.00 
292-18.54 Kargel, Frank 90.00 
33 SR's National Advertising Company 2,097.00 
32 SR's National Advertising Company 1,286.00 
13 transactions $ 70,743.00 


(2) Demolition contract with Heard Construction Company for low bid 
of $6,450 for a demolition project clearing the East Portland 
Freeway in Portland, Multnomah County. (Right of Way Branch) 


(3) Construction agreement and easement with the Oregon-Washington 
Railroad and Navigation Company (Union Pacific) for relocation 
of railroad crossing during detour phase and lights at the 
permanent location of the Grand Ronde River Bridge at Island 
City, Wallowa Lake Highway, Union County. Consideration for 
easement is $250, File 48443. (Right of Way Branch) 


(4) Sewer Line connection agreement and supplement with the City of 
Ashland for the Siskiyou Safety Rest Area on the Pacific Highway 
in Jackson County. Costs include a connection fee of $1,425, 
sampling station $950 and capital reimbursement of $3,035. 
(Right of Way Branch) 


(5) Letter-form agreement with City of St. Helens for installation 
of railroad crossing protection at the North 17th Street cross- 
ing of the Astoria Branch tracks of the Burlington Northern 
Railroad, Crossing 5A-027.95. This project is eligible for 
90% Federal Aid Funding under Section 230 of Title II, Highway 
Safety Act of 1973. Total estimated cost of the work is $40,000. 
City will provide the 10% ($4,000) matching funds with no expense 
to State. (County-City Unit) (Columbia County) 


(6) Supplemental throughway agreement with the City of Newberg con- 
cerning a revision of the plans for construction of the Chehalem 
Creek (Newberg) Sectiof® of Pacific Highway West in Yamhill 
County. The revision eliminates the need for closure of First 
Street and construction of a cul-de-sac. The original agreement 
of April 21, 1975, remains in full force and effect, except as 


expressly modified a (County-City Unit) 
if La Ca seen APPROVED BY CHAIRMAN 
£, §. Hunter “— GLENN L. JACKSON 


DATE__{- 2 ¥- 


To: Oregon Transportation Commission 


Subject: Confirmation of Telephonic Action Taken Under Delegated 
Authority 


By your duly adopted Delegation Order you authorized me 
in my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that author- 
ity and acting in accordance therewith for the Commission, I ap- 
proved the following agreement and report this action for your 
official records: 


On July 15, 1975, I gave approval 
to George Baldwin, Director of the Department 
of Transportation, for a supplemental profes- 
sional services agreement with Lawrence Grupp 
for additional consulting services for the 
development of the Willamette Valley Transpor- 
tation Plan. Cost of this supplemental agree- 
ment will not exceed $20,000 and the term is for 
less than one year. 


Date of > 1975 
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TO: 


SUBJECT: 


By your duly 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


adopted delegation order, you authorized me in 


my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Attachment list: 


1) 
2) 
3) 
4) 


5) 


Options accepted (8) amounting to $5,250 
Sale to Klamath County authorized (File 15460) 
Sale of 1.7 acres authorized (File 44002) 
Sale of 14 acres authorized (File 18056) 


Sale of 3.01 acres authorized (Files 20791, 
20792, and 20793) 
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(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
19377 USA-Dept. of Interior B.P.A. $ 0.00 
41971 Swearingen, C.D. & Lola B. 2,500.00 
48697 Nelson, Anna 250.00 
4-141.43 Texaco Inc. 220.00 
6-306.73 Burke, James 300.00 
9-192.65 Lluellyn, Lloyd & McCoy, Cleo 970.00 
9-279.07 Hall, Lyle & National Advertising Co. 960.00 
66-55.25 Burke, James 50.00 
8 Transactions $ 5,250.00 


(2) Sale to Klamath County of 1.35 acres + excess property on 
the Fort Klamath Section of the Crater Lake Highway in 
Klamath County for a minimum consideration of $7,915, which 
is half of the appraised value, subject to the public use 
clause. File 15460. (Real Property Resolution No. 695) 


(3) Sale of 1.7 acres + excess Property on the Brookings-Winchuck 
River Section of the Oregon Coast Highway in Curry County for 
a minimum consideration of $60,000. This Supersedes the 
previous approval of March 18, 1975 for a minimum consideration 
of $87,000. File 44002. (Real Property Resolution 696) 


(4) Sale of 14 acres + excess property on the Rock Point-Blackwell 
Hill Section of the Pacific Highway in Jackson County for a 
minimum consideration of $8,400. We have FHWA approval. 

File 18056. (Real Property Resolution No. 697) 


(5) Sale of 3.01 acres + excess property on the Rock Point-Blackwell 
Hill Section of the Pacific Highway in Jackson County for a 
minimum consideration of $750, retaining mineral and geothermal 
rights. We have FHWA approval. Files 20791, 20792, 20793. 
; fz , Mn 


Md Aric. 


t. State Huy. Ener 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare 2-79-75 
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ci ipit_A_ 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
————— EME, AUT LUN UNDER DELEGATED AUTHORITY 


Mae 2 os Baldock Safety Rest Area (Contract No. 8263) 
Type of Work Grading, Paving & Facilities _ _.F.A. Proj no, 1-5-5 (64)283 


Clackamas | Pacific 


County aaeneiniaene THGRUVEY 


No. of Bidders __ 10. _ Low Mutter Schrader Const. Co., Inc. -- Portland 


Low Bid s_] 794,541 s 00 a 


Enaineor's Reconmentation Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


No 2 Project . OSWEgO. Creek (Lake Oswego) Bridge Section __ 


rype of Work Gading, Paving and Structure ga prey tin m1-0205(1) 
County —_ * Clackamas Highway AUS_ Route 0205 paneapteisidentin 
Ne: of Ridterst.< 2 bonOaider a a oe 
cen UAT Sissies oe 


ieee: PROSECT WITHORAYH 


No.3 Project Ridge Road and Pacific Way (Gearhart) Section _ 
(Contract No. 8264) _ 


Type of Work__Iraffic Signal Installation  __ga Pee Meee na, ae 

Gaia Clatsop pad Ft. Stevens & Ore. Coast 
nee ene Company, Inc. -- 

No. of Se pe 1S baieluticie tet . las oeres 


Low Bid $_332902.00 | 


Enaineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate__93- 7-75 
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ae, Poor Oregon Coast Hwy. at "U" Ave. (Seaside) Section 


lyn ol Wonk. (een Signal Installation 


aes | US| = 2 = 9 
<s Clatsop tihway____ Oregon | ae 
No. of Bickters — ss Low Bidder a SSA ES Sat ae. Ee SS Se = 


towvi8is Si. 


Engineer's Recommendation P R 0 J 2 C T W I tf H D R A W N 


No 5 Project Bullards Beach State Park 


~ (Contract No. 8265) 
type ot work _ Riprap Slope Protection ie. 


ee  , e  - 
fo Coos TE ae * are a 
Garrett & Thomas Construction -- 
No. of Bidders. 7 . Low Bidder —_ Val las aa 


87,646.50 


Low Bid S—— 


Engineer's Recommendavions: Award to low bidder. 


a Power Canyonville (S.W. Sth St.) Section 
peg Se aca (Contract No. 8266) 


tupect Waik Grading and Paving gy Bic, No 


fy, 
Couny___Douglas 


._ Highway City Street 


No. of Bidders__3 ____ Low Bidaer__ Roseburg Paving, Inc, =- Roseburg 
18,766.00 


Low Bid S 


Engineer's Recommendations. Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate__S- 7- 75 __ 
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ee ee 


pete kciny Vie sia dee seed 


fed. asa 


+ iBtA 


OE AES Paes ines (Saginaw Ave. N.) Section 

yack ase Grading and Paving mite te 
County. Harney: oe Mighwoy_City Street 
és Ghee __ Low fiaicer_Riverbend Construction Co. -- Portland 


28,444.00 


Low Bul S_ 


Engineer's Recommendation Reject bid 


8 
7 oe ae Project . 


_Curns (Park St.) Section 


Grading and Paving : _o- 


Type of Work _ FA. Proy. No 


__Narney _ City Street _ 


County —__ SE 


1 tows Riverbend Construction Co. -- Portland 


No. of Bidders. 


towpias07,970.00 


Engineer's Recommendations Rej ec t bid 


No.9 __ Proweet _Chiloquin Rock Production —_—<s<—s—— eR 
(Contract No. 8269) 
PO Se ee 


Type of Work Rock Production ——_ 


County Klamath Hi _The Dalles-California 


citchdintiysitinipnmtutteisciianedtionsines yw - — 
R. J. Taggart Construction Co., Inc. -- 
No ee, ae oT a |) ee ie 
Low Bid 89,800.00 = 


Engincer’s Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON | 
pate_3- 7-745 
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ax 
teh 


aipit_A_ 


Poor Main St.-S. "A" St. (Springfield) Section 


Grading and Paving —_- FA. Proj. N Saat 


hanes 2): _ springfietd: 


SS ee 


-- 
No. of Bidders __.. Low Bidder 


Low Bid S_ 


Engineer's Recommendation P R 0 J E i T W I T H D R A WW N 


__ Project Ne Albany Intchge.-Lebanon Road Intchge. Section = 
— t_N 
Roadside Improvement ig pry 1: pei tyayas 4 


Linn | anor dase Pacific 


Pacific lorthwest Landscaping -- 
__. | ow Bidder __ Lafayette ps 


Enaineer's Recommendations Award to low bidder as soon as approval of the 
Federals Highway Administration is received. 


12 project 9th Ave.-18th Ave, (Sweet Home) Section 
: Ss es F (Contract No. 8271) 
_ Grading, Paving & Signals ig a Pro No 
Linn Santiam 

~~ —corvall#§ Sand & Gravel & Netesby— 


No. et hiddee 5 Low Bidde & Aubry eae Corvallis 


Low Bid $ 429,301.00 
Engineer's Recommendations: Award to low bidder. 
APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
pate_3- 7- 75 _ 


13 pana Sele 4th Ave. at Verde Dr. (Ontario) Section : 
(Contract No. 8272) 


Gece i, ek. RMS a 


Type of Work —_ Traffic Signals — ne 


County___- Na lheur Olds Ferry-Ontario_ 


~ Highway 


No. of Butters ____ 6 Low fiter_Hansen Electric Co,, Inc, -- Coos Bay 


Low Bid 5_28,] 29.00 es 


Engineer's Recommendation Award to low bidder as soon as approval of the 
City of Ontario is received and the sums of $12,090 and $4,030 are 
deposited by the City and J. A. Albertson, respectively. 


14 projecy ._Chemawa Rd.-layesville Intchge. Section ae 
~ Grading, Paving, Signing and (Contract No. 8273) 
type of Work 1] umination _ FA. Proj. tin, __ FF =19(6) 


Counce —__arion ey Pacific East 


No. of Bidders.__9 Low Bidder. Gibbons and Reed Company -- Portland _ 


Low Bid 5.3438, 873.00 _ 


Engineer's Recommendations’ Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


ect__itner Creek Bridge Section _ fo ee 
oe (Contract No. 8274) 
Type of wore Grading, Paving and Structure ca pro, vo _BRS-RS-39(3) 
Polk Hoanway kings Valley 
= ~ F. Gr Scott Construction Company -- 
No. of Bidders ad Low Bidder _ Salem _ P 


County 


412,395.45 


Low Bid $ 


Engineer’s Recommendation Award to low bidder-as soon as approval of 
Polk County is received and the sum of $26,000.00 is deposited 
by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTte_S— 72-74 
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ee | Project Grande Ronde River (Island City) Bridge Section 
(Contract No. 8275) 
Tyne of Work Grading, Paving and Structure +a. pio). i BRFF-80-(9)_ 


Union = Highway ___ Wallowa Lake _ - 


County __ 


6 Low Buider_Hamilton Construction Co, -- Springfield 


No. of Bidders ____ 


Low Bid 5_983,505,. 60_ 


Engineer's Recommendation. Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


No.1? __ project Bear Creek Bridge Section 


“(Contract No. 8276) 


TypeofWork Structure. __F A. Proy. No BRS-32-104 (1) 


County ___Hal lowa _ ae Highway —___ FAS 32-1 04 ——— 


No. of Bidders._6 __ Low Bidder_Weaver Construction Co. -- Union _ 


¢ QE rf 
Low Bid ¢_-81, 864. oe 
Engineer's Recommendations’ Award to low bidder as soon as approval of the 


Federal llighway Administration and \allowa County is received and 
the sum of $10,300.00 is deposited by the County. 


No.8 _ project__Lafayette (7th St.) Section ee Pe 
; : (Contract N 8277) 
_Grading and Paving FA. Proj. No.___"* 


Type of Work __ ——— 


County Yamhill Cri Gary Sirect 


No. of Bidders..__4 Low Bidder_ Rowell and Wickersham -- !Icllinnville 


Low Bid S £2 +/36, a 


Engineer's Recommendations, Award to low bidder as soon as approval of the 
City of Lafayette is received and the sum of $1,200.00 is deposited 
by the City. 


On August 7, 1975, I accepted the Administrator and 
State Highway Engineer's recommendations for award 
of the projects on which bids were received July 31, 
1975, and authorized him to sign the contracts when 
concitions for the awards have been met. 


Glenn L. Jackson HWairman, Oregon Transp. Comm. 
i179 - I 


Oregon Transportation Commission 


Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalfof the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith 
for the Commission, I approved the following agreement 
and report this action for your official records. 


I gave telephonic approval to E. S. Hunter, 
Deputy Highway Engineer, on August 7, 1975, 
for an agreement with the Mid-Willamette 
Valley Council of Governments for financial 
assistance in the amount of $2,200 for com- 
prehensive planning of bikeways and footpaths 
within their jurisdiction. 


Dated this (\_ day of Geeg s, 1975 


Glenn L. Jack 
Oregon Transpo on Commission 


seem re oe me 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed on the attach- 
ment hereto and report this action for your official 
records. 


Dated this !! day of Gta. 1975 


Glenn L. Jack Chairman 
Oregon Transpo ion Commission 


Attachment List: 
1) Options accepted (16) totaling $7,448 
2) Sale of 17.86 acres authorized (File 22148) 
3) Sale of 1.33 acres authorized (File 19477) 


4) Contract with Oregon HomeImprovement Co. approved 
(File 44439) 


5) Agreement with City of Forest Grove approved 


6) Agreement with Marion County approved 


(1) 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name 


*20496 Vaughan, James L. & Osher, Kenneth 


Le 


47880 Lesch, Stanley & Louise Elaine 
47905 Geil, Vernon & Mildred 


48053 Arms, Howard M. & Margaret | 


48158 Dyke, Richard & Zeruiah A. 
48406 McDonald, Robert A. & Juanita 
48445 Boyer, Harriet Rich 

48481 North Ontario, Ltd. 

48509 Brown, Delores R. (Bounds? 
48571 Deschutes Valley Farms, Inc. 
48572 Jefferson County 

48573 Horn, Glenn P. §& Bernuce Ss. 
48672 Central Linn School District #55: 
1-160.04 Russell, Larry 

3-47.55 Shorewood, Inc. 

25-1.98 Bailey, Gary W. 


(3) 


16 Transactions 


Sale of 17.86 acres + excess property on the Olds Ferry-Nort 


Interchange Section of the Old Oregon 

' 
therman rights and subject to a 30 foot roadway easement 
(See Real Property Resolution No. 698.) 


Sale of 1.33 acres + excess property on the Divide-Rice Hil 


M 


for a minimum consideration of $3,575, retaining mineral 


of the Pacific Highway in Douglas County for a minimum cons 
of $1,600. File 19477. 

(See Real Property Resolution No. 699) 

Approval of a contract with Oregon Home Improvement 

repair of damages caused by fire to the house located 
Powell Boulevard, based on low bid in the amount of 
contract was approved by the insurance carrier. 


Letter-form agreement with City of Forest Grove covering additional 
work on the Forest Grove Section of the Tualatin Valley Highway in 
Washington County. The State is to obtain right of way and con- 
struct an extension of 19th Avenue, allowing closure of Fir Road. 
Upon completion, all jurisdiction of the newly=constructed street 
will be transferred to the City. (County-City Unit) 


Agreement with Marion County wherein the County transfers to State 
all right, title and interest of a county market road lying within 
the Champoeg State Park approximately .5 mile in length. (County- 


City Unit) APPROVED 


APPROVED BY CHAIRMAN IY, 
GLENN L. JACKSON "E. §. Hunter 


pate_ 3 - //- 75 _ P-7- 


Date .....-.- 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and re- 
port this action for your official records: 


won iy ae aang , 1975 


Glenn L. Jack » Chairman 
OREGON TRANS ATION COMMISSION 


Attachment List: 


1) Options accepted (11) amounting to $34,378.57 

2) Sale of 5 parcels of excess property authorized 

3) Sale of 0.95 acre excess property authorized (File 3519) 

4) Sale of 1.0 acre excess property authorized (File 9745) 

5) Sale of 0.91 acre excess property authorized (File 1925) 

6) Agreement with Oregon-Washington Railroad & Navigation 
Company approved 

7) Supplemental agreement with Lane County approved 

8) Supplemental agreement with City of Portland approved 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


41964 Beck, John T. & Sons Drilling et al $ 873.57 
45165 Estate of Clarrisa (Clarris) Churchill 1,000.00 
48354 Klein, Alfred H. & Doris M. 25,000.00 
48422 Hamann, Donald D. & Sharon A. 285.00 
48510 Anderson, Jack R. & Edwina J. 1,455.00 
1W-14.07 Nelsen, Connie 60.00 
1-77.29 Schmucker, Ezra 600.00 
1-77.75 Schmucker, Ezra 600.00 
1-85.85 City of Sweet Home 3,930.00 
9-286.75 Barklow, David 100.00 
60-8.00 Oliver, A. J. 475.00 

11 Transactions 34,378.57 


(2) Sale of 5 parcels of excess Property on the Klamath Falls-Green 
Springs Jct. Section of the The Dalles-California Highway in 
Klamath County as follows. 

File acre Min. Consideration of 
40717 0.02 $ 150.00 
40725 0.01 25.00 
40727 0.02 50.00 
40731 0.01 25.00 
40734, 5 0.14 350.00 


+ I+ I+ I+ I+ 


Sale of 0.95 acre + excess property from the Montelius Stockpile 
site on the The Dalles-California Highway in Klamath County for 
a minimum consideration of $250, retaining mineral and 
geothermal rights. File 3519 


Sale of 1.0 acre+ excess property on the Terminal City-Klamath 
Falls Section of the The Dalles-California Highway in Klamath 

County for a minimum consideration of $750, retaining mineral 

and geothermal rights. File 9745. 


(5) Sale of 0.91 acre + excess property on the Keno Section of the 
Green Springs Highway in Klamath County for a minimum consider- 
ation of $750, retaining mineral and geothermal rights. File 1925 


(6) Easement/Construction Agreement with the Oregon-Washington Railroad 
& Navigation Co. for the widening and construction of bus and car 
pool lanes on the N. E. Union Ave.-N.E. 82nd Ave. Section of the 
Columbia River Highway in Multnomah County. Consideration for 
the easements is $5,430.00. 

APPROVED BY CHAIRMAN 
GLENN L. JACKSUN 
pare Aug. 19, 197 5 


$ 


Supplemental agreement with Lane County covering a 
time extension to December 31, 1975, on the 
Goodpasture Island Project, which is a portion of 
the Willamette River Greenway and a Lane County 
Project. The original agreement was funded until 
December 31, 1974, for State and Bureau of Outdoor 
Recreation funds. The BOR has extended the time 
to December 31, 1975. (Parks Branch) 


Supplemental agreement with City of Portland for 
an acquisition project known as Cathedral Park in 
Multnomah County. This is part of the Willamette 
River Greenway. The original funding agreement 
between the City of Portland and the State was for 
$150,250 and ended on December 31, 1974. This 
supplemental increases the amount to $153,875 and 
extends the time to December 31, 1975. (Parks 
Branch) 


APPROVED 


Y VC G 
— wit i Oeataae— 


DATE: ae Sr 7 a 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
our Aug. 1919.75 


Ss te Samay 
Sane eee 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 


NO REPORT 


NO VICE CHAIRMAN AT THIS TIME - NOT APPLICABLE 


xHIBIT_C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when ‘conditions have been fulfilled, I awarded 
the following contracts: 


1) Work in Baldock Safety Rest Area on the Pacific Highway in 
Clackamas County. Bids received July 31, 1975. Contract 
No. 8263 awarded August 7, 1975, to Schrader Constr. Co., 
Inc., Portland, at $1,794,541. 


Roadside improvement on the North Albany Interchange-Lebanon 
Road Interchange Section of the Pacific Highway in Linn 
County. Bids received July 31, 1975. Contract No. 8270 
awarded August 7, 1975, to Pacific Northwest Landscaping, 
Lafayette, at $151,551.45. 


Traffic signal installation on SW 4th Avenue at Verde Drive 
in Ontario on the Olds Ferry-Ontario Highway in Malheur 
County. Bids received July 31, 1975. Contract No. 8272 
awarded August 18, 1975, to Hansen Electric Co., Coos Bay, 
at $28,159. 


Work on Chemawa Road-Hayesville Interchange Section of the 
Pacific Highway East in Marion County. Bids received July 31, 
1975. Contract No. 8273 awarded August 7, 1975, to Gibbons 
and Reed Company, Portland, at $1,438,873. 


Work on Grande Ronde River (Island City) Bridge Section of 
the Wallowa Lake Highway in Union County. Bids received 
July 31, 1975. Contract No. 8275 awarded August 7, 1975, 
to Hamilton Construction Co., Springfield, at $583,505.60. 


Work on Bear Creek Bridge Section of FAS 32-104 in Wallowa 
County. Bids received July 31, 1975. Contract No. 8276 
awarded August 11, 1975, to Weaver Construction Co., Union, 
at $81,864. 


Work on 7th Street in Lafayette in Yamhill County. Bids 
received July 31, 1975. Contract No. 8277 awarded August 7, 
1975, to Rowell and Wickersham, McMinnville, at $22,736. 


Work on Barnett Road U'Xing Section of the Pacific Highway 
in Jackson County. Bids received August 14, 1975. Contract 
No. 8278 awarded August 19, 1975, to Ross Bros. Construction, 
Inc., Salem, at $756,438.50. 


Work on Modoc Point (Units C & D) Section of The Dalles- 
California Highway in Klamath County. Bids received August 14, 
1975. Contract No. 8279 awarded August 19, 1975, to Klamath 
Paving Co., Klamath Falls, at $188,929.70. 


Work on Malheur River Bridge Section of Olds Ferry-Ontario 
Highway in Malheur County. Bids received August 14, 1975. 
Contract No. 8280 awarded August 20, 1975, to Douglas S. 
Coats Constr. and Hall International, Inc., Bend, at $874,334. 
8-26-75 Fo B. Klaboe, Administrator & Hwy. Engr. 
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August 22, 1975 


Oregon Transportation Commission 


Reports of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority 
delegated to me to approve and execute indentures of access, 
I approved and signed the following: 


File 46275 - Reno 

Tolman Creek Rd.-Pacific Highway Section 
Green Springs Highway, Jackson County 
Approved July 30, 1975. 


File 23832 - Hebener 

Poison Creek-Burns Section 

John Day-Burns Highway, Harney County 
Approved August 1, 1975. 


Files 26887, 29293 - Kinkade 

Willowdale-Madras Section 

The Dalles-California Highway, Jefferson County 
Approved widening the approaches August 21, 1975. 


ignature 


Administrator & State Highway Engineer 


Title 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


a 


ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


E. E. Steinlicht Co. 


No. 8086 


Hansen Electric Co. 
No. 7980 


Salem Road & Driveway 


No. 8155 


Ed R. Burroughs Con- 


struction Co. 
No. 8075 


J. C. Compton Co. 
No. 7984 


J. C. Compton Co. 
No. 7985 


Hughes & Ladd and 
Hughes & Ladd, Inc. 
No. 7566 


Morse Bros., Inc. 
No. 8135 


Renaud Electric 
Company, Inc. 
No. 7978 


lwell-Gerard Con- 


struction Co. 
No. 7981 


D Mc D Corporation 
No. 8188 


Section and Highway 


Cove Palisades State Park 
Jefferson County 


Greenwood Avenue at 8th St. 
(Bend), Central Oregon 
Highway, Deschutes County 


Madrona Ave. S.E.-Browning 
Ave. S.E. (Salem), Pacific 
East Highway, Marion County 


Shore Acres State Park, Coos 
County 


N. Unit, Rice Hill-N. Oak- 
land Jct., Pacific Highway 
Douglas County 


S. Unit, Rice Hill-N. Oak- 
land Jct., Pacific Highway 
Douglas County 


La Grande-Ladd Canyon, Old 
Oregon Trail, Union County 


Santiam Highway at Cotton- 
woods, Santiam Highway 
Linn County 


Longview Interchange, Lower 
Columbia River Highway 
Columbia County 


Hayesville Interchange-Talbot 
Road Interchange, Pacific 
Highway, Marion County 


Spray Rock Production, John 
Day Highway, Wheeler County 


Acceptance 


Date 


July 18, 1975 


July 29, 1975 


July 


July 


July 


July 


July 


July 


August 4, 1975 


August 7, 1975 


August 13, 1975 


Road & Driveway Co. 


No. 8132 


L. W. Anderson and 
Sons, Inc. 
No. 8186 


E. H. Itschner Co. 
No. 8165 


R. J. Taggart Con- 


struction Co., Inc. 


No. 8182 


August 26, 1975 


Oregon Coast Highway at August 18, 
Thiel Creek Road, Lincoln 
County 


Doherty Slide Rock Produc- August 18, 
tion, Warner Highway 
Lake County 


Richland Rock Production, August 18, 
Baker-Copperfield Highway 
Baker County 


Fossil Rock Production, August 18, 1975 
Shaniko-Fossil Highway 
Wheeler County 


“wh? k la bok 


Administrator/and State Highway Engineer 


er en es 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


August 4, 1975 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 

my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales $ 500.00 
Land Sales 21,300.00 
Timber Sales 3,454.41 
Rent Revenues - July, 1975 61,682.21 


Total $86,936.62 


Right of Way Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


REPORT OF CONDEIWATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than Stale's De fend- 

30 days Hiqhest ants! 

prior to Testimony lowest 
Defendant trial at trial demand Verdict _ 
enn at demand = Verdic 


Walter Downing $ 2,500 $ 2,900 $25,000 $13,500 


L-7095 Pniai ag 
R-48172 a 
Section: Silver Point Not yet 
Highway: Oregon Coast known 
County: Clatsop 

Approved by: Jack Sollis Date: July 30, 1975 


REPORT OF TRIAL F OTHER SCS - State Plaintif 


Demands Verdict 
of or 
_ Cause of Action Plaintiff Judgment 


wetnedaa 
William Dailey Property Damage $ 532.56 for Dft. 
L-7050 


County: Multnomah 


James Adams 


Property Damage $ 167.55 


Dismissed* 
L-6446 
County: Klamath 


* Will be refiled when defendant is out of the service. 


Robert G. Cairns Forcible Entry Possession Restitution 
and Detainer 


i of pro t f premise 
ite Property of premises 
County: Multnomah 


HiBiT_Gr_ 


REPORT OF TRIAL OF OTL CASES = State Nefendant 


Demands Verdict 
af or 

? ; 

Plaintiff Cause of Action Plaintiff Judament 
anti "ft ___dudament 


Adeline A, Stewart Personal Injury $ 4,410 


L-7167 
County: Jackson 


for State 


Ronda J. Thornley Wrongful Death $701,899 State's 
Demurrer 
L-7142 Sustained 


County: Douglas 


REPORT OF CONDEMIATION CASES SETTLED 


State's 
State's —Iliqhest Amount of 
Defendant Anpraisal Settlement 


Harold B. McCord $18,600 $18,600 $22,000 
L-7215 
R-48285 


Section: Roque River Scenic Waterway 
County: Josephine 
Approved by: Jack L. Sollis Date: August 8, 1975 


S. Snyder $23,000 $31,500 $27,450 
L-7153 
R-45161 


Section: Tryon Creek State Park 
County: Multnomah 
Approved by: Jack L. Sollis Date: . August 8, 1975 


R. A. Rawlinson $ 1,000 
L-6869 
R-47468 


Section: Independence Junction-West Salem Bikeway 

Highway: Willamina-Salem 

County: Polk 

Approved by: Jack L. Sollis Date: August 1, 1975 


*Settled by option by Right of Way Department. 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 


Plaintiff Defendant Cause of Action Plaintiff 
defendant Clon Plaintiff 


Donald Gordon H. Ball Personal Injury $85,846.55 
Falkenstein 


L-7043 


County: Clackamas 
Disposed of by: Settled by State's insurance carrier for $250. 


Bruce L. ‘State of Oregon - Automobile Damage $984.60 
Melkonian 


L-7158 


County: Jefferson 
- Disposed of by: Settled by State's insurance carrier for $500. 


Kathleen State of Oregon Personal Injury] $500.00 
Melkonian 
L-7159 


County: Jefferson 
Disposed of by: Settled by State's insurance carrier for $500. 


Leland L. Cheyne State of Oregon Automobile Damage $209.67 
L-7081 


County: Klamath 
Disposed of by: Settled by State's insurance carrier for $150. 


Lorene Earley Laboratory for Personal Injury $11,090.00 
Electronics, Inc. 
L-7087 


County: Marion 


Disposed of by: Settled by City of Salem under indemnity aareement 
with State's insurance carrier. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 
_ eames son as CSUSC OF Action Plaintiff 


State of Oregon Franz J. Backman Forcible Entry Possession 
and Detainer of property 

L-7205 

R-38370 


County: Multnomah 
Disposed of by: Possession received, 


Koby Ann Cook Nicholas Driesse] Personal Injury $20,900.00 
L-7080 and State 


County: Polk 
Disposed of by: Settled by State's insurance carrier for $1,009, 


FAO. Ne AAR Ee IS, SF RD re cE RR IN a in lM a 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTA? iUN 


L-7232 Homer L. Wright, et al. v. State of Oregon, by and 
through its Department of Transportation: This is a Petition 
for Declaratory Relief, filed in Marion County, contesting the 
procedure followed by the Department of Transportation in 
adopting Plan B relating to the Willamette River Greenway Plan. 
The Petition questions the validity of several procedures fol- 
lowed by the Department of Transportation in approving Plan B. 
The Petition asks that Plan B be considered in violation of 
law and for their attorney fee and costs. 


The matter has been referred to the Attorney General's office 
for the defense of the State. 


L-7233 Jordan S. Wells v. Department of Transportation, by and 
through its Aeronautics Division: This is an Inverse Condemna- 
tion case brought against the Department of Transportation and 
relates to interference with the property owner's property 

rights adjacent to the Siletz Bay State Airport. The plaintiff 
is seeking $25,000 in damages for noise vibration, loss of sleen, 
general annoyance and aqgravation, and $25,000 as diminution in 
value to plaintiff's property. 


The matter has been referred to the Attorney General's office 
for the defense of the State. 


L-7235 Veeta J. Housen v. Morse Brothers Sand and Gravel Comnany, 
Inc., and Oregon State Highway Commission: This 1s a wronaful 
death Tawsuit arising out of an accident that occurred on Auaust 8, 
1972, on the Sodaville Road-Vale Creek Section of the Santiam High- 
way in Linn County which was under construction by a private con- 
tractor. The driver of the vehicle was killed in the accident and 
the lawsuit is based on the alleged nealiaence of the contractor 
and the State to provide adequate warnina signs indicating where 

to detour and warning that construction was taking place in the 
area. The amount of the lawsuit is $151,369.60. 


The matter has been referred to the State's insurance carrier for 
the defense of the State. 


L-7236 Sarah R. Eichbaum v. The City of Lincoln City and the State 
of Oregon Highway Division, et al: This lawsuit arises out of an 
accident that occurred on January 14, 1974. The defendant allenes 
that a sidewalk in Lincoln City was defective and as a result she 


fell and suffered substantial injuries. The amount of the lawsuit 
is $10,420.70. 


The lawsuit has been referred to the State's insurance carrier for 
the defense of the State. 


September 24, 1975 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the Szate Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Tom Walsh, Member 

Michael P. Hollern, Member 

B. Gordon Coleman, Member 

George M. Baldwin, Director of Transportation 
Robert A. Burco, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
E. S. Hunter, Deputy State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
Paul Burket, Administrator of Aeronautics 

C. W. Head, Manager, Commission Services 


There were others present from the Department of Trans- 
portation and representatives from the news media. 


The Commission approved the minutes of the regular meeting 
of August 27, 1975. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the prop- 
erties if negotiations are not successful and thereupon adopted 
"Condemnation Resolution No. 2638," which resolution by this refer- 
ence is made a part hereof and filed in the Commission's files. 


Mr. Boyd reported that there are approximately 26 signs 
yet to be purchased under the sign removal program. He said it was 
anticipated that this program would be completed by the end of 
September, but now it looks like the end of October. 


Mr. Barrie asked if there were any questions in connec- 
tion with informational reports previously submitted to the Com- 
mission on cases tried, cases settled and institution of legal pro- 
ceedings filed against the Department of Transportation since the 
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Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit 
Vice Chairman of Oregon Transportation Commission Exhibit 
Administrator and Highway Engineer Exhibit 
Director of Permits Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent Exhibit 
Chief Counsel Exhibit G 


The Commission approved increases in project authoriza- 
tions on the following contracts as recommended by Mr. Klaboe. 


(1) F. H. McEwen Construction, Contract No. 8011, 
Lebanon Road Interchange~Halsey Interchange Sec- 
tion of the Pacific Highway in Linn County, for 
$179,191.78 (6.9%). The overrun was due to 
embankment in place and furnishing and placing 
topsoil. 


William D. McBee and Hi Lo Roads, Inc., Contract 
No. 8024, Silver Point Slide Section, Oregon 
Coast Highway in Clatsop County, for $32,844.56 
(5.72%). Additional funding on this project is 
necessary to cover a late overrun mainly attrib- 
utable to an added State Force Order charged to 
the project. The actual contract work was com- 
pleted September 30, 1974, within the amount 
allowed. In March 1975 a State Force Order in 
the amount of $62,400 chargeable to the contract 
was approved to perform investigative work on the 
slide including furnishing and placing additional 
slope indicators, horizontal drains, minor cor- 
rective drainage and additional area photography. 
The Federal Highway Administration is partici- 
pating 100% in these costs. The work performed 
on this project was considered a temporary repair 
with the understanding that the slide area would 
be studied and a permanent corrective plan be 
undertaken in the future. Part of the late State 
Force Order work is to provide some of the needed 
information. 


S. D. Spencer & Son, Contract No. 8003, Garden 
Valley Road-Fairgrounds Interchange Section of 

the Pacific Highway in Douglas County, for 
$1,818,477.62 (14.25%). The major increases are 
a general excavation quantity overrun, a price 
agreement haul adjustment for disposing of excess 
material and a price agreement to utilize excess 
excavation material from this project and crush it 
for future use on an adjacent project. 
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last Commission meeting. (See Exhibit G on file in the Commission's 
files, Salem.) 


Mr. Barrie asked the Commission to defer action on aban- 
doning 13 damage claims totaling $9,386.67. He indicated the Sec- 
retary of State's Audit Division is questioning the right of the 
Department to settle these matters or compromise them without their 
approval. An Attorney General's opinion is now being written on 
this question. The Commission deferred action on the abandonment 
of the claims as recommended by Mr. Barrie. 


In reply to the Chairman's inquiry, Mr. Barrie reported 
on the Silver Point Slide suit south of Cannon Beach on the Oregon 
Coast Highway in Clatsop County. (Barbara Settum case, L-7096). 
He stated in this particular case the property owner's property 
was damaged by a slide and that many years before the State had 
taken some gravel from near the property. There was a question as 
to whether or not the State was responsible for the slide which 
damaged the property. The State's highest testimony was $35,000 
based upon the property appraisal after the slide. The property 
owner asked for $175,000. The jury awarded $113,500 which on its 
face appears to have exceeded by some $80,000 the State's highest 
testimony. The State's appraisal value of the property before the 
slide damage was within $5,000 of the jury verdict. The big ques- 
tion was whether or not the State was responsible for the slide. 
It was the State's contention that it was not responsible. The 
property owner was the kind of person that juries sympathize with. 
In this case the jury found the State was responsible for the slide. 
The award of $113,500 was based upon the pre-slide value of the 
property. 


The Commission considered a request from Estacada Rock 
Products, Inc., and River Island Sand and Gravel Co. to continue 
aggregate mining and processing within the Clackamas River Scenic 
Waterway in Clackamas County. Mr. Talbot said both firms are oper- 
ating in compliance with current permits. He recommended that these 
firms be given interim approval pursuant to the Scenic Waterways 
Act so that their operations may continue during the next few 
months while the State prepares a management plan for the new scenic 
waterway. This approval should stipulate that the matter will be 
reconsidered after the Commission's adoption of a management plan 
expressed in rules and regulations. This will probably take sev- 
eral months. The Commission accepted his recommendation. 


The Commission considered approving an agreement with 
Alfred M. Staehli for architectural services for the restoration 
work of the Kam Wah Chung Company Building in the City of John Day, 
Grant County. Mr. Talbot mentioned that the Department is financing 
the restoration of this historical building and will turn it back 
to the City for operation when completed. The cost is not to exceed 
$5,000, one-half of which is refundable under the National Historic 
Preservation Act of 1966. Following his favorable recommendation, 
the Commission approved the agreement. 

e 
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CANCELLATION OF 
PREVIOUSLY APPROVED PROJECT 


COUNTY & 

FAS NO. SECTION AND DESCRIPTION AMOUNT 
Malheur Owyhee River (Kern Basin) Br. $250,000 
23-124 


TOTAL $250,000 


The Commission considered requests from the City of Lake 
Oswego and the City of Portland for Federal Aid Urban System 
Projects. Mr. Klaboe indicated that these projects have been inves- 
tigated and are eligible for funding under the Federal Aid Urban 
Systems Program. The Commission approved the following projects 
as recommended by Mr. Klaboe and authorized the Administrator to 
sign the agreements when prepared. 


TOTAL FEDERAL STATE'S 
JURISDICTION SECTION COST FUNDS —s-— _ SHARE 


Lake Oswego SW Madrona St.-SW $1,237,000 $ 965,000 $136,000 
Jean Rd., SW Lower 
Boones Ferry Rd., 


FAU 0175 
Portland Basin Ave.-Going 240,000 187 ,200 26,400 
St. Intchge., FAU 
0870 
TOTAL $1,477,000 $1,152,200 $162,400 


Mr. Klaboe presented a report and recommendation covering 
the program of street work in cities having a population of less 
than 5,000 under the $250,000 fund appropriated by law for the year 
1976. He mentioned that 52 applications had been received and all 
were carefully analyzed. There were 12 projects selected for 
approval as being meritorious and are all that can be covered by 
funds available. The Commission approved the projects in the fol- 
lowing cities and authorized the Administrator to sign the agroe- 
ments when prepared. (Specific projects shown on file in Commis- 
sion's files, Salem.) 


CITY SCA CITY TOTAL 
Florence $25,000 $ 1,800 $ 26,800 
Gervais 25,000 3,500 28,500 
Halfway 25,000 4,100 29,100 
Heppner 25,000 50,600 75,600 
Hubbard 25,000 3,500 28,500 
Joseph 25,000 2,900 27,900 
Lowell 13,460 oe 13,460 
North Plains 16,921 -- 16,921 
Nyssa 25 ,000 52,185 77,185 
Powers 12,240 2,310 14,550 
Rogue River 23,000 -- 23,000 
Troutdale 25,000 500 25,500 

TOTALS $265,621 $121,395 $387,016 
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Mr. 


files, Salem.) 


vehicle taxes and fees. 


Mr. 


Klaboe reported that an allocation of 12 percent of 
the Highway fund to the cities for the month of August 1975 in the 
amount of $1,302,070.12 will be released on September 26, 1975. 

(A list of apportionment to the cities on file in the Commission's 


Klaboe mentioned that under ORS 366.525 the counties 
are entitled to receive 20 percent of all funds received from motor 
For the month of August 1975 the amount 
credited to the counties totals $2,170,116.86 which amount was 


released on September 19, 1975, as apportioned by law. 


apportionments to counties on file in the Commission's files, Salem.) 


Attention was given to requests from Lincoln, Lane, 
Malheur, Sherman and Umatilla Counties for Federal Aid Secondary 
County Projects and cancellation of a project in Malheur County. 
Following his recommendation, the Commission approved the requests 
and authorized the Administrator to sign the agreements when 


prepared. 
COUNTY & PROGRAMMED 
FAS NO. SECTION AND DESCRIPTION AMOUNT 
Lincoln Old Hwy. 101-US Hwy. 18 (at 150,000 
146 Rose Lodge) Sec. 
Lincoln Logsden Rock Cr. Sec., Logsden- 85,000 
150 Nashville Rd. 
Lincoln Hwy. 101-Yachats E. City Limits 250,000 
152 Sec., Yachats River Rd. 
Lincoln Yachats-Reedy Cr. Sec., Yachats 150,000 
152 River Rd. 
Lane Long Tom River (High Pass Rd.) 150,000 
227 Br. Sec. 
Malheur Malheur River (Russell) Br. Sec. 125,000 
23-122 
Sherman Decker Rd.-Jackknife Cr. Sec. 150,000 
668 
Umatilla Walla Walla River (SE 15th Ave.- 270,000 
30-116 Milton-Freewater) Br. 

TOTAL 1,330,000 

(continued on page 1203) 
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umm 


Mr. Klaboe reported on the Public Utility Commissioner 
Port of Entry installations. He pointed out that the 1973 Legis- 
lature authorized the Public Utility Commissioner to build a Port 
of Entry Station near Ashland in Jackson County which station has 
been in operation for eight months. The trucks are checked 24 
hours a day, seven days a week and there have been a lot of PUC 
violations. A station costs between one million and 1.2 million 
dollars to construct. The Public Utility Commissioner is now pro- 
posing to go to the Emergency Board to get authorization to build 
additional stations at Klamath Falls and Ontario which would cost 
more than $2,000,000 for construction. The operations cost would 
be between $250,000 and $300,000 a year. The Division has eleven 
weighmasters assigned to the Public Utility Commissioner and they 
have twelve employees that issue PUC permits, etc. He indicated 
there is a lot of good in this operation but the money will all 
come out of the Highway Fund. He stated the results of the refer- 
endum initiative concerning the one-cent gas tax is now being counted 
by the Secretary of State. A report will be submitted next month 
and information on how the Division could stand the financing if 
there is additional revenue. Mr. Klaboe mentioned that, if the 
revenue is not forthcoming, he would have to recommend that the 
Commission oppose construction of the two Port of Entry Stations. 
In reply to Commissioner Walsh's inquiry, Mr. Klaboe indicated 
that during the first eight-month period of operation in Ashland, 
it would appear that approximately $600,000 of additional PUC fees 
and fines will be collected in the first year of operation. 


eee 


AERONAUTICS DIVISION 


No report. 


eee 
MASS TRANSIT DIVISION 


Mr. Moore reported on actions taken under delegated 
authority received for filing with the Commission's records. This 
report shows the actions taken by Mr. Moore on behalf of the Com- 
mission pursuant to its adopted delegation order. (See Exhibit H. ) 


Mr. Moore submitted a report to the Commission entitled 
Analysis of Alternatives for the Willamette Valley Experimental 
Transportation Project. He asked the Commission for authority to 
go to the Emergency Board for its consideration in the release of 
$620,000 approved by the 1975 Legislature. He recommended a 14- 
month experimental combination bus and rail service project within 
the Willamette Valley and an 18-month marketing program to promote 
the current and Proposed public transportation services within the 
Valley. The total State Fund expenditure including contingencies 
is $618,000. Mr. Moore said both programs would be monitored and 
evaluated and recommendations for continuance or discontinuance 


- 
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The Commission adopted Delegation Order No. 13 as recom- 
mended by Mr. Klaboe as follows: 


OREGON TRANSPORTATION COMMISSION DELEGATION ORDER NO. 13 


Pursuant to the provisions of ORS 184.635 in 
order to provide for more efficient and expeditious admin- 
istration of the Highway Division, the following power 
of the Commission is hereby delegated to the Administrator 
and State Highway Engineer or his designated representa- 
tives within the Highway Division: 


Determine the length of time for which permits 
for triple trailer combinations as authorized pursuant to 
ORS 483.520 (4) may be issued. 


In response to an inquiry from the Chairman, Bob Hamilton, 
Director of Permits, reported that the State has 39 companies at 
the present time that have current permission for triple trailer 
operations which represents 1,080 vehicles. The routes (interstate 
and primary) are tested before operation is permitted. At present 
there are approximately 2500 miles of approved routes in the State. 


Attention was given to the abandonment of two units 
approximately 2.3 miles of the old highway on the Jones Ranch- 
Mitchell Section of the Ochoco Highway in Wheeler County. Mr. Klaboe 
said the abandonment will be to the abutting property owners 
resulting from an agreement with Wheeler County on June 4, 1952, 
and modified by a letter-form agreement with the County. This will 
clarify the records which have not been formally resolved previously. 
Following his favorable recommendation, the Commission adopted 
"Abandonment Resolution No. 259." (Copy on file in the Commission's 
files, Salem.) 


The Commission considered an agreement with Douglas County 
for the installation of traffic signals at the intersection of 
Garden Valley Boulevard and Broad Street-Steward Parkway. Mr. Klaboe 
stated that all costs related to the project will be paid by Douglas 
County. The traffic signal installation is not on the State highway 
system; however, the County has requested that the State do all 
engineering work and award the contract. The Commission approved 
the agreement as recommended by Mr. Klaboe. 


Attention was given to signing a censent form consenting 
to a vacation of a portion of an unopened dedicated street in the 
City of Reedsport in Douglas County. Mr. Klaboe mentioned that 
this will enable the Southern Pacific Company to utilize the full 
width of its right of way. In a previous vacation proceeding, the 
Department of Transportation had consented to the vacation but the 
description was incorrect and the street through the total width 
of the railroad right-of-way was not vacated. Following his favor- 
able recommendation, the Commission approved the vacation and granted 
authority for the Administrator to sign a consent form. 
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DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Wednesday, October 29, 1975, as the 
date for their next regular meeting. (Date changed later to 
Tuesday, October 28, 1975.) 


The Commission confirmed the approval of a consultant 
agreement with Robert Burco for conducting an analysis of the Mt. 
Hood Freeway alternatives in Multnomah County and the State trans- 
portation planning policy at a cost of $1,678.04. (See page 1167, 
August 27, 1975, Commission meeting minutes. ) 


Mr. Baldwin stated Mr. Burco's moving allowance from 
Berkeley, California, to Salem in the amount of $2,500 was intended 
to be an informational report at the August 27th Commission meeting 
as he had approved this matter. (See page 1167, August 27, 1975, 
Commission meeting minutes. ) 


DELEGATION 


A delegation from Clackamas County Department of Public 
Works and the Hoodland Chamber of Commerce representing 14 organi- 
zations appeared before the Commission concerning the installation 
of a rest and information center in the Zigzag Area on the Mt. Hood 
Highway in Clackamas County. Present were Thomas D. Telford, Bill 
Simmons, Bob Pierce, Stan Skoko, Bob Shumacher, Neil Johnson, John 
McIntyre, Patty Griffin, and Mary Ann Hill. 


Thomas Telford stated that staff members of the County 
have been working with the Hoodland organizations in developing a 
conceptual plan to fulfill the needs of a rest facility and visitor's 
information center in the Mt. Hood Corridor. He indicated the 
County is ready to deed the necessary property to the State at no 
cost, and in addition commits maintenance of the associated facili- 
ties which will complement the visitor's center. 


Bill Simmons said there is a narrow corridor of approxi- 
mately 18 miles from Alder Creek to Government Camp on Highway 26. 
fhis represents private land available in this immense wilderness. 
Aside from some forest product activities, the economy is based on 
recreation and tourism. As Oregonians hosting one of the State's 
major gateways to recreation, he indicated their problems as hosts 
are taxed because of the lack of rest facilities and: guidance infor- 
mation. 


He read a letter from Jim Olson, District Manager, U. S. 
Department of Agriculture, the Mt. Hood National Forest Zigzag Ranger 
District. The letter states the need for public rest room facili- 
ties in the Zigzag area. The Forest Service facilities at the 
Zigzag Ranger's Office are inadequate to meet the present tourist 
demand. He said their agency will cooperate with the proposed 


September 24, 1975 


would be forthcoming prior to June 1977. He referred to the summary 
of seven recommendations as follows: 


(1) An aggressive marketing program for existing 
public transit service, new service and car- 
pooling. 


(2) Promotion and coordination of intercity transit 
to special events. 


(3) Continuing program of coordinating intercity 
and urban transit systems. 


(4) One additional daily Amtrak round trip between 
Eugene, Albany, Salem, Woodburn and Portland, 
with service continuing to Seattle. 


(5) Two daily shuttle bus round trips between 
Corvallis and Albany, connecting with the addi- 
tional Amtrak run at Albany. 


(6) One additional bus round trip between Eugene, 
Corvallis, Albany, Salem, Woodburn, and 
Portland that makes connections with another 
Portland to Seattle Amtrak train in Portland. 


(7) An ongoing program of monitoring and evaluation 
of both the new and the existing intercity 
transit services to determine the effectiveness 
of the recommended experiment. 


The report covered financial estimates, operating characteristics, 
proposed schedules, rail fares and trip times, other alternatives, 
citizen participation, marketing and monitoring and evaluation. 

Mr. Moore indicated a final project report which will include com- 
plete background information will be finished within two weeks. 
After considerable discussion and upon Mr. Moore's recommendation, 
the Commission approved the report and authorized him to present it 
to the Emergency Board for funding. (Summary report on file in the 
Commission's files, Salem.) 


MOTOR VEHICLES DIVISION 


Mr. Ott presented to the Commission graphs of the Motor 
Vehicles Registration Fee Revenue and Vehicle Fuels Tax Cumulative 
Net Revenue for the period of January 1970 through July 1975. 
(Copies of graphs on file in the Commission's files, Salem.) 
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Fred Miller presented to the Commission copies of a report, 
"An ODOT Policy for Matching Federal-Aid". He stated the report 
covers a description of the existing DOT policies for matching 
Federal-Aid Programs concerning the history, the important policy 
issues and some policy recommendations. (Copy of report in Commis- 
sion's files, Salem.) 


Mr. Miller mentioned that House Bill 3291 included the 
gas tax increase and weight-mile tax increase. The last section of 
the bill included an Interim Committee to carry out a study of how 
the State Highway Fund is shared with counties and cities, which is 
now 12% to the cities and 20% to the counties. 


Steve McCarthy stated it appears that the Commission's 
problems would be in urban areas which would be units of local 
government with specialized responsibility, such as mass transit 
districts, which probably should be consistent with the Commission's 
policy toward other units of local government on Federal-aid con- 
tributions. He indicated Tri-Met's main objective over the next 
several years is working with the Commission in trying to figure 
out where the local share for these items is going to come from so 
it won't have to be done on a case-by-case basis. Bonding is an 
item that may have to be considered. Another source of funding is 
urban mass transit administration. He said Tri-Met has been fairly 
successful in getting Federal urban mass transit administration money 
on an 80-20 basis and, in their five-year forecast, $25,000,000 of 
that money is for capital improvements, primarily for transit 
stations. 


Fred Miller suggested that he and Steve McCarthy work 
together to come up with a proposal to present at a future meeting 
that would help the Commission and Tri-Met. The Commission accepted 
his suggestion. 


Steve McCarthy pointed out that Tri-Met is purchasing 
100 new buses to provide enough vehicles to effectively utilize 
all these facilities that are going to be constructed. He stated 
that Tri-Met would like to use the vacant right-of-way located at 
99th and S.E. Powell in Multnomah County to build and operate a bus 
garage substation. This Eastside Substation is an integral part 
of expanding the fleet; there would be a savings of approximately 
$300,000 a year in deadhead time by running part of the fleet out 
of the Eastside garages. Hopefully the substation will have direct 
access to I-205. In order for Tri-Met to buy these buses, the sub- 
Station would have to be in operation, as there is no place to park 
them at the 17th and Holgate facility. He mentioned one problem is 
the local share of construction and the other problem is the condi- 
tions under which the land will be made available. Can the land be 
conveyed to Tri-Met at a nominal charge or at no charge? He stated 
Tri-Met is willing to reimburse the State now for the local share 
of the cost of acquiring the land at 8 percent, the basis under which 
it was acquired. If this land question can be resolved soon, Tri-Met 
can proceed with street vacation procedures, etc. 
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information center to provide current information concerning national 
forest lands and facilities. 


Bob Pierce mentioned the Hoodland Chamber of Commerce is 
initiating programs for the betterment of the community on the moun- 
tain. He stated the Hoodland area is second only to the Oregon 
Coast insofar as recreation is concerned. Based on Columbia Region 
Association of Government's projection of two million people in the 
Portland metropolitan area, in the year 2000, there is a need for 
recreational facilities. He indicated the Mountain Players Organi- 
zation have invested $12,000 in a historic log theater building 
(old St. Johns log church) which was moved from the Welche's turnoff 
to the present site in the proposed rest area. The Mountain Players 
ire ready to donate this structure in this particular area to the 


State. 


Chairman Jackson informed the group that the Commission 
iccepts their offer of cooperation and would place the project on 
the rest area priority list for consideration as funds become avail- 
ible. He indicated that future State funds are uncertain due to the 
‘urrent action to refer the gas tax increase to the public. 


The Chairman stated that due to the open meeting law and 
in view of the fact that the Commission has other business to trans- 
ict, the meeting will recess for lunch and will reconvene in the 


> 


Director's Office at 12 o'clock. 


Recessed at 11:18 a.m. 


The Commission reconvened at 12:40 p.m. in the Director's 
Office, Room 135, State Highway Building, Salem. Present were: 
slenn L. icksol Chairman 
Robert L. Mitchell, Secretary 
Tom Walsh, Member 
B. Gordon Coleman, Member 
Michael P. Hollern, Member 
George M. Baldwin, Director of Transportation 
Robert A. Burco, Deputy Director 
F. B. Klaboe, Administrator and State Highway Engineer 
{1 Miller, Special Assistant for Policy Research 
special Studies 
arry Rulien, Project Management Engineer 
ick L. Sollis, Assistant Attorney General 
> I Assistant State Highway Engineer 
‘ary Sund, Special Assistant for Public Affairs 
Le ird Bergstein, Administrative Assistant, Office 


1 
A9 


the Governor 


sistant General Manager of Tri-Met 


ommission Services 


Mr. Klaboe mentioned that the Federal Environmental Pro- 
tection Agency, as well as the State Department of Environmental 
Quality, must pass on this project. He indicated Mr. Bothman and 
staff will do everything possible to expedite this project. 


The Chairman adjourned the meeting at 2:30 p.m. 


CH Lewk2 


Commission Services 
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Mr. Klaboe asked Mr. Sollis if the State needs economic 
rent on the total market value of all the land or economic rent 
on the State's share of that market value, which is estimated to 
be eight percent of $250,000 or $20,000. The Federal Government 
has contributed 92 percent of the money to purchase the property. 
Mr. Sollis stated the economic rent based on the value of the 
property as it now sits is what the Commission should get and was 
not necessarily related to how much money the State has spent on 
it because that went into the houses and everything that has been 
torn down. The rent on all the houses the State is renting now in 
Portland and elsewhere is based on a determination on what the market 
rental value of the property is - the total property, even though the 
Federal Government gets 92 percent of it. You can get market value 
rent from it. He said in conserving the Highway Fund that is what 
you have to get. If all the money from the economic rent goes into 
the State Highway Fund and on the open market you can get $20,000 
for that property, that is conserving the Highway Fund. The fact 
that the Federal Government has money invested in the purchase of 
the property has nothing to do with what we can get from it as 
economic rent. 


Commissioner Walsh moved that the State lease the property 
to Tri-Met for $1,600 per year for five years. Motion was seconded 
by Chairman Jackson. The motion was carried unanimously. 


At the request of Chairman Jackson, Larry Rulien explained 
the Federal cash flow of funds available for Interstate construc- 
tion. He explained the funding by referring to the Interstate 
Funding Study Chart (6-year program). He mentioned that the bulk 
of the projects on the six-year program are on I-205; one project 
on I-505; three projects on I-82 and several in the early stages 
that are upgrading the projects on I-5 and I-80N. There was con- 
siderable discussion concerning the scheduling and financing, 
including escalation costs on these proposed projects. 


Mr. Bothman reported that he met with the Vice President 
of Union Pacific concerning the widening of the Banfield corridor 
and a very cooperative attitude existed. He mentioned that the 
State has two choices - staying close to the railroad or acquiring 
property to the south side of the highway. Going to the south 
would be costly and time-consuming as it would involve 134 houses, 
10 businesses, one church, etc. 


Chairman Jackson said if the Commission has the assurance 
of cooperation from the President of the Railroad, the chance of 
expediting this project looks good, providing the environmental 
impacts, hearings, etc., go ahead simultaneously. He felt it would 
most likely reduce the impact of escalation and there would probably 
be less public reaction on the north side of highway (railroad 
property) compared to the south side. 
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REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
—c_S_SOo0——— UE AUER DELEGATED AUTHORITY 


ae Prower . Barnett Road Undercrossing Section 
(Contract No. 8278) 


Type of Work GEade, Pave, Structure & Sign F.A. Proy. No, I-5-1 (87) 28_ é 


County ___Jackson 


ne Highway PACIEiC 


No. of Bidders 3 


Low Bidder_ROSS Bros Construction Inc., Salem___ 


Low Bid s_756,438.50 


Engineer's Recommendation: Award to low bidder as soon as approval from 


FHWA is received. 


No. 2. Project Modoc Point (Units C ¢ D) Section : 

(Contract No. 8279) z 
Type of Work Grade, Pave & Rock Fallout Protect.F.A. Proj. No. _ HHS~26 (10) __ ‘ 
County Klamath a 


Highway___The Dalles-California __ 


No. of Bidders 3 Low Bidder__ Klamath Paving Co., _Klamath Falls 

Low Bid s_188,929.70 i 
Ei: 

Engineer's Recommendations: Award to low bidder as soon aS approval from ! 


FHWA is received. 


No. re Project 


Malheur River Bridge Section __ i 


(Contract No. 8280) 


Type of Work Grading, Paving, Structure A. Proj. No US-DP-23-010 (2) 


County__Malheur tig way Olds Ferry-Ontario 


No. of Bidders 11 


Low Bidder___Douglas S$. Coats Const. & Hall Int, Bend 


Low Bid $__874, 334.00 


Engineer's Recommendations: Award to low bidder as soon as right-of-way 


clearance is received and approval from FHWA 
is received. 


On August 19, 1975, I accepted the Administrator 
and State Highway Engineer's recommendations for 
award of the above three projects on which bids 
were received August 14, 1975, and authorized him 
to sign the contracts when conditions for the 
awards have been met. 


Dateg this 2? day or Cd <4 » 1975 
/, 
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ASOT a fA ad 4 a Fad 
Qlenn L. Jackso irman.. 
Orego ansporttsiog Commission 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting in accordance therewith for 

the Commission, I approve all actions listed on the attach- 
ment hereto and report this action for your official records. 


Dated thigh) day ofQaae _, 1975 


Attachment List: 


1) Options accepted (9) totaling $83,670 
2) Sale of 1.0 acre excess property authorized (File 12264) 
3) Sale of 3.65 acres excess property authorized (File 25100) 
4) Sale of 0.4 acres excess property authorized (Files 25110 
and 25111) 
5) Sale of 2.16 acres excess property authorized (Files 
31455, 31456 and 31457) 
6) Sale of 0.73 acre excess property authorized (File S-261) 
7) Sale of 1.08 acres excess property authorized (File 9330) 
8) Grant & release of easement with Fish and Wildlife 
Commission 4pproved (File 48431) 
9) Supplemental agreement with Fish and Wildlife Commission 
approved 
Three signalization agreements with Southern Pacific 
Transportaion Company approved 
Agreement with Linn County approved 


OPTIONS TO PURCHASE REAL PROPERLY 


fk Umer Nar Consideration 
pid: a tS eee pen be TAD SS 


47325 Thomas, Muri & Clella SS} 26,000.09 
£7 tho Van Over, Larry & Erma 9NN.GD 
48077 Toppy, bugene & Theadora mM. 90.09 
48088 Chiaramonte, Mary J. 150.00 
4842 Smith, harry J. & Anita G. 1,000.00 
4242) Union County Grain Growers Inc. i ,Coi!=.«' 
45424 R. D. Mac, Inc. 4,700.0 
4°50) Witham, Patrick L. et al 45,59 
4-119.41 Durfee, William on. 


Y Transactions ’ 63,670. 


(<) Sale of 1.0 acre excess property on the Florence Section of 
the Oregon Coast Highway in Lane Councy for a mininum 
consideraticn of $300, retaining mineral and geothermal rights. 
File 12264, 


Sele of 3.65 acres excess property on the N. Albanv Interchanes 
Section of the Pacific Highway in Linn County for a minimu: 
consideration of $3,650, retaining mineral and geothern:] rights 
file 25100. (See Real Property Resolution No. 700) 


Sale of 0.4 acre excess property on the N. Albany Interchans< 
Section of the Pacitic Highwav in Linn County for a minimum 
consideration of $75U, retaining mineral and geothermal rights. 
File 25110, 25111. 


Sale of 2.16 acres excess property on the Hermiston-Hinkle 
Section of the Hermiston Highway in Umatilla County for a 
minimum consideration of $17,500, subject to a PPAl. 

» aSeRgRE- Files 31455, 31456, 31457. (See Real Property Resol. 


Sale of 0.73 acre excess property on the Western Section of 
the former Oregon-Washington Highway in Umatiila County for 
a minimum consideration of $400. File $-261 


Sale of 1.08 acres excess property on the Kings Valley Highway 
in Benton County for a minimum consideration of $1,300. 
File 9330. (See Real Property Resol. No. 702) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare Chau d 2, 1475 


(8) Grant and Release of Easement with the Fish and Wildlife 
Commission for moving the roadway easement in the Highway 
conveyance of January 6, 1975 at the Salmon River Hatchery 
site on the Salmon River Highway in Lincoln County. File 48431. 


Supplemental Agreement with Fish and Wildlife Commission for 
using the fish pond near Keene Road on the Pacific Highway 
in Marion County for recycling asphalt. 


Three signalization Agreements with Southern Pacific Trans- 
portation Company: 
a. Grade crossing of Elm, Grant and Ivy Streets in Canby, 
Clackamas County 
b. Grade crossing of Grimm Road near lito in Marion County. 
c. Grade Crossing of 37th Ave. in Milwaukie, Clackamas County. 


(11) Construction agreement with Linn County covering construction of 
the Corvallis-Lebanon Highway intersection with County Roads 704 
and 705. The State is to channelize the highway and provide an 
improved connection for County Road 704. Linn County will perform 
all work outside the State right-of-way boundaries. The project 
cost has been estimated at $65,000 and is to be financed by the 
1974 State Bond Program. (County-City Unit) 


~ooeoeerrn™ 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
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TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed on the attach- 
ment hereto and report this action for your official 
records. 


Oregon Transportatign Commission 


Attachment List: 
1) Options accepted (13) amounting to $14,035 
2) Sale of 0.25 acre of excess property authorized 
(Files 25091 and 25092) 
3) Sale of 0.5 acre former stockpile site authorized 
(File 1670-A) 


Right of Way Report of August 29, 1975 


Number Name Consideration 


47160 McCormmach, Orval & Marshall $ 100. 
47867 Mitchell, Alan Lee & Lorene 300. 
47877 Carlson, Tyndall L. & Bessie R. 2,560. 
48128 Smith, Everett V. Jr. & Margaret J. 
48444 Glosser, Alice Eleanor 
48544 Kelly, Peter J. 
48628 McCormmach, Orval & Marshall 
48654 Corey, Merle M. 
1-22.31 H. L. Robinson Company 
9-246 .84 Menasha Corporation 
21-3 .12 Provost, Dom S. 
60-8 .00 Feuerhelm, Karl 
44993 & 
44999 National Advertsing Company 
13 Transactions 14,035.00 


(2) Sale of 0.25 acre of excess property on the North Albany 
Interchange Section of the Pacific Highway in Linn County 
for a minimum consideration of $500.00. Files 25091, 25092. 


Sale of 0.5 acre former stockpile site approximately 1 mile 
Northwest of Mapleton on Mapleton - Junction City Highway 
for a minimum consideration of $1,200.00 as determined by 
review of a staff appraisal. One point of access and 

sign and junkyard restriction. File 1670-A. (Real Property 
Resolution No. 703) 


APPROVED BY CHAIRMAN 


GLENN Ly JACKSON 
pate adega 7 Is 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
—_— LEMMA ENDER DELEGATED AUTHORITY 


No.1 Proycr Nelson Point Intchge.-Spout Creek Section = 
(Contract No. 8281) 


Type of Work Rock Protection Fence FA. Proj. No, I-80N-7(49)330 
Coumy——____Baker Ss ighwayOld Oregon Trai) 

No. of Bidders ___3___ Low Bidder__Apex Fence Co,., Inc... Anderson, California 
Low Bid s_109 ,628.00 _ 


Engineer's Recommendation: 


Award to low bidder as soon as approval of the 
FIA is received, 


No. 2 Project _Bluff_Rd.-Teneyck Rd. (Sandy) Section 
(Contract No. 8282) 


Type of Work __Grading, Paving and Signals eo ne ee 


Cutsite Clackamas Highway__fit. Hood 
No. of Bidders_7 Low Bidder_L. K. Comstock & Company, Inc., Albany 


Low id s-103,158,00 


Engineer’s Recommendations: 


Avard to low bidder. 


No.3 __project_“A" Ave. at 8th St. (Lake Oswego) Section 


: ee (Contract No. 8283 
Type of Work__Traffic Signal Revision ea pro; No Fs 


County_____Clackamas _ighway__ City Street 
No. of Bidders___4 ____ owBidder_Hansen Electric Co., Inc., Coos Bay 
Low Bid S$ 12,486.00 


Engineer's Recommendations: 


Avard to low bidder as soon as approval of the 
City of Lake Oswego is received and the sum of 
$9,426.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate Sep7. 4, /975 


MON seer emery asi ern 


No.4 Proyaer_ OSWEGO Creek (Lake Oswe 0) Bridge Section - 
ti, No. 8284) 


Type of Work Grading, Paying and Structure ra. Proj. No. BRM_O205(1)_ 
County ee Highway McVey Avenue 


No, of Bidders 12___ Low sidser__Gibbons_and Reed Company, Portland 


Low Bid s_271,83 2.00 _ 


Engineer's Recommendation: 


Aviard to low bidder as soon as approval of the 
FUMA and the City of Lake Oswego is received 
and the sum of $80,750.00 is deposited by the 
City. 


No.5 __ Project_ Hubbard Intchge, (Southbound 0'Xi ng Structure) Section 
(Contract No. 8285) 
Type of Work ___ Paving _ dens mais F.A. Proj. No. —I-5-5(67)283. 


County ___ Clackamas Highway _ Pacific ; ; 
Columbia West Naterials & Constructors, 
No. of Bidders __ 2 Low Bidder__InC., Longview, Washington —s_| 


Low Bid $17,710.00. 


Engineer's Recommendations: 


Award to low bidder as soon as approval of the 
FUWA is received. 


No. 6 Project Oregon Coast Hwy. at pel bs Ave. (Seaside) Section 
(Contract No. 8286) 
Type of Work Tra ffic Si gnal Ins ta Llation F.A. Proj. No = 4 


County Clatsop Highway Oregon Coast 
No. of Bidders__4 Low Bidder_L. K, Comstock & Company, Inc., Albany 
Low Bid$ 21,252.00 
Engineer's Recommendations: 
Avard to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE Depry. 4 (925 


No Pee Projoct — Scappoose (S.E. Second St.) Section = 


(Contract No. 8287) 
Type of Work __Grading and Paving A. Proj. No. . re. 


County a Oe Highway__City S ee ee ae 
No. of Biddeis__3 Low Bidder__B_& B Excayating, Inc, , Scappoose 
Low sid s_16,695.20 


Engineer's Recommendation: 


Award to low bidder as soon as approval of the 
City of Scappoose is received and the sum of $2,200 
is Gepestied by the City. 


a 8 project Green Springs . Jct.-Walker oe Sec. 


(Contract No. 
Type of Work Illumination FA Proy tine HlHS190(20) 


a Highway _ Rogue _ Valley 


No. of Bidders__9___ tow Bidder__Hansen Electric Co., Inc., Coos Bay 
Low Bid $30,703.00 _ 


Engineer's Recommendations: 


Award to low bidder as soon as approval of the 
FHWA is received. 


No. 9 project. Front St.-Mill St. (Creswell) Section 
(Contract No. 8289) 
Goshen-Divide % 
Springfield-Creswel] 


Type of Work___ Grading, Paving_and Signals 


Lane 


County Highway __ 


No. of Bidders__4 __ Low Bidder__llansen Electric Co., Inc., Coos Bay 


Low Bid$ 43,975,00 _ 


Engineer's Recommendations: 


Aviard to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 


ent ne Rete AR eet PAINE 0 IEEE 


$tic WO Prower . Miller Road-Stemple Creek Section __ 


(Contract No. 8290) 
Type of Work __ Grading .F.A. Proj. No. == 


County ea | HignweySiletz 8 


No. of Bidders ] 2 Low Bidder_Roy Norquis t, Sweet_Home_ 
Low Bid s_] 30,6] 220. 


Engineer's Recommendation: 


Award to low bidder. 


is: 1 ie 13th St. S.E. at Hines St. S.E. (Salem) Section _ 
(Contract No. 8291) 
Type of Work Traffic Si nal_Installation —_r.a Proj. No, _HHS=1555(4) _ 


County OE: emake Peale Highway _Ci ty_S treet 


No. of oe as Low Bidder a ky K. Comstock & Company, Inc., Albany 


Low Bid $-21 ,982,00 


Engineer's Recommendations: 


Award to low bidder as soon aS approval of the 
FHWA and the City of Salem is received and the 
sum of $2,700 is deposited by the City. 


No. 12 _ project Rural Ave. S.E.-Vista Ave. S.E£. (Salem) Section _ 
(Contract No. 8292) 
Type of Work Traffic Signal Revision = A. Proj. No. ~HHS=176(23) 


County ee, | Highway_ Pacific East 
No. of Bidders__9 Low Bidder —L._K. Comstock & Company, Inc., Albany 
Low Bid S$ 22,416.06 


Engineer's Recommendations: 


Award to low bidder as soon as approval of the 
FUWA is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE Neg7, Y 1975 


A 


a lee Projet . Memaloose Safety Rest Area-Idaho State Line Section 
I-80N-0(4)70 & 
Type of Work Interpretive Shelters ca. Pro, vo _I-80t=7(48)295 
Wasco, Umatilla, Union 


County _Baker_and Malheur —_____ Highway__ Ca] umbia_Ri ver_& 0] d_ Oregon Trail 
No. of Bitiders 3 Low Bidder__RDM_ Constructors, Sal ae a es 
Low Bid s_172 283.00 _ 


Engineer's Recommendation: 


Reject all bids 


No.__14__ project_Tualatin Valley Hwy, at S.N. 198th Ave. Section __ 
(Contract No. 8294) 


Type of Work Grading, Paving & T. Signals FA. proj, rio, HHS-183(15) _ 
County__ Washi ngton Highway_Tualatin_Val ley 


Olson Electric Company, Inc., 
No. of Bidders__9 Low Bidder__Vancouver, Mashington 


Low Bid $47,335.00 


Engineer's Recommendations. 


Award to low bidder as soon as approval of the 
FHWA is received. 


wo 15 __ Project _Burns (Park St.) Secti on 


Type of Work__ Grading and Paving. a. Proj, No. 
County Harney. Highway City Street 


No. of Bidders__2 Low Bidder —Rogers Construction, Inc., Portland 
Low Bid $ 61,530.00 


Engineer's Recommendations: 


Reject all bids 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_ er 4/975 


Nu, 16 - Proynet Hines (Saginaw Ave._N.). Section _ ____ eee 
(Contract No. 8296) 


Type of Work__Grading and Paying a. Pro. No. 


Coun ____—sdarn iqhwa City Street 
euaty me 8 ce a eee tc. 


No. of Bidders = Low Bidder_it. Shasta, Cal i fo rnia 


Low Bid 523,160.00 
Engineer's Recommendation: 


The City of Hines recommends acceptance of this 
bid. Award to low bidder as soon as the sum of 
$1,700 is deposited by the City. 


No.'7 __ project__Siletz River Bridges 
‘ Cont t No. 8297 
Type of Work __Maintenance Painting —_—=—‘Cont "8 Proj. +2 Sass 


County__ Lincoln Highway_Siletz__ 


; Clark Painting Company 


No. of Bidders_ . a Low Bidder Concord , Californi Rs 
Low Bid 596,173.00 


Engineer's Recommendations: 
Award to low bidder. 


On September 4, 1975, I accepted the Administrator and State Highway 
Engineer's recommendations for award of the projects on which bids 
were received August 28, 1975, and authorized him to sign the contracts 
when conditions for the awards have been met. 


a om 
Dated this /> day of hiys » 1975 


/ 


Oregon Transporta Commission 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
all actions listed below by telephone on the dates shown and re- 
port this action for your official records: 


1) Option for $28,000 for right of way from 
Calvin E. Felmley on the S. E. 89th Avenue- 
S. E. 106th Avenue Section of the Foster 
Road-Woodstock Boulevard Highway in Multnomah 
County. File 48049. Approved September 4, 
1975. 


Sale of 0.17 acre excess property on Drain- 
Anlauf Section of the Umpqua Highway in 
Douglas County for a minimum consideration of 
$750. File 42056. Approved September 4, 1975. 


Oregon Transportation Commission 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this action 
for your official records. 


es this Y, day of eer 1975 


Glenn L. Jackson, Ey) m 
OREGON TRANS PORTATIQ OMMISS ION 


Attachment List: 


1) Options accepted (8) amounting to $22,945 

2) Sale of excess property authorized (File 8985, 18450) 
3) Sale of excess property authorized (File 21301) 

4) Sale of excess property authorized (File 25095) 

5) Sale of excess property authorized (Files 25308, 26976) 
6) Sale of excess property authorized (File 32680) 

7) Agreement with Union County approved 

8) Agreement with Umatilla County approved 

9) Agreement with City of Toledo approved 

10) Agreement with Wheeler County approved 


A 


Number Name Consideration 
32060 Oregon Potatoe $ 0.00 
32099 Oregon Potatoe 0.00 
48066 Forster, Frieda E. 1,145.00 
48497 Joseph, Pauline Yeon et al. 1,500.00 
48535 Comte and Kohlman Co., Inc. 20,000.00 
9-161.01 Henderson, William & Anne 150.00 
21-3.50 Eastside Church of Christ 100.00 
25-18.96 Brown, Orville A. 50.00 

8 Transactions $ 22,945.00 


1) Options to purchase real property: 


Sale of 0.33 acre excess property on Goshen-Lowell Section of the 
Willamette Highway in Lane County for a minimum consideration of 
$150 half the appraised value to Lane County for roadway purposes, 
subject to the public use clause and retaining mineral and geothermal 
rights. Files 8985, 18450. 


Sale of 0.02 acre excess property on Goble-St. Helens Section of 
Columbia River Highway in Columbia County for a minimum considera- 
tion of $440. Federal Highway Administration approval has been 
received. File 21301. 


Sale of 0.07 acre excess property on the North Albany Interchange 
Section of the Pacific Highway in Linn County for a minimum consid- 
eration of $250 subject to mineral and geothermal rights, utility 
easements. Federal Highway Administratiou approval has been 
received. File 25095. 


Sale of 9.31 acres excess property on North Albany Interchange Section 
of the Pacific Highway in Linn County for a minimum consideration of 
$8,400. Subject to utility easements. Files 25308, 26976. 

(Real Property Resolution No. 705) 


Sale of 0.05 acre excess property on the Denny Road-Pacific Highway 
Section of the Beaverton-Tigard Highway in Washington County for a 
minimum consideration of $1,000. Federal Highway Administratici 
approval has been received. File 32680. (Real Property Resolution 
No. 704) 


Letter-form agreement with Union County for construction of Five 
Points Creek Bridge on County Road No. 3 near Hilgard. This project 
is eligible for 90% Federal Aid funding under Section 230 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work is 
$140,000. County will provide the 10%($14,000) matching funds with 
no expense to State. (County-City Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


3 oS 


A 


8) Letter-form agreement with Umatilla County for a project to grade 
and pave and reduce a vertical curve on Butter Creek Road. This 
project is eligible for 90% Federal Aid funding under Section 230 
of Title II, Highway Safety Act of 1973. Total estimated cost of 
work is $40,000. County will provide the 10% ($4,000) matching 
funds with no expense to State. (County-City Unit) 


Letter-form agreement with City of Toledo for guardrail, walkways 
and pavement markings on Gaither Way-Olalla Road Section of S.E. 
10th Street. This project is eligible for 90% Federal Aid funding 
under Section 230 of Title II, Highway Safety Act of 1973. Total 
estimated cost of the work is $17,500. City will provide the 10% 
($1,750) matching funds with no expense to State. (County-City 
Unit) 


10) Letter-form agreement with Wheeler County for the State to retain 
a unit of old highway originally to be abandoned by agreement on 
June 4, 1952, on the Jones Ranch-Mitchell Section of the Ochoco 


Highway to the abutting property owners but never resolved. (County- 


City Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DER Depr Ff /995 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Dated this ‘+ day of Ve fot >. 1975 


Oregon Transportgtion Commission 


Attachment List: 

1) Options accepted (18) totaling $118,960 

2) Sale of 3,250 sq. ft. excess property authorized (File 38417) 

3) Sale of 1.29 acres of excess property authorized (File 15916) 

4) Agreement with Burlington Northern Inc. approved 

5) Two signalization agreements with Southern Pacific 
Transportation Company approved 

6) Sale of 10.06 acres of excess property autirized 
(Files 8985, 18450) 

7) Agreement with US Forest Service and Deschutes County 
approved 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


47897 Nelson, Wiley & Bertha $ 3,700.00 
47906 * Morrison, Carl L. & Viola M. 2,200.00 
47921 Hardin, James A. et al 15,000.00 
48384 Sumner, Delbert L. & Mabel 683.00 
48424 Cosgriff Outdoor Advertising, Inc. 1,900.00 
48492 Morrison, Carl L. & Viola L. 725.00 
48554 Cathcart, Thomas M. & Lee 22,000.00 
48563 Shaw, John A. & Pearl L. 50.00 
48595 Irvin, Leta T. 240.00 
48596 Swink, William R. & Mary Jane 450.00 
48598 A. G. Senders, Inc. 250.00 
48689 Heirs of W.H. & Carris McGill 1,000.00 
4-141.43 Elliot, Richard 100.00 
8-31.63 Milton Nursery Company 210.00 
25-1.66 National Advertising Company 830.00 
28-16.12 Sturtevant, Andrew J. Jr. 75.00 
37-1.57 National Advertising Company 995.00 
63-9.82 National Advertising Company 935.00 

18 Transactions $ 118,960.00 


(2) sale of 3,250 sq. ft. excess property on the Pacific Highway 
East-Cascade Hwy. Section of the Clackamas Hwy. in Clackamas 
County for a minimum consideration of $4,100. File 38417. 
(Real Property Resolution No. 706) 

Sale of 1.29 acres of excess property on the Thomas Cr.-Lyons 
Section of the Albany-Lyons Hwy. in Linn Co. for a minimum 
consideration of $1,300, subject to mineral and geothermal 
rights and a 40 ft. roadway easement. File 15916. (Real 
Property Resolution No. 707) 

Agreement with Burlington Northern Inc. to permit entry on 
the Front Street depot Site in Salemfor drilling a 

foundation test boring. Willamina-Salem Hwy. in Marion 
County. 


(5) Two signalization agreements with Southern Pacific Transpor- 
tation Company: 
a. Grade crossing of McEwan Road at Cook in Washington 
County. 
b. Grade crossing of Barnett St. in Medford in Jackson 
County. 
APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pam Spr 4, /775 
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(6) Sale of 10.06 acres of excess property on the Goshen- Lowell 


(7) 


Section of the Willamette Highway in Lane County for a 

minimum consideration of $9,100, subject to mineral and 
geothermal rights. Files 8985, 18450 (Real Property Resolution 
No. 708) 


Agreement between the Highway Division, United States Forest 
Service and Deschutes County whereby Deschutes County will pro- 
vide snow removal services on the Paulina Lake Road for use by 
snowmobile enthusiasts. State will reimburse County for costs 
from snowmobile funds. Estimated cost $1,500 per year. 


ve. . APPROV 
t. State Hwy. Engr = ee, = 


£. §. Hunter 


Date _ GfA- 22% ZS 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pareSeyp7. /% 1975 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Attachment List: 


1) Options accepted (14) totaling $9,198 


2) Two signalization agreements with Southern Pacific 
Transportation Company approved 


3) Agreement with Marion County approved 
4) Agreement with Columbia County approved 


5) Agreement with Lane County approved 


pane mith pi . i Rise 


A 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


47892 Hurst, Wilbur C. & Hilda E. $ 3,000.00 
47900 Campeau, Ray W. & Janice M. 1,700.00 
48539 Carver, Burton G. & Eleanor M. 640 .00 
48653 Straube, J. W. & Kathryn 0. 800.00 
48660 Dishion, Margaret A. 25 .00 
48662 Castle, Max S. & Betty L. 25.00 
48688 Wittke, Beryl et al 1,008 .00 
4-185.76 Cruff, Merle 25.00 
4-7 .06 Hage, Edward C. 100.00 
9-15.10 National Advertising Company 415.00 
9-43.09 & 
9-43.11 Douma, Elmira 1,310.00 
9-43.11 City of Manzanita 50.00 
9-47.55 Rinehart Clinic 50.00 
21-3.50 Green Meadows Investment Corp. 50.00 
14 Transactions 9,198.00 


(2) Two signalization agreements with Southern Pacific Transportation 
Company: 

a. Grade crossing of 4th St. in Grants Pass in Josephine Co. 

b. Grade crossing of N.E. 4th St. in Canby in Clackamas Co. 


Letter-form agreement with Marion County for installation of 
railroad crossing protection at the SPTRR Grade Crossing C-740.60 
of Grim Road in north Marion County. This project is eligible 

for 90% Federal Aid Funding under Section 230 of Title II, Highway 
Safety Act of 1973. Total estimated cost of the work is $35,000. 
County will provide the 10% ($3,500) matching funds with no expense 
to State. (County-City Unit) 


Letter-form agreement with Columbia County for a stump removal 
project on County Roads. This project is eligible for 90% Federal 
Aid Funding under Section 230, Title II, Highway Safety Act of 
1973. Total estimated cost of the work is $85,000. County will 
provide the 10% ($8,500) matching funds with no expense to State. 
(County-City Unit) 


Agreement with Lane County covering construction of a left-turn 
refuge at the intersection of Beltline Road and Game Farm Road 
within the Beltline Road-I-5 Interchange. The County to prepare 
plans and construct the refuge at no expense to State. The State 
is to be held harmless during the period of construction. 
(Supplemental agreement) (County-City Unit) 


APPROVED BY CHAIRMAN APPR O veD 
N L. JACKSON 


. 


Oregon Transportation Commission 


Report (Confirmation) of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my officialcapacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 


mission, I approved the following item and report this action 
for your official records: 


On September 16, 1976, I gave approval for a 
contract with the Corps of Engineers to restore 
the lighthouse at the mouth of the Coquille 
River (Bullards Beach State Park) in Coos County. 
Corps will do design work, engineering and award 
contract for restoration project. Total cost 
estimated at $30,000 and Corps will fund 50%. 


ul ce incerta ane 


es 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 


NO REPORT 
NOT APPLICABLE - NO VICE CHAIRMAN AT THIS TIME 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


PS 
é 


1) Work on Ritner Creek Bridge Section of Kings Valley Highway 
in Polk County. Bids received July 31, 1975. Contract No. 
8274 awarded August 26, 1975, to F. G. Scott Construction 
Co., Salem, at $412,395.45. 


Work on Nelson Point Interchange-Spout Creek Section of the 
Old Oregon Trail in Baker County. Bids received August 28, 
1975. Contract No. 8281 awarded September 5, 1975, to 
Apex Fence Co., Inc., Anderson, CA, at $109,628. 


Traffic signal revision on "A" Avenue at 8th Street (Lake 
Oswego) Section in Clackamas County. Bids received 
August 28, 1975. Contract No. 8283 awarded September 8, 
1975, to Hansen Electric Co., Inc., Coos Bay, at $7,486. 


Work on Oswego Creek (Lake Oswego) Bridge Section of FAUS 
0205 in Clackamas County. Bids received August 28, 1975. 
Contract No. 8284 awarded September 15, 1975, to Gibbons and 
Reed Co., Portland, at $277,832. 


Work on Hubbard Interchange (Southbound Overcrossing Struc- 
ture) Section of the Pacitic Highway in Clackamas County. 
Bids received August 28, 1975. Contract No. 8285 awarded 
September 5, 1975, to Columbia West Materials & Constructors, 
Inc., Longview, WA, at $17,710. 


Work on Scappoose (S.E. Second Street) Section in Columbia 
County. Bids received August 28, 1975. Contract No. 8287 
awarded September 8, 1975, to B & B Excavating, Inc., 
Scappoose, at $16,695.20. 


Illumination on the Green Springs Highway Junction-Walker 
Avenue (Ashland) Section of the Rogue Valley Highway in 
Jackson County. Bids received August 28, 1975. Contract 
No. 8288 awarded September 5, 1975, to Hansen Electric Co., 
Inc., Coos Bay, at $30,703. 


Traffic signal revision on the Rural Avenue S.E.-Vista Avenue 
S.E. (Salem) Section of the Pacific Highway East in Marion 
County. Bids received August 28, 1975. Contract No. 8292 
awarded September 5, 1975, to L. K. Comstock & Co., Inc., 
Albany, at $32,416. 


= aauciCtne Lica wr rae! R ov - icin it ths a a, ee ee ee NT ean ne 


Work on S.W. 198th Avenue Section of the Tualatin Valley 
Highway in Washington County. Bids received August 28, 
1975. Contract No. 8294 awarded September 5, 1975, to 
Olson Electric Co., Inc., Vancouver, WA, at $47,335. 


Work on Saginaw Avenue North in Hines in Harney County. 

Bids received August 28, 1975. Contract No. 8296 awarded 
September 16, 1975, to Robert H. O'Hair and O'Hair Construc- 
tion Co., Mount Shasta, CA, at $23,160. 


9-22-75 F. B. Klaboe, Administrator & Hwy. Eng. 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


Hensel Phelps Con- 
struction Co. 
No. 7849 


Seubert Excavators, 
Inc. 
No. 8219 


Columbia West Materials 
and Constructors, Inc. 
No. 8090 


Road & Driveway Co. 
No. 8134 


Lord Bros. Contractors, 
Inc. 
No. 7832 


William D. McBee and 
Hi Lo Roads, Inc. 
No. 8024 


Donald W. Thompson, 
Inc. 
No. 7979 


Robert H. O'Hair and 
O'Hair Construction 
Company, J.V. 

No. 8041 


Aichele Landscaping, 
Inc. 
No. 8066 


Palmberg Paving Co., 
Inc. 
No. 8144 


Section and Highway 


Clarno Section, Shaniko- 
Fossil Highway, Wasco and 
Wheeler Counties 


Enterprise Rock Production, 
Enterprise-Lewiston Highway, 
Wallowa County 


M.P. 2.8 and M.P. 7.0 Slide, 
FAS 609, Columbia County 


Corvallis-Newport Highway at 
N.E. Harney Road, Corvallis- 
Newport Highway, Lincoln 
County 


S.E. 92nd Ave. O'Xing and 
Phillips Creek (82nd Ave.) 
E. Portland Freeway and Cas- 
cade Highway, Multnomah and 
Clackamas Counties 


Silver Point Slide, Oregon 
Coast Highway, Clatsop County 


Coos Bay Office Building 
Coos County 


Fort Klamath-Lobert Jct., 
Crater Lake Highway, Klamath 
County 


La Grande Office Building 
Union County 


Oregon Coast Highway at S.E. 
Marlin Ave. (Warrenton) 
Oregon Coast Highway, Clatsop 
County 


Acceptance 
Date 


August 27, 1975 


August 29, 1975 


September 4, 


September 5, 


September 5, 


September 


September 


September 


September 8, 1975 


September 15, 1975 


Elliott & Elliott Con- 
struction Co., Inc. 
No. 8107 


Durbin Construction Co. 
No. 8076 


Rowell & Wickersham 
No. 8152 


Aichele Landscaping, 
Inc. 
No. 8008 


C. G. Gredvig 
No. 8162 


North Santiam Paving Co. 


No. 8256 


R. J. Taggart Construc- 
tion Co. 
No. 8191 


North Santiam Paving Co. 


No. 8257 


September 22, 1975 


Cascadia State Park, Linn 
County 


Goat Ranch (M.P. 14.5-14.9) 
Powers Highway, Coos County 


Chehalem Creek-Dundee, 
Pacific West Highway, 
Yamhill County 


Klamath Falls Section, 
Klamath Falls-Malin Highway 
Klamath County 


Necanicum Highway Junction 
Oregon Coast Highway 
Tillamook County 


Lyons (14th & 15th Streets) 
Linn County 


Cecil Rock Production, 
Heppner Highway, Gilliam and 
Morrow Counties 


Detroit ("D" & Patton Sts.) 
Marion County 


September 15, 


September 15, 


September 17, 


September 19, 


September 22, 


September 


September 


September 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


September 18, 1975 


Oregon State Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 

my official capacity to dispose of personal property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I report this action for your official records. 


Disposal of Personal Property: 

Miscellaneous Sales $ 400.00 
Land Sales 82,965.00 
Timber Sales 2 2,088.20 
Rent Revenues, August, 1975 64,678.21 


$150,131.41 


Signatur 


Right of Way Engineer 


- 
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TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accor- 
dance therewith for the Commission, I report the following for your 
official records: 


On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved 
making the following: 


BROADBENT SECTION, POWERS HIGHWAY - COOS COUNTY 
eee SSeS 


R-43344 - Arlin Delos Hermann et al. Parcel 1: 6.2 acres for 
Right of Way purposes; Parcel 2: 0.24 acre for Permanent Easement; 
Parcel 3: 0.14 acre for Construction Permits for Road Approaches; 
Parcel 4: 0.06 acre for Construction Permits for Road Approaches; 
Parcel 5: 0.04 acre for Construction Permits for Road Approaches. 
Offer $20,800.00. 


CRANE SECTION, STEENS HIGHWAY - HARNEY COUNTY 


R-48407 - Dru West et al. 1.28 acres for Permanent EaSement. 
Offer $50.00. 


GARDEN VALLEY ROAD-FAIRGROUNDS SECTION, PACIFIC HIGHWAY - DOUGLAS COUNTY 


R-48514 - John Wm. Robertson et al. 0.93 acre for Right of Way 
purposes, Offer $2,100.00. 


GRANDE RONDE RIVER BRIDGE (ISLAND CITY) SECTION, WALLOWA LAKE HIGHWAY - 
UNION COUNTY 


R-48423 - Helen I. Becker. 0.28 acre for Right of Way purposes. 
Offer $2,325.00. 


MALHEUR RIVER (ONTARIO) BRIDGE SECTION, OLDS FERRY-ONTARIO HIGHWAY - 
MALHEUR COUNTY 


R-48476 - Archie Plummer et al. 0.06 acre for Right of Way purposes. 
Offer $440.00. 

R-48477 - Archie Plummer et ux. 0.01 acre for Right of Way purposes. 
Offer $50.00. 


VAIL CREEK-SWEET HOME SECTION, SANTIAM HIGHWAY - LINN COUNTY 


R-47996 - Bert H. Hoffman et al. Parcel 1: 0.73 acre for Right of 
Way purposes; Parcel 2: 0.85 acre for Right of Way to Relocate County 
Road; Parcel 3: 0.03 acre for Permanent Easement to Relocate Drainage 
Ditch. Offer $13,100.00. 


Dated this 29th day of August 1975 


J. B. BOYD, Right_of Way Engineer 
"Che Ke 


(AON R. OAKES, Assistant Right of 
Way Engineer 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


REPORT OF CONDEMIATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant _____oOffer ——sAnpraisal Settlement 


Dorothy McLean $42,750 
L-7187 
R-48135 


Section: Vail Creek - Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Jack L. Sollis Date: 8/29/75 


* Settled by Right of Way Department. 


REPORT OF CONDEMIATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest ext 
Defendant trial at trial demand Verdict 


Gver $113,500 
Barbara Settum $35,000 $35,000 $100,000 Attorney 


Fees 


L-7096 : Not yet 
R-48169 known 
Section: Silver Point Slide 

Highway: Oregon Coast 

County: Clatsop. 

Approved by: Jack L. Sollis 


post 


REPORT OF TRIAL OF 97LR CASES = State Defendant 


Demands Verdict 
of or 
Plaintiff _.____Cause of Action Plaintiff Judqment 


The Berman Corporation Inverse Condemnation Dismissed 


L-7204 
County: Douglas 


Paul Jackson Suit for Injunction Mt. Nebo Settled 
Construction 

L-7100 Project Injunction 

Court: U. S. District Court 

Court Costs: $1,325.64 


REPORT OF TRIAL OF OTHE: CASES - State Plaintif 


Ve fendant Cause of Action Plaintiff Judgment 


Robert Bailey Clean up of Debris $871.25 Dismissed 
on Right of Way 
L-7139 


County: Multnomah 


Michael Keeling Property Damage $235.82 $235.82 


L-7135 
County: Marion Attorney Fees $75.00 Court Costs $16.00 


Craig E. Cheney Property Damage $154.37 Dismissed 


L-7134 
County: Multnomah 


REPORT OF CASES FILED BY AND AGAINST DEPARTMENT OF TRANSPORTATION 
ae i DE PARIMENL OF TRANSPORTATION 


L-7237 State v. Donald L. Turnidge, et al: This is a suit to 
quiet title to some property purchased by the Highway Division 
as a part of the Willamette Greenway program. The defendants 

in the case claim title to a portion of the property purchased 
from Crown Zellerbach Corporation and the purpose of the lawsuit 
is to eliminate the claim of the defendants. The matter is 
taking place in Polk County. 


The case will be handled by the Attorney General's Office. 


L-7238 John H. Wilson, et al. vs. Neil Goldschmidt, Robert W. 
Straub and Fred Klaboe: This is an action in the Circuit Court 
of the State of Oregon for, Multnomah County to restrain the 
named defendants from taking any further action to withdraw 

the federal funds available for the construction of the Mt. Hood 
Freeway and divert them to other uses. The lawsuit stems from 
an initiative measure scheduled for election in May, 1976, in the 
City of Portland. The measure is for the purpose of determining 
whether the voters in Portland approve of the action by the City 
Council on July 25, 1974, rescinding previous approval by the 
city of the construction of the Mt. Hood Freeway in favor of 
mass transit. 


The matter has been referred to the Attorney General's office 
for the defense of the State. 


L-7239 Driftwood Shores Inc. vs. F. B. Klaboe, State Highway Engineer: 


This is a lawsuit to restrain the Highway Division from removing <n 
outdoor advertising sign that was purchased under the beautification 
program. The sign is a back to back sign and one side of the sign 
was purchased under the beautification program and the other sign 
is on waivers. The sign was purchased from Casey and Stone Outdoor 
Advertising Company and the landowners site interest was also pur- 
chased. The plaintiff had leased space on the board for outdoor 
advertising and is seeking to restrain the Highway Division from 
removing the sign because he does not have any other directional 
signs available to direct tourists to his establishment. He has 
requested the court to restrain the Highway Division from remov- 
ing the outdoor advertising sign until such time as they have pro- 
vided other directional signs to his business. The sign is located 
at the intersection of U. S. Highway 101 and Heceta Beach Road in 
Lane County. 


The case has been referred to the Attorney General's office for 
the defense of the State. 


L-7240 Lucille Miller vs. State of Oreaon: This is a suit for 
specific performance to enforce the alleged conditions in a 
deed given to the Highway Department in 1947. The provisions 
of the deed are vague and uncertain and the interpretation is 
not clear. The problem relates to a service road that was to 
be constructed by the State adjacent to the grantor's property. 
The suit is taking place in Lane County. 


The matter has been referred to the attention of the Attorney 
General's Office for handling. 


L-7241 Ann Raygurt vs. State: This is a lawsuit for personal 
Injury arising out of an accident that occurred on September - 
1973, where the plaintiff fell while walking down toward the 
beach in Cape Blanco State Park. The lawsuit is in the amount 
of $51,895.50. 


The matter has been referred to the State's insurance carrier 
for the defense of the State. 


L-7242 John H. Stevenson vs. HAC Truckin Co., Ltd.: This case 
arose out of an accident that occurred on January 8, 1975, and 
involved a collision between a truck and semi-trailer and two 
cars, one of which was being towed by the other. The plaintiff 
Was a passenger in the car being driven by his fiancee. The two 
cars stopped on the edge of the bridge due to icy conditions and 
were struck by the truck and semi-trailer. The lawsuit alleaes 
that the Highway Division was negligent in failing to inspect and 
make sure that the highway was not icy or warn the drivers of 

the icy conditions. (I-5 in Lane County) 


The matter has been referred to the State's insurance carrier for 
the defense of the state. 
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MASS TRANSIT DIVISION 


HIGHWAY BUILDING © SALEM, OREGON © 97310 ©® Phone 378-8201 


BERT W. STRAUB 
’ GOVERNOR MEMORANDUM 


DENNIS H. MOORE September 17, 1975 


Division 
TO: “i Transpor \ ae Commission 
FROM: Mire if Lh, (i 


Mass Transit Division 


Administrator 


SUBJECT: Report of Actions Taken under Delegated Authority 


On behalf of the Commission and under its authority 
delegated to me to-approve and sign contracts, I have approved 
and/or signed the following since my last report to you on 
March 26, 1975: 


An agreement to transfer the transit planning 

function from the Jackson County Public Trans- 
portation Service District to the Rogue Valley 
Transportation District. 


A contract agreement with the Rogue Valley Trans- 
portation District to provide $2,000 in matching 
funds for a Transit Development Study under the 
Division's Special Transportation Program. 


An $18,000 contract with the Rogue Valley Trans- 
portation District for planning, research, 
coordination and cevelopment as prescribed 
under Special Payments of the Division's 

1975-77 budget. 


An amendatory agreement with the Urban Mass 
Transportation Adninistration for the Division 

to receive $41,000 of federal funds to continue 
a Technical Resource Program for transit planning 
assistance to smaller communities. 


A DIVISION OF THE DEPALTPENT OF TRANSPORTATION 


PERSEUS RETEST hia 


Oregon Transportation Commission 
Page Two 


- A $3,600, three-month Supplemental Professional 
Services Agreement with Lawrence Grupp, which 
was approved by the Chairman of the Transportation 
Commission and signed by the Administrator, for the 
purpose of consulting services for Willamette 
Valley transportation planning. 


- A-contract (acting as the recipient) with the 
Urban Mass Transportation Administration to 
receive and disburse $279,000 of federal operating 
assistance funds to the Lane Transit District 
(the grantee). 


A Memorandum of Agreement with the Oregon District 
4 Council of Governments specifying the Division's 
participation in an Albany-Corvallis transit study. 


bec: Vie. Cocks W. Head, Supervisor 
Commission and Staff Services 


October 21, 1975 
Salem, Oregon 


The Oregon Transportation Commission held a special 
meeting at 9:30 a.m. in Room 135 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 


newspapers of general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Tom Walsh, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

George M. Baldwin, Director of Transportation 

Robert A. Burco, Deputy Director 

F. B. Klaboe, Administrator and State Highway Engineer 

Fred Miller, Special Assistant for Policy Research 
and Special Studies : 

Don Streun, Assistant Director for Administration 

Robert Royer, Assistant Director for Planning 

John Earley, Public Information Officer 

Warren Gaskill, Deputy State Parks Superintendent 

C. W. Head, Manager, Commission Services 


Mr. Baldwin stated the meeting today is to discuss policy 
development including the framework for policy development. He 
asked Fred Miller to give some background on what has happened in 
the past. Mr. Miller distributed the following materials to the 


Commission for their review: 


Attachment 1 - Letter to the Commission dated July 23, 
1975, with enclosures. 

Attachment 2 - Oregon Narrative Report for the 1974 
National Transportation Study, Volume 1, State 
Report. 

Attachment 3 - Administrative Order No. 8, Establish- 
ment of Transportation Policy Advisory Committee. 

Attachment 4 - Standard Operating Procedure for 
Processing Policy Recommendations. 

Attachment 5a - Suggested Format for Policy Paper. 

Attachment 5b - Suggested Policy Paper for Governor 
Straub's Consideration. 

Attachment 6 - Report on Transportation Policy Advisory 
Committee Progress. 

Attachment 7 - Transportation Policy Inventory. 

Attachment 8a - Responses to AASHTO Policies for 
Continuing Transportation Program. 

Attachment 8b - Letter to Michigan Department of 
State Highways and Transportation dated July 10, 
1975, from Robert Royer. 

Attachment 8c - Letter to Governor Straub dated June 11, 
1975, from George McGovern, United States Senate, 
and Governor Straub's reply of July 7, 1975,to 
George McGovern. 

Attachment 9 - Policy Questions or Issues. 

(The above material is on file in the Commission's files, Salem. ) 
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private sector. There was considerable discussion concerning this 
report. (Copy of report in Commission's files, Salem.) 


Mr. Streun showed two charts to the Commission and pre- 
sented a brief overview covering internal written communications. 
(The Commission's system and the Department's system. ) 


Mr. Miller showed the following charts: 


(1) Gross weight mile tax and collections transferring to 
Highway Division; 


(2) Employment by place of work on gross weight mile tax; 
(3) Gross highway user fee revenues and purchasing power. 


Mr. Streun presented to the Commission copies of the ODOT 
Highway Division budget regarding projected cash balance at June 30, 
1977. (Copy of detailed report in the Commission's files, Salem.) 


Mr. Klaboe pointed out several areas where the Highway 
Division's budget could be cut if it has to as follows: Mainten- 
ance - 5.5 millicn, Parks - 1 million, and Construction - 5.2 
million. He mentioned another way to reduce the budget would be 
by reducing the pavement striping from a four inch to a three inch 
stripe. This would save approximately $600,000. Sanding operations 
could be reduced during the winter resulting in a saving of approx- 
imately $440,000. The sign replacement program could be reduced. 
The overtime for maintenance personnel could be reduced during the 
winter season which could result in a saving of approximately 
$100,000 during the biennium. He indicated that the Division could 
cut down on the garbage pickup and the purchasing of materials, 
lumber, timber, rock, etc. There was discussion concerning snow 
plowing in the ski areas, contract payments, and money going to 
the State Police. 


Warren Gaskill reported that the Parks' budget could be 
cut in the acquisition of construction programs (Willamette River 
Corridor). Another program is the Youth Corps which is a legislative 
directive. This was funded to the Highway Division for approxi- 
mately $750,000 and half of that money remains for next year. There 
was some discussion concerning park fees. 


Mr. Baldwin asked the Commission if they wanted a full- 
scale reexamination of the budget or a presentation by Mr. Klaboe 
and Mr. Gaskill at the next meeting. Commissioner Coleman said he 
would like to see the staff evaluate the possibility of getting a 
little more money for the Parks' budget. 


Chairman Jackson commented that the Commission must assume 
the responsibility of evaluating and making a decision on anything 
that affects the quality of service that the taxpayer receives. 
Commissioner Hollern stated that with approximately 12 million 


October 21, 1975 


Mr. Miller said the objective at this moment is to iden- 
tify Department Policy Development to this point. The attachments 
give a comprehensive background on what the Department would like 
to accomplish and what the Commission's involvement might be. He 
reported briefly on the nine attachments which was followed by 
general discussion. 


Mr. Baldwin mentioned that he and Mr. Klaboe will be 
attending a meeting next week in Chicago, Illinois, of Department 
of Transportation's Directors. One of the major topics is the 
administration of the Highway Bill. 


Mr. Burco said the Transportation Policy Advisory Committee 
has had several meetings during the last month and has been operating 
under the responsibilities that are outlined in Administrative Order, 
Attachment 3. The Committee is composed of the following members: 
Deputy Director; Assistant Director for Planning; Special Assistant 
for Transportation Policy Research; Administrator, Highway Division; 
Administrator, Aeronautics Division; Administrator, Mass Transit 
Division; Administrator, Motor Vehicles Division; Special 
Assistant for Public Affairs; Assistant Director for Administration; 
Legal Counsel and Parks Branch. 


Mr. Miller handed to the Commission a report entitled, 
Issues for Consideration by the Transportation Commission. He men- 
tioned the report covers five major points as follows: 


(1) What should be the role of the Transportation Commis- 
sion in Department relations with federal and local 
governments, with other state agencies, and with the 
public? 


(2) What should be the role of the Transportation Commis- 
sion in determining ODOT policy and future directions 
for the Department? To what extent should the Com- 
mission be involved in Departmental activities? 


(3) What is ODOT's role as a state agency? 


(4) How and at what level should future transportation 
improvements be financed? 


(5) What are the future internal directions for the 
Department? 


The report also covered what should be the role of the 
Transportation Commission in Department relations with federal and 
local governments, with other state agencies and with the public. 
Mr. Miller mentioned the Department maintains contact with the 
Legislature, Executive Department's program, other State agencies, 
commissions and boards, local governments, the public and the 
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The Chairman adjourned the meeting at 1:35 p.m. 


Commissioner 


os 


Commissioner 


ssioner 


Commission Services 
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dollars less the Commission should be involved. He indicated the 
staff should present some alternatives with a recommendation. 


Chairman Jackson recessed the meeting for lunch at 12:10 p.m. 


a 


The meeting reconvened at 12:45 p.m. The same people were 
present; also, Dennis Moore, Chester Ott, Paul Burket and Leonard 
Bergstein. . 


Mr. Royer said what his staff has tried to do is respond 
to the policy that was directed by House Bill 3166 and also the 
Action Plan which states there should be more citizen and local 
government involvement early in the process of planning. He briefed 
the Commission on where the Department stands in the statewide plan 
now. He indicated they contemplate holding a series of five meetings 
throughout the State between July 1975 and July 1976. The first 
series of meetings was held last July. It was explained to the 
people the purpose of the meeting, the new organization, the new 
Commission, the fact that one Commission now serves over all differ- 
ent modal administrations in the Department. Mr. Royer handed to 
the Commissioners a report consisting of basic communications, 
letters that were used in this program since the beginning, a 
description of the modally-oriented programs like the commuter 
project and the inter-city bus project, and a letter to the Gover- 
nor's office explaining what the Department is doing in advance, etc. 
(Report on file in DOT Planning Section.) 


Commissioner Hollern suggested that staff report to the 
Commission at its next regular meeting with a suggested schedule in 
terms of timing, time commitments and order of priorities. 


Commissioner Mitchell mentioned it appears the number one 
item would be the fiscal problem. 


Chairman Jackson mentioned there are two areas on which 
a policy determination should be made. The first is a cutback in 
the budget that is going to: affect the public in a major way and 
the second is the degree of participation in the three existing 
transit districts and the Commission's policies relative to either 
leadership, cooperation or otherwise in the implementation of a 
mass transit program affecting the balance of the State. 


Commissioner Walsh said possibly the place to start would 
be the role of the Commission. How does the role of the Commission 
change it, partially because of the change of the old Highway Com- 
mission to the multi-modal, changes in personalities, and changes 
in the terms of demands from the Department to the Commission. 


Chairman Jackson asked that the staff give the Commission 
a schedule of the time necessary to carry out Commissioner Hollern's 
recommendations and also a specific report on his (Chairman 
Jason's) two items for the Commission's regular meeting in 
No.ember. 
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October 28, 1975 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Tom Walsh, Member 

Michael P. Hollern, Member 

B. Gordon Coleman, Member 

George M. Baldwin, Director of Transportation 
Robert A. Burco, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
E. S. Hunter, Deputy State Highway Engineer 

J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Mass Transit 

Harvey Ward, Deputy Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were others present from the Department of Transpor- 
tation and representatives from the news media. 


The Commission approved the minutes of the regular meeting 
of September 24, 1975. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the prop- 
erties if negotiations are not successful and thereupon adopted 
"Condemnation Resolution No. 2639," which resolution by this refer- 
ence is made a part hereof and filed in the Commission's files. 


Mr. Barrie asked if there were any questions in connec- 
tion with the informational reports previously submitted to the 
Commission on cases tried, cases settled, and institution of legal 
proceedings filed against the Department of Transportation since 
the last Commission meeting. There were no questions. (See 
Exhibit G on file in the Commission's files, Salem.) 


Mr. Barrie reported on the case Helen R. Scott vs. State 


Highway Division, No. L-6935. The case involved the challenge of 
the Oregon Scenic Waterways Act and the regulations of the 
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KIND OF 


FILE NO. NAME DAMAGE AMOUNT 

CAO 74-456 James Burns Vehicle $ 92.50 

CAO 75-92 Morgan Drive Away Metal Sign $ 787.54 

CAO 75-131 Iva Marie Delay & Gregory Dean Bridge $ 889.89 
Delay 

CAO 75-141 Chularat Ratanavichai Bridge $ 281.93 


Consideration was given to adopting as a permanent rule a 
procedural rule in accordance with Oregon Laws to provide a reason- 
able opportunity for persons to be notified of the Oregon Transpor- 
tation Commission's proposed actions. Mr. Barrie stated that this 
rule is necessary due to an amendment to the Administrative Proce- 
dures Act. A notice was published in the Secretary of State's 
Administrative Rule Bulletin on October 1, 1975, and there was no 
request received for a public hearing. Upon his favorable recom- 
mendation, the Commission adopted the following proposed rule as a 
permanent rule: 


Rule in accordance with Oregon Laws 1975 ch 759 8 6 to 
provide a reasonable opportunity for interested persons 
to be notified of the Oregon Transportation Commission's 
proposed actions: 


Prior to the adoption, amendments or repeal of 
any rule, the Oregon Transportation Commission 
shall give notice of the proposed adoption, 
amendment or repeal: 


1) In the Secretary of State's Bulletin re- 
ferred to in ORS 183.360 at least fifteen 
(15) days prior to the effective date. 


2) By mailing a copy of the notice to persons 
on the Oregon Transportation Commission's 
mailing list established pursuant to 
ORS 183.335(6). 


3) By mailing a copy of the notice to the 
following organizations or publications: 


a) United Press International and 
Associated Press. 

b) Oregon Labor Press. 

c) Associated Oregon Industries. 

d) Associated General Contractors. 


(Copy of rule was forwarded to the Attorney General for approval 
prior to filing with the Secretary of State.) 


Mr. Barrie reported that the State has been paid 
$2,684,512.87 as a result of an anti-trust settlement of asphalt 
cases. He indicated there is a question as to how much the Federal 
Highway Administration will participate in this because of their 
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Department. The plaintiff wanted to build two houses along the 
Rogue River in Josephine County and paint them white. Under the 
State's regulations and statutes, the application was reviewed and 
denied. Plaintiff then brought an inverse condemnation proceeding 
claiming that because the State refused her the right to construct 
and paint her houses in the manner she desired, the State had in 
effect taken her land and she wanted compensation. The State pre- 
vailed in the trial court. Plaintiff appealed to the Oregon Court 
of Appeals and the Court of Appeals sustained the constitutionality 
of the Scenic Waterways Act and the validity of the regulations of 
the Division to implement the law. 


Mr. Barrie presented a quarterly report of property damage 
claims for the period of July 1, 1975, through September 30, 1975. 
During this period $64 ,409.99 was collected. 


Attention was given to the abandonment of 15 damage claims 
totaling $9,891.52. Mr. Barrie mentioned that these claims do not 
warrant further collection. He said this item was deferred at the 
September 24, 1975, meeting pending an Attorney General's opinion. 
The Attorney General issued his opinion and it sustains the Depart- 
ment's right to abandon these claims without going to the Secretary 
of State's Audit Division on the basis that damage claims are not 
debts owed. Only debts actually owed pursuant to a judgemnt or 
liquidated claims such as rent past due need be taken to the Secre- 
tary of State's Audit Division. Following his favorable recommenda- 
tion, the Commission approved the abandonment of the following 
claims. (For further details see report on file in the Commission's 
files, Salem.) 


KIND OF 
FILE NO. NAME DAMAGE AMOUNT 
CAO 74-186 Bert L. Rogers Guardrail $ 159.95 
CAO 74-235 Janet M. Grove Bridge $2,134.87 
CAO 74-252 Mr. & Mrs. Don R. Martin and Guardrail $ 178.65 
Ms. Mary Louise Stewart 
CAO 74-318 Ms. Dawn Ostradovec Guardrail S. 222.92 


CAO 74-390 William E. King & Western Leasing Median Rail $ 702.99 


CAO 74-403 4C's Meat Distributors, Ronald Guardrail $ 226.41 
D. Pearson 


CAO 74-405 Owners Operators Association & Guardrail $2,411.33 
Byrne Trucking 

CAO 74-409 Reed's Fuel & Trucking Oil Spill $1,469.84 

CAO 74-422 Christine M. Myrick & Teddy L. Guardrail $ 67.69 
Tewalt 

CAO 74-426 Donna J. Larson & Victor W. Guardrail $ 107.80 
Jarrett 

CAO 74-444 Robert W. Perry Guardrail S$. 257521 


(continued on page 1255) 
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regulations are pretty clear that the responsibility of the Commis- 
sion is to eliminate any possibility of any change in the environ- 
ment of this river. He stated the Commission has tried to be 
realistic in its application of the goal that's set up in the Scenic 
River Law and the Commission must depend largely on the investiga- 
tions made by its staff in whether or not a request is approved or 
denied. The Commission deferred action on Mr. Echols’ request and 
asked the staff to confer with him in an attempt to work out an 
agreeable solution to the problem. Commissioner Coleman asked for 
some photographs of the area in question for the Commission to 
review at the November meeting. 


Attention was given to an agreement with Dr. Stephen Dow 
Beckham to make an inventory of historic property in Oregon in order 
to participate in the National Register Preservation Program. 

Mr. Talbot mentioned that his staff is not able to undertake the 
project in the time frame required by the Federal Government. The 
project has been discussed with several possible contractors and a 
highly qualified person has been found to perform this work. The 
total cost is $26,661 of which $13,330 is reimbursable. The Commis- 
sion approved the agreement as recommended by Mr. Talbot. 


Mr. Talbot reported on the Willamette Greenway and the 
Land Conservation Development Commission's activities concerning 

the adoption of the Greenway Plan. He said after their staff anal- 
ysis and many public hearings, it appears as if LCDC is going to 
find that the plan is generally inadequate. They are proposing to 
adopt a preliminary boundary which in effect would allow limited 
approval of local government grant and aid projects. They are 
proceeding toward adoption of a goal under their law which would 
then provide a measure of protection through local zoning to protect 
the river. They are also requesting that an entirely new plan be 
put together outlining ultimate uses for individual pieces of land 
along the river. The proposals that they have now in essence 

place the responsibility for the Greenway under local control as it 
was at one time. He said a Parks Staff person has been assigned 

to work half time with LCDC so that they understand the Department 
of Transportation's problems as they adopt rules and regulations. 
The LCDC have set up public workshops for November 1, 1975, in 
Salem, and the other one in Eugene on November 15, 1975. 


Mr. Klaboe introduced Mr. Dick Carroll, District Engineer 
(Vancouver District) Washington Department of Highways. 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission's files, Salem.) 


(continued on page 1258) 
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financing some of these programs in which federal funds were 
expended under the asphalt contracts. Contact will be made with 
the Federal Highway Administration to determine what percentage 
they will receive and how much the State will retain. 


EEA 


Mr. Talbot presented for the Commission's consideration 
Notifications of Intent by property owners to hake various types 
of improvements along the Rogue River Scenic Waterway. He pointed 
out that these requests have been carefully investigated as to 
their compliance with the Scenic Waterways Act. The Commission 
acted on the following requests for reasons as stated in Mr. Talbot's 
letters to the Commission insofar as their authority under the 
Scenic Waterways Act is concerned. 


(1) Approved a request from Kenneth Klar to construct 
a house within the Rogue River Scenic Waterway on 
the left bank of the river directly across from 
Finley Bend in River Mile 88, Township 36 South, 
Range 7 West, Section 11, Lot 2108 in Josephine 
County. 


(2) Denied a request from John J. Ingalls to place a 
three bedroom mobile home on Lot 2, Township 35 
South, Range 7 West, Section 11 of the Rogue Rim 
Subdivision in Josephine County. 


(3) Denied a request from Dennis Wheaton to construct 
an access road to building sites located on his 
property on the right river bank of the Rogue 
River just upstream from the Coon Rock Bridge 
near Illahee, Township 34 South, Range 11 West, 
Section 31, Lot 500 in Curry County. 


(4) Consideration was given to a request from George 
Echols to construct a two-story house located on 
the left bank of the Rogue River downstream from 
Finley Bend on River Mile 88, Township 36 South, 
Range 7 West, Section 11, Lot 2112 in Josephine 
County. Mr. Talbot said this is a request for a 
variance in the density standard. The house if 
constructed as proposed would be very visible from 
the river as there is no existing natural vegeta- 
tion and the staff recommends denial. Mr. Talbot 
informed the Commission that Mr. Echols was present 
end would like to speak on his behalf before the 
Commission takes action on this matter. 


Mr. Echols said his main purpose of being at the meeting was to see 
if something could be worked out so he could build his home. He 
indicated that if the house is built part of it would be visible 
from the river. He indicated he would be willing to plant some 
natural screen planting and trees on his property line, and would 
also be willing to dig down several feet so the roof line would be 
lower. hairman Jackson mentioned the intent of the law and the 
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Attention was given to a request from the Public Utility 
Commissioner to construct additional Ports of Entry at Ontario and 
at Klamath Falls. Mr. Klaboe mentioned that he had given a report 
to the Commission at the September 24, 1975, Commission meeting. 

He stated that initial construction at current costs could reach 

$s million to construct a Port of Entry facility. Annual operating 
costs would amount to $200,000 to $300,000. The Public Utility 
Commissioner has assembled statistical data which, based upon the 
first nine months of operation at Ashland, indicates over $600,000 
will be generated in the first year from additional fees and taxes 
collected due to the operation of that facility on a 24-hour, 7 
day-week basis. There are additional benefits such as vehicle 
safety inspections, closer enforcement of size and weight laws, 

and a greatly increased service to the trucking industry. 

Mr. Klaboe said that, although the additional Ports are desirable, 
the Department must face the fact that higher priorities appear 
necessary for every available maintenance dollar due to the success 
of the fuel tax referendum initiative. Mr. Klaboe recommended that 
the construction of additional Ports of Entry be withheld at this 
time due to the financial situation. The Commission accepted his 
recommendation. 


Consideration was given to approving an Off-System Roads 
Project in Washington County to replace the bridge over McKay 
Creek on Hornecker Road. Mr. Klaboe stated the estimated cost of 
the structure is $241,800 of which $188,604 will be Federal costs 
and $53,196 will be the responsibility of the County. There will 
be no cost to the State. The Commission approved the project as 
recommended by Mr. Klaboe. 


Mr. Klaboe reported that an allocation of 12 percent of 
the Highway Fund to the cities for the month of September, 1975, 
in the amount of $1,328,744.91 will be released on October 31, 
1975. (A list of apportionment to the cities on file in the Com- 
mission's files, Salem.) 


Mr. Klaboe pointed out that under ORS 366.535 the counties 
are entitled to receive 20 percent of all funds received from motor 
vehicle taxes and fees. For the month of September, 1975, the 
amount credited to the counties totals $2,214,574.86 which amount 
will be released on October 24, 1975, as apportioned by law. (A 
list of apportionment to the counties on file in the Commission's 
files, Salem.) 


The Commission considered adopting as a permanent rule 
the establishment of a truck route which would route Swan Island 
truck traffic from and to I-5 south through the Broadway-Weidler 
Interchange in the City of Portland during the hours of 11 p.m. to 
6 a.m. The State held a hearing on this proposal last month in 
Portland and the City of Portland has held six hearings concerning 
this truck route. The Commission referred the truck route back 

to the City for reconsideration in September 1974. He indicated 
there were several reasons for objecting to the proposal, but the 
basic reason was the truck route would be in conflict with the 
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Consideration was given for finance approval of bus turn- 
out areas on the Sunset and Tualatin Valley Highways in Washington 
and Multnomah Counties. Mr. Klaboe said that eleven bus-lLoading 
sites are proposed on a 6.7 mile section of the Tualatin Valley 
Highway and three sites on a 0.6 mile section of the Sunset Highway. 
Tri-Met will construct bus shelters at eight of the project sites. 
This project is to be financed with Federal Aid Urban Extension 
Funds at an estimated cost of $150,000. He mentioned the project 
was not anticipated and, therefore, not included in the Six-Year 
Program. Following his favorable recommendation, the Commission 
approved the construction of the bus turnout areas and placing this 
project on the Six-Year Construction Program. 


Attention was given to the annual assessment of $5,000 to 
the AASHTO Materials Reference Laboratory for the fiscal year 1976. 
Mr. Klaboe indicated that the reference library works in the fields 
of aggregate, soils, and bituminous materials. Its function is to 
tour various highway department laboratories to check testing pro- 
cedures and to calibrate testing machines. It has provided a service 
in standardizing procedures and machinery through the National 
Bureau of Standards. Following Mr. Klaboe's recommendation, the 
Commission approved the annual payment. 


Consideration was given to the revision of force account 
equipment rental rates. Mr. Klaboe mentioned that the rental rates 
was last revised on February l, 1974, and following that adjustment 
work began on developing a computer program to reduce the amount 
of hand-computation required to make these adjustments. As a result 
of the rapid inflation of fuel prices and new equipment costs, a 
15 percent, across-the-board interim increase was made with Commis- 
sion approval on November 1, 1974. The computer program, developed 
jointly with the Washington Department of Highways, is now completed 
and a new schedule compiled. He indicated that these new rates 
have the concurrence of both the Oregon-Columbia Chapter of the 


Associated General Contractors and the Federal Highway Administration. 


The revision will increase the equipment rental rates approximately 
8 percent over the November 1, 1974, rental adjustment. Following 
his favorable recommendation, the Commission approved the new rates 
effective November 1, 1975. 


The Commission considered approving a mid-block crosswalk 
at M.P. 28.75 in the City of Cave Junction on the Redwood Highway 
in Josephine County. Mr. Klaboe said this is in a business area 
between two markets. He recommended approval due to the number of 
pedestrians now crossing at this location and the fact that the 
nearest intersection is 500 feet away. The Commission approved 
the crosswalk. 


October 28, 1975 - 1258 - 


STATE'S 
COUNTY & PROGRAMMED SHARE 
FAS NO. SECTION & DESCRIPTION AMOUNT (rounded) 


Curry Hunter Cr. (Hunter Rd.) Br. $110,000 $12,000 
08-109 Structure 


Wasco Dufur By-Pass 350,000 38,000 
942 Grade, Pave & Structure 


Washington Cornell Rd.-Croeni Rd. Sec. 260,000 29,000 
632 Cornelius Pass Rd. 
Grade & Pave 


TOTAL $720,900 $79,000 


The Commission considered requests from the Cities of 
Albany, Portland, St. Helens, and Marion and Multnomah Counties for 
Federal-aid Urban System Projects. Mr. Klaboe mentioned that these 
projects have been investigated and are eligible for funding under 
the Federal-aid Urban System Program. The Commission approved the 
following projects as recommended by Mr. Klaboe and authorized the 
Administrator to sign the agreements when prepared. 


Total Federal State's 
Jurisdiction Section Cost Funds 


Albany Periwinkle Cr. Br. $ 85,000 $ 66, 300 
Third Ave., FAU 
2940 


Albany Broadway St.-Pacific 170,000 132,600 
Blvd., Queen Ave., 
FAU 2820 
(widening) 


Pacific Blvd.- 200,000 156,000 
Santiam Hwy., 

Waverly Dr., FAU 

2955 (widening) 


Portland SW Sheridan St.-SW 350,000 273,000 
Slavin Rd., Pacific 
Hwy. W., FAP 9 (exclusive 
bus lane on SW Barbur Blvd.) 


St. Helens Columbia River Hwy.- 177,000 138,000 
Sixth St., Gable Rd.- 
Old Portland Rd.-Plymouth 
St., FAU 6220, 6270, 6260 
(truck route development) 


Lancaster Dr. (FAU 1615) 
at State St. (FAU 1620) 
(signals) 40,000 31,200 


(continued on page 1262) 
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Coliseum events and it had a longer time span from 7 p.m. to 6 a.m. 
A Task Force was formed to restudy the route. The truckers were 
members of this Task Force and also Mr. Robert Bothman, Assistant 
State Highway Engineer. Mr. Klaboe called on Mr. Bothman to com- 
ment on this matter. Mr. Bothman reported that the truckers had 
not agreed with the Task Force as a whole and they did provide an 
alternative to limit the trucks only in one direction going down- 
hill into Swan Island. This was discussed at the Portland City 
Council and at the Task Force meeting and neither groups went along 
with the truckers. He stated that this proposal removes about 125 
southbound trucks each night from Going Street. There are approx- 
imately 53 trucks each night using Going Street to and from the 
north. The Commission adopted the following as a permanent rule 
as recommended by Mr. Klaboe: 


Establishment of a truck route which would 
route Swan Island truck traffic from and to I-5 
south through the Broadway-Weidler Interchange 
in Portland during the hours of 11 p.m. to 

6 a.m. The route would utilize N.E. Broadway, 
N. Interstate Avenue (ORE99E), N. Greeley Ave- 
nue and N. Going Street. Approval subject to 
the provision that the City of Portland will 
bear the cost of signing, traffic control, 
lane revisions, curb revisions at 90-degree 
turns and street improvements necessary to 
reduce hazards on the truck route. 


(The permanent rule was published in the Secretary of State's 
Administrative Rule Bulletin on November 15, 1975, and will become 
effective on November 25, 1975.) 


The Commission considered establishing October 28, 1975, 
as the legal date for use of studded tires in Oregon. Mr. Klaboe 
pointed out that under ORS 483.516, the Commission has authority 
to shorten or lengthen the period for the permissible use of 
studded tires in any area of the State. The legal date to use 
studded tires was November 1, which this year is also the opening 
date of the elk hunting season. A number of requests have been 
received from hunters that they be allowed to use studded tires a 
day or two early to enable them to get to their hunting areas in 
the mountains prior to opening day. Upon the recommendation of 
Mr. Klaboe, the Commission approved the legal date for use of 
studded tires as October 28, 1975. 


Attention was given to requests from Curry, Wasco and 
Washington Counties for Federal-aid Secondary County Projects. 
Following Mr. Klaboe's recommendation, the Commission approved the 
requests and authorized the Administrator to sign the agreements 
when prepared. 


(continued on page 1261) 


October 28, 1975 - 1260 - 


to "B" Street and southerly on "B" Street to the 
south connection of the bypass. 


(3) That Council Street between 19th Avenue and 
Pacific Avenue be designated as one-way north- 
bound only to relieve a sight distance restric- 
tion. 


(4) "B" Street between Pacific Avenue and 19th Avenue 
would be the southbound leg of the Nehalem High- 
way Couplet. 


The Commission approved the redesignation as recommended 
by Mr. Klaboe and thereupon adopted "Secondary Highway Designation 
Resolution No. 77," which resolution by this reference is made a 
part hereof and filed in the Commission's files. 


The Commission considered adopting a resolution trans- 
ferring The Dalles Bridge, its connections and approaches, to the 
State of Oregon from Wasco County. Mr. Klaboe pointed out that all 
of Wasco County's right, title, interest, jurisdiction, maintenance 
and control will pass to the State to complete this transfer as 
provided in an agreement between the County and the State dated 
May 29, 1973, and clarify its status as part of The Dalles-California 
Highway and the State Highway System. Following Mr. Klaboe's 
recommendaticn, the Commission adopted "Abandonment Resolution No. 
555," which resolution by this reference is made a part hereof and 
filed in the Commission's files. 


Attention was given to an agreement with Clackamas County 
for the maintenance of traffic signals on the Clackamas Highway at 
Rusk Road, Lake Road, Pheasant Court and Johnson Road. Mr. Klaboe 
indicated that maintenance of these intersections, together with 
the interconnect equipment, has become very complex in nature making 
it desirable that the State assume the maintenance responsibility. 
The agreement reassigns the maintenance responsibility to the State 
and the County will continue to be responsible for electrical energy 
consumed. Following Mr. Klaboe's favorable recommendation, the 
Commission approved the agreement. 


Consideration was given to an agreement with Jackson 
County concerning the installation of traffic signals at the inter- 
section of the Rogue Valley Highway at Ehrman Way. Mr. Klaboe 
mentioned that the State will prepare all plans and specifications 
and perform the work. The State will pay the total cost of the 
project estimated at $42,000 and will be charged to Title II High 
Hazard Funds. After completion of the project, the State will 
maintain the traffic signals and the County will pay for all power. 
Upon Mr. Klaboe's recommendation, the Commission approved the 
agreement. 


Mr. Klaboe called on Mr. R. N. Bothman, Assistant State 
Highway Engineer, for a report on the status of I-205 (East Portland 
Freeway). Mr. Bothman reported that following the hearing in April 
1975, Multnomah County and the City of Portland adopted resolutions 
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Total Federal State's 


Jurisdiction Section Cost Funds Share 
Marion Co. Lancaster Dr.- $1,292,000 $1,007,800 $142,100 


Walker Rd., 
Silverton Rd., FAU 
1720 (4 lane 
project) 


Mult. Co. SE Washington St. 20,000 15,600 2,200 
(FAU 0710) at 
96th Ave. (traf- 
fic signals) 


TOTAL $2,334,000 $1,820,500 $256,750 


The Commission considered the abandonment of the Princeton- 
Malheur County Line Section of the Steens Highway in Harney County. 
Mr. Klaboe stated that by an agreement of July 10, 1952, Units A 
and B were to be abandoned to the County as the respective sections 
were reconstructed and Units C through L to the abutting property 
owners. Only Unit A has been formally abandoned and the remaining 
units will be abandoned by this resolution formalizing the agree- 
ment and clarifying the records. Approximately 2.5 miles are trans- 
ferred to the County and approximately 20 miles of the old right of 
way to the abutting property owners. The Commission approved the 
abandonment as recommended by Mr. Klaboe and thereupon adopted 
“Abandonment Resolution No. 263," which resolution by this reference 
is made a part hereof and filed in the Commission's files. 


Attention was given to an abandonment of a segment of 
the Forest Grove Section (0.5 mile) of the Tualatin Valley Highway 
to Washington County. Mr. Klaboe pointed out that the new section 
is now open to traffic and as provided in the agreement of January 30, 
1974, the old highway may now be transferred to the County for 
County road purposes. Following Mr. Klaboe's recommendation, the 
ommission approved the abandonment and thereupon adopted "Abandon- 
ment Resolution No. 468," which resolution by this reference is made 
1 part hereof and filed in the Commission's files. 


Consideration was given to adopting a resolution redesig- 
the Nehalem and Tualatin Valley Highways in and through the 
City of Forest Grove in Washington County. Mr. Klaboe mentioned 
that the resolution provides: 


(1) »That the portion of the present Tualatin Valley 
Highway on Pacific Avenue between the northerly 
end of the bypass and College Way, including 
that portion of 19th Avenue consisting of the 
eastbound leg of the couplet, be designated as 
the Tualatin Valley Highway Spur. 


(2) That the Nehalem Highway be extended from its 
terminus at 19th Avenue and Council Street 
westerly on 19th Avenue-Pacific Avenue couplet 

(Continued on page 1263) 
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MOTOR VEHICLES DIVISION 


Mr. Ward placed before the Commission graphs of the motor 
vehicle registration fee revenue and vehicle fuels tax cumulative 
net revenue for the period of January 1970 through August 1975. 
(Copies of graphs on file in Commission's files, Salem.) 


Based upon Mr. Ward's recommendation, the Commission 
approved the following items prior to submitting to the November 
1975 Emergency Board meeting for their approval: 


(1) To secure increase in budget in the amount of 
$166,267 in order to implement Senate Bill 1, 
which relates to the suspension and reinstatement 
of driver's privileges and the coordination with 
the courts. A major portion of the cost is for 
printing to acquaint the public with the provi- 
sions of the new law. 


(2) An additional expenditure of $699,076 to imple- 
ment Senate Bill 817 relating to color photo for 
driver's licenses over the next four years com- 
mencing July 1, 1976. (This bill will provide 
approximately $1,500,000 of additional revenue 
to the Highway Fund during the current biennium. ) 


DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Tuesday, November 25, 1975, as the 
date for the next regular meeting. 


Mr. Baldwin introduced Mel Makin, Urban Traffic Engineer, 
Department of Transportation, Planning Staff. He mentioned that 
Mr. Makin recently returned from the Pan-American Games in Mexico 
City where he won three gold medals and one silver medal in pistol 
competition. 


See Page 1266 for policy development. 


Mr. Baldwin called upon Don Streun, Assistant Director 
for Administration, to present the following items prior to sub- 
mitting to the Emergency Board for approval: The Commission 
approved these items. 


(1) To fund an internal audit position from personal 
services savings, which eliminates a Fiscal 
Manager 1 position from the Office of Administra- 
tion and a Clerk 2 position from the Highway 
Division. The increase in limitation for the 
Office of the Director would be $14,859 and a 
decrease in Highway Division limitation by the 
same amount. 


(continued on page 1266) 
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and established a series of policies and guidelines on the design 
of I-205. This covered a section between Foster Road on the south 
orth shore of the Columbia River on the Washington side. 
people in attendance at 
the hearing and considerable testimony received. A technical 
advisory committee was formed about a month following the hearing, 


and the n 
He indicated there were approximately 300 


consisting of the County, City, Tri-Met, DEQ, CRAG, and the Highway 
Division. He mentioned that the Committee has been working on 
taking those policies and guidelines and putting them into a revised 
plan. The current schedule calls for completion of the traffic 
analysis on a plan this month. He stated it will take about 2)5 
months to complete an air-noise analysis and about l's months to 
finish the draft statement, which leads to the hearing now scheduled 
in April 1976. The concept that has been developed at the request 
of the County and City is basically a six-lane freeway with a bypass 
facility. He said this has been accomplished in two ways: 


(1) By adding a separated busway to the facility and 
therefore reducing the auto lanes from eight to 


six; 


(2) By reducing the number of interchange connec- 
tions to the freeway and therefore reducing the 
number of autos that have access to the freeway. 


Mr. Bothman said that this meets the basic criteria of a good design 
as evaluated from a traffic standpoint. 


Mr. Klaboe reported on an offer of settlement in the 
amount of $55,000 concerning damage to the Astoria Bridge in Clatsop 
County on December 8, 1973. He pointed out that a ship hit the 
fender protection on one of the big piers (Pier 169). The State's 
claim to the owners of the ship was $114,278.83. The State's forces 
tried to fix the damage but it did not work and as a result, time 
and money were lost. On the positive side, the State did receive 
a betterment from the repair work. Steel piles were added to com- 
for loss of the timber piles resulting in a stronger fender 
system. The State's legal counsel and bridge engineers have been 
negotiating with the attorneys of the ship owners and it is felt 
that the offer of $55,000 to settle this claim is fair and equitable. 
Following Mr. Klaboe's favorable recommendation, the Commission 


pensate 


approved the settlement. 


AERONAUTICS DIVISION 


No report. 


MASS TRANSIT DIVISION 


See Page 1269 for small area transit matching grant 


programs. 
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During Fcbiuary and March, 1976, the Commission may choose to 


hold hearings around the state as part of the criteria development 
portion of the plan. The Commission may choose to participate with 
staff in the future workshop-conference that has been under con- 
sideration by the Department for some time. Formal adoption of 
policy framework and decision-making delegations could follow this 
period. 


A third stage of policy development would involve parti- 
cipation of the Commission in developing and refining policy, plan, 
budget and individual policy issues from April-December 1976. 
Interaction with the Governor's Office and other departments would 
take place during this period. Public hearings before recommending 
alternative plan and policy might be held by the Commission during 
the fall. 


A fourth stage would involve delivery of a policy docu- 
ment, plan and budget to the 1977 Legislature, defense and negotia- 
tion of them through the legislative process, and adoption of agreed 
upon guidelines for ODOT programs in 1977-79 and future program 
development in a policy, plan and resource framework. 


He suggested the following schedule for Commission 
meeting policy agendas during the period October 1975-January 1976. 


October 28, i975 Regular meeting. 
Tentative schedule of policy development 
activities. 
Discussion paper on issue categories. 
Background discussion on transit. 
Land use example - Willamette Greenway. 


Mid November, 1975 Policy development meeting. 
Discussion on issue categories. 
Guidance for policy framework. 


November 25, 1975 Regular meeting. 
First draft policy framework. 
Background discussion on intergovernmental 
relations, land use. 


December 9, 1975 Policy development meeting. 
Discussion on policy framework. 
Guidance on intergovernmental relations, land 
use, transit. 
Discussion on delegations of authority in 
policy development. 


December 23, 1975 Regular meeting. 
Second draft policy framework. 
Background discussion on financing, decen- 
tralization, regulation. 


(continued on page 1268) 
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Increase the expenditure limitation for the 
Office of the Director and decrease the Motor 
Vehicles Division expenditure limitation to 
transfer two positions, one in support of the 
Citizens Participation Program and the other in 
support of the internal audit program, a transfer 
in limitation of $56,323. 


(3) Increase the expenditure limitation for the 
Office of the Director by $2,601,107 and reduce 
the expenditure limitation for the Motor Vehicles 
Division by $2,523,869 to provide for the trans- 
fer of the budget and operating expenses for the 
computer center from the Motor Vehicles Division 
to the Office of Administration effective 
January 1, 1976, for the remainder of the 
biennium. The difference of $77,238 represents 
space costs which will be billed to the Office 
of the Director and accounted as revenue in the 
Motor Vehicles Division's budget. This increases 
the Motor Vehicles Division's limitation by 
$1,825,572 so that all the expenditure from the 
Data Processing Center from the Office of the 
Director can bill Motor Vehicles Division that 
amount for data processing services that they 
use. (The following costs were reported to the 
Commission in error at the meeting: increase 
the expenditure limitation of the Office of the 
Director by $2,640,000 and decreasing the Motor 
Vehicles Division limitation by that and increas- 
ing the Motor Vehicles Division limitation by 
$1,710,000. ) 


The Chairman recessed the meeting at 11:10 a.m. and recon- 
vened at 11:25 a.m. 


Mr. Burco presented to the Commission a tentative schedule 
for Commission policy development activities outlined as follows: 


A twenty-one month period of fundamental policy develop- 
ent and refinement is envisioned involving staff, Commission, 
tovernor's Office, Legislature and public leading up to, and through, 
he coming 1977 iegislative session. 


4 four-month preliminary discussion and background period 
leading to recommendation of a policy framework and decision-making 
ielegations for policy running from October 1975-January 1976 might 
be the first stage of such an effort. The end product of this 
period would be an adopted framework (outline) for a policy document 
to be delivered to the Legislature in January 1977, a clear consen- 
sus on plan and budget processes, a prioritizing of policy issues 

be analyzed, and a delegation of authority delineating respon- 
sibilities of Commission, Governor's Office, Director, Transporta- 
on Policy Committee, Operations Policy Committee and divisions. 


(continued on page 1267) 
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agenda. The Budget Division, Executive Department, made a recom- 
mendation for deferral of the project pointing out that they did 
not have time to consume the full project in its entirety. The 
final report at that time was not available although it was made 
available to the Board within 24 hours thereafter. The Legislative / 
Fiscal Office questioned the availability of Federal Funds the ; 
State was proposing to seek as part of the project. Subsequently, 
because there was some questions from the Governor's Office and 
the Executive Department, the Directors of the Executive Depart- 
ment and the Department of Transportation pulled the project for 
a moath to re-evaluate. Mr. Moore recommended the project be 
placed on the November Emergency Board agenda if the Commission 
has no objections. There were no objections. 


The Commission received a memo dated October 27, 1975, 
from Mr. Moore relative to the small area transit matching grant 
program. (Copy of memo on file in Commission's files, Salem.) He 
stated the purpose of this memo is to seek the Commission's initial 
approval of general guidelines for the expenditure of $96,000 from 
the Mass Transit Division 1975-77 Biennial Budget for small area 
matching grants. There was some question as to the Legislative 
intent upon approval of the $96,000 appropriation. In the opinion 
of legal counsel, the funds can be used only to match bus grants. 

He mentioned that the State has received two requests: (1) from 

the City of Roseburg to use approximately $20,000 of the funds to 
match Federal funds to purchase buses; (2) from the City of Ontario 
for $4,000 to continue an experimental transportation project which 
was late in getting underway in the 1973-75 biennium. He indicated 
the Governor has asked the Department to explore the availability 
of funding for the Western Lane County Bus Project for a two-day 

a week bus service from Florence to Eugene. He recommended that 

the Commission adopt the following tentative guidelines for approval 
of bue grants in small areas: 


(1) Match funds only be made available to municipal 
corporations having a population of less than 
50,000 or districts which contain no cities of 
larger than 50,000 populations. 


That the recipients of the grant fulfill all the 
planning requirements and all the capital grant 
requirements of the Urban Mass Transportation 
Administration (UMTA). Additionally, the 
recipients should have preliminary approval of 
an 80 percent capital grant from UMTA. 


State match grants would be limited to $8,000 
per bus or 20 percent of project costs, whichever 
is less. 


State funds would be for buses, with normal 
accessories, such as fare boxes, tires, air con- 
ditioning, wheelchair ramps and lifts and radios 
as part of the bus purchase prices. 


(continued on page 1270) 
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January 13, 1976 Policy development meeting. 
Guidance on financing, decentralization, 
regulation. 
Strategy development on plan, budget. 


January 27, 1976 Regular meeting. 
Staff recommendation on policy framework, 
plan, delegations, budget development. 


Mr. Fred Miller, Special Assistant, Transportation Policy 
Research and Special Studies, distributed to the Commission for 
their information a report concerning some major transportation 
policy areas for discussion. He said this report is not intended 
to be discussed today but was submitted to them for discussion at 
their next meeting. The report covers the following items: 


(1) The negotiation of the role of transportation 
on the State level. 


(2) Intergovernmental relations. 


(3) How and at what level should future transportation 
improvements be financed? 


(4) Priorities in ODOT's operating Divisions. 
(5) Public transportation. 
(6) ODOT's role with the private sector. 


(7) What are the future internal directions for the 
Department? 


(Copy of report on file in the Commission's files, Salem.) 


Mr. Moore distributed to the Commission a document entitled 
"Overview on Public Transportation in Oregon Related to Potential 
Policy Issues." He mentioned that this paper covers a number of 
activities, events and influences, both internal and external, which 
have highlighted some potential policy issues concerning public 
transportation in Oregon. He discussed the document which includes 
subjects concerning the establishment and purpose of the Mass 
Transit Division; transportation disadvantaged; transit development; 
federal funding; operations; facility development, such as park 
and ride stations, transit lanes, etc.; State employee-carpool 
projects; marketing; and goals. He said these subjects have raised 
policy issues on public transportation at the State level and that 
policies should be established. (Copy of document in Commission's 
files, Salem.) 


There was discussion regarding the Experimental Transpor- 
tation Project within the Willamette Valley which the Commission 
approved at its September 24, 1975, meeting to send to the Emergency 
Board. (A final report was recently mailed to the Commission. ) 

Mr. Moore said this item was placed on the Emergency Board's October 
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EXHIBIT_AX 


TO: OREGON TRANSPORTATION COMMISSION 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this 
action for your official records. 


ted this 30 day of 


Glenn L. Jackso 
Oregon Transpor 


Attachment List: 
Options accepted (18) totaling $55,561 
Easement to Billie L. Bingham approved (File 3102, 3103) 
Sale of excess property approved (File 18572) 
Sale of excess property approved (File 19413) 
Agreement with Medford Irrigation District approved 
Agreement with Grants Pass Irrigation District approved. 


(5) 


(6) 


(7) 


In order to receive State funds, buses should be 
made available for use by the general public 
within the operating system of the recipient. 


State funds would not go to any individual com- 
munity within a transit district or a transporta- 
tion district boundary. Only the district may 
receive funding. The district will not be 
funded if it contains a city of over 50,000 
population. 


All requests for such funds must be approved by 
the Transportation Commission before funds can 
be released to the recipients. 


1e Commission approved these seven guidelines. 


Mr. Moore requested approval to go to the Emergency 


Joard to request up to $16,000 for experimental transportation projects 
within smaller urban areas or regions. He stated the recipients 

ld be cities, counties or non-profit corporations representing 
1reas that generally have a population of less than 50,000. This 
would not preclude the possibility of providing services from a 
small urban or rural area into a larger urbanized area. If approved 
by the Emergency Board, each project would be submitted to the Com- 
mission for approval. The Commission approved Mr. Moore's recom- 
mendation to submit this project to the Emergency Board. 


Mr. Burco stated that the Department would like to go 


‘head with transit as one policy area and begin to activate a task 
e to generate some alternatives and some analysis to bring back 

to the Commission. The Commission approved the Tentative Schedule 

»olicy Development Activities as shown on Pages 1266 through 1268. 


CAFS. 


The Commission set the date of Thursday, November 13, 1975, 
next policy development meeting. 


The Chairman adjourned the meeting at 12:35 p. 


sion Services 


8, 1975 - i = 


> 


EXH iBir_A_ 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


36068 Luer, Horst & Trudel $ 0.00 
43344 Herman, A. Delos 22,605.00 
47982 Nelson, Walter L. & Ione E. 2,380.00 
48137 Poe, Cecil L. & Elsie 200.00 
48223 Huntington, Walter L. & Elva M.D. 200.00 
48473 Hess, Fred W. & Shirley 7,700.00 
48620 Davidson, B. Merl & Dorothy 9,250.00 
48632 Looney, Maynard G. & Marie 2,800.00 
48633 Looney, John D. 2,000.00 
48638 Standley, Oran C. 550.00 
48661 Powell, Richard A. & Barbara 25.00 
48687 Heirs of J. T. Adams 650.00 
48698 Rudolph, Maxine S. 5,000.00 
1-285.98 Anhorn, Irene 315.00 
9-43.09 Diocese of Oregon 50.00 
25-30.66 Forest Lodge Inc. 615.00 
25-30.66 Schulz, Karl & Lyllis Ann 360.00 
21 SR's National Advertising Company 861.00 

18 Transactions $ 55,561.00 


(2) Grant a 30 foot roadway easement to Billie L. Bingham over 0.18 
acre for a consideration of $270.00 on the Winston-Shady Inter- 
change Section of the Coos Bay-Roseburg Highway in Douglas 
County. File 3102, 3103 


Sale of 1.83 acres excess property on the Suicide Creek-Pacific 
Highway Section of the Coos Bay-Roseburg Highway in Douglas County 
for a minimum consideration of $750, subject to mineral and 
geothermal rights and R/W easements. File 18572. 


Sale of 1.84 acres excess property on the Deady-Winchester Section 
of the Pacific Highway in Douglas County for a minimum consideration 
of $875, suject to PP & L Easement. File 19413. 


Agreement with the Medford Irrigation District for reconstruction 

of facilities on the Ross Lane-Lozier Lane Section of the Jacksonville 
Highway in Josephine County for a cost of approximately $10,000. 
District agrees to quitclaim any private easement in the r/w. 


Agreement with the Grants Pass Irrigation District for reconstruction 
of facilities on the Grants Pass-New Hope Road Section of the 
Jacksonville Highway in Josephine County for a cost of approximately 
$115,000. District agrees to quitclaim any private easements 

in the right of way. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate G- 30-15 
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EXHBIT_A 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


No Proce. NW 9th St. at NW Buchanan Ave. (Corvallis) 
(Contract No. 8298) 


Fyne ot Work 0223 mi. gradi ng, paving & signalse.a. proj. no HHS-2045(1)__ 


County Se! te ee, Highway EAU 2045 (Mui. 9th St.) J) 


No, of Bidders 2. __ Low Bidder ___ Morse bros. 2 Inc. » Lebanon 


Low Bid s_121,892.18 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal Highway Administration and City of Corvallis is received 
and the sum of $15,600.00 is deposited by City. 


No. Project Clackamas River (McLaughlin) Bridge 


Type of Work ___ Maintenance Painting Sn Proj. No -- 


PSOne: Fag way Paci if i Cc z Hhateeay, Cast a 
i Industrial Painting & Sand-Blasting 
Re. ot bidduO— —. vow Baer. Gompany, Oregon City. 


Low Bid 589,000.00 


Engineer's Recommendations 


REJECTED ALL BIDS. (Approved by Chairman Jackson October 10, 1975) 


Noes Project_Milton Creek & Beaver Creek Bridges (Contract No. 8300) 


RS- 601(1 ), | RS-381(2), 
Type of Work___Grading, Paving & Structures Fa. Pro). No —__RS-394(2)_ 


FAS 689, 816, 854 


Columbia 


County Highway 


No. of Raiders 8 Low Bidder_A- K. Lundmark % Son, Inc., Colton 


Low Bid S$ Ra A 


Engineer's Recommendations Award to low bidder as soon as approval from 
Columbia County is received and sum of $38,200.00 is deposited by 
County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate LO-4- 725 


EXHIBIT_A_ 


No 4 — Preyer. Bend Maintenance suilding 


IES ; (Contract No. 8301) 
Type of Work vue: ding Construction F.A. Proj. No. Lancs 


County So Highway -- 


No. = a Low Bidder Jack Mathis Gen. Contr. Inc. , Roseburg _ 


Low Bid S 12537000 


Engineer's Recommendation Award to low bidder. 


5 


No. 


County Sa, ee ee ee Se Highway __FAU ae 20 (Royal Ave.) 


-No. of Bidders__2__ Low Biduer___ Eugene Sand & Gravel, Inc. 
Low bie $629,531.00 _ 


Engineer's Recommendations: Award to low bidder as soon as approva | froin 
Federal Highway Administration and City of Eugene is received and 
the sum of $375,000.00 is deposited by City. 


No.0... Prejers uae wane AVG. <M Ava Ave. 2 
(Contract No. 8303) 

Type of Work. 6.83 mi. grading, paving & signals _r.a. proj. No. M-0640(2) 

County_Mul tnoniah Highway... 2 Mt.. Hood: 


No. of Bidders 9 Low Bidder__Cascade Const. Company, Inc., Portland 


Low Bid $648,500.00. 


Engineer's Recommendations: Award to low bidder as soon as approval from 
Federal Highway Administration is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTe_42-2- 25 _ 


exuipit_A_ 


eae 7 “Projoet . Tillamook and Tr isk River Bridges ; = 
: meen (Contract No. 8304) 
Type of Work Maintenance Painting _ FAs Prof: Masa Aes 
County fa Tiamook  .- k ficcomnipes Highway___Netar ts / 


No. of Bidders fo behen __. Low Bidder_ Clark Pa j nting_ Co. »_Concord, Cal j eo ath 


Award to low bidder. 


Engineer's Recommendation: 


No 8 Project Mosqui to Creek Bridge 


(Contract No. 8305 
Type of Work _Grading, Paving & Structure___.__—eF.a oo 80RS-500(2) 


er a) ee a Highway FAS 753 


“No. of Bidders _ 7___ tow Bidder Ross Bros. Construction, Inc., Salem 


Low Bia S$ 13] 876.00 


Engineer's Racommendations’ Award to low bidder as soon as approval is 
received from Yamhill County and sum of $16,700.00 is deposited 
by County. 


N 9 roject _cOtt Créeek-Stony Brook = = are 
5 — P ces . (Contract No. 8306) 
Type of Wo:k 0.61 mi. Grading & Paving --—S>>_F-a.. Proj. No = 


County Doug las ' Highway___Umpqua _ —_ 


No. of adders. 4 Low Bidder Roseburg Pavi ng_I nc. _ 


Low Bia $_179,501.00 _ 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate 40- “- 75 


EXHIBIT_A__ 


No... lO Prayct. COrVallis-Lebanon Hwy. ® Co. Rds. 704 & 705. 
F (Contract No. 8307) 
Type of Work _0.25 mi. Grading & Paving _ FA, Proj. No. == 


County eS ee ae Highway Corval lis-Lebanon 
Corvallis Sand & Gravel and 


NoJotGiddert i. 9. Low Bidder_McNest by & Aubry, Coryallis et» Sen 


Low Bid s__63,960.00 _ 


Engineer's Recommendation: Award to low bidder. 


On October 2, 1975, I accepted the Administrator and State 

Highway Engineer's recommendations for award of the projects 

on which bids were received September 25, 1975, and authorized 

him to sign the contracts when conditions for the awards have 
- been met. 


APPROVED BY ((HAIRMAN 
GLENN L. JACKSON 


Z IF iL. 
paTeE_ “2-5 2 


aaa em ta ASL AER 


exnipit_A_ 


Oregon Transportation Commission 


Report of Confirmation of Actions Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the actions listed and report this action 
for your official records: 


1) Approved on October 2, 1975, by telephone 
the sale of 12.37 acres excess property 
on Barton Road Overcrossing Section of 
the Pacific Highway in Douglas County for 
a minimum consideration of $1,100 in a direct 
sale to Douglas County for a garbage collec- 
tion site. File 14291 (Real Property Resiution 
No. 709) 


Approved on September 26, 1975, an agreement 
with the U.S. Forest Service for the temporary 
reinforcement of the North Powder River Bridge 
in order for it to be used by logging trucks 
and forest contractor trucks of the US Forest 
Service. The agreement provides that the 
Forest Service will bear all costs of reinforc- 
ing the bridge and provide that its timber 
purchasers and contractors will furnish a 
$50,000 indemnity bond to cover any damage 
caused to the bridge by placing or removing 

the auxiliary bents and any damage to the 
bridge or extraordinary maintenance caused 

by their usage of the bridge. 


Dated this ) day of Oct 5 ASTS 


Glenn L. Jackson 
OREGON TRANSPORTA 


exHipit_A_ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Dated this | day Pl OZ, . » 1975 


Glenn L. Jackson 
Oregon Transporta 
Attachment List: 
1) Options accepted (16) totaling $57,076 


2) Agreement with Travel Information Council approved 


exnisir_ZL_ 


OPTIONS TO PURCHASE REAL PROPERTY 


tame. Consideration 


Spear, David R. $ 350.00 
47008 Longview Fibre Company 14,900.00 


47980 Wallace, Amy F. 5,595.00 
48068 Forster, Frieda et al 1,000.00 
48145 LeMar, Leland & Hansen, Patia J. 1,915.00 
48631 Bureau of Land Management 6,356.00 
48634 Looney, Velda M. 5,294.00 
48636 Prestidge, W. W. & D. H. 8,450.00 
48655 Labenske, Fred B. & Louella 2,800.00 
48670 Gardner, Richard & Marie 500.00 
48671 Lee, Menzie & Viada M. 150.00 
48693 Weaver, Sherry et al 3,000.00 
48696 Looney, Velda et al 5,000.00 
1-55.05 Marion County 50.00 
37=1.57 Peterson, Roy H. 240.00 
19 SR's National Advertising Company 1,476.00 

16 Transactions $ 57,076.00 


Contract rescinding a contract entered into in May of 1975 between 
the Travel Information Council and the Highway Division covering 
erection of LOGO signs on the interstate system. The purpose of 
the rescission is to allow the TIC to get an expenditure limita- 
tion increase in their budget and negotiate a new contract with 
the Highway Division as soon as that is accomplished. 


t. State Hwy. En 


IGHWAY ENGINEER 

Ln. FO tra 
APPROVED BY CHAIRMAN te pecereeccacecnemanaas 
GLENN L. JACKSON 


pate OcT. 7, ‘1975 


ene ERR 


=xHipit_A_ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this 
action for your official records. 


betas cute.’ aay of Ont , 1975 


Glenn L. Jackson, rman 
Oregon Transporta Commission 


Attachment List: 
1) Options accepted (10) totaling $53,040 
2) Four signalization agreements with Southern Pacific 
Transportation Company approved 
3) Two easements to Clackamas County approved 
4) Agreement with City of Medford approved 
5) Agreement with Multnomah County approved 
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ExHiBiT_A_ 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


42601 Marsh, N. B. & Catherine 


$ 26,100.00 

43314 Dilger, Felix L. & Rosemary D. 500.00 
43344 Benham, Dean 500.00 
47273 Kerr, Frances E. 15,000.00 
47274 Brown, H. B. & Frances 2,900.00 
47893 Fraba, Fredrick E. & Lucille L. 7,550.00 
8-32.38 Roloff, Walter 240.00 
9-354.17 Estate of Jorgen Jogensen 100.00 
25-32.23 Howe, Robert 50.00 
25-31.28 Musil, Larry 100.00 
10 Transactions $ 53,040.00 


Four signalization agreements with Southern Pacific Transportation 
Company: 


Grade crossing of Main & Sherman St. in Newberg, Yamhill Co. 
Grade crossing of Ehrman Way in Central Point, Jackson Co. 
Grade crossing of Fourth St. in Medford, Jackson Co. 

Grade crossing of S. Bridge St. in Sheridan, Yamhill Co. 


ano 


Grant two easements at no cost to Clackamas County for sewer 
installations on State right of way for the S. E. Hinkley Ave- 
Lake Rd. Interchange Section of the East Portland Freeway in 
Clackamas County. Files 46232, 46233. 


Letter-form agreement with City of Medford for installation of a 
traffic signal at the intersection of 10th and Oakdale Streets in 
Jackson County. This project is eligible for 90% Federal Aid Fund- 
ing under Section 209 of Title II, Highway Safety Act of 1973. 
Total estimated cost for the work is $22,000. The City will pro- 
vide the 10% ($2,200) matching funds with no expense to State. 
(County-City Unit) 


Letter-form agreement with Multnomah County for improvement of a 
traffic signal at the intersection of S. E. Division and S. E. 

112th Avenue. This project is eligible for 90% Federal Aid Funding 
under Section 209 of Title II, Highway Safety Act of 1973. Total 

estimated cost for the work is $40,000. The County will provide the 
10% ($4,000) matching funds with no expense to State. (County-City 
Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTe_/0-/4-75 


EXHIBIT__AL_ 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and 
report this action for your official records. 


| ow 
Dated this Q day of ,» 1975 


Glenn L. JacksonfY Chairman 
Oregon Transpoftation\ Commission 


Attachment List: 


1) Options accepted (8) totaling $14,570 

2) Sale of 1.2 acres property (Files 3556 and 3557) authorized 
3) Sale of 0.92 acre property authorized (File 9661) 

4) Sale of 0.15 acre property authorized (File 20994, 20995) 
5) Agreement with Linn County approved 

6) Agreement with Douglas County approved 


i ag te cna a gt oie See 


A 


EXHIBIT. 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


48523 Carver, Robert A. & Echo C. $ 100.00 


48637 Roseburg Lumber Company 1,410.00 
48639 Hills, Wilton F. & Wilma J. 5,400.00 
48663 Stramiello, Anthony M. & Alberta M. 2,380.00 
48664 Gjovik, Lars M. & Margaret N. 700.00 
48822 Reseburg Lumber Company 4,210.00 
48830 Willamette Industries Inc. 10.00 
123-14.31 Union Pacific Railroad Company Corp. 360.00 

8 Transactions $ 14,570.00 


Sale of 1.2 acres excess property on the Crawfordsville-Holley 
Section of the Halsey-Sweet Home Highway in Linn County for a 
minimum consideration of $720, retaining mineral and geothermal 
rights. Files 3556, 3557. 


Sale of 0.92 acre excess property on the Siuslaw Highway-Alpha 
Section of the Alsea-Deadwood Highway in Lane County for a 
minimum consideration of $850. File 9661. 


Sale of 0.15 acre excess property on the City Limits-Barbur Blvd. 
Section of the Pacific Highway in Multnomah County for a minimum 


consideration of $4180. Files 20994, 20995. (Real Property 
Resolution No. 710) 


A letter-form agreement with the Linn County Board of Commissioners 
for reconstruction of Knox Butte Road between Scravel Hill Road and 
Burkhart Creek Bridge. This project is eligible for 90% Federal Aid 
funding under Section 230 of Title II, Highway Safety Act of 1973. 
Total estimated cost of the work is $40,000. County will provide 

the 10% ($4,000) matching funds with no expense to State. (County-City) 


A throughway agreement with Douglas County covering proposed construction 
of the West Unit, Drain-Anlauf Section of the Umpqua Highway. Certain 
county road connections are to be reconstructed and, upon completion, 
excess right-of-way will be transferred to county jurisdiction. The 
project is estimated to cost $2 million, and is to be financed with 1974 
Bond Program monies. (County-City) 


APPBOVED APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


GHWAY ENGINEER pate_10-A/- 75 
pate. CO-RO“FS 


t State Hoy. Ener 


- 1283 - 


EXHIBIT __ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 
LEM EURTAL LON COMMISSION 


NO REPORT 


NOT APPLICABLE NO VICE CHALRMAN AT THIS TIME 


EXHIBIT__C 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
all actions listed below and report this action for your official 
records: 


1) On October 9, 1975, rescinded Speed Zone 
Resolution No. 232 dated September 27, 
1956, so that the basic rule will prevail 
on the Otter Crest Loop Road (Oregon Coast 
Frontage Road) from M.P. F 129.69 to 
M.P. F 132.74) in Lincoln County. (See 
Speed Zone Order No. 707) 


On October 17, 1975, establishing a 30 
MPH speed zone on the Netarts Highway east 
of Bayview Road to Happy Camp Road in the 
community of Netarts, Tillamook County. 
(See Speed Zone Order No. 708) 


On October 21, 1975, approved the issuance 
of permits for triple trailers for a period 
of one year. 


| eS LA 


Administrator and State Highway Engineer 


EXHIBIT_C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 


to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) Work on 13th St., SE at Hines St. in 
Salem in Marion County. Bids received 
August 28, 1975. Contract No. 8291 
awarded September 24, 1975, to L. K. 
Comstock & Co., Inc., Albany, at 
$21,982. 


Milton Creek and Beaver Creek Bridges on FAS 
689, 816 and 854 in Columbia County. Bids 
received September 25, 1975. Contract No. 
8300 awarded October 21, 1975, to A. K. 
Lundmark & Son, Inc., Colton, at $298,519. 


Candlelight Dr.-Louis St. (Eugene) Section 
of Royal Avenue in Lane County. Bids re- 
ceived September 25, 1975. Contract No. 
8302 awarded October 17, 1975, to Eugene 
Sand and Gravel, Inc., Eugene, at $679,531. 


SE 92nd Avenue-NW Ava Avenue Section of Mt. 

Hood Highway in Multnomah County. Bids re- 
ceived September 25, 1975. Contract No. 8303 
awarded October 3, 1975, to Cascade Construction 
Co., Inc., Portland, at $648,500. 


, 

Mosquito Creek Bridge Section of FAS 753 in 
Yamhill County. Bids received September 25, 
1975. Contract No. 8305 awarded October 14, 
1975, to Ross Bros. Construction, Inc., Salem, 
at $131,876. 


F. . Klaboe 


10-22-75 Administrator and State Highway Engr. 
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EXHIBIT_C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


Corvallis Sand & Gravel 
& McNesby & Aubry 
No. 8150 


Hansen Electric Co. 
No. 8091 


C. H. Stinson, Inc. 
No. 8040 


Frady Construction Co. 
No. 8205 


E. H. Itschner Co. 
No. 8218 


Eugene Sand & Gravel, 
Inc. 
No. 8255 


R. L. Coats 
No. 8159 


Schrader Construction 
Co., Inc. 
No. 8092 


Hamilton Construction 
Company 
No. 8207 


J. C. Compton Co. 
No. 8172 


Section and Highway 


Upper Salt Creek Rd.-Dolph 
Corner, Willamina-Salem Hwy., 
Polk County 


Oregon Coast Hwy. @ Hemlock 
St. (Waldport), Oregon Coast 
Highway, Lincoln County 


Shutler Station-Olex, John 
Day Highway, Gilliam County 


W. Illinois St. at N. Main 
St. (Newberg), Yamhill- 
Newberg Hwy., Yamhill County 


Elgin Rock Production, 
Weston-Elgin Highway, Union 
County 


Veneta (Second St.), Lane 
County 


Ford Lane-The Dalles-Calif. 
Hwy., Culver Highway 
Jefferson County 


Terwilliger Bikeway, Unit 4 
Multnomah County 


Neawanna Cr. (Sundquist) 
Bridge, FAS 607, Clatsop 
County 


Vale-Cairo Junction, Central 
Oregon Highway, Malheur 
County 


Acceptance 
Date 


September 23, 1975 


September 23, 


September 24, 


September 25, 


September 26, 


October 1, 1975 


October 2, 1975 


October 3, 1975 


October 4, 1975 


October 7, 1975 


Donald W. Thompson, Inc. 


No. 8093 


Kelly F. White Co. 
No. 8109 


Douglas S. Coats 
Construction 
No. 8095 


James A. Seiwald 
No. 8110 


Hamilton Electric, Inc. 
No. 8063 


Johnson Rock Products, 
Inc. 
No. 8154 


October 27, 1975 


EXHIBIT_C 
= 


Cape Lookout State Park 
Tillamook County 


October 


Deadman Creek-Wilson R. Octaber 
Wilson River Highway 


Tillamook County 


Little Deschutes R. (Burgess) October 
Bridge, FAS 555, Deschutes 
County 

Nestucca Spit State Park October 
Tillamook County 


Mill St.-Walnut St. (Eugene) October 
Pacific West Hwy., Lane 
County 

Clear Lake-Coos Co. Line, October 
Oregon Coast Highway 

Douglas County 


—) 
1} f 4 
/, A 


‘ f/~op 


Administrator’ and State Highway Engineer 
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EXHIBIT.C. 


October 27, 1975 


Oregon Transportation Commission 


Reports of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority delegated 
to me to approve and execute indentures of access, I approved and signed 
the following: 


File 26887, 29283 Kinkade 

Willowdale-Madras Section 

The Dalles-California Highway, Jefferson County 
Approved August 21, 1975 for widening 


File 18698 Robertson 

Tigard-Tualatin River Section 

Pacific Highway West, Washington County 
Approved August 26, 1975 


File 32607, 32608 

E. St. Spur Section 

Redwood Highway, Josephine County 
Approved September 3, 1975 


File 46276 Leinart 

Tolman Creek Road-Pacific Highway Section 
Green Springs Highway, Jackson County 
File 46267 Parent 

Park Street-Pacific Highway Section 
Green Springs Highway, Jackson County 
Approved September 15, 1975 


File 45075 Limbaugh 

Winston-Shady Interchange Section 

Coos Bay-Roseburg Highway, Douglas County 
Approved September 19, 1975 


File 46273 Miller 

File 46269 Richards 

Park Street-Pacific Highway Section 
Green Springs Highway, Jackson County 
Approved October 9, 1975 


Administrator & State Highway Engineer 


EXHIBIT__D 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 


EXHIBIT__£ 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Takm Under Delegated Authority 


By duly adopted delegation order you authorized me in my official 
capacity to make formal offers to purchase real property in prepara- 
tion for condemnation on behalf of the Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, I 
approved the following and report this for your records: 


BIDDLE RD. INTER., CRATER LAKE HWY. SEC., CRATER LAKE HWY. , JACKSON CO. 
R-48643 - A & A Investments et al. 370 sq. ft. for right of way 
purposes. Offer $1,900. 


SLATER CR.-MYSTIC CR. SECTION, COOS BAY=-ROSEBURG HWY.. DOUGLAS COUNTY 

R-47008 - Longview Fibre Co. et al. Parcel 1: 6.15 acres for 
right of way purposes; Parcel 2: 10.5 acres for right of way purposes; 
Parcel 3: 6.5 acres for scenic strip. Offer $14,900. 

R-48637 - Roseburg Lumber Co. et al. 4.7 acres for right of way 
purposes. Offer $2,600. 

R-48639 - Wilton F. Hills et ux. 11.9 acres for right of way 
purposes. Offer $3,275. 

R-48728 - Kenneth M. Young et al. Parcel 1: 9.6 acres for right 
of way purposes. Parcel 2: 1.05 acres for construction permit for 
access road. Offer $5,200. 


VAIL CREEK-SWEET HOME SECTION, SANTIAM HIGHWAY, LINN COUNTY 

R-47980 - Amy F. Wallace, et al. Parcel 1: 3.3 acres for right 
of way purposes; Parcel 2: 0.4 acre for permanent easement for drain- 
age; Parcel 3: 0.55 acre for permanent easement for drainage. Offer $4,650. 

R-47982 - Walter L. Nelson et ux. 1.96 acres for right of way 
purposes. Offer $1,980. 

R-47995 = Dora Kellenberger. Parcel 1: 1.65 acres for right of 
way purposes; Parcel 2: 1.0 acre for right of way purposes; Parcel 3: 
1,250 square feet for permanent easement. Offer $4,800. 

R-48133 - Jack D. Legg et al. 0.19 acre for right of way purposes. 
Offer $17,425. 

R-47922 - Hester C. Langmack. 4.35 acres for right of way purposes. 
Offer $4,025. 


MALHEUR RIVER (ONTARIO) BRIDGE SECTION, OLDS FERRY-ONTARIO HWY., MALHEUR CO. 


R-48474 - Idaho Power Co., et al. Parcel 1: 1.1 acres for right 
of way purposes; Parcel 2: 0.01 acre for right of way purposes; 
Parcel 3: 0.55 acre for permanent easement for channel change and bank 
protection. Offer $6,650. 


WEST PORTLAND PARK & RIDE SEC., PACIFIC HWY., MULTNOMAH COUNTY 
R-48536 - Meldren W. Anderson et al. 97,780 sq. ft. for right 


of way purposes. Offer $176,000. 

R-48533 - F.H. Tower et al. 20,260 sq. ft. for public parking 
purposes. Offer $55,350. 

R-48534 - Katherine Lisac et al. 31,020 sq. ft. for public parking 
purposes. Offer $62,000. 


WILDWOOD-FOREST BOUNDARY SECTION, MT. HOOD HWY., CLACKAMAS COUNTY 
R-33183 - Equity Land Resources, Inc. et al. Access only. 
Offer $1,150. 


~Royd, Right 
ated this 23 day of 
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EXHIBIT__& _ 


October 15, 1975 


Oregon State Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 
my official capacity to dispose of persona! property on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales $ 6,255.00 
Land Sales 105,500.00 
Timber Sales 1,226.36 
Transfers of Property 25.00 
Rent Revenues, September, 1975 63,119.57 


$176,125.93 


Right of Way Engineer 


A a 


3 Sgneaeaiy Te cere 
Sndanabarn tains 


EXHIBiT_[ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


TIGIHX: 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De feiid- 
30 days Highest ants‘ 
prior to — Testimony lowest 
Defendant trial at trial demand Verdict 


Leone B. Hill $282,750 $325,000 $700,000 $450,000 
Attorney 

L-7116 LL. _—_— 

R-46694 Not yet 


known 


Section: Columbia River-Pacific Highway 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Walter L. Barrie Nate: October 13, 1975 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant 


Gerlinger Industries $3,550 $3,850 $9 ,000 
Corp. 


L-6867 
R-44943 


Section: Hubbard Interchange-Hayesville Interchange 

Highway: Pacific 

County: Marion 

Approved by: Walter L. Barrie Date: September 30, 1975 


INSTITUTION OF LEGAL PROCEEDINGS FILED BY AND AGAINST DEPARTMENT OF TRANSPORTATION 
———['''rv/v?'rrFVw sc  aG—aa—aqa—aSIOIQSN AM AGAINST DEPARTMENT OF TRANSPORTATION 


L-7243 Kenneth W. Rains vs. Burlington Northern Inc., et al.: This 
Tawsuit arises out of an accident that occurred on December 27, 1974, 
when the vehicle driven by the plaintiff collided with a freight train 
operated by Burlington Northern. The Plaintiff is alleqing that Bur- 
lington Northern and the Department of Transportation were neqligent 

in authorizing inadequate protection at the grade crossing. The amount 
of the lawsuit is $54,296.25. (City of Beaverton, Washington County) 


The matter has been referred to the State's insurance carrier for the 
defense of the state. 


L-7244 Floyd D. Knorr vs. State: This is a suit for personal injuries 
in the amount of $55,260.60. The lawsuit arises out of an accident 
that occurred on September 21, 1973, in which the Plaintiff allegedly 


collided with an unmarked pile of dirt on the edge of the Mt. Hood 
Highway near Government Camp. (Clackamas County) 


The matter has been referred to the State's insurance carrier for the 
defense of the state. 


L-7245 Maude E. Knorr vs. State: This lawsuit arises out of the same 
accident as reported above under L-7244. This is a lawsuit by the wife 
of the driver of the vehicle and is for personal injuries in the amount 
of $51,679.15. (Clackamas County) 


The matter has been referred to the State's insurance carrier for the 
defense of the state. 


L-7246 Cathleen Steinke v. State: This is a lawsuit for personal in- 
Juries allegedly resulting from the malfunction of a traffic sianal at 
the intersection of Webster Road and State Highway 224. The amount of 
the lawsuit is $38,200.00. (Multnomah County) 


The matter has been referred to the State's insurance carrier for the 
defense of the state. 


L-7247 Gerlinger Industries vs. State: This case is based on alleaed 


damage to the plaintiff's land by reason of dirt sloughing from a fill 
on the freeway project immediately north of Salem. The plaintiff has 
named both the contractor and the state as a party defendant and is 
asking $5,800 in damages. 


The matter has been referred to the State's insurance carrier for the 
defense of the state. 


L-7248 George Westover vs. City of Oreqon City, et al.: This case arises 


out of an accident that occurred on November 5, 1974, when the plaintiff 
allegedly dropped the front wheel of his bicycle into a catch basin and 
was thrown from the bicycle. The lawsuit is in the amount of $50,000. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. (City of Oregon City, Hwy. 213, Clackamas Co.) 


L-7256 Marie L. Monteith, Personal representative of the estate of Raymond 
A. Monteith, deceased, vs. State, et al.: This is a lawsuit for wronaful 
death arising out of an accident that occurred on January 30, 1975, on 
Highway 26 approximately 4 miles west of Government Camp. The alleaed 
negligence of the Highway Division involves Plowing snow in such a manner 
that the shoulder of the road was dangerous because the snow was plowed 
over the quardrail and created a ramp. The vehicle in the accident skidded 
on the road, went over the alleged ramp created by the snowplowina and down 
a steep hillside. The plaintiff also alleges the Highway Division was 
negligent in not providing effective Protective barriers and failing to 
plow the snow with a vertical wall. The lawsuit is in the amount of 
$68,799.25. 


The matter has been referred to the State's insurance carrier for the de- 
fense of the State. 


November 13, 1975 
Salem, Oregon 


The Oregon Transportation Commission held a policy devel- 
opment meeting at 10 a.m. in Room 135 of the State Highway Building 
in Salem, Oregon. Notice of the meeting was made by press release 
to newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Tom Walsh, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

George M. Baldwin, Director of Transportation 

Robert A. Burco, Deputy Director 

E. S. Hunter, Deputy State Highway Engineer 

Chester Ott, Administrator of Motor Vehicles 

Dennis Moore, Administrator of Mass Transit 

Paul Burket, Administrator of Aeronautics 

Fred Miller, Special Assistant for Policy Research and 
Special Studies 

Robert Royer, Assistant Director for Planning 

David Talbot, State Parks Superintendent 

Don Streun, Assistant Director for Administration 

Mary Deits, Assistant Attorney General 

Len Bergstein, Administrative Assistant, Governor's Office 

John Earley, Public Information Officer 

C. W. Head, Manager, Commission Services 


There were others present and representatives from the 
news media. 


Mr. Baldwin reported that he had written letters to 30 
States that have Departments of Transportation asking what they are 
doing concerning policy development. He stated quite a few replies 
were received and that he had several inquiries at a recent meeting 
in Chicago. 


Mr. Miller handed to the Commission copies of the letter, 
with attachments, that Mr. Baldwin sent out to the various States 
and brief summaries of some of their responses. (Copy of letter and 
attachments on file in the Commission's files, Salem.) 


Mr. Burco commented on the tentative schedule of the 
special and regular meetings that the Commission adopted last month. 
He said Task Forces have been developed at the staff level to get 
background material to bring to the Commission. The Chairmen of 
the Task Forces are present at today's meeting. He then reported 
to the Commission on policy issues and the concerns of the Depart- 
ment of Transportation and pointed out a need for a policy manual 
regarding operations inside the Department. The manual will be 
built out of policy actions taken by the Commission at these workshop 
meetings. 
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He reported briefly on the status of the Greenway Plan and that his 
staff is working with LCDC to allow changes in the draft materials. 
He said LCDC plans to formally adopt their version of the plan on 
November 21, 1975. It was his feeling LCDC will not adopt either 
of the two plans that DOT submitted, but will adopt a boundary with 
a directive to DOT what to include in the new plan, as well as 
setting deadlines. 


Chairman Jackson asked Mr. Talbot to get a ruling from 
the Attorney General setting the authority and responsibility for 
the Greenway. There was discussion regarding the challenge between 
the State's authority and that of local governments. 


Mr. Burco led the discussion on future internal directions 
for the Department. He said the chairmen of the Task Forces are 
as follows in the six areas: 


Regulation... -- Paul Burket 
Intergovernmental 

Relations.... F. B. Klaboe 
Public Transportation.. Dennis Moore 
Financing.............. Don Streun 
Land Use............... Robert Burco 
Decentralization 

Issues............... Robert Burco 


There was discussion about the responsibility of the 
Task Force activities. Mr. Burco explained that the mission of the 
task forces have not been structured. The Chairman said the Depart- 
ment should take a look to see if the Department is overstaffed in 
relation to what their legal responsibilities are to carry out the 
directives of the legislature in connection with the planning process. 
There was discussion on intergovernmental relations on whether the 
Department should be doing less and the local governments more. 
There was also discussion about the kind of help given to local 
governments and the extent of help. 


The meeting recessed at 12:15 p.m. and reconvened at 1:50 
p-m. (Commissioner Walsh was not present for the afternoon session. ) 


Mr. Burco opened the afternoon meeting by referring to 
agenda item No. 4, Oregon State Transportation Plan Citizen 
Involvement. (Material entitled "Issues Discussed at Public 
Meetings for the Oregon Transportation Plan} with attachments, 
was presented to the Commission and is on file in General Files, 
Salem.) Mr. Royer explained the workings of the Planning Section 
and set forth its goals and objectives. He talked about the second 
group of meetings which had been held around the State concerning 
the Oregon Transportation Plan and the relative low attendance. 
There was discussion about various ways of conveying information 
to the public and getting the public involved. Chairman Jackson 
Suggested the town hall type meetings as an effective way and Com- 
missioner Coleman mentioned that he would like to see some method 
of citizen input through the newspapers. 
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Mr. Burco presented to the Commission a report entitled 
"Some Major Transportation Policy Areas for Discussion". He stated 
this report was submitted to the Commission at its regular meeting 
of October 28, 1975, for their review. 


Mr. Miller mentioned that the staff needs Commission input 
in terms of priorities and directfon concerning policy issues men- 
tioned in the above report presented by Mr. Burco. ~ 


There was general discussion relative to the State's 
goals, objectives and policies. There were comments concerning 
House Bill 3166, Section 12, which states in part that the Commis- 
sion shall develop and maintain a State transportation policy and 
a comprehensive long-range plan for a multi-modal transportation 
system. 


There was discussion regarding the Land Conservation and 
Development Commission's program and the coordination of planning 
with other State agencies. 


The Chairman commented on the validity of the Transporta- 
tion Department attempting to set goals and guidelines without 
regard to the overall goal which has to be set sooner or later 
under those programs that are initiated by the Legislature and 
similar goals that have to be set by the Federal Government. It 
was the Chairman's feelings to use the most practical steps to 
insure that people and goods could be moved over the existing facil- 
ities of the State, but be ready in case of an emergency. 


There was discussion concerning the Willamette Valley 
Experimental Transportation Project. The Chairman said the Depart- 
ment should reestablish its emphasis on the creation of a Willamette 
Valley Transportation System based on tires. He felt the needs of 
the valley and a planning program are highly valid, but it was 
important that this planning be on a practical concept that the 
public will use. Commissioner Coleman recommended working with the 
bus companies. 


Mr. Burco brought up the issue of funding. There was 
discussion on a pay-as-you-go plan and the feasibility of State 
and/or Federal programs. 


Chairman Jackson said that since there are funds still 
available which had originally been earmarked for the Amtrak program, 
these could be used to work up a program on the Willamette Valley 
Transportation System. 


Mr. Talbot referred to the material which was mailed to 
the Commission on November 7, 1975, concerning the Willamette 
Greenway. He handed to the Commission material entitled "Drafts 
for LCDC Consideration for Approval of a Preliminary Willamette 
Greenway Plan and Approval of a Draft Greenway Goal." He also pre- 
sented to the Commission a copy of LCDC's Statewide Planning Goals 
and Guidelines. (Copies on file in the Commission's files, Salem.) 
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November 25, 1975 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 


newspapers of general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Tom Walsh, Member 

Michael P. Hollern, Member 

B. Gordon Coleman, Member 

George M. Baldwin, Director of Transportation 

Robert A. Burco, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 

E. S. Hunter, Deputy State Highway Engineer 

J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Mass Transit 

Chester Ott, Administrator of Motor Vehicles 

Fred Miller, Special Assistant for Policy Research and 
Special Studies 

C. W. Head, Manager, Commission Services 


There were others present from the Department of Trans- 
portation and representatives from t'.e news media. 


The Commission approved the minutes of the special meeting 
on October 21, 1975, and the regular meeting on October 28, 1975. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the prop- 
erties if negotiations are not successful and thereupon adopted 
"Condemnation Resolution No. 2640," which resolution by this refer- 
ence is made a part hereof and filed in the Commission's files. 


Attention was given to approve the Auto Wreckers Fencing 
Criteria as required by ORS 481.370. Mr. Boyd reported the Right 
of Way Section took over the inspection of the auto wrecking yards 
approximately two years ago. It was found that the Department was 
required to advise the Motor Vehicles Division whether to license 
the auto wreckers or not. There was lack of specification and 
ability to determine what was meant in the original law. The law 
stated that each auto wrecker should be surrounded by a "solid 
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Mr. Mark Bovee in the Planning Section said it was impor- 
tant to get public input all along rather than wait until a plan 
is formulated and then have a plan that is unacceptable to the 
public. Mr. Royer said that the input received at these meetings 
was used as issues for the transportation plan. 


Commissioner Hollern said he felt it is desirable that 
the Commission be involved in the third round of meetings. 


Commissioner Hollern said the format of these policy 
development meetings is excellent. 


The Chairman adjourned the meeting at 2:55 p.m. 
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He again referred to Item 2, Section B, "fencing of man- 
made materials can have no ‘see through’ tolerance." The industry has 
experienced serious problems in making fences stand up that have 

no "see through" due to the winter wind storms. 


The industry felt that Item 2, Section C, "natural plant- 
ings must give immediate screening with no ‘see through' tolerance" 
is totally unreasonable. 


He stated that the industry is seeking the support of the 
Commission to assist them in convincing the Federal Highway Admin- 
istration that changes need to be made in the regulations so that 

there will be a workable fencing criteria. 


Commissioner Mitchell moved that the rules be adopted. 
It was seconded by Commissioner Coleman. The Commission unanimously 
adopted the regulations as permanent administrative rules. (Copy 

of rules and regulations on file under "Miscellaneous Resolution 

No. 257", in Commission's files, Salem. Permanent rules will be 
published in the Secretary of State's Administrative Rule Bulletin 
on December 15, 1975, to become effective December 25, 1975.) 


Mr. Barrie asked if there were any questions in connec- 
tion with the informational reports previously submitted to the 
Commission on cases tried, cases settled, and institution of legal 
proceedings filed against the Department of Transportation since 
the last Commission meeting. There were no questions. (See 
Exhibit G on file in the Commission's files, Salem.) 


Mr. Talbot stated that at the October 28, 1975, meeting 
the Commission had instructed the Parks Branch to try and work out 

a compromise with George Echols for a permit to construct his home 
along the Rogue River Scenic Waterway in Josephine County. He men- 
tioned that they had been working with Mr. Echols and offered a 
property trade in the immediate vicinity and an alternative building 
site on his property. These were unacceptable to Mr. Echols and he 
is still requesting a variance to the rules. Mr. Talbot recommended 
denial. The Commission denied Mr. Echols' request. 


The Commission congratulated Mr. Talbot on being elected 
President of the National Association of State Park Directors and 
for receiving a meritorious service award presented by the National 
Society for Park Resources for the development of camp site reser- 
vation and information systems and for the nature guide program. 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission's files, Salem.) 


(continued on page 1304) 
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enclosure." Mr. Boyd stated that a cyclone fence with redwood slats 
did not meet this "solid enclosure" criteria. 


The 1975 Legislature changed the law to allow the Depart- 
ment to promulgate rules, regulations and standards as the old law 
was not enforceable. The Department has tried to prepare a standard 
which would have been acceptable to the auto wreckers in all areas 
through contacts with the Federal Highway Administration. 


He pointed out the FHA in its Public Law 89-285, Title II, 
Sec. 201, (referred to in Item 2a in the rules) indicates that 
"facilities within 1,100 feet of interstate and primary highways 
except in conforming zones which will accept auto wrecking yards 
shall be screened by natural objects, plantings, fences or other 
appropriate means so as not to be visible from the main traveled 
way of the system, or shall be removed from sight." 


This should have given the Department some latitude to 
allow the glimpse views that are available through the cyclone fence 
and also through a planting system that would have taken approxi- 
mately five years to accomplish. The FHA did not agree and refused 
to accept this standard. The Department didn't want to get into a 
conflict because there is a 10 percent penalty to the Highway Program 
if the State doesn't comply with their rules and regulations and 
have accepted those facilities within 1,100 feet of the inter- 
state and primary highways. The Department has accepted a rational 
standard outside of that area because it is obligated to inspect 
all auto wreckers and junkyards that are more than 1,100 feet along 
secondary highways, city streets, etc., in order that they might 
get their license properly. A compromise has been reached more or 
less in working with industry. 


He said the State has approximately 19,000 lineal feet of 
fences on auto wreckers that are within the rules as being estab- 
lished before 1967 which the State is obligated to participate in 
removing them from visibility. The alternatives are very expensive 
and the Department will continue working with the problem with the 
FHA and hopefully come up with an economical solution. The Depart- 
ment doesn't believe that their solutions are within range of the 
Department's financial condition. 


A hearing was held on these rules on September 8, 1975. 
Mr. Boyd recommended the adoption of these rules. He then intTro- 
duced Mr. Tom Fender, Attorney in Salem, representing the Northwest 
Auto and Truck Dismantlers and the Willamette Valley Auto Recyclers 
Association. 


Mr. Fender referred to Item 2 in the rules, Section A, 
"shall be screened by natural objects, plantings, fences or other 
appropriate means so as not to be visible from the main traveled 
way of the system or shall be removed from sight." He felt there 
is a distinction between the words "not to be visible" and the word 
"invisible." The auto wrecking industry has supported a fencing 
known as woven mesh with cedar or redwood slats which is very expen- 
sive. This is not acceptable to the Federal Highway Administration 
at this time. 
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Upon Mr. Klaboe's recommendation, the Commission approved 


requests for increases in project authorizaticns on the following 
contracts: 


(1) Waybo, Inc., Contract No. 8072, Memaloose Safety 
Rest Area, Columbia River Highway, Wasco County, 
for $105,904.01 (9.15%). The Major reasons are 
increased power supply, soil-type borrow material 
over the existing natural rock, reconstructing 
screen walls of existing buildings, and temporary 
sewer line and sewage system until the seepage 
beds are constructed. 


Salem Road and Driveway Co., Contract No. 8176, 
Salem-Dayton Highway, Polk County, for $20,050.07 
(13.6%). The reasons for the increase were soft 
foundation, stage construction, paving problems 
and engineering overruns. 


Roy L. Houck Construction Co., Contract No. 8183, 
Columbia River Highway, Clatsop County, for 
$164,637.01 (19.7%). The increase is due to an 
alignment change, equipment additions and sub- 
stitutions and additional flagging. 


Shur-VWay Contractors, Inc., Contract No. 8244, 
Springfield-Creswell Highway, Lane County, for 
$11,256.63 (11.46%). An early change from the 


contract plan was made requiring a revision in 
the drainage plan, general and trench excavation, 
sewer pipe and engineering costs. 


Wildish Construction Company, Contract No. 8194, 
Willamette Highway, Lane County, for $14,518.77 
(8.12%). Engineering costs are the main reason 
for the overrun. 


Mr. Klaboe reported that under ORS 366.525 the counties 
are entitled to receive 20 percent of all funds received from motor 
vehicle taxes and fees. For the month of October 1975 the amount 
credited to the counties totals $2,095,362.11 which amount was 
released on November 21, 1975, as apportioned by law. (List of 
apportionment to counties on file in the Commission's files, Salem.) 


Mr. Klaboe stated that an allocation of 12 percent of the 
Highway Fund to the cities for the month of October 1975 in the 
amount of $1,257,217.26 was released on November 28, 1975. (A list 
of apportionment to the cities on file in the Commission's files, 
Salem.) 


Mr. Klaboe stated that a public hearing was held under the 
Administrative Procedures Act on November 18, 1975, concerning the 
adoption of a rule establishing exclusive bus and high-occupancy 
Passenger vehicle lanes on the Banfield Freeway in Portland. The 
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Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Oregon Transportation Commission Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent Exhibit F 
Chief Counsel Exhibit G 


Mr. Klaboe mentioned that a survey had been completed for 
the improvement of the exit ramps on the Garden Valley Boulevard 
Interchange of the Pacific Highway in Douglas County to eliminate 
a traffic backup problem. He recommended that the Commission approve 
the widening of the exit ramps to two lanes, installing signs, illum- 
ination and landscaping at an estimated cost of $300,000 using 
Federal Aid Interstate Funds. The Commission approved the project. 


A request from the Columbia Region Association of Govern- 
ments (CRAG) was approved by the Commission as presented by 
Mr. Klaboe for the following Federal Aid Urban System Project: 


Total Federal State's 
Jurisdiction Section Cost Funds Share 
CRAG Downtown Portland $100,000 $78,000 $11,000 


Transit Corridor Study 


(The Commission also gave authority for the Administrator to sign 
the agreement for this project when prepared.) 


The Commission approved the following Federal Aid Second- 
ary Projects and authorized the Administrator to sign the agreements 
when prepared: 


State's 
County & Programmed Share 
FAS No. Section and Description Amount (rounded) 
Douglas Rock Creek-Steamboat Bridge $1,347,000 $148,000 
253 Sec., N. Umpqua Hwy. Co. Rd...; 
Paving 
Washington Croeni Rd.-County Line Sec., 560,000 62,000 
632 Cornelius Pass Rd., Grade and 
Pave 
Washington Burlington Northern Railway 40,000 -_—— 
632 (West Union) Crossing Sac.; 
Cornelius Pass Rd., Automatic 
Railroad Signals 
Gilliam John Day Hwy.-PGE Power Plant 407 ,000 45,000 
958 Sec., Rhea Rd. 
BPA Substation-Airport Sec., 
Airport Rd., (to be supplemented 
with future funds when available) 
TOTAL $2,354,000 $255,000 
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the economy and reduce unemployment. The funds must be obligated by 
December 31, 1975, and can only be used on the following projects: 


Title X State Estimated 
Highway Section Funds Match Total Cost 


Powers Broadbent $1,707,825 $ 292,175 $2,000,000 


Oregon Elk River-Port Orford 1,927, 383 597,617 2,525,000 
Coast 


Redwood Hayes Hill-California 1,016,470 283,530 1,300,000 
State Line 


Crooked Rocky Canyon-Prineville 312,760 211,440 524,200 
River Reservoir 


TOTAL $4,964,438 $1,384,762 $6,249,200 


He stated that the Powers and Oregon Coast Highway Projects were on 
the Six-Year Program but the other two were not. He recommended the 
Commission's approval of the funding change for the Powers and Oregon 
Coast Highway Projects and the addition of the Redwood and Crooked 
River Highway Projects to the Six-Year Program for contracting in 
January 1976. The Commission accepted his recommendation. 


Mr. Klaboe requested verification as to the responsibility 
for signing city streets in connection with the establishment of 
the truck route from Swan Island to Interstate 5 in Portland. He 
mentioned that the Commission had established on October 28, 1975, 
this truck route. The Commission verified that signing on city 
streets would be paid for by the City and signing of the State High- 
ways involved in the route would be the responsibility of the Depart- 
ment of Transportation. 


AERONAUTICS DIVISION 


Mr. Burket presented a request from the City of Roseburg 
for financial aid to municipalities program funds to assist in the 
funding of an extension of City water lines to the Roseburg Munici- 
pal Airport for fire protection purposes. He stated this will not 
require allocation of new funds but will utilize the residual of a 
$17,720 grant approved by the Commission at the May 30, 1975, 
meeting. The amount of funds not utilized in the previous project 
is $2,022.41. The Commission approved the request. 


MASS TRANSIT DIVISION 


No report. 
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proposed rule was submitted to the Legislative Counsel Committee on 
October 20, 1975. He recommended that the Commission adopt the bus 
and high-occupancy vehicle lanes as a permanent administrative rule. 
He stated that Steve McCarthy of Tri-Met was present to answer any 
questions. The Commission accepted his recommendation and thereupon 
adopted "Miscellaneous Resolution No. 256," which resolution is on 
file in the Commission's files, Salem. (Permanent rule will be 
published in the Secretary of State's Administrative Rule Bulletin 

on December 15, 1975, and will become effective on December 25, 1975.) 


Mr. Klaboe recommended that parking be prohibited on the 
north side of the Willamette Highway from M.P. 69.35 to M.P. 69.47 
just west of the Crescent Lake Junction in Klamath County. A 
problem exists with trucks parking partially in the westbound lanes 
on the north side of the highway and vehicles exiting the service 
station and cafe do not have adequate sight distance. The Commis- 
sion accepted his recommendation. 


Consideration was given to transferring to the City of 
Springfield a small segment (0.13 mile) ot old right of way of the 
Daisy Street-SPRR Section of the Springfield-Creswell Highway in 
Lane County. Mr. Klaboe mentioned that this transfer will conform 
with an agreement dated July 22, 1975, where the City is to accept 
this right of way upon realignment, which has now been completed. 
The Commission adopted "Abandonment Resolution No. 553," which 
resolution by this reference is made a part hereof and filed in the 
Commission's files, Salem, 


An agreement with the City of Salem was presented by 
Mr. Klaboe for approval for installation of a traffic signal on 
Lancaster Drive at the eastbound offramp of the North Santiam High- 
way in Marion County. The State is to prepare all plans, let the 
contract and supervise the work of the project at an estimated cost 
of $30,400 to be funded under the contract. The City and State 
will annually negotiate the costs for power and maintenance. The 
Commission approved the agreement. 


Mr. Klaboe mentioned that by an agreement dated April 4, 
1972, Crook County transferred to the State $368,000 of its County 
Federal-aid Secondary Funds to be used by the State for the recon- 
struction of the Crooked River Highway south of Prineville. It has 
since been determined that because of Federal constraints this 
improvement could not be accomplished as a Federal-aid Highway 
Project. The County has requested that any unused FAS-C funds be 
returned to the County for use on the local road portion of the 
Federal-aid Secondary System. He recommended that the Commission 
approve an agreement transferring the remaining $270,900 from the 
State's FAS account to Crook County's FAS-C account. The Commis- 
sion accepted his recommendation. 


Mr. Klaboe stated that Oregon will receive a $4,964,438 
grant of Title X Funds from the Federal Highway Administration for 
the purpose of advancing needed highway improvements to stimulate 
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REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


No ! Projynet — — Broadbent Section. abboonie oe Se 
: (Contract No. 8308) 
Type of Work Grading and Paving F_A. Proj. No. -RS=-206(9) 


Kimbal 
Ni: ot Citiers 18 cup eater Medford 


County a.” he wareeny Powers 


Const. Inc. & Alvin L. Lindley 


Low Bid S_ ] ,678,263.00 


Engineer's Recommendation: Award to low bidder. 


No. © __ Project ___ BIRR _O'xing (Camp Abbot) Bridge Section _ 


(Contract No. 8309) 
Type of Wee : Grading and Sivucture ’ GA Pra the RS-464(2) | ins 


County eee Highway —_ FAS YOU = 
Vouglas S. Coats Constr. & 


No. of Bidders 7 Low Bidder _ Hap Taylor, Inc., bend caged 
Low Sid $223,002.50 

Engineer's Recommendations: Aviard to low bidder as soon as approval of 
Veschutes County is received and the sum of $29,900.00 is deposited 
by the County. 


No,__3_ project ___Slater Creek-lystic Creek Section 
(Contract No. 8310) : 
Type of Work__ Grading, Paving and Structures — ¢.a. proj, wo. RF-DP=-29(26) 


ve Douglas Highway____C00S_Bay-Roseburg 
Roy L. Ladd, Inc. 


No. of Bidders___9 Low Bidder__ Reddin California 


Low oid $64500,021.00 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTe_/O-28-75 


ji 
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MOTOR VEHICLES DIVISION 


Mr. Ott presented to the Commission for their information 
graphs entitled "Vehicle Fuels Tax Cumulative Net Revenue" and 
"Motor Vehicle Registration Fee Revenue". 


DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission confirmed Tuesday, December 9, 1975, as 
their policy development meeting date and set Thursday, December 18, 
1975, as the date for the next regular meeting. 


Mr. Baldwin requested authority to present to the Emergency 
Board approval of a plan to fund reclassifications of several posi- 
tions in the Office of the Director. The reclassifications were 
requested in the 1975-77 budget but were not funded. This financing 
plan is to cover the cost of $23,252 by eliminating the following 
positions: 


Clerk 2 - Highway Division 
Clerical Assistant - TPR and SS (Fred Miller's office) 
Engineering Aide (Seasonal) - Planning 


He stated in order to apply the savings in the areas where the 
reclassifications will take place, it is necessary to transfer 
funds between expenditure limitations. (Copy of financing plan and 
reclassifications on file in Commission's files, Salem.) The Com- 
mission granted authority to present this request to the Emergency 
Board. 


Mr. Burco asked Mr. Miller to present to the Commission 
some material concerning policy development. Mr. Miller presented 
an outline representing general categories for a Department of 
Transportation Policy Framework. He also handed to the Commission 
recommendations of the Governor's Energy Task Force Relating to 
Transportation. This material was presented for their information 
and review for possible discussion at the next meeting on Tuesday, 
December 9%, 1975. 


The Chairman stated that under ORS 192.660 the Commission 
may hold an executive session with the public excluded. He said the 
Commission had personnel matters to discuss and they would adjourn 
and hold an executive session at 11:15 a.m. in the small conference 
room. The Chairman Inve saniomagd the meeting-at 11] a.m. 


bd cee a etlttonn 


Chair | 


eke Lon Male 


ommisstorer Commission Services Sorimiveion—feevices 
Commissioner 
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| Proyoct. cabin Creek Safety Rest Area 


(Contract No. 8 


eae 
Type of Work ___ Sanitary Sewer Qutfall FA. Proj. No I-5-3( ] 05 ) ] 45 


County Douglas Highway Pacific 


No. of Bidders ‘oa we Low Buider Kelly F. White Company, Bend 
Low id s__141,867.00 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


a Project__Fern Vailey Rd. and Valley View Rd. Section 
, _ ; (Contract No. 8312) 

Type of Work Traffic Signal Installation F.A. Proj: Ho --- 

Couny__Yackson stignway___ Roque Val ley 


No. of Bidders__4 __ Low Bidder__ Hamilton Electric, Inc., Eugene 


Low Bid $49,378.60 


Engineer's Recommendations: Award to low bidder. 


6 Champoeg State Park 


No. Project inal deaseeton 


Type of Work__1ype 8 Toilet Building FA. Proj. No. BUR=41-00726 


Marion siehioes manos 


County 
No. of Bidders___ ss Low Bidder ete esses NSS 
Low Bid S 


Engineer's Recommendations: PROJECT POSTPUNED UNTIL NOVEMBER 20, 1975. 


APPROVED BY CHAIRMAN 
GLENN Le JACKSON 


paATE_/O-45-75_ 


EB ES SEEN ROLES. AE EOE CEI 


“ 7 pres. POwell Blvd. at S.E. 47th and 69th Avenues 


: (Contract No. 8313) 
Type of Work _ Pedestrian Signal Revision FA. Pros. No, M-0640(1) 


County —____Hultnomah Hahway__ Mt. Hood (FAUS 0640 


Hansen Electric Co., Inc. 


No. of Bidders___ 7. Low Bidder —___Coos Bay 


Low Bid 520,651 00 


Enaineer’s Recommendation’ Aviard to low bidder as soon as approval of the 
Federal Highway Administration is received. 


No. & project Nemaloose Safety Rest Area-Idaho State Line Section 
: (Contract No. 8314) I-80I-0(4)70 & 
Type of Work Interpretive Shelter Construction Fa pn tin 1~0il-7(4i)29 5 


Wasco, Umatilla, Union, Columbia River an 
Couny__Baker and Malheur tighway Qld Oregon Trai] 
No. of Gide Low Bidder ______Waybo, Inc., Port] and 


Low Bid $132,630.00 


Engineer's Recommendations’ Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


On October 28, 1975, I accepted the Administrator and State Highway 
Engineer's recommendations for award of projects on which bids were 
received October 23, 1975, and authorized him to Sign the contracts 
when conditions for the awards have been met. 


4 LS 
this / day of 


Vi) 


UW. 


Dated 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission, Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and 
report this action for your official records. 


Dated this QO day of Oat. 1975 
ain 


Glenn L, Jackg6n, 
Oregon Transportation Commission 


Attachment List: 


1) 
2) 
3) 
4) 
5) 
6) 
7) 
8) 
9) 
10) 
11) 
12) 


Options accepted (8) totaling $25,528 


Sale 
Sale 
Sale 
Sale 
Sale 


of 425 sq. ft. of property authorized (File 39140) 

of 0.55 acre property authorized (File 25671) 

of 1.88 acres property authorized 

of 0.18 acre property authorized (File 48134) 

of 11,400 sq. ft. of property (Files 43184 & 43185) authorized 


Agreement with City of Grants Pass approved 

Grant of Access to Ronald C, Davison et al (File 37805) approved 
Agreement with Gleneden Sanitary District approved 

Agreement with Fish and Wildlife Commission approved 

Agreement with Tri-Met approved 

Service agreement with Digital Equipment Corporation approved 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Consideration 


Ginter, L. M. & Elna M. $ 930.00 
Portland General Electric Co. 10,750.00 
Hendrickson, Everett R. & Eveline 400.00 
Bergren, Millard E. & Josephine L. 1,850.00 
Standley, Oran C. 550.00 
Vannice, Robert M. & Hellen J. 300.00 
McDonald, John & Malcolm 48.00 
Obie Outdoor Advertising 10,700.00 

8 Transactions 25,528.00 


Sale of 425 sq. ft. excess property on the Pendleton Section 
of the Old Oregon Trail Highway in Umatilla County for a 
minimum consideration of $1,000.00. File 39140. 


Sale of 0.55 acre excess property on the Albany-Judkins Point 
Section of the Pacific Highway in Linn County for a minimum 
consideration of $130.00. File 25671. 


Sale of 1.88 acres excess property on the Redmond Section of 
The Dalles-California Highway in Deschutes County for a 
minimum consideration of $7,400, reserving mineral & geothermal 
rights. File 13072. (Real Property Resolution No. 713) 


Sale of 0.18 acre excess property on the Vail Creek-Sweet Home 
Section of the Santiam Highway in Linn County for a minimum 
consideration of $18,275.00. One point of access & sign 

junkyard restriction. File 48134. (Real Property Resolution No. 711) 


Sale of 11,400 sq. ft. excess property on the Ross Island Bridge- 

S. E. Reedway Section of the Pacific Highway East in Multnomah 

County for a minimum consideration of $21,750.00. No access 

to the highway, sign & junkyard restrictions and noise & air 

pollution clause. Files 43184 & 43185. (Real Property Resolution No. 712) 


Agreement with the City of Grants Pass for Sanitary Sewer Services 
for the Grants Pass Maintenance Building site, Josephine Co. 


Grant of Access: 

Unrestricted as to use at Station 417+52, on the Mill Creek- 
Belnap Springs Section of the McKenzie Highway, Lane County 
to Ronald C. Davison et al, no consideration. File 37805. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_/O - 30-75 _ 
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(9) Agreement with the Gleneden Sanitary District to construct 
a sewer line through Lincoln Beach and Fogarty Creek State 
Parks and to Lincoln Beach State Park and to provide a 
connection for sewage facilities at each of the parks for 
a cost to the State of $12,525, based upon the estimated 
Sewage flows from the two developed and one undeveloped State 
parks in the district. (Parks Branch) (Lincoln County) 


Agreement with Fish and Wildlife Commission to mutually select 
State-owned Willamette Greenway lands on which regulated 
hunting and trapping would be permitted. These activities 
have generally been permitted in the past and it has come to 
the Park's Branch attention that an inconsistency between 
existing management policy and State park rules and regula- 
tions requires this action if these activities are to continue. 
(Parks Branch) 


Agreement with Tri-Met covering the design, construction, opera- 
tion and maintenance of the West Portland Park and Ride Station 
to be located at the junction of the Baldock Freeway (I-5), 
Southwest Barbur Boulevard (99W), and Southwest Capitol Highway. 
Cost will be approximately $4.5 million which will come from 
Federal-aid Interstate funds, 


Service agreement with Digital Equipment Corporation for the 
maintenance of a PDP8/L computer for a fog hazard study in 
Albany, Linn County, for an indefinite period of time commencing 
November 1, 1975. Present agreement expires October 31, 1975. 
(Traffic Section) 


APPROVED 


nO 


pate: 7O 7-2 ¥- 7x 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_/O-30-75 


Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this 
action for your official records. 


Daged this S day Nod » 1975 


hy 


es 


Glenn L. Jacky i 
Oregon Trans ation Commission 


Attachment List: 


1) Options accepted (18) totaling $171,661 

2) Sale of 13.4 acres property authorized (File 24502) 

3) Sale of 0.14 acre property authorized (Files 14291 & 36995) 

4) Agreement with Oregon Trunk Railway approved (File 48588) 

5) Agreement with Winston-Dillard Water District approved 

6) Agreement with West Extension Irrigation District approved (Suppl.) 
7) Agreement with Jackson County approved (Supplemental) 

Agreement with Wallowa County approved 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


48474 Idaho Power Company $ 6,650.00 
48537 Vidan, Nick, Eula 152,000.00 
1-38.72 National Advertising Company 300.00 
1-78.40 Linn County Commissioners 50.00 
1-85.85 Linn County Commissioners 50.00 f 
1-277.94 Ramsey, Albert N. 100.00 
1-282.96 Hedrick, Guy B. & Florence L. 750.00 
2-159.34 National Advertising Company 300.00 
6-200.66 Temple, Morris S. 3,240.00 
6-200. 66 Temple, Morris S. 300.00 
15-7.70 Foster, J. J. & Kathleen T. 150.00 
25-13.71 Varga, Anna 100.00 
25-18.12 Benjamin, Benson J. 50.00 
10 SR's National Advertising Company 1,123.00 
15 SR's National Advertising Company 801.00 
16 SR's National Advertising Company 1,107.00 
20 SR's National Advertising Company 3,008.00 
25 SR's National Advertising Company 1,582.00 


18 Transactions $ 171,661.00 


(2) Sale of 13.4 acres excess property on the Jump Off Joe-Grants 
Pass Section of the Pacific Highway in Josephine County for a 
minimum consideration of $5,360, State retaining the mineral and 
geothermal rights. File 24502. (Real Property Resolution No. 714) 


(3) Sale of 0.14 acre excess property on the Azalea-Josephine County 
Line Section (Barton Rd. Overcrossing Section) of the Pacific 
Highway in Douglas County, to Douglas County as part of the sale 
approved October 2, 1975, on File 14291. File 36995. (Real Property 
Resolution No. 715} 

(4) Easement Agreement with Oregon Trunk Railway for right of way 
and slopes on the Bear Drive-Ford Lane Section of the Culver 
Highway in Jefferson County for a consideration of $300. File 48588. 


(5) Construction-Finance Agreement with the Winston-Dillard Water 
District for relocation and financing of an 8-inch water line 
on the Winston-Shady Interchange Section of the Dillard Highway 

in Douglas County. 


(6) Supplemental Agreement with West Extension Irrigation District 
covering the closure of two accesses and replacement of one on 
the Irrigon Jct.-Washington State Line Section of the Columbiz 


River Highway in Morrow and Umatilla Counties. 5 aE 

(7) Supplemental agreement with Jackson County for a time extension of = 9 
an agreement dated July 23, 1974, for the Bear Creek Greenway Project, ae =| 
Phase 1. Original agreement ends December 31, 1975, and supplemental es tx 
extends that to December 31, 1976. (Parks Branch) go 
eg 

+-3 

(8) A letter-form agreement with Wallowa County for construction of ZH 
a reinforced concrete bridge approximately 62 feet long with a E 

iver Bridge No. 32C135 on a county 


32-foot roadway at the Imnaha R 
road 23% miles south of the Community of Imnaha. Project is 


eligible for 90 percent federal aid funding under Section 230 of 


Title II, Highway Safety Act of 1973. Total estimated cost $90,000. 
City will provide 10 percent ($9,000) matching funds with no expense 


to State. (County-City Unit) 6 a 


OO 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and 

report this action for your official records. 


, 


) A ‘ 
Dated this // day of 4 gt , 1975 


Oe wae 
(Xetette A 

Glenn L. Jackson, Chairman 
Oregon Transportation Commission 


Attachment List: 


1) Options accepted (10) totaling $33,075 

2) Supplemental agreement with Travel Information Council 
and Travel InfoCentres, Inc., approved 

3) Supplemental agreement with Lane County approved 

4) Agreement with Douglas County approved 

5) Letter-form agreement with Wallowa County Court approved 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
36165 Smith, Raymond $ 13,000.06 
48301 Willamette Industries, Inc. 575.00 
48449 Davidson, Laura Ruth Sims 250.00 
49538 Steele, James A. & Kate M. 3,000.00 
48546 Cancio, Rafael L. & Esther C. 450.00 
48550 Cook, Ward V. & Lois A. 6,650.00 
48640 C & D Lumber Company 2,000.00 
48652 Boise-Cascade Corporation 800.00 
48936 General Services Administration 6,250.00 
1-78.76 Schmucker, Ezra & Martha 100.00 

10 Transactions $ 33,075.00 


Supplemental agreement with Travel Information Council and 
Travel InfoCentres, Inc., concerning construction and operation 
of sign plazas on the interstate and other highways changing 

the date of payment from InfoCentres from the date of June 26 

of each year to December 31 of each year so that it will coincide 
with the regular audit period of InfoCentres. (Legal Branch) 


Supplemental agreement with Lane County for a time extension of 
an original agreement dated March 24, 1974, for the Alton Baker 
East Corridor park project. The Original agreement ended 
December 31, 1974; an extension was granted in August, 1975, 

to December 31, 1975, and we are now requesting another exten- 
Sion to December 31, 1976. (Parks) 


Agreement with Douglas County concerning widening and channeliza- 
tion of the Oakland-Shady Highway at its intersection with a new 
belt line route, known as Stewart Parkway, just south of the 
Roseburg airport. The County is to prepare the plans and con- 
struct the project at no expense to State, and hold the State 
harmless during construction. (County-City Unit) 


Letter-form agreement with the Wallowa County Court for installa- 
tion of railroad crossing protection at the Hurricane Creek Bridge 
No. 32C42 on County Road No. 590 south of Enterprise. This project 
is eligible for 90 percent federal aid funding under Section 230, 
Title II, Highway Safety Act of 1973. Total estimated cost of 

the work is $58,000. County will provide the 10 percent ($5,800) 
matching funds with no expense to State. (County-City Unit) 


on APPROVED BY CHAIRMAN 
jay ENGINEER GLENN L. JACKSON 


iS Se tee DATE it 11-75 


» g » t 
® os pe EAS. 


gia Pa 


Liimia 
HBiT—A 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


No... Prowct  Gettings Creek Safety Rest Area . 


ae (Negotiated Contract No. 8315) 
Type of Work Well] _Drilling_ a F.A. Proj. No. I- -5-3 3(104) 178 04)178 


County ___Lane Highway -— _ _Paci Tic. 
Casey Jones — — Co., Inc. 


No. of Bidders : Low Bidder Pleasant Hill 2 


Low Bid $.212,756:00. 


Engineer's Recommendation: Award to low bidder. 


On November 3, 1975, I accepted the Administrator and State 
Highway Engineer's recommendation for award of the above project 
as a negotiated contract and authorized him to sign the contract. 
Bids were solicited by the Department of General Services at the 
Highway Division's request due to the specialized nature of the 
work involved. 


Dated this hd day of om, fe 


/ 
Glenn L. Jackson, Chairman 
Oregon Transportation Commission 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this 
action for your official records, 


Dated this / of aoe oe 1975 


Attachment List: 


1) Options accepted (8) totaling $27,958 

2) Agreement with 0. W. R. & N. and Union Pacific Railroad 
Company approved 

3) Agreement with the Depoe Bay Sanitary District approved 
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Number 


47864 
48318 
48498 
48551 
48625 
1-192.66 
7 SR's 
21 SR's 


Fi sir_AL = 
OPTIONS TO PURCHASE REAL PROPERTY 


Name 


Glasser, Leslie J. & Janet 
Parr, Arthur 
Mobile Townes of America 
Wstn. OR Assn. of 7th day Adventists 
Weakly, Esther E. 
Lewis, Benjamin E. 
National Advertising Company 
National Advertising Company 
8 Transactions 


Consideration 


$ 150.00 
465.00 
620.09 

3,100.00 
21,000.00 
720.00 
833.00 


1,070.00 
$ 27,958.00 


(2) Haul Road Agreement with 0. W. R. & N., and Union Pacific 
Railroad Company for using the haul road across railroad 
right of way on the Hilgard-LaGrande Section of the Old 
Oregon Trail Highway in Union County. 


(3) Agreement with the Depoe Bay Sanitary District to connect the 
sewage facilities at Depoe Bay and Boiler Bay State Parks in 
Lincoln County into the district at a cost of $9,000. (Parks) 


Asst. State Hwy. Engr 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTg_il- 18-75 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSICN 


NO REPORT 
NOT APPLICABLE NO VICE CHAIRMAN AT THIS TIME 


+ 4 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


Reid Bros. Trucking, 
Inc. 
No. 8185 


Oceanlake Redi-Mix Co. 
No. 8232 


R. J. Taggart Con- 
struction Co., Inc. 
No. 8211 


Freedom Construction 
No. 8126 


R. L. Coats 
No. 8131 


Weaver Construction 
Company 
No. 8163 


Rowell & Wickersham 
No. 8277 


Ross Bros. Construc- 
tion, Inc. 
No. 8098 


D Mc D Corp. 
No. 8179 


Hamilton Electric, Inc. 


No. 8068 


General Construction 
Company 
No. 8258 


Acceptance 


Section and Highway Date 


Seneca Rock Production October 27, 
John Day-Burns Highway 
Harney County 


Oregon Coast Highway at October 27, 
Devils Lake Road, Oregon 
Coast Highway, Lincoln County 


Odell Lake Rock Production October 30, 
Willamette Highway, Klamath 
County 


Big Creek Bridge (M.P. 160.2) October 31, 
Oregon Coast Highway 
Lincoln County 


Hampton-Lake County Line November 4, 
Central Oregon Highway 
Deschutes County 


Cherry Hts. Rd.-Wright St. November 4, 
(The Dalles), Wasco County 

Lafayette (7th St.), Yamhill November 7, 
County 


Jessie M. Honeyman State November 7, 
Park, Lane County 


Catherine Creek, LaGrande- November 13, 


Baker Highway, Union County 


99W at Conifer Boulevard November 13, 


(Corvallis), Pacific West 
Highway, Benton County 


Rooster Rock State Park November 18, 


Multnomah County 


1975 


1975 


1975 


1975 


1975 


1975 


1975 


1975 


1975 


1975 


1975 


L.K. Comstock and Co., 


Inc. 
No. 8140 


Babler Bros., Inc. 
No. 8051 


Roseburg Paving, Inc. 


No. 8266 


Klamath Paving Co. 
No. 8238 


Aichele Landscaping, 
Inc. 
No. 8014 


November 21, 1975 


Santiam Hwy. at Milton St. 
(Lebanon), Santiam Highway 
Linn County 


Main Avenue & 3rd Street 
(Tillamook), Oregon Coast & 
Wilson River Highways 
Tillamook County 


Canyonville (S.W. 5th St.) 
Douglas County 


November 


Link River-Bisbee Street, 
Klamath Falls-Lakeview and 
Klamath Falls-Malin Highways, 
Klamath County 


November 


Greenburg Rd. Interchange November 
Beaverton-Tigard Highway 


Washington County 


a and State Highway Engineer 


November 19, 1975 


November 19, 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) N.W. 9th Street at N.W. Buchanan Avenue 
(Corvallis) Section of FAU 2045 in Ben- 
ton County. Bids received September 235 
1975. Contract No. 8298 awarded October y i 
1975, to Morse Bros., Inc., Lebanon at 
$121,892.18. 


Burlington Northern Railroad Overcrossing 
(Camp Abbot) Bridge Section of FAS 900 in 
Deschutes County. Bids received October 23, 
1975. Contract No. 8309 awarded November : 
1975, to Douglas S, Coats Construction and 
Hap Taylor, Inc., Bend, at $223,882.50. 


Slater Creek-Mystic Creek Section of Coos 
Bay-Roseburg Highway in Douglas County. 
Bids received October 23, 1975. Contract 
No. 8310 awarded October 29, 1975, to 

Roy E. Ladd, Inc., Redding, at $6,500,021. 


Cabin Creek Safety Rest Area of the Pacific 
Highway in Douglas County. Bids received 
October 23, 1975, Contract No. 8311 awarded 
October 29, 1975, to Kelly F. White Company, 
Bend, at $141,867. (sanitary sewer outfall) 


Powell Blvd. at S.E. 47th and 69th Avenues 
Section of Mt. Hood Highway in Multnomah 
County. Bids received October 23, 1975. 
Contract No. 8313 awarded October 29, 1975, 
to Hansen Electric Co., Coos Bay, at $20,651. 


Memaloose Safety Rest Area-Idaho State Line 
Section of Columbia River Highway and Old 
Oregon Trail in five counties. Bids received 
October 23, 1975. Contract No. 8314 awarded 
October 29, 1975, to Waybo, Inc., Portland, 


at $132,630. 
/.27 
F. B. Klaboe 


Administrator and State Highway Engr. 
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BEE DORE. Cee tg 


NR BILE RL 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS _ 


NO REPORT 


a 


_— rane ena 


November 19, 1975 


Oregon Transportation Commission 


Report of Actions Taken Under Delegate Authority 
Disposal of Personal Property 


By your duiy adopted delegation order, you authorized me in 
my official capacity to dispose of personal property on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I report this action for your official records. 


Disposal of Personal Property: 

Mizcellaneous Sales $ 8,018.06 
Lund Sales 9,626.00 
Timber Sales 621.38 
Rent Revenues - October, 1975 68,577.70 


Total $86,843.14 


1gnature 


Lao Right of Way Engineer 


fe net er aemene me 


minim Sela eadceeatce asset 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 


REPORT OF CONDEMNATION CASES SETTLED 


tate's 
State's Highest Amount of 
Offer Anpraisal Settlement _ 


Defendant 


George Bray $240 $400 $750 


L-7199 

R-48343 

Section: Veneta Middle Fork-Coyote 

Highway: Florence-Eugene 

County: ‘Lane 

Approved by: Jack L. Sollis Date: No ember 19, 1975 


George F. Capwell $6,000 Dismissed 


L-7155 

R-48140 

Section: Vail Creek-Sweet Home 

Highway: Santiam 

County: Linn 

Approved by: Jack L. Sollis Date: November 19, 1975 
NOTE: Settled by Right of Way Section. 


Orval McCormmach Dismissed 


L-7069 

R-47160 

Section: Mission Junction-Emigrant Hil] 

Highway: Old Oregon Trail 

County: Umatilla 

Approved by : Jack L. Sollis Date: November 19, 1975 
NOTE: Settled by Right of Way Section. 


RLPORT OF TRIAL OF OTHER CASES - ‘tate Yefendant 


Demands Verdict 
wis of or 
Plaintiff tsi AUS OOF Action _ Plaintiff _ Judament. 


Albertson's Inc. Personal Injury $668,410.16 For Dfts. 
and Wrongful plus attorney 


Death fees and costs 
L-7052 


County: Union 


West Clackamas Writ of Review Injunction to 


County League of stop construc- 
Women Voters tion of Kruse 


Way 


L-7234 
County: Clackamas 


* Order issued authorizing construction of Kruse Way after agreement 
worked out between the parties. Although the State was not a dft. 
in this case it took part in the negotiations as it was financing 
the construction project. 


John McNaught Inverse $50 ,000 $10,000 * 
Condemnation 


L-7037 


Attorney Fees: $4,000 ** Court Costs: $147.80 
County: Clackamas 


* Prior to trial it was stipulated between State and attorneys for 
insurance companies to each pay half of the verdict. In effect, 
the verdict against the State is $5,000. 


** Stipulated to pay half of attorney fees. State's share is $2,000. 


Homer L. Wright Declaratory Declare Rule *Dismissal 
Judgment of Greenway 
Plan invalid 


L-7232 
County: Marion 


* Court held that plan had not been acted upon by Land Conservation 
and Development Commission and, therefore, plaintiff had no cause 
of suit. 


iBit_o 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest : 
Defendant trial at trial demand Verdict 


Jennie Lee Combs $25,000 $15,100 $40,000 $30,750 
Attorney Fees - $2,399 


L-7070 

R-44150 

Section: N.E. 60th Ave.-N.E. Sandy Blvd. 

Highway: Northeast Portland 

County: Multnomah 

Approved by: Date: November 20, 1975 


Leone B. Hill *$325,000 *$282,750 $700,000 $450,090 


Attorney Fees - Not yet 
known 
L-7116 
R-46694 
Section: Columbia River-Pacific Highway 
Highway: East Portland Freeway 
County: Multnomah 


* This is an amendment to the Report of Trial which was reported at 
the October 29, 1975 meeting. The amount of State's highest written 
offer and the State's highest testimony were reversed. 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 


vefendant _ _fause of Action Plaintiff Judgment 


Gerry F. Spencer Property Damage $154.37 $154.37 


L-7156 


Attorney Fees: $150.00 Court Costs: $22.80 
County: Multnomah 


REPORT OF CASES FILED BY AND AGAIN 
ee 


ST THE DEPARTMENT OF TRANSPORTATION 


L-7257 Harry Marvel v. State, et_al.: This lawsuit arises out of 
an accident that occurred on February 19, 1975, when plaintiff's 


tractor and trailer collided with vehicles owned and operated by 
the State Highway Division. Allegations of negliqence in the law- 
suit relate to failure of the Highway Division drivers to keep a 
proper lookout, failure to yield the right of way, failure to 
drive on the right half of the highway, failina to give the driver 
of plaintiff's tractor and trailer at least one-half of main 
traveled portion of the roadway, failure to exercise proper con- 
trol of vehicle, parking vehicle upon the hiahway without leaving 
a clear enough unobstructed portion for nNassane and failure to 
give proper or any warning of parked or disabled vehicles on the 
highway. The amount of the lawsuit is for $3,016.59. 


The matter has been referred to the State's insurance carrier for 
the defense of the State. 


” pnaesinicivlninas sete gn aa 


December 9, 1975 
Salem, Oregon 


The Oregon Transportation Commission held a policy devel- 
opment meeting at 9 a.m. in Room 120 of the State Highway Building 
in Salem, Oregon. Notice of the meeting was made by press release 


to newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Tom Walsh, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Robert A. Burco, Deputy Director 

F. B. Klaboe, Administrator and State Highway Engineer 

Dennis Moore, Administrator of Mass Transit 

E. S. Hunter, Deputy State Highway Engineer 

Don Streun, Assistant Director for Administration 

Fred Miller, Special Assistant for Policy Research and 
Special Studies 

David Talbot, State Parks Superintendent 

Warren Gaskill, Deputy State Parks Superintendent 

Merl Whiteman, Fiscal Officer, Department of Transportation 

D. H. Moehring, Maintenance Engineer 

C. W. Head, Manager, Commission Services 


There were others present from the Department of Transpor- 


tation and representatives from the news media. 


Mr. Klaboe reported that the gas tax revenue at this time 
is holding up about what was expected and the license plate fee is 
also expected to hold up. The weight-mile tax collection is down 
considerably. Mr. Klaboe presented to the Commission a handout 
covering the Highway Division's history on revenues, transfers and 
certain expenditures for the biennium '63-'65 to date as follows: 


(continued on page 1334) 
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- Operation Expenditures - 


For the 7 Bienniums Shown 
(In Millions) 
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Highway Division 
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(State Funds Only) 
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Mr. Klaboe said the State Police has shown a cooperative 
effort to try to reduce their budget. The Motor Vehicle Division 
will be looking at their budget and the Public Utility Commissioner 
will also be contacted. 


Mr. Whiteman referred to the identified program reduction 
and covered each item as follows: 


IDENTIFIED PROGRAM REDUCTIONS 
State Highway Funds Only 


Alternatives 
(In Thousands) 
Item #1 #2 #3 
R/W Acquisition $2,018 $2,018 $ 2,018 
Parks: 
Acquisition 213 413 413 
Construction 441 691 741 
Operation and Maintenance aa ~- 450 
Maintenance 1,000 1,975 2,465 
ESP (Employment Stimulation 1,500 2,508 5,130 
Program 
Travel Information: 
Tourist Advertising 32 232 232 
Information Centers 63 63 63 
Youth Corps 400 400 400 
$5,667 $8,300 $11,912 


2,333 
$8 ,000 


. 
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Construction Contracts 


IDENTIFIED BUDGET REDUCTIONS 
RIGHT OF WAY ACQUISITION 
1975-77 Biennium 


Fundin 
Item Total Highway Federal 
Budget $27,660,000 $3,413,700 $24,246,300 
Planned Expenditures 11,027,351 1,395,071 9,632,280 
Planned Reductions $16,632,649 $2,018,629 $14,614,020 
(SAVINGS) 


Planned Expenditures 


Detail Total Highway Federal 
Interstate $ 6,155,088 $ 615,509 $ 5,539,579 
Other Federal Programs 4,872,263 779,562 4,092,701 
Total $11,027,351 $1,395,071 $ 9,632,280 


(Backup information for each item is included in the 
handout material. Copies are on file in the Commission's files, 
Salem. ) 
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Highway Livision 


- Expenditures of Public Utility Cormissioner - 
For the 7 Bienntuns Shown 
(In Million: } 


Increase * 257 


Z Z “ 
Biennium 63-65 65-67 67-69 69-71 71-73 «(73-75 + =—75-77 
Amount Le Sar SOO SEC Sar She 67,7 
t Increase - Stay SS 4.6 Ss EEE 63:8 
% Increase - (10.5%) 31.6 20.62 28.75 35.32 20.9% 
- 4 of Kei he Vile 

Tex Revenue 8.4% 6.72 6.5% 7.23 7.3% 8.75. .10.53 ° 
Weight Mile Tax 

Revenues $36.0 $40.5 $45.4 $50.5 $64.5 $73.0 $73.2 
() = Decrease 
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Mr. Klaboe pointed out the increases of the Highway fund 
going to the other agencies. He then referred to the problem and the 
objective as follows: 


PROBLEM: To meet projected cash balance shortage as of June 30, 1977. 


The two projections are: 
Projected Cash 


Shortage 
(1) No growth over preceding biennium $ 10,782,851 
in weight mile tax 
(2) A small increase in weight mile tax 9,416,463 


(projected November 1975) 


OBJECTIVE: Identify alternative program reductions by December 31, 
that will result in reducing expenditures in the Highway 
Division by $8,000,000 for the biennium and consider 
other alternatives for the balance of the shortage by 
March 31, 1976, subject to the following constraints: 


(1) Maintain the highways and parks at levels required 
to meet safety standards and protect the investments. 


(2) Avoid reduction in permanent full-time employees. 


(3) Avoid loss of Federal Aid funds and maintain the 
highest level of construction financially possible. 
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Mr. Whiteman covered the following employment stimulation 
program: 
Identified Budget Reductions 
1975-77 Biennium 
EMPLOYMENT STIMULATION PROGRAM 
1975-77 BUDGET 
($ in thousands) 
Personal Services & 

Program Positions : Services _ Supplies Total 
Maintenance 400 $4,074 $3,055 $7,129 
Parks 125 1,467 -- 1,467 
Youth Corps 150 264 —_ 264 
TOTALS 675 $5,805 $3,055 $8,860 


EMPLOYMENT STIMULATION PROGRAM 
ALTERNATIVE #1 


Maintenance would reduce the program 20 positions between 
December 1975 and January 1976. Then by attrition, at the rate 
of 8 personnel per month through the end of the biennium. 


Levels of employment would go from 235 at December 1, 1975, to 
79 at June 30, 1977. 


SAVINGS would be - $940,532 


Parks would utilize 50 positions through June 30, 1977. 
SAVINGS would be...... $560,418 
TOTAL SAVINGS: $1,500,950 
EMPLOYMENT STIMULATION PROGRAM 
ALTERNATIVE #2 


Maintenance will reduce positions as follows: 

1. 20 positions between December 1975 and January 1976. 

2. 8 positions per month from January 1976 to March 1976. 

3. Lay off 49 during March 1976. (Employment level at this 
point would be 150 positions.) 

4. 8 positions per month through the balance of the biennium. 
(Number of positions at that time would be 38.) 


SAVINGS would be.... $1,947,668 


Parks would utilize 50 positions through June 30, 1977. 
SAVINGS would be.......... $ 560,418 


TOTAL SAVINGS: $2,508,086 


December 9, 1975 


Mr. Talbot reported on the Parks Branch Identified Reduc- 
tions as follows: 


ACQUISITIONS 
(In Thousands) 


Budget 


Program Total State BOR 
Willamette Greenway $1,500 $ 750 $ 750 
State Parks 1,600 800 800 
Grant-in-Aid 500 -- 500 
BOB cov connie enka wicesins inte meet $3,600 $1,550 $2,050 
REDUCTIONS 
Alt. #1 Alt. #2 Alt. #3 
Willamette Greenway $125.0 $125.0 $125.0 
State Parks 87.5 287.5 287.5 
SEVENCE« ocivicn acs er eee Soares ~ $212.5 $412.5 $412.5 
CONSTRUCTION 


(In Thousands) 
Budget 


Program Total State BOR 
Outside Contractors $2,600 $2,000 $ 600 
State Forces 1,400 1,100 300 
TE ee Sai oie. Ww a wine <16e ee ew eS $4,000 $3,100 $ 900 
REDUCTIONS 

Alt. #1 Alt. #2 Alt. #3 
Outside Contractors $ 300 $ 437 $ 487 
State Forces 141 254 254 
a cain ow ta sie ndaivie elc.cie'sa's e's es $ 441 $ 691 $ 741 


There was considerable discussion concerning the various programs in 
the Parks budget. 


Mr. Whiteman assisted by Mr. Moehring explained the 
following maintenance chart and discussed the various alternatives 
and how they would affect the level of service to the public. 


MAINTENANCE 
ALTERNATIVES 
(In Thousands) 
Item #1 #2 #3 
Sign Placement $ 100 $ 150 $ 150 
Overtime -- 350 350 
Sanding 100 200 200 
Stockpiles 400 400 400 
Surface Maintenance -- 120 120 
Fleet Reduction: 
Operating Costs Savings 400 500 500 
New Purchase - Net - 255 Ze eee. 
DAME aa wast athe oF hie ene es ene one $1,000 $1,975 $2,465 
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Mr. Whiteman informed the Commission that he had received 
a letter from the State Police stating that they had identified 
savings in personal services of approximately $812,000. 


There was discussion concerning the move of the State Parks 
Offices from the State Highway Building. Mr. Gaskill reported that 
the staff has studied and evaluated numerous buildings and the Vik 
Building and the Equitable Building near the Capitol Mall are very 
competitive as far as price per square foot and space. The rental 
for the Equitable Building is $4,000 per month for approximately 
10,500 sq. feet and the Vik Building rental is $3,687 a month for a 
little over 11,000 square feet. This report was presented to the 
Commission for their information and the Parks Branch would proceed 
on requesting General Services to arrange for the contract. 


The meeting adjourned at 5 a.m. 


Commissicner 


C yy. Yoak/ | 


Commission Services 


December 9, 1975 


EMPLOYMENT STIMULATION PROGRAM 
ALTERNATIVE #3 


Retain existing positions until April 1, 1976, then discontinue 
program. 


Number of 
Program Positions Savings 
Parks 50 $1,178,518 
Maintenance 191 3,951,698 
SAVINGS..... 2A BF Re Bae EEN POLE CES TAM ROS OECCUSS  agkeeee 


Mr. Klaboe stated that the employment stimulation program was ini- 
tiated soon after Governor Straub became Governor in an attempt to 
place into areas of State government people that were unemployed 

at the time and try then to finally integrate them into government. 


Mr. Whiteman presented the following budget for tourist 
advertising: 
TOURIST ADVERTISING 
(In Thousands) 


Total Budget $550 
Less: Advertising, State Fair 1u0 
$450 
Funding: 
Tourist Industry Contribution $ 50 1 to 
Highway Funds 400 
$450 


---Budget note says Highway can spend $8 for 
every $1 contributed by the tourist industry. 


Total Industry Highway 
= Item i Expenditure Match Funds 
First Fiscal Year Budget $225 $25 $200 
Estimated to be Received and 189 es) 168 

Spent 
ESTIMATED SAVINGS.......+ee+e0: Raputa tiga ea: PESOS ESI! ($ 32) 
Second Fiscal Year Budget $225 $25 $200 
Estimated to be Received and —— —_ = 
Spent 
ESTIMATED SAVINGS......... SE owe senna keene eee as -- $200 
TOTAL ESTIMATED SAVINGS.......ccccccccccccccccsscceseseces ($232) 


Total expenditures/encumbrances to 12-1-75 = $59,750 


There was discussion relative to the Youth Corps, Trave] 
Information Centers, contract lettings, greenway, sanding, overtime 
and equipment. The Commission suggested various alternatives to the 
items presented to reduce the budget approximately $8,000,000 and 
asked Mr. Klaboe to make a recommendation to them at their regular 
meeting of December 18, 1975. 
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December 18, 1975 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 


the newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Tom Walsh, Member 

Michael P. Hollern, Member 

B. Gordon Coleman, Member 

George M. Baldwin, Director of Transportation 
Robert A. Burco, Deputy Director 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
E. S. Hunter, Deputy State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

David Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were others present from the Department of Transpor- 
tation and representatives from the news media. 


The Commission approved the minutes of the special meeting 
on November 13 and the regular meeting on November 25, 1975. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the prop- 
erties if negotiations are not successful and thereupon adopted 
"Condemnation Resolution No. 2641," which resolution by this refer- 
ence is made a part hereof and filed in the Commission's files. 


Mr. Barrie reported that the Maywood Park case has been 
rescheduled from December 22, 1975, to January 19, 1976, at the 
request of the plaintiff's attorneys. He indicated there may be a 
further continuance of the case by plaintiffs until the State has 
solidified its own position with respect to the design and the 
environmental impact statement. In reply to the Chairman's inquiry, 
Mr. Barrie said there is always a possibility of an environmental 
law suit in a Federal Court. 


December 18, 1975 


The Commission approved the following Federal aid Second- 
ary Projects as recommended by Mr. Klaboe and authorized him to sign 
the agreements when prepared. 

State's 
County & Programmed Share 


FAS No. Section and Description Amount (rounded) 


Linn DeFord Cr.-N. Santiam River $275,000 $30,000 
124 Sec., Lyons-Mill City 


Wheeler Mortiner Ranch-John Day Hwy. 


_200,000 _ 22,000 
814 Sec., Rowe Cr. Rd. 


TOTAL $475,000 $52,000 


Attention was given to a request from Tri-Met to extend 
the Portland carpool program for another year as an additional Urban 
System Project. Mr. Klaboe stated the total cost is $90,000 and 
CRAG has approved the project. The Federal Government will pay 
$81,000 of the cost and Tri-Met will pay the $9,000 matching funds. 
The Commission approved the request as recommended by Mr. Klaboe. 


The Commission considered approving a policy letter which 
is to be sent to all cities and counties to obtain information to 
develop a bond sale program as provided in Senate Bill 448. 

Mr. Klaboe said initial indication shows only limited interest in 

the program. However, Marion County has requested $3.4 million and 
the City of Grants Pass has indicated interest in the program with 

no amount specified. Under this program the State would at the 
request of a local government perform any engineering necessary to 
construct a project at no expense to the State. Upon his recommenda- 
tion, the Commission approved the policy letter. (Copy of policy 
letter on file in the Commission's files, Salem.) 


The Commission approved Mr. Klaboe's request to increase 
project authorization on the following contract: 


(1) D McD Coporation, Contract No. 8179, LaGrande- 
Baker Secondary Highway, Union County, for 
$10,677.61 (9.07%). The reasons for the increases 
were due to quantity overruns and engineering. 


Mr. Klaboe reported that under ORS 366.525 the counties 
are entitled to receive 20 percent of all funds received from motor 
vehicle taxes and fees. For the month of November 1975 the amount 
credited to the counties totals $2,072,539.30 which amount was 
released on December 26, 1975, as apportioned by law. (List of 
apportionment to the counties on file in the Commission's files, 
Salem. ) 


Mr. Klaboe also reported that an allocation of 12% of the 
Highway Fund to the cities for the month of November 1975 in the 
amount of $1,243,523.22 will be released on December 30, 1975. (A 
list of apportionment to the cities on file in the Commission's 
files, Salem.) 


December 18, 1975 


Mr. Barrie presented to the Commission copies of an oral 
opinion by Judge Burns on the Mt. Hood Freeway case. Mr. Barrie 
said the Judge denied the plaintiff's request for between $250,000 
and $500,000 in attorney's fees which was made against the State 
and the individual Commission members. A final order in the case 
has not yet been signed because there is a minor dispute over court 
costs which amounts to $1,300. (Copy of opinion dated November 30, 
1975, on file in the Commission's files, Salem.) 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled, and institution of legal proceedings 
filed against the Department of Transportation since the last Com- 
mission meeting. There were no questions. (See Exhibit G on file 
in the Commission's files, Salem.) 


No report from the State Parks Superintendent. 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 


(Exhibits on file in the Commission's files, Salem.) 

Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Oregon Transportation Commission Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent Exhibit F 
Chief Counsel Exhibit G 


Consideration was given to approving a preliminary engineer- 
ing project to complete the preparation of plans to widen a 44> 
mile section of the Clackamas Highway in Clackamas County. 
Mr. Klaboe sai& a majority of the preliminary engineering was com- 
pleted prior to approval of the Urban System, using Urban Extension 
Funds. The estimated cost is $31,200 with the State providing the 
total matching funds of $8,800. Upon his favorable recommendation, 
the Commission approved the following project: 


Total Federal State's 
Jurisdiction __Section _ Cost __ Funds Share 
State I-205 Intchge.-Boring $40,000 $31,200 $8,800 
Rd., Clackamas Hwy., 
FAU 0390 
TOTAL $40,000 $31,200 $8,800 
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redesignation of highways in the City were established on a tempo- 
rary basis in conjunction with the construction of the Main Street 
bridge. The City now accepts the couplet as a permanent facility 
with some signing and truck route revisions. The Hillsboro- 
Silverton Highway mileage is increased by approximately 0.4 mile 

for the paralleling street forming the couplet and the Cascade High- 
way, South extended for one block to facilitate the traffic movement. 
Following his recommendation, the Commission adopted "Secondary 
Highway Designation Resolution No. 78," which resolution by this 


reference is made a part hereof and filed in the Commission's files, 
Salem. 


The Commission considered a report concerning reduction 
of $8 million in the Highway Division expenditures. (Report mailed 
to the Commission on December 12, 1975.) Mr. Klaboe stated that 
following the special Commission meeting of December 9, 1975, a 
schedule outlining a reduction of expenditures has been prepared 
which was based on the Commission's guidelines. (Copy of report and 
supporting schedules on file in the Commission's files, Salem.) The 
Commission approved the reduction of $8 million in the Highway Divi- 
sion's 1975-77 biennium budget as follows: 


SELECTED REDUCTIONS - STATE HIGHWAY FUNDS ONLY (in Thousands) 


Item Amount 
Right of Way Acquisition $2,019 


Maintenance 
Sign placement $150 
Overtime 350 
Sanding 200 
Stockpile reduction 400 
Surface maintenance == 
Fleet reduction 
Operating cost savings 500 
New Purchase - net _745 


Park Acquisitions 
Park Construction 


Employment Stimulation Program 
Maintenance $1,948 
Parks 560 


Youth Corps 2,508 


Youth Corps 200 
$7,926 


Federal Aid Construction Contracts 74 
Total Planned Reductions $8,000 


AERONAUTICS DIVISION 


The Commission approved six actions taken by the Aero- 
nautics Administrator in September and October 1975 relative to 
real property transactions on State-owned airports as follows: 


(continued on page 1347) 
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Consideration was given to adopting a temporary rule 
requiring mandatory prequalification for persons desiring to bid on 
projects for the Department of Transportation beyond January 1, 1976, 
when Chapter 771 Oregon Laws 1975 becomes effective. Mr. Klaboe 
pointed out that the temporary rule provides that all persons pres- 
ently prequalified with the Commission shall remain so qualified 
until May 1, 1976, without submitting new prequalification state- 
ments. All persons not prequalified by May 1, 1976, who wish to bid 
on projects authorized by the Commission must submit a completed 
prequalification statement at least ten days prior to the opening 
of bids for projects on which they wish to bid. The temporary rule 
meets all of the requirements that are presently being set forth 
in the proposed rules by the Public Contract Review Board. 

Mr. Klaboe also mentioned that the temporary rule instructs the 
Director of the Department of Transportation or his designated rep- 
resentative to hold such public hearings as required by ORS 184.619 
and to recommend to the Commission for adoption of a permanent rule 
requiring mandatory prequalification. Following his favorable 
recommendation, the Commission adopted the temporary rule. (Copy 
of temporary rule on file in the Commission's files, Salem.) (A 
certified copy of the temporary rule was filed with the Secretary 
of State on December 22, 1975, and was published in his bulletin on 
January 1, 1976. A hearing will be held in Salem on January 19, 
1976.) 


Attention was given to approving the payments under an 
agreement with the State Fair Board and Richardson Associates, Inc., 
of Portland for promotional and advertising activities for the 1976 
Oregon State Fair. Mr. Klaboe said the agreement provides for a 
monthly payment of $350 as a set fee and a guaranteed annual fee of 
$3,000 for advertising commissions. The $3,000 fee would be offset 
by commissions paid by the publications and is expected to be all 
or mostly covered by these commissions. Only in case the commis- 
sions do not reach $3,000 will the Highway Division pay any addi- 
tional funds to Richardson Associates under this portion of the 
contract. The contract provides for the Highway Division to pay 
the usual charges for advertising layout and design, type setting, 
finished art and other production charges. The Commission approved 
the payment as recommended by Mr. Klaboe. 


Consideration was given to a request from the City of 
Pilot Rock to consent to the annexation of portions of the rights- 
of-way of the old and relocated Pendleton-John Day Highway in Umatilla 
County. Mr. Klaboe stated that this proposal has been investigated 
and found to be correctly described and in proper order. No enclave 
will be formed by the annexation. Following his favorable recommen- 
dation, the Commission approved the annexation and authorized Mr. Klaboe 
to sign the consent form. 


L Consideration was given to adopting a resolution establishing 
“ a one-way couplet in the City gf Silverton and extending the Hillsboro- 
Silverton Highway and the Cascade Highway, South in Marion County. 


Mr. Klaboe said by an agreement dated May 31, 1974, the couplet and 
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this biennium using funds which are currently reserved in the Emer- 
gency Board. The Division is in the process of studying three gen- 
eral types of hus transportation alternatives as follows: 


(1) Increasing bus service frequency on the Inter- 
state 5 corridor between Portland and Eugene. 


(2) Offering new or upgraded service between commun- 
ities throughout the State. 


(3) Developing statewide non-operating improvements 
such as signing, bus stops, and vanpool programs. 


Mr. Moore outlined their time schedule in the study process. 
(Progress reports on file in the Commission's files, Salem.) 


Consideration was given to approving general guidelines 
for experimental transportation projects for less populated areas. 
Mr. Moore stated recipients of the program could be cities, counties, 
or non-profit corporations representing areas that generally have 
a population of less than 50,000. The areas or cities such as Bend, 
Ontario and Western Lane County would be potential recipients. The 
following is a listing of requirements of the Special Transportation 
Program divided into three categories: 


General Requirements 


(1) State assistance is on a one-time, pilot basis 
and no further financing can be expected from the 
Program. However, recipients could include those 
applicants who did not complete a State-authorized 
experimental project in a prior biennium because 
of circumstances beyond their control (such as 
Ontario). 


The project will be for no more than 18 months. 


State matching funds will not be forthcoming until 
local matching funds are confirmed. 


State participation will be limited to 25 percent 
of approved project costs; however, the State will 
contribute 50 percent of approved costs for 
marketing. 


Each project will be subject to approval by the 
Transportation Commission. 


State funds would only be expended in areas with 
less than 50,000 population. 


(continued on page 1349) 
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(1) September 26, 1975 - Executed addendum to septic 
tank drainfield easement of June 4, 1975. 
(Columbia Helicopters - Aurora State Airport, 
Marion County) 


(2) October 6, 1975 - Executed one-year renewal of 
Ingress/Egress Permit. (Dr. Forrest G. Bennett - 
Aurora State Airport, Marion County) 


(3) October 9, 1975 - Executed Bargain and Sale Deed 
transferring 0.19 acre of property to Brooks 
Johnston as part of transaction acquiring property 
for transitional areas at Siletz Bay State Airport, 
Lincoln County. 


(4) October 9, 1975 - Executed final report and option 
on Lebanon State Airport property file No. 18, 
Linn County. (C. E. Kious) 


(5) October 10, 1975 - Executed 5-year lease for 
hangar site. (W. L. Schrunk - Independence State 
Airport, Polk County) 


(6) October 27, 1975 - Executed temporary Ingress/ 
Egress Permit to expire December 31, 1975. (Tri 
City Flight Center - Tri City State Airport, 
Douglas County. (See page No. 1350 Director's 
Report, Amendment No. 1 to Delegation Order No. 11) 


Mr. Burket presented an informational report regarding 
proposed Schedule of Rates and Fees at State-owned airports. He 
said the current rates for real property leases at State-owned air- 
ports were established in 1947 and the current fuel flowage fees 
were set in 1964. The Schedule of Rates and Fees and report "Fee 
Adjustment Justifications" is the result of a lengthy study on 
rates and fees at municipal and other airports in the State and is 
in accordance with ORS 492.110. (Schedule of Rates and Fees of 
State-Owned Airports and Fee Adjustment Justifications are on file 
in the Commission's files, Salem.) He mentioned that upon advice 
of Mr. Barrie the fees to be charged are not a matter for adminis- 
trative rules but this fee report would be distributed to known- 
interested parties. Mr. Burket stated that this schedule would be 
presented to the Commission for their approval at the January 1976 
Commission meeting. 


MASS TRANSIT DIVISION 


Mr. Moore presented to the Commission a second progress 
report on the Intercity Transportation Project. (First report was 
mailed to the Commission on December 9, 1975.) He stated the pur- 
pose of this study is to review bus transportation alternatives ‘vhich 
may be available to implement an intercity transportation project 
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State funds will be released by requisition. 


Sample forms will be supplied to account for and 
requisition funds. Substitutes for these forms 
must be approved by the Division. 


Mr. Moore recommended that the guidelines remain in effect until 
such time as the Commission has reviewed all Department programs and 
established an overall policy on State transportation grants. The 
Commission accepted his recommendation. 


ee 
MOTOR VEHICLE DIVISION 


No report. 


DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission confirmed Tuesday, January 13, 1976, as the 
date for the policy development meeting and set Tuesday, January 27, 
1976, for their next regular meeting. (The policy development 
meeting was later cancelled and the regular monthly meeting was 
changed to Thursday, January 22, 1976.) 


Consideration was given to the adoption as a temporary 
rule the Attorney General's Model Rules of Procedure under the 
Administrative Procedure Act effective October 22, 1975. Mr. Baldwin 
mentioned that a public hearing will be held on Tuesday, January 20, 
1976, in the Conference Room of the State Highway Building in Salem. 
The Commission adopted the temporary rule as recommended by 
Mr. Baldwin. (Upon advice of Legal Counsel, the rule was not filed 
with the Secretary of State as a temporary rule; therefore, the 
temporary rule was not put into effect. Notice of the hearing was 
published in the Secretary of State's Administrative Rule Bulletin 
on January 1, 1976.) 


The Commission adopted Amendment No. 1 to Delegation Order 
No. 11 recommended by Mr. Baldwin as follows: 


AMENDMENT NO. 1 
to 
DELEGATION ORDER NO. 11 
DELEGATION OF AUTHORITY 


Pursuant to the provisions of ORS 184.635 and in 
order to provide for a more efficient and expeditious 
administration of the Aeronautics Division, authority 
is hereby delegated to the Aeronautics Administrator, 
Oregon Department of Transportation, to approve and execute 
all deeds, contracts, agreements, ingress/egress permits, 
or other documents pertaining to all real property trans- 
actions. 


December 18, 1975 


Selection Criteria 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


Priority will be given to the needs of those who 
are without transportation. 


A commitment to provide substantial initial and 
continuing financial and administrative support 
will be made at the local level. 


The proposed transportation service will demon- 
strate innovative solutions to the problems of 
transportation disadvantaged persons. 


The localities will be sufficiently typical to 
generate information useful to a broad range of 
areas and communities in the State. 


Special consideration may be given to existing 
transportation services which offer innovative 
services to transportation disadvantaged persons. 


If transportation services already exist, emphasis 
will be given to coordination of service and 
planning. 


Program Administration 


(1) 


(3) 


(6) 


December 


The Mass Transit Division will develop agreements 
with designated local agencies indicating the pro- 
cedures for payment schedules, reporting require- 
ments, and budget limitations. 


Local agencies will be responsible for the day-to- 
day operations of each project including the 
amounts set for drivers’ wages, fringe benefits, 
fares, routing, scheduling, etc. 


Program budgets will be divided in the categories 
of Capital, Payroll, Operations (the State will 
participate up to 25 percent of the cost of each), 
and Marketing (the State will match expenses up 

to 50 percent). 


Agencies will submit monthly expense, passenger, 
and mileage reports. 


The Division will monitor and evaluate the project 
elements on a continuing basis and will perform 
periodic informal audits. Each project will have 
a final report containing all relevant information 
and an evaluation, 


Agencies must be able to verify all expenses with 
receipts. 
(continued on page 1350) 
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area to see what could be done to correct it. This survey called 
for another crossing on the Klamath River, but it was too costly. 
Another study was made in the 1940's by another firm with the same 
recommendations. He indicated that there are several north-south 
roads and one major east-west road (South Sixth Street). The only 
other east-west route is approximately five miles south. The County 
has looked at several other locations but could not handle due to 
the high cost of construction. Mr. Cheyne said the location that 
the County is recommending today is shown in red on the wall map 

and on the little handout map which is attached to che South Bypass 
Action Plan. (Copy on file in the Commission's files, Salem.) He 
said that this route is the only way that would remove log trucks 
and other commercial trucking off Main Street in downtown Klamath 
Falls. He said his group has met with the City, County, Chamber of 
Commerce, timber industry, mills, loggers, farmers, cattlemen, labor 
groups and others and all agree 100 percent to this plan. 


Lyle Smith pointed out that the yellow line on the map is 
the proposed truck route which was adopted by a truck route committee. 
The truck route is an integral part of this whole unit and without 
the Southside Bypass it just won't work. He said that their group 
is proposing that the $3.9 million 1980 estimated cost on Highway 
39 be transferred onto the westerly section of the Southside Bypass 
from Washburn Way to Highway 97. This is a direct connection with 
the interchange of 97 and 66 and then connects over to Highway 140 
on the Orindale Road. The current estimated cost of this westerly 
leg from 97 to Washburn Way is $4.2 million, which includes the bridge 
over Klamath River, one railroad overpass and a truck route interchange. 
The 1980 escalated cost is $5.3 million which leaves the County shy 
$1.4 million. It is planned to use FAS-C Funds for this project. 

The Association of Oregon Counties recently approved a new formula 
distribution and now the counties can borrow ahead five years in 
advance and the deadline to commit these funds is 1978. He said the 
County is proposing to purchase all rights-of-way for the Bypass and 
the truck route just as soon as the Commission gives approval on 
transferring these funds. It is planned to finance all construction 
costs from Washburn Way to Highway 39 and will construct without 
Federal or State aid. The estimated cost of this section is $1.2 
million and the County will begin construction in 1978 and complete 
by 1981. 


Chairman Jackson informed the delegation that the Commis- 
sion would have to defer the decision until February 1976 as the 
Federal Aid Highway Act containing Oregon's apportionment is expected 
to be passed by late February. The Chairman also stated that the 
Commission would cooperate with the County by recognizing their 
priorities. 


December 18, 1975 


Mr. Burco presented to the Commission the following tenta- 
tive agenda for the policy development meeting set for January 13, 
1976. 


Tentative Agenda Items 
January Policy Development Meeting 


(1) Status Report and Discussion - Transportation Policy 
Document 


(2) Issue Formulation of Policy Task Forces 
Intergovernmental Relations 
Land Use 
Public Transportation 
Financing 
Decentralization 
Regulation 


(3) Willamette Valley Transit Program Review 
(4) 1977-79 Program Plan 


(5) Invited Participation - Energy, LCDC, other 
Departments 


(6) How Does the Commission/Staff Relationship Proceed 
from Here on Policy Development Matters 


(7) Adoption of the Director's Report of last year as a 
background document. 


Mr. Klaboe mentioned another item that should be included on the 
January agenda is to take action on a Federal rule requiring the 
Department to reclassify the entire road system in the State. 


DELEGATION 


A delegation representing Klamath County appeared before 
the Commission to request a change in priorities in the Six Year 
Construction Program by deleting the improvement of the Malin 
Junction-Henley Section of Highway No. 39 (Klamath Falls-Malin 
Highway) in the Secondary Rural Program and committing these funds | 
to the Southside Bypass, FAS No. 959. The following people were 
present: Bryant Williams, County Commissioner; Alvin Cheyne, Chair- 
man, County Roads Advisory Committee; Lyle Smith, Director, Public 
Works; and Earl Kessler, Assistant County Engineer. 


Bryant Williams mentioned that on August 14, 1975, a group 
met with Fred Klaboe and discussed the proposal that is being pre- 
sented today. He thanked Mr. Klaboe and staff for their assistance 
concerning this matter. 


Alvin Cheyne stated that in 1936 there was a study made 
on the road system within the suburban and City of Klamath Falls 
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EXHIBIT__A _ 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


No 1 proc Powder River Bridge Section 


Type of Work _. __Irrigation Ditches & St ‘uctu Q@ ra Proj. No. _RS-01-106(1) 


County __§_— Ud Ke FAS 01-106 


No. of Bidders__5 __ tow piaser ROSS Bros. Construction, Inc. - Salem _ 
tow sids_115,202,50 


ciraineer's Recommendation, Award to low bidder as soon as approval of. Baker 


County is received and the sum of $14,700.00 is deposited by the 
County. 


No. © _ project__Crater Lake Hwy. at Biddle Rd. (Iledford) Section 


Type of Work Grading, Paving and Signals FA. Proj. No. HHS=2490(1) 


County — ee ee Highway Crater lake 


No.of Gdtee__>__ Low @igaes Nansen Electric Co., Inc. > Coos Bay 


Low Bid s-49,087.80 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration is received and a Power Consumption 
Agreement is signed. 


3 Springfield Traffic Signal 


NO rrsnnn PrOSECE 
Typeotwork__Traffic Signals gg Pro. No. M=000S(2) 
County Lane Highway__City Streets 
No. of Bidders__6 Low Bidcer_Hami] ton Electric, Inc. - Eugene 
Low Bid $s _89,251,50 

Engineer's Recommendations Award to low bidder as soon as approval of the 


City of Springfield and the Federal Highway Administration is re- 
ceived and the sum of $18,000.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON _ 


paTE_// -; ae 


LU SRAM vila 


There being no further business the Chairman adjourned 
the meeting at 11:08 a.m. 


Commissioner 


7 


Commissioner 
Df TI@, 
CE A) “ 
Commission Services 
| 
| 
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EXHIBIT_A 


Type of Wink Roadside Improvement —F.A. Proj. No. 1-80N-8(31)376 


County Malheur igteeny, 
—_“aiieur Old Oregon Trail 


No. of Bidders Low Bidder 
a eerie ese erin icons 


Low Bid | te RP Stee 


No 4 Proyoct Idaho Ave. Intchge. (Ontario) Section 


Engineer's Recommendation: (P R 0 J E CT W Oe HDR AW N) 


No.2 __ project__ Benson State Park 


Type of Work _ TOilet Building F.A. Proj. tio, BOR Project 


iis Multnomah “-- 
u ne, nig) $$$ 
Marmol ejo-llewson, Inc., General Contr. 
No. of Sitter...” 0 Low Bidder _& Engr. = Portland ae ee 
Low Bid s-41,637.00 


Engineer's Recommendavions: Aviard to low bidder as soon as approval of the 
Bureau of Outdoor Recreation is received. 


No.6 __projecr__Hawthorne Bridge Section bibite 


Type of Work__Bridge Control Improvement F.A. Pros. No. {=0970(1 ) 
County__ilul tnomah Deine FAUS 0970 


No. of Bidders__ 6 Low Bidder W, R, Grasle Co. - Portland 


Low Bid $-283,333,00 _ = 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Highway Administration and Multnomah County is received 
and the sum of $36,000.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = of = 


EXHiBIT_A 


wo — 7 Prayer. MeE. Union Ave.-tl, Borthwick Ave. Section 


Type of wok Grading and Paving F.A. Proj. No, M=0944(2) . 


County Hu tnomah Highway FAU_0944 (LE. & Il. Col. Blvd.) 
olumbia West Materials & Constructors, 
No. of Bidders 7 tow sidder_Inc. - Longview, Washington “i 


Low Bia s_2 16,220.25 


Engineer's Recommendation. Award to low bidder as soon as approval of the 
Federal Highway Administration and Multnomah County is received 
and the sum of $65,350.00 is deposited by the County. 


No.8 _Project__S-H. Katherine Lane-S.W. 75th Ave. (Bus Turnout) Sec. 


Type of Work _Grading and Paving | eo nes FA Proj. No _U-1] 86(29) 


County Wa a Highway —_ Sunse = 


No. of Bidcers a Se Low Bidder __ C. D. Gredvig - Portland 


Low Bi 342.951 ..00 


Engineer's Recommendations Award to low bidder as soon as approval of the 
Federal Highway Administration is received, 


os Project ___Champoeg State Park 


Type of Work Toi let Building = A. Proy. No BOR-41-00726 _ 


County Marion a ee 


Highway __ = 
armolejo-tlewson, Inc., General Contr. 
No. of i Low Bidder & Engr. - Portland — 


Low Bid $47,488, 93 


Engineer's Recommendations Award pending. 


On November 24, 1975, I accepted the Administrator and State 
Highway Engineer's recommendations for award of the projects 

on which bids were received November 20, 1975, and authorized 
him to sign the contracts when conditions for the awards have 


been met. 
: is 42— day of 


Glenn L. Jackson, C 
Oregon Transportatio 
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EXHIBIT. AL 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and re- 
port this action for your official records, 


Dated this 5 day of » 1975 


Options accepted (14) totaling $18,855 

Relinquishment of over 3.3 acres authorized (File MS 13) 
Sale of 16.4 acres property authorized (File 23713) 
Agreement with City of Oakland approved 

Agreement with City of Eugene approved 

Agreement with Carmel-Foulweather Sanitary District approved 


7) 


reac mee IS 


EXHiBIT_A 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name 


Consideration 

47580 Owen, Bernice et al $ 4,250.00 
47581 Owen, Bernice 4,500.00 
48058 Interstate Investment Company 2,200.00 
48545 Kern, John & Terese 600.00 
48547 Wilhelm, Gene L. & Jacqueline 1,055.00 
48939 Miller, Don & Dorthea 250.00 
1-144.28 Cooper, Earl L. & Mary J. 150.00 
2-98.75 Tsubota, Isami 600.00 
4-278.17 Barnhisel, Peter L. & Richards, Sally 675.00 
9-118.80 National Advertising Company 3,715.00 
9-121.19 Salishan Properties, Inc. 300.00 
9-354.15 Whittemore, Maude Longacre 450.00 
25-18.89 Louise Foering Estate 50.00 
25-25.32 Champion, John & Clara L. 60.00 
14 Transactions $ 18,855.00 


(2) 


Relinquishment of a 1929 easement over 3.3 acres for a dam 
and roadway to protect the Springfield-Walterville Section 
of the McKenzie Highway in Lane County from flooding of the 
McKenzie River. There is no longer a need for the dam on the 
Cogswell Mill Race since work on the McKenzie River has 
eliminated the flooding problem. File MS 13. 


Sale of 16.4 acres excess property on the Hayes Hill-Grants 
Pass Section of the Redwood Highway in Josephine County 

to Josephine County to dedicate to the public. No 
consideration. File 23713. 


Agreement with the City of Oakland to provide sanitary 
sewer services at the Cabin Creek Safety Rest Area on 
the Pacific Highway in Douglas County; costs include 

construction, maintenance, a connection fee of $7,660, 
sewer charges, and legal services estimated at $1,024. 


Agreement with City of Eugene in Lane County for a 25% grant-in-aid 
for funds to acquire 7 parcels of land kicwn as West Bank Park 
acquisition, WP 109-954. It is a Greenway project on the Willamette 
River. Total acquisition costs are $267,06t State participation 
is $66,766.50. The city shall have until December 31, 1977, to 
complete the acquisitions. (Parks) 


Agreement with Carmel-Foulweather Sanitary District to establish 
a Sanitary district and to provide service to Beverly Beach and 
Devil's Punchbowl State Parks in Lincoln County. The cost to the 
State will be $2,000. (Parks) 


VEO 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON — Ase heruiay Encincen 


pare_t{-a5 -79 _ DATE: 224-7) al 


EXHIBIT_A\__ 


Oregon Transportation Commission 


Report of Confirmation of Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the following agreement and report this 
action for your official records: 


1) On November 18, 1975, approved basic 
agreement with Federal Highway Admin- 
istration for conducting imp lementation 
projects in connection with the Federal 
Highway Administration's Federally 
Coordinated Implementation Program. 


or 
Dated cnisen day of f_, 1975 


EXHiBIT_AA 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this action 
for your official records: 


Dated this en of 4 vee » 1975 


Glenn L. Jacks hairman 
Oregon Transpo ion Commission 


Attachment List: 


Options accepted (2) totaling $980 

Sale of 7.8 acres authorized (File 11062) 

Sale of 0.18 acre authorized (Files 28669 and 28670) 
Sale of 0.48 acre authorized (File 23444) 

Sale of 0.71 acre authorized (File 32108) 


2 ete a ees SEAR oere t= 


EXHIBIT_AX 


(1) OPTIONS TO PURCHASE REAL PROPERTY 

Number Name Consideration 

48730 Berger, S. D. & Madeline $ 500.00 

9-116.72 Morgan, David E, 480.00 
Two Transactions $ 980.00 


(2) Sale of 7.8 acres excess property on the Dad's Creek-Dixie Summit 
Section of the John Day Highway in Grant County for a minimum 
consideration of $400.00. File 11062. 


(3) Sale of 0.18 acre excess property on the Lake Road-Clackamas River 
Section of the East Portland Freeway in Clackamas County for a 
minimum consideration of $6,275.00. Files 28669 & 28670. (Real 

Property Resolution No. 717) 

(4) Sale of 0.48 acre excess property on the Lake Road-Clackamas River 
Section of the East Portland Freeway in Clackamas County for a 
minimum consideration of $17,775.00. File 23444. (Real Property 
Resolution No. 716) 

(5) Sale of 0.71 acre excess property on the Boardman Junction-Irrigon 
Section of the Columbia River Highway in Morrow County for a 
minimum consideration of $1,000.00. File 32108 (L-3687) . 


VIS 


Approved 


Asst. State Hwy. Engr . 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ~ 4-75 


- 1361 - 


TIGIHX3 


EXHIBIT. 7. 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting in accordance therewith for 

the Commission, I approve all actions listed on the attach- 
ment hereto and report this action for your cfficial records. 


o> 
Dated this ¢ day of Lew, ee 


4 s/s ~ j ,, ‘ 
At tthe yy eee Aire 
Glenn L. Jackson,-Chairman 
Oregon Transportation; Commission 


Attachment List: 


1) Options accepted (6) totaling $12,043 

2) Correction to sale amount approved (File 40727) 
3) Agreement with Talent Irrigation District approved 
4) Agreement with Union Pacific Railroad Company and 
Southern Pacific Transportation Company approved 


exHieir_A 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
48296 The Heirs of Herbert H. Carstens $ 336.00 
48330 Helfrich, Merle C. et al 7,750.00 
48643 Anderson, Alton M. & Agnes L. et al 0.00 
25-1.54 National Advertising Company 740.00 
17 SR's National Advertising Company 2,080.00 
27 SR's National Advertising Company 1,137.00 

6 Transactions 12,043.00 


(2) Correct sale approved August 19, 1975 for 0.02 acre on the 
Klamath Falls-Green Springs Jct. Section of The Dalles- 
California Highway in Klamath County. The minimum consider- 
ation was reported as $50.00 and should have been $35.00. 
File 40727. 


Agreement with Talent Irrigation District covering the 
reconstruction of the District's irrigation facilities on 
the Seven Oaks-South Ashland Interchange Section of the 
Pacific Highway in Jackson County, with the District to 
give a Quitclaim deed for its interest in the right of 
way. 


Agreement with Union Pacific Railroad Company and Southern 
Pacific Transportation Company for a rental extension for 
the lease of the upper deck Steel Bridge. The reason for 
the extension of the agreement is to continue the existing 
agreement for another six months in order to complete 
negotiations for a new agreement with the Railroad with 
respect to leasing the upper deck of the Steel Bridge. 

This agreement will continue the original agreement through 
June 30, 1976. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATEDEC. % J 925 


APPROVED 
Dhba Lr 


STATE W in 
2 Sat * 


TIGIHX] | 


exHipit_Z_ 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Spant this Tee of RE a rs 
Qe = Se SE 


Glenn L. Jackson Chairman 
Oregon Transportati Commission 


Attachment List: 


1) Release of Quitclaim Deed approved (File 6490) 

2) Options accepted (9) totaling $150,310 authorized 

3) Sale of 0.11 acre land authorized (File 20250-A-3 

4) Supptemental agreement with City of Portland approved 
5) Agreement with City of St. Helens approved 

6) Agreement with City of St. Helens approved 


ExHisit_A_ 


(1) Release by Quitclaim Deed of all interest in a no longer 
needed Coopey Quarry on the Columbia River Highway in 
Multnomah County to Francis J. Odermann, et al. (File 6490) 


(2) OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


45032 Soults, Edgar E. ¢§ Dorothy E. $ 135,000. 
48742 Jacobs, Linnie M. 135 
48809 Duncan, Jean W. 100. 
48810 Paullus, Kenneth W. ¢& Beverly L. 110. 
2-6.20 Goss, John D. 2; 100. 
2-6.20 Goss, John D. 6,335. 
2-158.14 

2-158.59 National Advertising Company 5,710. 
9-282.51 Ellison, Roy L. 100. 
31-8.56 

31-8.57 Southern Pacific Transportation Company 720. 


—_—<_<—<____ 


9 Transactions $ 150,310.00 


Sale of 0.11 acre excess property on the Pendleton-Emigrant 
Hill Section of the Old Oregon Trail Hignway in Umatilla 
County for a minimum consideration of $300.00, File 20250-aA-3. 


Supplemental agreement with City of Portland for an extension 
of time from December 31, 1975, to December 31, 1976, to com- 
plete the project known as Cathedral Park in the City of 
Portland, Multnomah County. Project is composed of 10 parcels. 
One remains to be acquired and it is in the process of condem- 
nation. (Parks Branch) 


Letter-form agreement with City of St. Helens for installation 
of railroad crossing protection at St. Helens Street with the 
Burlington Northern Astoria Branch Company tracks, Crossing 
No. 5A-027.60. 


P 


“ 


|77 é.¢__Total estimated cost for the work is $45,000. 


Letter-form agreement with City of St. Helens for installation 
of railroad-crossing protection at Columbia Boulevard, Crossing 
No. 5A-027.50, with the Burlington Northern Astoria Branch 
Company tracks. This project is eligible for 90% Federal Aid 
Funding under Section 203, Title Il, Highway Safety Act of 1973, 
Total estimated cost for the work is $45,000. City will provide 


the 10% ($4,500) matching funds with no expense to State. 
(County-City Unit) APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
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EXHIBIT__A_ 


TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 

portation Commission. Pursuant to that authority and acting in accord- 
ance therewith for the Commission, I approved the following items and 5 
report this action for the official records: 


1) On December 2, 1975, by telephone approved consideration for 
$29,895 for 181 M bd. ft. of timber on right of way from the 
Bureau of Land Management on the Slater Creek=-Mystic Creek 


Section of the Coos Bay-Roseburg Highway in Douglas County. 
(File 48631) 


On December 2, 1975, approved an agreement with Warren Whiting 
to prepare the format and copy writing for public service graphics 
displays to be placed in the rest area information plazas. 

Maximum to be expended on the agreement is $2,500 with payment 

to be made on a $15 per hour basis and all work will be supervised 
by Travel Information Section of the Highway Division. Neces- 

sity for this is the rapid expansion of the informational plazas 
and lack of personnel time in the Highway Division to prepare the 
graphics. Graphics prepared under this agreement will meet all 

the State's current obligations with respect to public service 
graphics to be placed on the information plazas. The consultant 
was selected by securing bid proposals from 8 different consultants 
and 3 of those were selected for personal interviews and Mr. 
Whiting was selected by the committee after the personal inter- 
views. The committee consisted of Scott Coulter, Warren Gaskill, 
Vic Fryer, Frank Howard and Jack Sollis. 


On December 5, 1975, rejected the bid of Marmole jo-Hewson, Inc., 
in the amount of $47,488.93 on the basis of an incomplete bid 
and awarded the contract to the second low bidder, Freedom 
Bridge, Salem, in the amount of $62,604.50 for work in Champoeg 
State Park in Marion County. Bids received November 20, 1975. 
(Contract No. 8323) 


On December 9, 1975, approved an agreement between the Mass 
Transit Division and Arthur's Reporting Service for professional 
recording and transcription of four public hearings covering the 
Rural Highway Public Transportation Demonstration Project grant 
application process. $10 per hour and $2 per transcript page 
plus traveling expenses. Maximum amount of contract is not to 
exceed $1,500. 


(|, f(\ yy 
re Keun Wain 
Glenn L. Jackson,é Chairman 


Oregon Transportation Commission — 
Dated this tS day of ) LA af ‘ 19 74 


steam 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 


NO REPORT 


NOT APPLICABLE - NO VICE CHAIRMAN AT THIS TIME 


TIGIHXS 


P 
: 
J 


EXHIBIT_C_ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approved 
the following speed zone orders and report this action for your 
official records: 


1) On September 17, 1975, established a 50 
MPH speed zone from M.P. 3.02 (Denney Road) 
to M.P. 3.21 (1,000 feet south of Denney 
Road) on the Beaverton-Tigard Highway in 
Washington County. Rescinds Speed Zone 
Resolution No. 536 dated May 29, 1968. 

(See Speed Zone Order No. 709) 


On November 24, 1975, established a 45 
MPH speed zone from M.P. 14.40 (Mapleton- 
Junction City Highway) to 450 feet east 
of South Bank Road (M.P. 14.73) on the 
Florence-Eugene Highway in the vicinity 
of Mapleton in Lane County. (See Speed 
Zone Order No. 710) 


On December 4, 1975, established a 45 

MPH speed zone from M.P. 29.00 (south 

city limits of Cave Junction) to M.P. 31.32 
(Burch Drive) in Josephine County on the 
Redwood Highway. (See Speed Zone Order 

No. 711) 


On December 9, 1975, established a 35 MPH 
speed zone in the community of Mist on the 
Mist-Clatskanie Highway in Columbia County 
from M.P. 11.42 (0.47 mile north of the 
Nehalem Highway) to M.P. 11.89 (the Nehalem 
Highway) except between M.P. 11.48 and 

M.P. 11.61 shall be a 20 MPH school crossing 
zone. Rescinds Speed Zone Resolution No. 401 
dated July 18, 1963. (See Speed Zone Order 


. B. Klaboe, Administrator and 
12-16-75 ate Highway Engineer 


EXHIBIT__C 


Oregon Transportation Commission 


Reports of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority 
delegated to me to approve and execute indentures of access, 
I approved and signed the following: 


File 17609 - Hanson 

Jones Ranch - Mitchell Section 
Ochoco Highway, Wheeler County 
Approved November 3, 1975 


wa: 


Administrator & State Highway Engineer 


TIGIHXS 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY wid 
ADMINISTRATOR AND HIGHWAY ENGINEER EXHIBIT_C __ 


On behalf of the Commission and under its authority delegated to me to 
award contracts when conditions have been fulfilled, I awarded the 
following contracts: 


1) 


12- 16-75 


Powder River Bridge Section of FAS 01-106 in 

Baker County. Bids received November 20, 1975. 
Contract No. 8316 awarded December 8, 1975, to 

Ross Bros. Construction, Inc., Salem, at $115,202.50. 


Crater Lake Highway at Biddle Road in Medford in 
Jackson County. Bids received November 20, 1975. 
Contract No. 8317 awarded December 1, 1975, to 
Hansen Electric Co., Im., Coos Bay, at $49,087.80. 


Benson State Park in Multnomah County. Bids received 
November 20, 1975. Contract No. 8319 awarded 

December 1, 1975, to Marmole jo-Hewson, Inc., Portland, 
at $41,637. 


Hawthorne Bridge Section of FAUS Rt. 0970 in 
Multnomah County. Bids received November 20, 1975. 
Contract No. 8320 awarded December 8, 1975, to 

W. R. Grasle Co., Portland, at $283,333. 


N. E. Union Avenue-N. Borthwick Avenue Section of 
FAU 0944 in Multnomah County. Bids received 
November 20, 1975. Contract No. 8321 awarded 
December 8, 1975, to Columbia West Materials and 
Constructors, Inc., Longview, Washington, at 
$516,220.25. 


S.W. Katherine Lane-S.W. 75th Avenue (bus turnout) 
Section of Sunset Highway in Washington County. 

Bids received November 20, 1975. Contract No. 8322 
awarded December 8, 1975, to C. G. Gredvig, Portland, 
at $34,951. 


Springfield Traffic Signal Project in Lane County. 
Bids received November 20, 1975. Contract No. 

8318 awarded December 16, 1975, to Hamilton Electric, 
Inc., Eugene, at $89,251.50. 


F. B.’Klaboe 
Administrator and State Highway Engineer 


EXHIBIT_C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and 


under authority delegated to me to 


accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


R. J. Taggart Construc- 


tion Co., Inc. 
No. 8269 


Aichele Landscaping 
No. 8103 


Salem Road and Drive- 
way Company 
No. 8176 


J. B. Steel, Inc. 
No. 8097 


Rowell & Wickersham 
No. 8137 


Lundeen Coatings Corp. 
No. 8124 


Douglas S. Coats 
Construction 
No. 8178 


Christianson Electric, 
Inc. 
No. 8089 


Slate-Hamilton 
No. 8113 


North Santiam Paving 
Company 
No. 8247 


Hansen Electric Co. 
No. 8079 


Section and Highway 


Chiloquin, The Dalles- 
California Highway, Klamath 
County 


S.E. Causey Ave.-Mt. Scott 
Creek, E. Portland Freeway 
Clackamas County 


Oak Crest Farm, Salem-Dayton 
Highway, Polk County 


Grants Pass Maintenance 
Building, Josephine County 


N. Yamhill R.-12th Street 
(McMinnville), Pacific West 
Highway, Yamhill County 


Thomas Creek Bridge, Oregon 
Coast Highway, Curry County 


N. Fork, Walla Walla River 
Bridge, FAS-30-115 (N. Fork 
Rd.), Umatilla County 


Pacific Highway E. at Glou- 
cester St. (Gladstone) 
Pacific East Highway, Clack- 
amas County 


Rock Creek, Sunset Highway 
Clatsop County 


Aumsville (N. Fifth St.) 
Marion County 


Redwood Hwy. at Redwood Ave. 
(Grants Pass), Redwood High- 
way, Josephine County 


Acceptance 


Date 


November 26, 1975 


November 26, 1975 


November 26, 1975 


November 28, 1975 


December 2, 1975 


December 


December 


December 


December 


December 


December 


TiSiIWXS 
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Sims Electric of Med- 
ford, Inc. 
No. 8115 


Ross Bros. Construc- 
tion, Inc. 
No. 8161 


Clackamas Sand & Gravel, 
Inc. 
No. 8166 


Shur-Way Contractors, 
Inc. 
No. 8244 


J. C. Compton Co. 
No. 8030 


M.C. Lininger & Sons, 
Inc. 
No. 8035 


Workman Contractors, 
Inc. 
No. 8094 


Ross Bros. Construc- 


tion, Inc. 
No. 8262 


December 16, 1975 


EXHIBIT__C 


S.E. 7th St. at S.£. "L" St. 
and N.E. 9th St. at N.E. "F" 
St. (Grants Pass), Redwood 
Highway, Josephine County 


Succor Creek & Cow Creek 
Bridges, I.0.N. Highway 
Malheur County 


Oregon City-New Era, Pacific 
East Highway, Clackamas 
County 


Daisy St.-S.P.R.R. (Spring- 
field), Springfield-Creswel] 
(42nd St.), Lane County 


N. Ontario Interchange-Idaho 
State Line, Old Oregon Trail 
Malheur County 


Port of Entry (Ashland) 
Pacific Highway, Jackson 
County 


Tygh Creek (Tygh Valley) 
Bridge, FAS 311, Wasco 
County 


Simpson Creek, Corvallis- 
Newport Highway, Lincoln 
County 


December 


December 


December 


December 


December 


December 


December 


December 


J? ? 
Administrator and State Highway Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


DIRECTOR OF PERMITS 
ee eS 2 


NO REPORT 
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EXHIBIT_E 


December 2, 1975 


Oregon Transportation Commission 


Report of Actions Taken Under Delegate Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 
my official capacity to dispose of personal property on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 


2 $ 40.00 
Land Sales 7 14,560.00 
Timber Sales 2 7,565.94 
Rent Revenues - November, 1975 81,053. 86 
Total $103,219.80 

(Signafure 


Right of Way Engineer 


A ABR LE Bap Eig, ANB cal 


F 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE PARKS SUPERINTENDENT 
RL EEERINIENDENT 


NO REPORT 
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EXHIBIT. G 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants’ 

prior to Testimony lowest : 
Defendant trial at trial demand Verdict 
——————_—___SPid’ at trial demand Verdict _ 
William B. Hawkins $3,500 $1,600 $15,000 $8,490 


Attorney Fees:lot yet 
known 
L-7150 
R-48178 
Section: LaGrande-Union 
Highway: LaGrande-Baker 
County: Union 


Approved by: Walter L. Barrie Date: December 8, 1975 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 
Demands Verdict 
of or 
defendant _____ Cause of Action Plaintiff Judgment 
Perpetuation of . 


Testimony of 
Harold Blagg 
(State v. Compton) 


L-7003 


* The purpose of this case was to perpetuate the testimony of Mr. 
Blagg, who had terminal cancer, in connection with Mr. Compton's 
various appeals and/or collateral litigation. Can be closed in 

that it was a one action proceeding. 


- 


Pe ee ee PD A LCE Oy NEN A TORI nN al ea ti ti ta Tl elias a 


EXHIBIT_G- 


REPORT OF CONDEMNATION CASES SETTLED 


State's : 
State's Hiqhest Amount of 
Defendant __Iffer_____ Anpraisal Settlement _ 
Frances Troy $150 $150 $500 
L-7151 
R-33381 


Section: Pleasant Val ley-Oxman 
Highway: Old Oregon Trail 
County: Baker 


Approved by: Walter L. Barrie Date: December 4, 1975 
Frances M. Troy $150 $150 $500 

L-7152 

R-33862 


Section: Pleasant Valley-Oxman 
Highway: Old Oregon Trail 
County: Baker 


Approved by: Walter L. Barrie Date: December 4, 1975 
Tom W. Cox $12,100 *Dismissed 
L-7210 

R-42086 


Section: Drain-Anlauf 
Highway: Umpqua 
County: Douglas 
Approved by: Jack Sollis Date: December 3, 1975 
*Settled by Right of Way Division. 


EXHIBIT__G-_ 
REPORT OF CASES FILED BY AND AGAINST DEPARTMENT OF TRANS PORTATION 


L-7266 Daniel J. Desler, Harvey Bishop and Evelyn Ayers v. Lane 
County Board of Commissioners and Don M. Penfold, Lane Count 
Clerk: Petition for Writ of Review. The Lane County Board of 
County Commissioners granted a conditional use permit to the 


plant west of Highway 99 north some three miles south of Junction 
City. This was to be used in conjunction with a Highway Division 
contract. The Petition for Writ of Review is trying to get the 
conditional use permit set aside on the grounds that it is a vio- 
lation cf the comprehensive plan of Lane County. 


The matter has been referred to the Attorney General's office to 
work with the Lane County Counsel in defending this action. 


L-7267 Matt Patterson vy. Patricia Alice Campbell, defendant and 
third party plaintiff v. tate of Oregon, by and throu the 

State Highway Division of the Department of Transportation, Jack 
Walker and Richard N. Alsbur , third party defendants: This law- 
Suit arises out of an accident that occurred on November 19, 1973, 
The alleged negligence of the Highway Division is in failing to 
keep a reasonabie lookout for ice on Highway 30 where it crosses 
the John Day Bridge, in failing to sand the highway bridge, in 
failing to stop and examine the bridge for ice, and in failing to 
place warning signs or flares tc the entrance to the bridge yiving 
motorists notice of the danger on the bridge. There is also an 
allegation that one of the Highway Division employees failed to 
place supervisors and the State Police on notice of an alleaed 
extreme danger on the John Day Bridge because of icy conditions. 
The amount of the lawsuit is $101,501.53. 


The matter has been referred to the State's insurance: carrier for 
the defense of the State and its employees. 


L-7273 Matt Patterson v. Jack Walker and Richard N. Alsbury: This 

1S a companion case to L- » reported immediately above, and also 
the companion case to L-7274, reported immediately below. The same 
defendants are involved in all three cases with the excention that 

in L-7267 the State of Oregon is also named. All three cases arose 
out of the same accident which is fully reported under L-7267. 


This case has been referred to the State's insurance carrier for the 
defense of the State employees. 


L-7274 Patricia Alice Campbell v. Jack Walker and Richard N. Alsbury: 
This 1s a companion case to L-7273 and [-7267 which has been fully 
reported under L-7267 above. 


This case has been referred to the State's insurance carrier for the 
defense of the State employees. 


- 1378 - 


EXHIBIT__G 
L-7275 Ingrid Link v. Raymond Massie, et al and State of Oreqon, 
by and through the Department of Transportation: Thi 


S$ 1S a com- 
Panion case to L-7219. The lawsuit-arises out of an accident that 
occurred on March 30, 1973, ina construction project underway on 
Ocean Blvd. in the City of Coos Bay. The alleaed negligence is 
the failure to Properly sign the construction area and to properly 
repair known hazardous defects in the road. 


The matter has been referred to the State's insurance carrier for 
the defense of the State employees and the State. 


L-7276 James Casper y. Walter Hall and the Hi hway Division of the 
Department of Transportation of the State of Oregon: This lawsuit 
arises out of an accident that occurred on September 29, 1974, in- 
i i i ivi vate pickup 

- The State is in no way involved in this 
lawsuit as the employee was not working within the scope of his em- 
Dloyment at the time of the accident. The employee has retained 
private counsel. (Deschutes County - Highway 97) 


The matter has been 


referred to the State's insurance carrier for 
further handling. 


ae 


et elite 


OREGON TRANSPORTATION CoMmIss! dD 


SS. 


VOLUME 3 
PART 2 
COMPLETE 
MINUTES OF OREGON TRANSPORTATION COMMISSION 
COVERING PERIOD 
FROM 
JANUARY 1, 1976 
TO 


JUNE 30, 1976 


= ee 


INDEX 
TRANSPORTATION COMMISSION 
MINUTES 


JULY 1, 1975, THROUGH JUNE 30, 1976 


The first items are listed in alphabetical order 
without geographic location according to Division. 
These are subjects which cannot be identified with 
a specific location, such as a County. Following, 
this group are items listed by County, Highway, 
City or Park. 


ra bag: 


ee 25 
BPN eae et 


TRANSPORTATION COMMISSION 


Date 


* 


Commission meeting dates 7-30-75 
8-27-75 


9-24-75 - 


10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


Commission minutes approved 7-30-75 
8-27-75 
9-24-75 

10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


DEPARTMENT OF TRANSPORTATION 


Personnel continued 
Citizen's participation program position 
and internal audit program position 


Deputy Director position not filled 
Klaboe's salary 


Fund Internal Audit position 
Fund reclassifications Emergency Board 


Mel Makin - PAN AM Game award 
Three personnel positions funded 


Policy 
Policy development 


Policy development agenda 
Policy matching Federal Aid 


Port Planning - Economic Development agreement 


Rail 
Freight & rail planning 4R Act 
Intercity rail study 
Rail Study 
West Coast corridor study railroad 


Task Forces 
DOT Task Forces 


Transportation (National) Study 
Transportation plan citizen involvement 
Transportation planning meetings 
Transportation plan policy - Burco consultant 


Tri-Met bus station - lease land 
Willamette River Greenway - LCDC 
Willamette Valley Transportation Plan 


Lawrence Grupp 
Transportation project (experimental) 


pitied ia nS Rite ere Re, . 
ge aie nee Ee eS eee 


Date 


10-28-75 
4-9-76 
4-9-76 


10-28-75 
11-25-75 


10-28-75 
7-30-75 


10-21-75 
10-28-75 
10-28-75 
11-13-75 
11-25-75 
12-18-75 

9-24-75 


5-25-76 


5-25-76 
5=25-76 
4-23-76 
5-25-76 


11-13-75 
7-30-75 
11-13-76 
4-23-76 
8-27-75 
9-24-75 
9-24-75 
11-13-75 


8-27-75 
11-13-75 


DEPARTMENT OF TRANSPORTATION 


DEAR ES + 


Date Page 
Attorney General Model Rules 
under Administrative Procedures Act 12-18-75 1350 
Budget 
1977-1979 Budget 4-23-76 1494 
Citizens participation program position 
and internal audit program position 10-28-75 1266 
Funding computer center expenses 10-28-75 1266 
Fund internal audit position 10-28-75 1265 
Fund reclassifications Emergency Board 11-25-75 1308 
Motion picture program - Travel Infor- 
mation budget 3-30-76 1460 
Three personnel positions funded 7-30-75 1116 
Bus 
Greyhound bus changes 5-25-76 1524 
Tri-Met bus station lease land 9-24-75 1209 
Delegation Order No. 11 
(right of way documents ) 7-30-75 1116 
Delegation Order No. 11 amend 
(real property items) 12-18-75 1350 
Federal Aid in Congress 3-30-76 1461 
Greyhound bus changes 5-25-76 1524 
Legislation - 1977 proposed 3-30-76 1460 
Motion Picture Program 
Travel Information's budget re 
motion picture program 3-30-76 1460 
Mt. Hood Freeway - Bob Burco consultant 8-27-75 1167 
9-24-75 1207 
National Transportation Study 7-30-75 1116 
Personnel 
George Baldwin retires 4-9-76 1485 
’ George Baldwin retirement statement 4-23-76 1495 
George Baldwin consultant agreement 4-23-76 1495 
Bob Burco appointed 4-9-76 1485 
Burco consults re Mt. Hood Freeway 8-27-75 1167 
Burco consults re Mt. Hood Freeway 9-24-75 1207 
Burco consults re transportation 
planning policy 8-27-75 1167 
9-24-75 1207 
Burco moving expense 8-27-75 1167 
? 9-24-75 1207 
Burco salary 4-9-76 1485 


Personnel continued next page 


MASS TRANSIT DIVISION 


Amtrak Funds 
Amtrak Proposal 
Amtrak Study Report 


Budget Review 


Bus 


Bus alternatives study 
Guidelines bus grants in small areas 


Representative from Greyhound Bus service 
Greyhound bus changes 


Delegated Authority Report 

Experimental transportation projects 
guidelines 

Experimental transportation projects 
small areas 

Grupp - L. - Willamette Valley Transporta- 
tion Plan 


Intercity rail services 


Intercity transportation project 


Legislation 
Federal legislation - mass transit for 
small areas 


Policy development regarding mass transit 


Rail Services (Intercity) 

Rail Study 

Rural Highway Demonstration Project 
Record and transcribe hearings 


Arthur's Reporting Service 


Rural Highway Public Transportation 
Demonstration Project 


Rural Highway Public Transportation 
Demonstration Program (1976) 


Date 
11-13-75 
8-27-75 
9-24-75 
7-30-75 
12-18-75 
10-28-75 


8-27-75 
5-25-76 


9-24-75 
12-18-75 
10-28-75 

8-27-75 

9-24-75 

2-24-76 
12-18-75 


1-22-76 
2-24-76 


6-29-76 


10-28-75 
10-28-75 


2-24-76 


3-30-76 
4-23-76 


12-18-75 


AERONAUTICS DIVISION 


Date Page 
Airports - rates and fees 12-18-75 1347 
1-22-76 1387 
Commuter air service report 7-30-75 1117 
Delegation Order No. 11 - amend 
(real property items) 12-18-75 1350 
Financial aid to municipalities manual 6-29-76 1575 
Pilot registration system 5-25-76 1522 
Right of way documents signed by 
Aeronautics Administrator 7-30-75 1117 
Third level air carrier program : 8-27-75 1165 
DOUGLAS COUNTY 
Tri-State Airport Permit 12-18-75 1347 
ROSEBURG 
Extend water lines to airport 11-25-75 1307 
LINCOLN COUNTY 
Siletz Bay Airport 6-29-76 1574 
Well vs. State - Siletz Bay Airport 8-27-75 1198 
Siletz Bay Airport - R/W option 7-30-75 1115 
Siletz Bay Airport sewer 7-30-75 1115 
Siletz Bay airport deed 12-18-75 1347 
LINN_ COUNTY 
Lebanon Airport option 12-18-75 1347 
MARION COUNTY 
Aurora Airport Plan Study 5-25-76 1522 
Aurora Airport: Permit 12-18-75 1347 
Aurora Airport: Easement 12-18-75 1347 
POLK COUNTY 
Independence Airport lease 12-18-75 1347 


MASS TRANSIT DIVISION CONT. 


MALHEUR COUNTY 
ONTARIO 
Experimental transportation project 
Special transportation program - 
elderly and handicapped 
Continue experimental transportation 
project 


MULTNOMAH COUNTY 
PORTLAND 
Special transportation program - 
elderly and handicapped 


SHERMAN COUNTY 
Special transportation program - 
elderly and handicapped 


WASCO COUNTY 
Special transportation program - 
elderly and handicapped 


Date 


1-22-76 


5-25-76 


10-28-75 


5-25-76 


5-25-76 


5-25-76 


1522 


1522 


1522 


MASS TRANSIT DIVISION CONT. 


Date Page 
Special Transportation Program Guidelines 12-18-75 1348 
Special Transportation Program - elderly 
and handicapped persons 5-25-76 1522 
UMTA - Technical Resource Program - small areas9=-24-75 1246 
Willamette Valley Experimental Transporta- 3-30-76 1459 
tion Project 7-30-75 1116 
8-27-75 1166 
8-27-75 1171 
9-24-75 1205 
9-24-75 1247 
10-28-75 1268 
11-13-75 1298 
BENTON COUNTY 
CORVALLIS 
Oregon District 4 Council of. Govern- 
ments transit study 9-24-75 1247 
COLUMBIA COUNTY 
Special transportation program for 
elderly and handicapped 5-25-76 1522 
DESCHUTES COUNTY 
United Senior Citizens experimental 
transportation in Bend 6-29-76 1575 
DOUGLAS COUNTY 
ROSEBURG 
Funds to purchase buses 10-28-75 1269 
JACKSON COUNTY 
Special transportation program for 
elderly and handicapped 5-25-76 1522 
Transfer transit planning 9-24-75 1246 
Rogue Valley Transportation District 
Study 9-24-75 1246 
Rogue Valley Transportation District 9-24-75 1246 
LANE COUNTY 
Florence-Eugene experimental bus project 2-24-76 1427 
Urban Mass Transit Association - Lane 
Transit District 9-24-75 1247 
LINN COUNTY 
Special transportation program for 
elderly and handicapped in Albany 5-25-76 1522 
Oregon District 4 Council of Govern- 
ments - transit study in Albany 9-24-75 1247 


(CONTINUED) 


Cee 
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HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS 


AASHTO dues for 1976 
AASHTO Materials Reference Laboratory payment 


Action Plan - 1976 Revised 


Administrative Rules 
Attorney General Model Rules 
Procedural rule for administrative rules 
Rules for selection of consultants 


Air Study 
Oregon Graduate Center 


American Public Works Association dues 
Anti-trust settle asphalt cases 


Archeological research - University of Oregon 
Archaeologist hired 


Asphalt cases 
Settle anti-trust cases 


Auto Wreckers fencing criteria 
Auto Wreckers (Fender) delegation 


Attorney General Model Rules 
Administrative Procedures Act 


Bangs, Eli - beach log removal 
Bardsley-Haslacher Recreation Survey 
Beach 
Beach lifeguard Parks Budget 
Beach log removal - Eli Bangs 
Beach log removal policy 
Koberg Beach Wayside 


Beckham, Dr., historic property 
Bike and footpath projects 


Bike planning - Mid Willamette Valley 
Council of Governments 


Bond - policy letter to cities and counties 
Bonds - issue $10,000,000 


Date 


1-22-76 
10-28-75 


3-30-76 
1-22-76 
10-28-75 
6-29-76 
8-27-75 
5-25-76 


10-28-75 


11-25-75 
11-25-75 


1-22-76 


8-27-75 


12-18-75 
4-23-76 


Page 


1383 
1258 


1455 
1381 
1255 
1570 
1164 
1517 
1255 
1492 
1114 
1255 
1301 
1302 
1381 
1461 
1156 
1421 
1461 
1453 
1433 
1257 


1111 
1158 


1180 


1344 
1490 


ee, 


MOTOR VEHICLES DIVISION 


Date 
Budget 
Citizens Participation Program - 

Transfer personnel position 10-28-75 
Computer Center expenses from budget 10-28-75 
Increase budget - Senate Bill 1 10-28-75 

(suspension & reinstatement of driver's 

privileges) 

Internal Audit Program - transfer 

personnel position 10-28-75 

DEQ - emission inspections - motor vehicle 
inspections 1-22-76 
3-30-76 
Driver License - photo 10-28-75 
6-29-76 
Personnel charged contempt of court 3-30-76 


Revenue report 
Fuels tax - 2-year registration report 7-30-75 
Motor vehicle fuels tax - registration rep. 8-27-75 
Motor vehicle fuels tax - registration fee 9-24-75 
Motor vehicle fuels tax - registration fee 10-28-75 
Motor vehicle fuels tax - registration rep.11-25-75 
Motor vehicle fuels tax - license - 

registration report 1-22-7 
Motor vehicle fuels tax - registration 3-30-7 


Vehicle registration count for 1975 used 
for distribution of funds to counties 
from Highway funds. 3-30-76 


7 


PORTLAND 
Motor vehicle emission inspections 1-22-76 


WALLOWA COUNTY 
Driver licensing service to county 3-30-76 


1459 


1389 


1459 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


City 
Bond policy letter to cities and counties 
BOR funds transferred to city 
City street program 
City streets and county roads 
Railroad crossing signs 


Claims 
Abandon damage claims 


Property damage claims 
Property damage claims (quarterly) 
Columbia River Gorge Commission 


Condemnation Authorized 


Condemnation Offers 


a 


Date 


12-18-75 
3-30-76 
9-24-75 


9-24-75 
10-28-75 
3-30-76 


10-28-75 
4-23-76 


7-30-75 
1-22-76 


5-25-76 
5-25-76 


7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


7-30-75 
7-30-75 
9-24-75 
10-28-75 


Page 


1344 
1454 
1203 


1518 
1550 


1200 
1254 
1451 


1254 
1487 


1107 
1381 


1515 
1521 


1106 
1154 
1199 
1253 
1301 
1342 
1380 
1419 
1451 
1486 
1513 
1561 


1144 
1145 
1240 
1291 
1412 
1479 
1480 
1506 
1538 
1539 
1540 
1597 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


see ee 


Budget cut - $8 million 


Bureau of Outdoor Recreation 
Transfer funds to city & county 


Cases Settled 


Cases iried 


Cities 
Funds to cities (12%) 


-e2©- 10 @- 


Date 


12-9-75 
12-18-75 


3-30-76 


7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


ee ee ‘ — anes - Ee —- 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


| 
: 
| 
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Date Page 
Contracts force account equipment rental rates 10-28-75 1258 
Contracts 
Mandatory prequalification rule 12-18-75 1345 
Mandatory prequalification rule 2-24-76 1422 
Mandatory prequalification rule (temporary) 3-30-76 1453 
Mandatory prequalification rule (amend) 6-29-76 1569 
Contracts 
National Urban League - job training 6-29-76 1571 
Counties 
BOR Funds transferred to county 3-30-76 1454 
FAS allocation to counties 6-29-76 1567 
FAS projects 9-24-75 1202 
11-25-75 1304 
Fund to counties (20%) 7-30-75 1111 
8-27-75 1157 
9-24-75 1202 
10-28-75 1259 
11-25-75 1305 
12-18-75 1344 
1-22-76 1383 
2-24-76 1423 
3-30-76 1455 
4-23-76 1489 
5-25-76 1557 
6-29-76 1604 
Policy FAS funds to counties 1-22-76 1384 
County roads and city streets 
Railroad crossing signs 5-25-76 1518 
5-25-76 1550 
Bond policy letter to cities & counties 12-18-75 1344 
Criteria ° 
Auto wreckers fencing criteria 11-25-75 1301 
Design criteria traffic signals 5-25-76 1518 
Deferred matching fund requirement 4-23-76 1491 
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HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 
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Consultants 
Rules for selection 


Contracts accepted 


Contracts - anti-trust settle asphalt cases 


Contracts awarded by Commission & Engineer 


Date 


6-29-76 


7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1=22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 


9-24-75 
9-24-75 
9-24-75 
10-28-75 
10-28-75 
11-25-75 
11-25-75 
11-25-75 
12-18-75 
12-18-75 
12-18-75 
1-22-76 


HIGHWAY DIVISION 
NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
East-West Highway delegation 
Federal Highway Act 3-30-76 1461 
Equipment 
Force account equipment rental rates 10-28-75 1258 
Roy Jorgensen equipment management system 4-23-76 1502 
Study equipment - manage system 3-30-76 1455 
Federal Highway Act z 
East-West Highway delegation 3-30-76 1461 
Federal Highway Administration 
FHA agreement implement program 12-18-75 1359 
FHA study re HPR funds 3-30-76 1455 
Fencing 
Auto Wreckers fencing criteria 11-25-75 1301 
Fish-Wildlife Commission 
Willamette River Greenway lands 11-25-75 1314 
Force account equipment rental rates 10-28-75 1258 
Forest Service consolidated ownership 6-29-76 1588 
Functional classification of highway 1-22-76 1386 + 
Funds 
Deferred matching fund requirement 4-23-76 1491 
Interstate funding discussed 9-24-75 1210 
FAUS funds urbanized and small urban areas 6-29-76 1566 
HPR funds - FHA study 3-30-76 1455 
Policy - FAS funds to counties 1-22-76 1384 
Title 10 funds 
reduce unemployment 11-25-75 1306 
Highway designation 
primary-secondary-urban (functional 
classification of highways) 1-22-76 1386 
interstate funding discussed 9-24-75 1210 


Jorgensen - Roy (equipment management system) 4-23-76 1502 


HIGHWAY DIVISION 


NON-GEOGRAPHIC ITEMS CONT. 


ee 


Date 


Delegated Authority - legal report 7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


Delegated Authority Report 7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
4-23-76 
5-25-76 
6-29-76 


Delegated Authority 
Speed zones by delegated authority 7-30-75 


Delegations t 
Columbia River Gorge Commission 5-25-76 
5-25-76 
East-West Highway - Federal Highway Act 3-30-76 


Eli Bangs - beach log removal 3-30-76 


Fender (attorney) delegation re auto 
wreckers 11-25-75 


Delegation Orders 1 through 13 rescinded 3-30-76 
Delegation Order No. 13 triple trailer permits 9-24-75 
Delegation Order No. 14 rescinded 5-25-76 
Delegation Orders 14-19 3+30-76 
Delegation Order No. 14 rescinded 5-25-76 
Delegation Order 16 amended 5-25-76 
Delegation Order No. 20 adopted 5-25-76 
Delegation Orders being prepared 2-24-76 
Delegation Orders discussed 1-22-76 
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Options for right of way continued 


mie 


Date 


11-25-75 
11-25-75 
11-25-75 
11-25-75 


12-18-75 
12-18-75 
12-18-75 
12-18-75 


1-22-76 
1-22-76 
1-22-76 
1-22-76 


2-24-76 
2-24-76 
2-24-76 
2-24-76 


3-30-76 
3-30-76 
3-30-76 
3-30-76 
3-30-76 


4-23-76 
4-23-76 
4-23-76 
4-23-76 


6-29-76 
6-29-76 
6-29-76 
6-29-76 
6-29-76 


HIGHWAY DIVISION 
NON-GEOGRAPHIC_ ITEMS CONT. 


eee 


Date Page 
Keep Oregon Livable - McCann Erickson 8-27-75 1163 
5-25-76 1520 
Koberg Beach Wayside 2-24-76 1433 
Logos 
Travel Info Council - Info Centres 11-25-75 1318 
Travel Info Council - logo signs 10-28-75 1279 
TIC - logo signs on freeway 4-23-76 1501 
Tourist information centers 1-22-76 1380 
McCann-Erickson Keep Oregon Livable 8-27-75 1163 
5-25-76 1520 
Mid-Willamette Valley Council of Govts. 
bike planning 8-27-75 1180 
Motion picture program 3-30-76 1460 
NASORLO dues 3-30-76 1454 
National Urban League - job training 
regarding contracts 6-29-76 1571 
Off System Roads Projects 7-30-75 1110 
Options for right of way 7-30-75 1124 
7-30-75 1130 
7-30-75 1132 
7-30-75 1135 
7-30-75 1136 
8-27-75 1170 
8-27-75 1173 
8-27-75 1182 
8-27-75 1184 
9-24-75 1214 
9-24-75 1217 
9-24-75 1224 
9-24-75 1226 
9-24-75 1229 
9-24-75 1232 
10-28-75 1272 
* 10-28-75 1279 
10-28-75 1281 
(continued) 
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HIGHWAY DIVISION 
NON-GEOGRAPHIC ITEMS CONT. 


Date Page 
Permits 
Delegation Order No. 13 - triple 
trailer permits 9-24-75 1204 
Permits increase weights for vehicles 4-23-76 1490 
Permit resolution adopted 8-27-75 1164 
Port of Entry stations 9-24-75 1205 
Port of Entry construction 10-28-75 1259 
Triple trailer permits 10-28-75 1285 
Personnel 
Archaeologist hired 7-30-75 1114 
Coulter, H.S., appointed State Hwy. Engr.5-25-76 1523 
Fund internal audit position 10-28-75 1265 
Internal Correspondence School 7-30-75 1135 
Klaboe's salary & appointed Chief of 
Operations 4-9-76 1485 
Personnel to sign Federal reimbursement 
vouchers 8-27-75 1161 
Policy 
Beach log removal policy 3-30-76 1453 
Bond policy letter to cities & counties 12-18-75 1344 
Policy FAS funds to counties 1-22-76 1384 
Right of way policy outdoor advertising 
signs 5-25-76 1514 
Port of Entry Stations 9-24-75 1205 
Port of Entry Stations construction 10-28-75 1259 
Prequalification by contractors 
Mandatory prequalification rule 12-18-75 1345 
Mandatory prequalification rule 2-24-76 1422 
Mandatory prequalification rule 
(temporary) 3-30-76 1453 
Mandatory prequalification rule (amend) 6-29-76 1569 
Program 
City Street Program 9-24-75 1203 
Off System Roads Program 7-30-75 1110 
Six Year Construction Program 11-25-75 1307 
Six Year Highway Improvement Program 6-29-76 1572 
6-29-76 1576 
Title 10 funds reduce unemployment 11-25-75 1306 
Video tape re 6 Year Construction 
Program 5-25-76 1522 
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HIGHWAY DIVISION 
NON-GEOGRAPHIC ITEMS CONT. 


Date = Page 
Oregon Graduate Center 

Air Study 8-27-75 1164 
Oregon State University 

Park naturalist program 5-25-76 1516 
Oregon Welcome - Oregon Hospitality & 

Visitors Association 6-29-76 1571 
Pacific Northwest Travel Assoc. dues 7-30-75 1113 
Parks 

Beach lifeguard - Parks budget 2-24-76 1421 

Beach log removal - Eli Bangs 3-30-76 1461 

Beach log removal policy 3-30-76 1453 

Beckham, Dr., historic property 10-28-75 1257 

B. Lu Beck - Parks Advisory Committee 6-29-76 1563 

BOR funds transfer to city-county 3-30-76 1454 

Eli Bangs - beach log removal 3-30-76 1461 

Hang gliders in State parks 8-27-75 1155 

Koberg Beach Wayside 2-24-76 1433 

NASORLO dues 3-30-76 1454 

OSU - park naturalist program 5-25-76 1516 

Park rules 7-30-75 1107 

2-24-76 1421 
4-23-76 1488 
Parks Branch move out of Hwy. Bldg. 7-30-75 1115 
12-9-75 1341 

Parks System Plan 2-24-76 1420 

Rest Area Rules 2-24-76 1424 

Talbot congratulated 11-25-75 1303 

Warren Whiting - graphic displays 

rest areas 12-18-75 1366 
4-23-76 1500 
Willamette River Greenway lands 

Fish and Wildlife Commission 11-25-75 1314 
Willamette River Greenway - LCDC 10-28-75 1257 
11-13-75 1298 
Willamette River Greenway Plan 4-23-76 1488 

Wright vs. State - Willamette River 
Greenway Plan 8-27-75 1198 


- 18 - 
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Sign 

Experimental sign program 

Experimental sign program - directional 
sign 

Right of way policy outdoor advertising 
signs 

Sign End MPH speed zone 

Sign plazas on highways 


Sign removal program 


Signs at Railroad crossings city streets 
and county roads 


Through highways and stop signs 

TIC - logo signs on freeway 

Tourist information centers - logos 
Travel info Council - logo signs 
Travel Info Council - Info Centres 


Six Year Construction Program 
Video tape 
Six year construction program 


Six Year Highway Improvement Program 


SOLV, Inc., litter-vandalism 

Speed zones by delegated authority 
Studded tires 

Through highways and stop signs 
Title 10 funds - reduce unemployment 


Traffic signals 
design criteria 
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Date 


7-30-75 
1-22-76 
5-25-76 
4-23-76 
11-25-75 
7-30-75 
9-24-75 


1-22-76 
6-29-76 


10-28-75 
11-25-75 


5-25-76 
11-25-75 


10-28-75 
3-30-76 


11-25-75 


5-25-76 


Page 


1107 
1381 
1514 
1491 
1318 
1106 
1199 


1380 
1561 


1518 
1550 
1452 
1501 
1380 


1279 
1318 


1522 
1307 


1572 
1576 
1571 
1114 
1260 
1452 


1306 


1518 


HIGHWAY DIVISION 


NON-GEOGRAPHLC ITEMS CONT. 


Railroad Crossings 
Signs at crossings on city streets and 
county roads 
Signs at crossings on city streets and 
county roads (agreement) 


Real Property 
Sale of excess property criteria 


Recreation 
Bardsley-Haslacher Recreation Survey 
Bureau of Outdoor Recreation 
Transfer funds to city-county 


Research 
AASHTO Materials Reference Lab payment 
Transportation Research Board dues 
University of Oregon - archeological 
research 


Rest Areas 
Rest area rules 
Warren Whiting - graphic displays 
rest areas 


Right of Way 
Policy re outdoor advertising signs 


Sales and rentals - miscellaneous 


Date 


5-25-76 - 


5-25-76 


5-25-76 


8-27-75 


3-30-76 


10-28-75 
4-23-76 


4-23-76 


2-24-76 


12-18-75 
4-23-76 


5-25-76 


7-30-75 
8-27-75 
9-24-75 
10-28-75 
11-25-75 
12-18-75 
1-22-76 
2-24-76 
3-30-76 
5-25-76 
5-25-76 


HIGHWAY DIVISION 


BAKER COUNTY 


Phillips Bridge 


Forest Service - North Powder River Br. 


Anthony Lakes Ski Area - snow 
Fish and Wildlife Commission agreement 


OLD OREGON TRAIL 
Contract 8253 increased 


BAKER-COPPERFIELD HIGHWAY 
South Side Improvement District 
Public sale of right of way 


BENTON COUNTY 


Associated General Contractors 
Urban Indian Program 

Widen 19th Street in Philomath 

Philomath-Corvallis Bikeway 


ALBANY 
Railroad crossing - Madison Street 
Railroad crossing - Geary Street 
Railroad crossing - Santiam Road 
Railroad crossing - Main Street 
Railroad crossing - Davidson Street 


CORVALLIS 
Contract 8298 increased 


PACIFIC HIGHWAY 
Option for right of way 


ALBANY=CORVALLIS HIGHWAY 
Speed zone order 


CORVALLIS-=NEWPORT HIGHWAY 
Access revision 
Access revision 


PACIFIC HIGHWAY WEST 
Traffic signals 
CORVALLIS 
Roadway illumination 


KINGS VALLEY HIGHWAY 
Public sale of right of way 


ST 


Date 


3-30-76 
10-28-75 
1-22-76 
9-24-75 


6-29-76 


6-29-76 


6-29-76 


6-29-76 


9-24-75 


Page 
1456 
1277 


1405 
1215 


1564 


1550 
1405 


1492 
1403 
1130 


1395 
1394 
1395 
1395 
1395 


1564 


1587 


1591 


1407 
1407 


1384 


1570 


1214 


HIGHWAY DIVISION 


Eee 


NON-GEOGRAPHIC ITEMS CONT. 


Transportation Research Board dues 


Travel 
McCann-Erickson Keep Oregon Livable 


Motion picture program 
Oregon Welcome - Oregon Hospitality 
and Visitors Assoc. 
Pacific NW Travel Assoc. dues 
SOLV Inc., litter-vandalism 
Travel Advisory Committee member 
Travel Info Council - Info Centres 
Travel Info Council - logo signs 
Travel Info Council - logo signs 
on freeway 
Tourist information centers - logos 


US Geological Survey water runoff 
US Geological Survey water resources 


University of Oregon 
Archeological research 
University of Oregon 
Museum of Natura! History 


Urban 
FAUS funds urbanized & small urban areas 
FA urban system projects 


Warren Whiting - graphic displays rest areas 
Warren Whiting - rest areas 


Washington - State of 
D. Carroll introduced 


Willamette River Greenway lands - Fish- 
Wildlife Commission 


Willamette River Greenway Plan - LCDC 


Willamette River Greenway Plan 
Wright vs. State 


Date 


4-23-76 


8=-27-7 
5-25-7 


5 
6 


3-30-76 
6-29-76 
7-30-75 
6-29-76 
7-30-75 
11-25-75 
10-28-75 


4-23-76 


7-30-75 
6-29-76 
10-28-75 
12-18-75 
4-23-76 


10-28-75 


11-25-75 
11-13-75 


4-23-76 
10-28-75 


8-27-75 


HIGHWAY DIVISION 


CLACKAMAS COUNTY CONT. 


Date Page 
EAST PORTLAND FREEWAY 
Public sale of right of way 12-18-75 1361 
Public sale of right of way 12-18-75 1361 
Easement for sewer 10-28-75 1281 
WEST LINN 
Consent to annexation 3-30-76 1457 
PACIFIC HIGHWAY EAST 
No parking zone 5-25-76 1547 
Southern Pacific Transportatiou Co. 
Territorial Road crossing 3-30-76 1465 
Southern Pacific Transportation Co. 
Gardens Road 3-30-76 1465 
Southern Pacific Transportation Co. 
Coalco tracks 7-30-75 1133 
OREGON CITY 
Traffic signal project 2-24-76 1425 
CASCADE HIGHWAY SOUTH 
Stop Sign 1-22-76 1385 
Speed zone order 3-30-76 1477 
WOODBURN-ESTACADA HIGHWAY 
Stop sign 1-22-76 1385 
Speed zone order 2-24-76 1439 
CLACKAMAS HIGHWAY 
Public sale of right of way 9-24-75 1229 
Maintenance of traffic signals 10-28-75 1263 
Widen urban system project 12-18-75 1343 
CLATSOP COUNTY 
Cannon Beach lifeguard on beach 2-24-76 1421 
Off System Project 8-27-75 1157 
SEASIDE 
Beach Lifeguard services 2-24-76 1421 
FORT STEVENS STATE PARK 
Rules re entrance fee 5-25-76 1517 
Opening and closing dates - fees 6-29-76 1563 
Clean up military installations 8-27-75 1156 
Pacific Northwest Region Commission 
grant 8-27-75 1156 
(CONTINUED) 
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HIGHWAY DIVISION 


CLACKAMAS COUNTY 


eae 


Speed zone on Cascade Highway 2-24-76 
Molalla Park - Fish & Wildlife Com. 8-27-75 1155 
Southern Pacific Transportation Co. 

Canby crossing 9-24-75 1232 
Southern Pacific Transportation Co. 

Canby crossing 9-24-75 1215 
Southern Pacific Transportation Co. 

Milwaukie crossing 9-24-75 1215 
Snowbunny Lodge - remove snow 1-22-76 1394 
Ski Bowl - Multorpor Snow 1-22-76 1394 
Multorpor snow removal 2-24-76 1437 
Off System Project - Canby 8-27-75 1157 
Off System Project 8-27-75 1157 

4-23-76 1491 


1-205 Interchange-Boring Road 


MILWAUKIE 
Southern Pacific Transportation Co. 


21st Street crossing 3-30-76 1471 


OREGON CITY 


Tri-Met (transit corridor study) 2-24-76 1430 
Westover vs. City, et al. 10-28-75 1296 
FAUS Project - 10th & Main 3-30-76 1456 
LAKE OSWEGO 

FA Urban System Project 9-24-75 1203 
Revise traffic signal 7-30-75 1115 
George Rogers Park Bikeway 5-25-76 1536 

6-29-76 1571 


George Rogers Park Bikeway 


SCENIC WATERWAY REQUEST 

Estacada Rock Products, Inc., and 
River Island Sand & Gravel Co. 

(aggregate mining and processing) 


PACIFIC HIGHWAY 
> Contract 8260 increased 6-29-76 1564 
Direct sale of right of way 2-24-76 1438 
7-30-75 1108 


Bridge at Hubbard Interchange 


Mr. HOOD HIGHWAY 


Sandy traffic signals 8-27-75 1162 

Delegation re rest area & information 
center at Zig Zag 9-24-75 1207 
Cooper vs. State Contract 7343 6-29-76 1603 
Floyd Knorr vs. State 10-28-75 1295 
Maude Knorr vs. State 10-28-75 1295 
10-28-75 1296 


Monteith vs. State 


(CONTINUED) 
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HIGHWAY DIVISION 


COLUMBIA COUNTY CONT. 


NEHALEM HIGHWAY 
Speed zone order 


MIST-CLATSKANIE HIGHWAY 
Speed zone established 


COOS_ COUNTY 


Direct sale of right of way 
Lakeside Street improvement 
Spaght vs. State 

Walters vs. Jensen & State 


COOS BAY 
Link vs. Massie, State 


COQUILLE 
Off System Project 


BULLARDS BEACH STATE PARK 
Corps of Engineers restore Lighthouse 


OREGON COAST HIGHWAY 
Speed zone order 
Legal case re Contract 7867 
NORTH BEND 
One-way couplet urban system project 


COOS BAY-ROSEBURG HIGHWAY 
Quitclaim deed 
East-West Highway delegation 
Coquille Bypass 
Sumerlin vs. Robinson, Sandmann 


CAPE ARAGO HIGHWAY 
NORTH BEND 
City streets designate secondary hwy. 


COOS RIVER HIGHWAY 
Weyerhaeuser Company permit 
Public sale of right of way 


POWERS HIGHWAY 
Broadbent School water system 
Title 10 Funds - Broadbent Section 


(CONTINUED) 
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Date 


3-30-76 


12-18-75 


6-29-76 
5-25-76 
4-23-76 
6-29-76 


12-18-75 


8-27-75 


9-24-75 


1-22-76 


6-29-76 


3-30-76 
5-25-76 


7-30-75 
11-25-75 


Page 


1477 


1368 


1598 
1535 
1511 
1602 


1379 


1157 


1233 


1477 


1152 


1383 


1598 


1461 
1556 


1572 


1146 
1130 


1133 
1306 


HIGHWAY DIVISION 


CLATSOP COUNTY CONT. 


COLUMBIA RIVER HIGHWAY 
Contract 8183 increased 
Sale of land 
Sturges vs. State and Salo 


OREGON COAST HIGHWAY 
Contract 8024 increased 
Gearhart traffic signal 
Arch Cape speed zone 
Silver Point slide Cannon Beach 
Corridor-design resolution 

ASTORIA 

Damage to Astoria Bridge 
Astoria Bridge litigation 


SUNSET HIGHWAY 
Speed zone order 
Jefferis, Stoller vs. State 
Thomsen, Kiedrowski vs. State 


NEHALEM HIGHWAY 
Corridor-design resolution 


FORT STEVENS HIGHWAY 
Hammond flashing beacon 


COLUMBIA COUNTY 


Stump removal on county roads 
Agreement with Columbia County - 
School District 


ST. HELENS 
Railroad crossing North 17th Street 
Railroad crossing St. Helens Street 
Railroad crossing Columbia Blvd. 


COLUMBIA RIVER HIGHWAY 
Public sale of right of way 
Scappoose School pedestrian sign 


LOWER COLUMBIA RIVER HIGHWAY 
Beacon and luminaire 
Stop sign - Clatskanie 


(CONTINUED ) 


11-25-75 


6-29-76 


7-30-75 


9-24-75 
3-30-76 
8-27-75 


12-18-75 
12-18-75 


9-24-75 
5-25-76 


3-30-76 
5-25-76 


HIGHWAY DIVISION 


CURRY COUNTY CONT. 


Date Page 
OREGON COAST HIGHWAY 
Access revision 2-24-76 1442 
Public sale of land 8-27-75 1173 
No parking zone 1-22-76 1384 
Title 10 Funds - Elk River-Port 
Orford 11-25-75 1306 
DESCHUTES COUNTY 
Burlington Northern - County 
(South Century Drive) 4-23-76 1497 
Mt. Bachelor remove snow 1-22-76 1394 
Paulina Lake Road - remove snow 9-24-75 1230 
BEND 
Lafayette Newport Avenues Projects 7-30-75 1109 
Maintenance site - water system 2-24-76 1433 
City right of way services agreement 4-23-76 1508 
SISTERS STATE PARK 
State vs. 4th Sisters Condominium Co. 4-23-76 1512 
THE DALLES-CALIFORNIA HIGHWAY 
Direct sale of right of way 2-24-76 1435 
Public sale of right of way 2-24-76 1435 
Public sale of right of way 11-25-75 1313 
Casper vs. Hall and State 12-18-75 1379 
CENTRAL OREGON HIGHWAY 
Public sale of right of way 1-22-76 1391 
Public sale of right of way 1-22-76 1391 
McKENZIE HIGHWAY 
Grant of access 1-22-76 1391 
SANTIAM HIGHWAY 
Stop sign in Sisters 8-27-75 1162 
Temporary no parking zone 6-29-76 1596 
McKENZIE-BEND HIGHWAY 
Federal Highway Administration 
Deed right of way across Forest land 7-30-75 1132 
TUMALO-DES CHUTES HIGHWAY 
Public sale of right of way & relinquish 2-24-76 1436 
(CONTINUED) 
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HIGHWAY DIVISION 


COOS COUNTY CONT. 


EMPIRE-COOS BAY HIGHWAY 
Woodland Drive-FAU Project 
Coos BAY 
Illumination Ocean Blvd. 
Traffic signal 


CROOK COUNTY 


County FAS-C account 
Direct sale of Right of way 
County right of way services agree. 


PRINEVILLE 
Right of way services agreement 
Cancell Off System Project 


CROOKED RIVER HIGHWAY 
County FAS Funds Project 
Six Year Program - Rocky Canyon 
Prineville 


OCHOCO HIGHWAY 
Prohibit parking 


MADRAS-PRINEVILLE HIGHWAY 
Prohibit parking 


CURRY COUNTY 


Port of Gold Beach permit application 
Hunter Creek County FAS 
Port Orford consent to vacation 


SCENIC WATERWAY REQUESTS 
Jackson 


Wheaton 


CAPE BLANCO STATE PARK 
Ann Paygurt vs. State 


(CONTINUED) 
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Date 


4-23-76 


2-24-76 
5-25-76 


11-25-75 
4-23-76 
4-23-76 


5-25-76 
5-25-76 


11-25-75 


11-25-75 


2-24-76 


2-24-76 


5-25-76 
10-28-75 
2-24-76 


1-22-76 
10-28-75 


9-24-75 


HIGHWAY DIVISION 


DOUGLAS COUNTY CONT. 


COOS BAY-ROSEBURG HIGHWAY 
Grant of Access 
Access revision 
Roadway easement to Bingham 
BLM - timber sale 
Corridor-design resolution 


UMPQUA HIGHWAY 


Access revision 

Grabb Creek-Stony Brook Passing Bay 

West Unit, Drain-Anlauf Section 

Public sale of right of way 

Public sale of right of way 

Southern Pacific Transportation Co. 
easement 

Contract 7788 legal case 


PACIFIC HIGHWAY WEST 
ROSEBURG 
Stop sign 


OAKLAND-SHADY HIGHWAY 
Contract 8114 increased 
Release of slope easements 
Widen and channelize highway 
ROSEBURG 
Stop sign 


DILLARD HIGHWAY 
Winston-Dillard Water District 


GILLIAM COUNTY 


Pacific Power and Light - Arlington 
facility 
Right of way services agreement 


COLUMBIA RIVER HIGHWAY 
Contract 8253 increased 


JOHN DAY HIGHWAY 
Abandonment resolution 


~. 3. = 


Date 


7-30-75 
10-28-75 
10-28-75 
12-18-75 

6-29-76 


7-30-75 
8-27-75 


5-25-76 


1-22-76 
4-23-76 
11-25-75 
5-25-76 


11-25-75 


6-29-76 


3-30-76 


Page 


1130 
1289 
1272 
1366 
1565 


1138 
1161 
1283 
1402 
1224 


1550 
1418 


1547 


1383 
1507 
1318 
1547 


1316 


1436 
1545 


1564 


1457 


HIGHWAY DIVISION 


DESCHUTES COUNTY CONT. 


REDMOND-BEND HIGHWAY 
Direct sale of right of way 
Direct sale of right of way 


DOUGLAS COUNTY 


Traffic signals 
Off System Project 


REEDS PORT 
Consent to street vacation 


ROSEBURG 
Traffic signal 
City - Southern Pacific Transportation 
Company crossing 3-30-76 


UMPQUA LIGHTHOUSE STATE PARK 
Park closed due to sewage 


PACIFIC HIGHWAY 
Garden Valley Boulevard Interchange 
Contract 8311 increased 
Contract 8260 increased 
Contract 8003 increased 
Public sale of right of way 
Direct sale to county 10-28-75 
Public sale of right of way 10-28-75 
Public sale of right of way 11-25-75 
Oakland-Cabin Creek Rest Area 12-18-75 
Exit ramps - Garden Valley Blvd. 11-25-75 
State vs. Pardon 4-23-76 
Sproles vs. Spencer - State - Mt. Nebo 7-30-75 


OREGON COAST HIGHWAY 


Oregon Dunes National Recreation Area 
Forest Service 6-29-76 


(CONTINUED) 


HIGHWAY DIVISION 


JACKSON COUNTY 


Traffic signal 

Bear Creek Greenway Project 

Southern Pacific Transportation Co. 
Central Point crossing 

Southern Pacific Transportation Co. 
Central Point crossing 

Abandonment resolution 

Southern Oregon Ski - Mt. Ashland 


ASHLAND 
Mountain Ave. at Rogue Valley Highway 
Grandview-Chestnut-Wimer 


MEDFORD 

Federal aid urban project 

Southern Pacific Transportation Co. 
grade crossing 

Railroad crossing protection 

Southern Pacific Transportation Co. 
grade crossing 

Southern Pacific Transportation Co. 
grade crossing 

Southern Pacific Transportation Co. 
grade crossing 


PACIFIC HIGHWAY 
Talent Irrigation District 
Public sale of land 
Public sale of land 
Public sale of land 
Bureau of Land Management trail 
Lininger vs. State (Contract 7709) 
AS HLAND 
Sewer for Siskiyou Rest Area 


GREEN SPRINGS HIGHWAY 
Access revision 
Access revision 
Public sale of right of way 


CRATER LAKE HIGHWAY 
Amendment to option - Dickey 
Speed zone order 


ROGUE RIVER HIGHWAY 
Speed zone order 


(CONTINUED) 


Date 


8-27-75 
11-25-75 


4-23-76 
10-28-75 


4-23-76 
2-24-76 


6-29-76 
6-29-76 


6-29-76 
8-27-75 
8-27-75 


10-28-75 
6-29-76 


HIGHWAY DIVISION 


GRANT COUNTY 


Kam Wah Chung Co. Building John Day 
Kam Wah Chung Co. Building - Staehli 
Off System Project 


JOHN DAY HIGHWAY 
Public sale of right of way 
Fossil Community Club delegation 


PENDLETON- JOHN DAY HIGHWAY 
Access revision 
Direct sale of right of way 
Forest Boundary - Little Beech Creek 


HARNEY COUNTY 
Frenchglen Hotel lease 


JOHN DAY-BURNS HIGHWAY 
Access revision 


LAKEVIEW-BURNS HIGHWAY 
Contract 8220 increased 


FRENCHGLEN HIGHWAY 
Allied Properties lease 


STEENS HIGHWAY 
Abandonment resolution 


HOOD RIVER COUNTY 


Mt. Hood Meadows remove snow 
Summit Ski Area remove snow 
County snow removal agreement 
Cooper Spur Ski remove snow 


COLUMBIA RIVER HIGHWAY 
Contract 8253 increased 
Crystal Springs Water District 
Koberg Beach Wayyide 
Bohemia haul road release 


MT. HOOD HIGHWAY 
Jernstedt-Walden delegation - 6 Year 


Construction Plan oe ae 


Date 


7-30-75 
9-24-75 
8-27-75 


12-18-75 
4-23-76 


4-23-76 
8-27-75 
3-30-76 
7-30-75 


10-28-75 


1-22-76 
3-30-76 
3-30-76 
3-30-76 


6-29-76 
2-24-76 
2-24-76 
1-22-76 


6-29-76 


HIGHWAY DIVISION 


JOSEPHINE COUNTY CONT. 


Date Page 
SCENIC WATERWAY REQUESTS 
Gerkin 1-22-76 1382 
Flowers 1-22-76 1382 
K. Klar scenic waterway easement 1-22-76 1392 
McClannahans 5-25-76 1516 
Boothe 5-25-76 1516 
Scott 7-30-75 1107 
Scott vs. State Scenic Waterway 10-28-75 1253 
Klar 10-28-75 1256 
Ingalls 10-28-75 1256 
Echols 10-28-75 1256 
Echols scenic waterway delegation 10-28-75 1256 
Echols 11-25-75 1303 
PACIFIC HIGHWAY 
Public sale of right of way 11-25-75 1316 
Road easement - BIM 1-22-76 1402 
REDWOOD HIGHWAY 
Access revision 10-28-75 1289 
Direct sale of land 12-18-75 1358 
Cave Junction crosswalk 10-28-75 1258 
Speed zone established 12-18-75 1368 
Portions of right of way declared 
public 2-24-76 1419 
Six Year Program - Hayes Hill-Calif. 11-25-75 1306 
ROGUE RIVER HIGHWAY 
Speed zone order 5-25-76 1546 
MEDFORD- PROVOLT (JACKSONVILLE) HIGHWAY 
Medford Irrigation District 10-28-75 1272 
Grants Pass Irrigation District 10-28-75 1272 
KLAMATH COUNTY 
Chiloquin Railroad crossing 3-30-76 1470 
Right of way services 6-29-76 1579 
Tomahawk Ski Bowl snow 1-22-76 1405 
Willamette Pass Ski Area remove snow 2-24-76 1430 
LAWORE Lake of Woods snow removal 2-24-76 1437 
KLAMATH FALLS 
South Side Bypass 2-24-76 1425 
Delegation re South Side Bypass 12-18-75 1351 
Port of Entry Station 9-24-75 1205 
Port of Entry Construction 10-28-75 1259 


(CONTINUED ) 
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HIGHWAY DIVISION 
JACKSON COUNTY CONT. 
Date 


ROGUE VALLEY HIGHWAY 

Traffic signals 8-27-75 
Traffic signals Phoenix 8-27-75 
Traffic signals 10-28-75 
Lease with Southern Pacific Trans- 

portation Co. 5-25-76 

MEDFORD 

Option for maintenance site 3-30-76 


SAMS VALLEY HIGHWAY 
Direct sale of right of way 4-23-76 


MEDFORD-PROVOLT HIGHWAY (JACKSONVILLE HIGHWAY ) 
Medford Irrigation District 3-30-76 


Corridor-design resolution 6-29-76 


JEFFERSON COUNTY 


THE DALLES-CALIFORNIA HIGHWAY 
Access revision 8-27-75 
Access revision 10-28-75 
Public sale of right of way 3-30-76 


CULVER HIGHWAY 
Public sale of right of way 2-24-76 
Speed zone order 4-23-76 
Oregon Trunk Railway easement 11-25-75 


JOSEPHINE COUNTY 


Wolf Creek Tavern 

Wolf Creek Tavern - Jarvis 

Colburn, Sheldon & Partners 

County Juvenile Department use offenders 2-24-76 


GRANTS PASS 

Railroad crossing protection 7-30-75 
Southern Pacific Transportation Co. 

4th Street crossing 9-24-75 
Delegation regarding Third Bridge 

Six Year Program 6~-29-76 
Sewer at maiatenance building 11-25-75 

(CONTINUED) 


HIGHWAY DIVISION 


LAKE COUNTY CONT. 


Date Page 
KLAMATH FALLS-LAKEVIEW HIGHWAY 
Contract 8254 increased 6-29-76 1565 
LAKEVIEW-BURNS HIGHWAY 
Contract 8243 increased 6-29-76 1565 
WARNER HIGHWAY 
Crump agreement - Drake Cr.-Adel Sec. 1-22-76 1403 


LANE COUNTY 

Wildish land County Haulroads 6-29-76 1599 
Close Heceta Beach 6-29-76 1562 
Left-turn Belt Line Road Game Farm 9-24-75 1232 
Contract 8315 increased 1-22-76 1383 
Muddy Creek Bridge Coburg Road 7-30-75 1110 
Parson Creek (Marcola Road) Bridge 3-30-76 1456 
Dexter Res. Bridges 3-30-76 1456 
Goodpasture Island Project 

Willamette River Greenway 8-27-75 1185 
Alton Baker East Corridor Park 11-25-75 1318 
Raymond land gift Squaw Creek 2-24-76 1422 
Tripp land gift Willamette River 

Greenway 2-24-76 1422 
Tripp land gift - Willamette River 

Park Corridor 1-22-76 1393 
L. Miller vs. State 1947 deed 9-24-75 1245 
Legal case = exc. permit rock 12-18-75 1378 
Lowell Bikeway-footpath 4-23-76 1497 
Off System Project 8-27-75 1157 

EUGENE 

Acquire land - Willamette River 

Greenway 12-18-75 1358 
South Bank Bikeway 5-25-76 1533 
Ferry Street Bridge Bikeway 5-25-76 1533 

(CONTINUED) 
me ae 


HIGHWAY DIVISION 


KLAMATH COUNTY CONT. 


THE DALLES-CALIFORNIA HIGHWAY 
Public sale of right of way 
Public sale of right of way 
Public sale of land 
Public sale of right of way 
Federal Highway Administration 
deed right of way across Forest Land 
Gregory vs. State Contract 7942 
Marvel vs. State 


WILLAMETTE HIGHWAY 
Parking prohibited 


KLAMATH FALLS-LAKEVIEW HIGHWAY 
Public sale of right of way 
Speed zone order 
KLAMATH FALLS 
South 6th St. Railroad Overcrossing 
South 6th St. Railroad Overcrossing 


GREEN SPRINGS HIGHWAY 
Public sale of land 


CRATER LAKE HIGHWAY 
Sale of land to County 


KLAMATH FALLS-MALIN HIGHWAY 
KLAMATH FALLS 
Delegation change 6 Year Program 


LOWER KLAMATH HIGHWAY 
Southern Pacific Transportation 
Company signalizatior 


LAKE COUNTY 


Freemont Highlanders Ski Club 
Warner Canyon - remove snow 


FREMONT HIGHWAY 
Contract 8254 increased 
Public sale of right of way 
Public sale of right of way 


(CONTINUED) 
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3-30-76 
3-30-76 
8-27-75 
12-18-75 


7-30-75 
3-30-76 
11-25-75 


11-25-75 


1-22-76 
1-22-76 


6-29-76 
1-22-76 
1-22-76 


HIGHWAY DIVISION 


LANE COUNTY CONT. 


SPRINGFIELD-CRESWELL HIGHWAY 


Contract 8244 increased 
Southern Pacific Transportation 
Company crossing Creswell 
Abandonment resolution 
SPRINGFIELD 
Construction abandonment agreement 


EUGENE-SPRINGFIELD HIGHWAY 


Relinquish land to County 


MAPLETON-JUNCTION CITY HIGHWAY 


Public sale of right of way 


LINCOLN COUNTY 


Improve Toledo Street 

Sewer for Lincoln beach park 

Speed on Otter Crest Loop Road 
Larson vs. State 

Wells vs. State-Siletz Bay Airport 


LINCOLN CITY 
Cancel FAS Project 
Eichbaum vs. City & State 


FOGARTY CREEK STATE PARK 
Sewer for park 


DEPOE BAY STATE PARK 
Depoe Bay Sanitary District 


BOILER BAY STATE PARK 
Depoe Bay Sanitary District 


BEVERLY BEACH STATE PARK 
Carmel-Foulweather Sanitary District 


YAQUINA BAY STATE PARK 
Rule re entrance fee 


Fee for lighthouse - open dates 


DEVIL'S PUNCHBOWL STATE PARK 
Carmel-Foulweather Sanitary District 


(CONTINUED) 


GO 


Date 
11-25-75 
3-30-76 
11-25-75 
7-30-75 


7-30-75 


9-24-75 


9-24-75 
11-25-75 
10-28-75 

1-22-76 

8-27-75 


11-25-75 


11-25-75 


11-25-75 


12-18-75 


5-25-76 
6-29-76 


12-18-75 


Page 
1305 
1465 
1306 
1135 


1136 


1217 


1227 
1314 
1285 
1418 
1198 


1491 
1198 


1314 


1321 


1321 


1358 


1517 
1563 


1358 


HIGHWAY DIVISION 


LANE COUNTY CONT. 


PACIFIC HIGHWAY 
Saginaw Interchange ramps 
Contract 8260 increased 
Taggart Simond vs. HAC Trucking Co. 
Stephens Schmidtke vs. State 
Stevenson vs. HAC Trucking Co. 


OREGON COAST HIGHWAY 
Public sale of right of way 
Public sale of right of way 
Raymond Deed Squaw Creek Wayside 
Delegation - Lane Council of Govern- 
ments - Six Year Program 
Driftwood Shores vs. State signs 


McKENZIE HIGHWAY 
Access revision 
Grant of access 
Relinquish easement 
Traffic signals installed 
Wildlife Commission boat launch 


WILLAMETTE HIGHWAY 
Grant of Access 
Contract 8194 increased 
Contract 8194 increased 
Direct sale of right of way 
Public sale of right of way 
No parking zone 


FLORENCE-EUGENE HIGHWAY 
Access revision 
Mapleton Water District 
Speed zone established 
Delegation - Lane Council of 
Governments - 6 Year Program 


PACIFIC HIGHWAY WEST 
Traffic signals - Junction City 
Junction City Water Control District 
Delegation - Lane Council of Govern- 
ments - 6 Year Program 


ALSEA-DEADWOOD HIGHWAY 
Public sale of right of way 


(CONTINUED) 


12-18-75 


6-29-76 


8-27-75 


7-30-75 


6-29-76 


10-28-75 


HIGHWAY DIVISION 


LINN COUNTY CONT. 


ALBANY-JUNCTION CITY HIGHWAY 
Contract 8149 increased 


HALSEY-SWEET HOME HIGHWAY 
Public sale of right of way 
Public sale of right of way 
Speed zone order 


CORVALLIS-LEBANON HIGHWAY 
County construction agreement 


ALBANY-LYONS HIGHWAY 
Public sale of right of way 


MALHEUR COUNTY 


ONTARIO 
PUC - Port of Entry Station 
Port of Entry Station 
Construct Port of Entry 
FAUS Project 


JOHN DAY HIGHWAY 
Public sale of right of way 


OLD OREGON TRAIL 
Contract 8253 increased 
Public sale of right of way 
Public sale of right of way 
Public sale of right of way 


CENTRAL OREGON HIGHWAY 
Public sale of right of way 


SUCCOR CREEK HIGHWAY 
Clarify route designation 


OLDS FERRY-ONTARIO HIGHWAY 
Corridor-design resolution 


a 


Date 


2-24-76 


10-28-75 
2-24-76 
5-25-76 


9-24-75 


9-24-75 


5-25-76 


5-25-76 


6-29-76 


1520 
1205 
1259 
1456 


1463 


1564 
1182 
1430 
1430 


1550 


1520 


1565 


HIGHWAY DIVISION 


LINCOLN COUNTY CONT. 


OREGON COAST HIGHWAY 
Yachats pedestrian sign 


CORVALLIS-NEWPORT HIGHWAY 
Access revision 
Access revision 
Public sale of right of way 


SALMON RIVER HIGHWAY 
Fish and Wildlife Commission easement 


SILETZ HIGHWAY 
Contract 8297 increased 5-25-76 


OTTER ROCK HIGHWAY 
Speed zone adopted 2-24-76 


LINN COUNTY 


Reconstruct Knox Butte Road 10-28-75 
FAS Project 12-18-75 
Hoodoo Ski Bowl - snow removal 2-24-76 


ALBANY 
Digital Eqpt. Corp. - fog study 11-25-75 
FAUS Project Cancelled 


PACIFIC HIGHWAY 
Contract 8260 increased 
Contract 8011 increased 
Public sale of right of way 
Public sale of right of way 
Public sale of right of way 
Public sale of right of way 
Public sale of right of way 


SANTLAM HIGHWAY 
Public sale of right of way 11-25-75 
Housen vs. Morse Bros. & State 8-27-75 
LEBANON 
Southern Pacific Transportation Co. - 
crossing 4-23-76 


(CONTINUED) 


HIGHWAY DIVISION 


MORROW COUNTY 


Date 
Alpine Nelson Road - Highway 207 2-24-76 
COLUMBIA RIVER HIGHWAY 
Access revision 7-30-75 
West Extension Irrigation District 11-25-75 
Public sale of right of way 7-30-75 
Public sale of right of way 12-18-75 
Union Pacific Railroad easement 7-30-75 
OLD OREGON TRAIL 
Contract 8253 increased 6-29-76 
HEPPNER HIGHWAY 
Speed zone adopted 2-24-76 
MULTNOMAH COUNTY 
Oregon Home Improvement Co. Contract 8-27-75 
Portland Inn & United Parcel Ser. v. St. 4-23-76 
Option Felmley for right of way 9-24-75 
Lease land Tri-Met 99th & SE Powell 9-24-75 
Traffic signal 10-28-75 
Wildlife Commission - Willamette 
River Greenway land 8-27-75 
St. Johns Bridge to State 5-25-76 
Ross Island Bridge to State 5-25-76 
County agreement railroad crossing 6-29-76 
Rocky Butte Jail 2-24-76 
Rocky Butte Jail County Study 8-27-75 
Rocky Butte Shop Study 6-29-76 
Steinke vs. State 10-28-75 
Tri-Met-S.W. Capitol Park & Ride 11-25-75 
PORTLAND 
FA Urban Traffic signal project 2-24-76 
FA Urban Traffic signal project 2-24-76 
I-5 Ramp connect Greeley Avenue 6-29-76 
Portland Central Business District Sec. 7-30-75 
FAU System Project 9-24-75 
CRAG Downtown Transit Study 11-25-75 
Silver Wheel Freightlines lease 5-25-76 
West Portland Park and Ride Station 4-23-76 
(CONTINUED) 
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1182 
1512 
1224 
1209 
1281 


1155 
1535 
1535 
1579 
1420 
1154 
1589 
1295 
1314 


1424 
1424 
1569 
1109 
1203 
1304 
1541 

1497 


HIGHWAY DIVISION 


MARION COUNTY 


Option for Willamette River 
Park Corridor 

Willamette River Greenway land 
Wildlife Commission 

Southern Pacific Transportation Co. 
crossing - Grim Road 

Hito - Southern Pacific Transportation 
Company crossing 

State vs. Paul White 

State vs. Willis 

Gerlinger vs. State 


SALEM 

Conference room in Highway Building 8-27-75 
State Fair promote advertising 12-18-75 
Fair Board - Richardson Assoc. 12-18-75 
Parks Branch move from Highway Bldg. 7-30-75 
Parks Branch move from Highway Bldg. 12-9-75 
Southern Pacific Transportation 

Company signalization 7-30-75 
Settecase vs. Southern Pacific 

Transportation Co., et al. 7-30-75 


CHAMPOEG STATE PARK 
Contract 8323 awarded 12-18-75 
Abandon road into park 
County transfer County road to State 


PACIFIC HIGHWAY 
Contract 7866 increased 
Contract 8260 increased 
Public sale of right of way 


WILLAMINA-SALEM HIGHWAY 
Demolition contract 
SALEM 
ORE Electric Railway Company 
Burlington Northern entry permit 


PACIFIC HIGHWAY EAST 
No parking zone 


HILLSBORO-SILVERTON HIGHWAY 
Stop sign 
SILVERTON 
One-way couplet - highway extended 


CASCADE HIGHWAY SOUTH 
SILVERTON 


One-way couplet - highway extended 


NORTH SANTIAM HIGHWAY 
Traffic signal - Salem 11-25-75 
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HIGHWAY DIVISION 


MULTNOMAH COUNTY CONT. 


COLUMBIA RIVER HIGHWAY 

N.E. Union-N.E. 82nd Ave. 

Contract 8259 increased 

Transit Corridor Study 

_ Widen Banfield Corridor 

Federal Highway Administration - 
air study high occupancy vehicle 
lanes (HOV) 

Railroad Company - bus & car pool lanes 

Banfield Freeway bus- high occupancy 
vehicle lanes (HOV) 

United Cerebral Palsy air quality 

Quitclaim deed - Coopey quarry 


OSWEGO HIGHWAY 
PORTLAND 
Johns Landing - Macadam Investors & 
City of Portland 


TUALATIN VALLEY HIGHWAY 
Bus turnout areas - 6 Year Program 


SUNSET HIGHWAY 
Transit corridor study 
Bus turnout areas - 6 Year Program 
Speed Zone Order 


STADIUM FREEWAY 
Evergreen Helicopters agreement 
Flag poles top of Fremont Bridge 


EAST PORTLAND FREEWAY 
I-205 status report 
Barlow School rented 
Holton Trucking - demolition contract 
County withdraw storm sewer system 
Rocky Butte shop study 
County Study Rocky Butte Jail 
I-205 Status Report 
Maywood Park litigation 
Maywood Park 
Maywood Park case 
Cole & Weber paper re facts of 1-205 
Howard, Needles, Tammen and Bergendoff 
final environmental impact statement 
supplemental agreement 
PORTLAND 
Demolition contract 
Final environmental impact statement 
to Federal Highway Administration 
City-County resolutions re 1-205 
Clark County, Washington, resolution 
re 1-205 
(CONTINUED) 
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Date 


5-25-76 
8-27-75 


11-25-75 
3-30-76 
12-18-75 


4-23-76 


10-28-75 


7-30-75 
10-28-75 
4-23-76 


10-28-75 
4-23-76 
1-22-76 
5-25-76 
6-29-76 
8-27-75 
5-25-76 
5-25-76 
6-29-76 

12-18-75 
5-25-76 


1-22-76 


8-27-75 


6-10-76 
6-10-76 


6-10-76 


Page 


1423 
1564 
1109 
1210 


1520 
1184 


1305 
1471 
1365 


1501 


1258 


1109 
1258 
1504 


1534 
1534 


1263 
1486 
1397 
1525 
1589 
1154 
1521 
1515 
1562 
1342 
1537 


1384 


1170 


1558 
1558 


1560 


HIGHWAY DIVISION 


MULTNOMAH COUNTY CONT. 


PORTLAND (Cont.) 

Cathedral Park Willamette River 
Greenway Project 

Cathedral Park Acquisition 

Steel Bridge - Union Pacific Railroad 
& Southern Pacific Transportation 

Steel Bridge - Union Pacific Railroad 
& Southern Pacific Transportation 


le 


ase 


Railroad crossing NW Doane Street 

Railroad crossing N. Randolph Street 

Thurman-Vaughn Corridor Feasibility 
Study of I-505 - NW District Assoc., 
NW Industrial Neighborhood Assoc., 
& Portland Development Commission 


Swan 
Swan 
Swan 
Swan 
Swan 
Swan 


Island 
Island 
Island 
Island 
Island 
Island 
Terwilliger 
Terwilliger 


Truck Route 
Truck Route 
Truck Route 
Truck Route 
Truck Route 
Truck Route 
Bikeway 

Bikeway 


Tri-Met Carpool Project 

FAUS Project 17th and 28th 

CRAG job canceled - transit corridor 
study 


Mi. HOOD FREEWAY 


Mt. 
Mt. 
Mt. 
Mt. 
Mt. 
Mt. 
Mt. 
Mt. 
Mt. 


Hood 
Hood 
Hood 
Hood 
Hood 
Hood 
Hood 
Hood 
Hood 


PACIFIC HIGHWAY 
Pacific Highway East Undercrossing- 
North Columbia Blvd. 
Contract 8260 increased 


Powelson vs. 


Freeway 
Freeway 
Freeway 
Freeway 
Freeway 
Freeway 
Freeway 
Freeway 
Freeway 


Maksym vs. State 
Tri-Met Park and Ride Station 
Public sale of right of way 
PORT LAND 
Swan Island Truck Route (Additional 
entries shown above) 


repair building 
property dispose 
dispose land 
Task Force 


8-27-75 
12-18-75 


12-18-75 


8-27-75 
10-28-75 
11-25-75 

1-22-76 

1-22-76 

4-23-76 

1-22-76 

3-30-76 
12-18-75 

3-30-76 


5-25-76 


3-30-76 
2-24-76 
8-27-75 
8-27-75 


improve street petition 5-25-76 


- Bob Burco consultant 
- Bob Burco consultant 
legal case 

case 


State 
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8-27-75 
9-24-75 
9-24-75 
12-18-75 


2-24-76 
6-29-76 
4-23-76 
7-30-75 
11-25-75 
10-28-75 


11-25-75 
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HIGHWAY DIVISION 


SHERMAN COUNTY 


Date Page 
COLUMBIA RIVER HIGHWAY 
Contract 8253 increased 6-29-76 1564 
Campbell vs. Walker Alsbury 12-18-75 1378 
Patterson vs. Campbell & State 12-18-75 1378 
Patterson vs. Walker Alsbury 12-18-75 1378 
TILLAMOOK COUNTY 
Dory launch Oceanside Wayside 8-27-75 1155 
CAPE KIWANDA STATE PARK 
Hang gliders in park 8-27-75 1155 
TILLAMOOK 
Southern Pacific Transportation Company 
signalization 7-30-75 1132 
OREGON COAST HIGHWAY 
Coast Association - Koeber delegation 
6 Year Plan 6-29-76 1573 
NETARTS HIGHWAY 
Speed zone 10-28-75 1285 


UMATILLA COUNTY 


FAS Bridge Project 1-22-76 1383 
Hermiston Ditch Bridge 2-24-76 1425 
Brownell Ditch Bridge 2-24-76 1425 
Butter Creek Bridge improvement 9-24-75 1227 
Spout Springs remove snow 1-22-76 1394 
PENDLETON 
FAUS Project 3-30-76 1456 
COLUMBIA RIVER HIGHWAY 

West Extension Irrigation District 11-25-75 1316 
Speed Zone Order 4-23-76 1504 
Union Pacific Railroad easement 7-30-75 1132 
Contract 8249 increased 5-25-76 1518 

(CONTINUED) 
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HIGHWAY DIVISION 
MULTNOMAH COUNTY CONT. 


Date 


PACIFIC HIGHWAY EAST 
Public sale of right of way 11-25-75 


PACIFIC HIGHWAY WEST 
Tri-Met Park and Ride Station 11-25-75 
PORTLAND 
Realign Front Avenue City Waterfront 7-30-75 
Realign landscape Front Avenue 2-24-76 
Portland Development Commission 2-24-76 


SWIFT HIGHWAY 
Railroad grade separation structure 7-30-75 


NORTHEAST PORTLAND HIC‘WAY 
Signal NE Sandy-181st 3-30-76 


BEAVERTON-TIGARD HIGHWAY 
FA Urban System Project 7-30-75 


POLK COUNTY 


Wildlife Commission - Willamette 

River Greenway land 8-27-75 
Hamilton vs City of Independence 5-25-76 
State vs. Turnidge - Willamette 

River Greenway Project 9-24-75 


HELMICK STATE PARK 
Luckiamute Domestic Water 2-24-76 


PACIFIC HIGHWAY WEST 
Stose vs. State 4-23-76 


SALEM-DAYTON HIGHWAY 
Contract 8176 increased 
Contract 8176 increased 


KINGS VALLEY HIGHWAY 
Contract 8177 increased 
Corridor-design resolution 


Mf 


HIGHWAY DIVISION 


UNION COUNTY 
Ie in sk itn ares Date Page 
Catherine Creek Bridge 2-24-76 1425 
Public sale of right of way 2-24-76 1430 
Public sale of right of way 2-24-76 1430 
Five Points Creek Bridge construction 9-24-75 1226 
Forest Service - North Powder River Br. 10-28-75 1277 
Elgin - truck route bypass 3-30-76 1455 
OLD OREGON TRAIL 
Contract 8234 increased 4-23-76 1489 
Contract 8253 increased 6-29-76 1564 
Contract 7566 remove crushed rock 7-30-75 1136 
Union Pacific Railroad power line 4-23-76 1508 
Direct sale of right of way 7-30-75 1130 
Haul road - Union Pacific Railroad 
and Oregon Washington R and N 11-25-75 1321 
WALLOWA LAKE HIGHWAY 
No parking zone 6-29-76 1591 
Union Pacific - Island City 8-27-75 1170 
LA GRANDE-BAKER HIGHWAY 
Contract 8179 increased 12-18-75 1344 
Corridor-design resolution 6-29-76 1565 


WALLOWA COUNTY 


Hurricane Creek Bridge railroad cross. 11-25-75 1318 

Imnaha River Bridge 11-25-75 1316 

Enterprise land fill section 2-24-76 1425 
WALLOWA LAKE HIGHWAY 

Public sale of right of way 1-22-76 1402 

WASCO COUNTY 
Dufur Bypass County FAS 10-28-75 1260 
THE DALLES 

Water for maintenance facilities 1-22-76 1386 

Eastside Water Project District 1-22-76 1386 
COLUMBIA RIVER HIGHWAY 

Contract 8253 increased 6-29-76 1564 

Contract 8072 increased 11-25-75 1305 


THE DALLES-CALIFORNIA HIGHWAY 
The Dalles Bridge 10-28-75 1263 


WAPINITIA HIGHWAY 
Corridor-design resolution 6-29-76 1565 
a ae 


HIGHWAY DIVISION 


UMATILLA COUNTY CONT. 


OLD OREGON TRAIL 
Contract 8253 increased 
Public sale of right of 
Public sale of right of 
Public sale of right of 


OREGON-WASHINGTON HIGHWAY 
Direct sale of right of 
Public sale of right of 
MILTON-FREEWATER 
City vs. State 


PENDLETON-JOHN DAY HIGHWAY 
Public sale of right of way 
Pilot Rock annexation 


Abandon highway to Pilot Ro 


Abandonment resolution 
PENDLETON 
Traffic signals 


UMATILLA-STANFIELD HIGHWAY 
Stanfield annexation 
Hermiston delegation 


HERMISTON HIGHWAY 

Direct sale of right 
Public sale of right 
Public sale of right 
Public sale of right 
Public sale of right 
Public sale of right 
Speed zone order 


File 31461 
File 31459 


12-18-75 
5-25-76 
6-29-76 


8-27-75 


HIGHWAY DIVISION 


WASHINGTON COUNTY CONT. 


PACIFIC HIGHWAY WEST 
Access revision 
No parking King City area 


NEHALEM HIGHWAY 
FOREST GROVE 
Highway redesignation 


BEAVERTON-TUALATIN HIGHWAY 
Tualatin speed zone 


SCHOLLS HIGHWAY 
Speed zone order 


BEAVERTON-TIGARD HIGHWAY 
FA Urban System Project 
Public sale of right of way 
Speed zone established 


WHEELER COUNTY 
FAS Project 


JOHN DAY HIGHWAY 
Fossil Community Club delegation 


OCHOCO HIGHWAY 
Access revision 
Abandonment agreement 
Abandonment resolution 


SERVICE CREEK-MITCHELL HIGHWAY 


Public sale of right of way 
Abandonment resolution 


oi BR we 


Date 


10-28-75 
3-30-76 


10-28-75 


7-30-75 


3-30-76 


7-30-75 
9-24-75 
12-18-75 


12-18-75 


4-23-76 


12-18-75 
9-24-75 
9-24-75 


1-22-76 
1-22-76 


Page 


1289 
1457 


1262 


1113 


1477 


1109 
1226 
1368 


1344 


1494 


1369 
1227 
1204 


1396 
1384 


HIGHWAY DIVISION 


WASHINGTON COUNTY 


McKay Creek Bridge 

Cancel County FAS job on Barnes Road 

Railroad crogsing signals County FAS 

Cancel County FAS Job 72nd Avenue 

Cornell Road~Croeni Road Section 

Pacific Highway West - 3rd St. Project 

Cancel Tualatin River Bridge job 

S$. W. McEwan Road Southern Pacific 
Railroad crossing 

Railroad crossing at 209th SW 

Railroad crossing at SW 170th 

Railroad crossing at SW Bonita Road 

Railroad crossing at Cornell Road 

Southern Pacific Transportation Company 
crossing in Tobias 

Oregon Electric Rail Co. Cornelius 
Pass Road 

Cook - Southern Pacific Transportation 
Company signal 

State vs. Tolke 

Off System Road Project 


BEAVERTON 

G. Bouse vs. Western Management Assoc. 
& State 

J. Bouse vs. Western Management Assoc. 
& State 

L. Bouse vs. Western Management Assoc. 
& State 

Rains vs. Burlington Northern Railroad 

Construct Beaverton Bikeway 


PACIFIC HIGHWAY 
Tualatin sewer refund 


TUALATIN VALLEY HIGHWAY 
Traffic signals SW 198th 
Abandonment resolution 
Bus turnout areas Six Year Program 
FOREST GROVE 
Forest Grove Section 
Highway redesignation 
SUNSET HIGHWAY 
Transit corridor study 
Prohibit parking 
Speed zone order 
Bus turnout areas Six Year Program 


(CONTINUED) 
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Date 


2-24-76 
7-30-75 
7-30-75 
7-30-75 
10-28-75 


10-28-75 


6-29-76 
6-29-76 


6-29-76 
10-28-75 
5-25-76 


4-23-76 


8-27-75 
10-28-75 
10-28-75 


8-27-75 
10-28-75 


7-30-75 
2-24-76 
4-23-76 
10-28-75 


HIGHWAY DIVISION 


YAMHILL COUNTY 
Date 


Wildlife Commission - Willamette 

River Greenway land 8-27-75 
Sheridan Southern Pacific Transportation 

Company crossing 10-28-75 


NEWBERG 
Remove stop sign 8-27-75 
Southern Pacific Transportation Com- 
pany grade crossing 10-28-75 


PACIFIC HIGHWAY WEST 
Access revision 2-24-76 
Public sale of right of way 6-29-76 
Amity speed zone 7-30-75 
NEWBERG 

Chehalem Creek Section 8-27-75 
Southern Pacific Transportation 

Company crossing agreement 3-30-76 


HILLS BORO-SILVERTON HIGHWAY 
Access revision 2-24-76 


January 22, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release tc 
the newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Michael P. Hollern, Member 

B. Gordon Coleman, Member 

George M. Baldwin, Director of Transportation 
Robert A. Burco, Deputy Director 

Jack Sollis, Assistant Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
E. S. Hunter, “eputy State Highway Engineer 

J. B. Boyd, Right of Way Engineer 

Warren Gaskill, Deputy State Parks Superintendent 
Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission approved the minutes of the special meeting 
of December 9 and the regular meeting of December 18, 1975. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the proper- 
ties if negotiations are not successful and thereupon adopted "Con- 
demnation Resolution No. 2642," which resolution by this reference 
is made a part hereof and filed in the Commission's files. 


Mr. Boyd reported that under the sign removal program there 
are nine signs yet to buy and fourteen remaining to complete legal 
proceedings against. He indicated the waivered signs are being 
removed quite rapidly. The date for completion of the program is 
March 1, 1976. 


Mr. Boyd gave a report on the organizational setup and 
Procedures required in the installation and operation of the tourist 
information centers and also on the installation of logos as a sub- 
stitute for the sign program. He stated there is one site now under 
construction at D River in Lincoln County and several more lccations 
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(1) Denied a request from Leonard Gerkin to place a 
mobile home on Township 36 South, Range 7 West, 
Section 1, Tax Lots 1500 and 1600 on the right 
bank of the river just downstream from Finley 
Bend in Josephine County. 


(2) Denied a request from Dean Jackson to place a 
mobile home on Tax Lot 1200, Township 35 South, 
Range 11 West, Section 7 on the left bank of the 
river just upstream from the confluence of the 
Illinois and Rogue Rivers in Curry County. 

Mr. Gaskill reported that Mr. Jackson contacted 
him by phone this morning and he indicated that 
his mobile home would now have a wood siding. 

Mr. Gaskill said that the telephone call does not 
change his recommendation. However, the staff 
will continue to negotiate with Mr. Jackson con- 
cerning this matter. 


(3) Approved a request from Albert Flowers to con- 
struct a residence in river mile 84, Lot 302, 
Township 35 South, Range 7 West, Section 35 on 
the left bank just upstream from Robinson Bridge 
in Josephine County. 


The Commission considered approving an agreement with 
Colburn, Sheldon and Partners for architectural services the 
restoration of the Wolf Creek Tavern in Josephine County. 
Mr. Gaskill said the work is to be divided into five phases: jinves- 
tigative, schematic (preliminary design), design development, con- 
tract document and bidding, and construction inspection. The project 
costs will be determined by a fee schedule not to exceed $68,000. 
The Commission approved the agreement as recommended by Mr. Gaskill. 


Attention was given to an agreement with Jack Jarvis & 
Company, Inc., to develop a feasibility analysis of the market, 
economic, development and financial merits of the Wolf Creek Tavern. 
Mr. Gaskill mentioned the project costs will be determined by a fee 
schedule not to exceed $8,500. Following his favorable recommenda- 
tion, the Commission approved the agreement. 


——— 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Oregon Transportation Commission Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent Exhibit F 
Chief Counsel Exhibit G 
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are planned at Brookings, Ontario, Boardman, Astoria, Bend and 
Klamath Falls. 


Mr. Sollis stated that the Department has applied for an 
experimental program with the Federal Highway Administration for 
directional signing o1 the primary system. If this request is 
approved, the Department can start the program at three locations: 
on the coast, in the Willamette Vailey, and in Central Oregon. He 
pointed out that this would be a two-year study to determine what 
type of directional signing is proper to be used on the primaries 
and establish a criteria that could be used to direct the public to 
travel-oriented businesses that are not visible from the primary 
highway. The purjose of this program is to determine which type 
of signing is appropriate, the size, what information should be 
contained on them and what criteria should be developed to determine 
what businesses need them. 


EEE 


Mr. Sollis asked if there were any questions in connection 
with the informational reports previously submitted to the Commis- 
sion on cases tried, cases settled, and institution of legal pro- 
ceedings filed against the Department of Transportation since the 
last Commission meeting. There were no questions. (See Exhibit G 
on file in the Commission's files, Salem.) 


Mr. Sollis presented a Quarterly Report of Property Damage 
Claims for the period of October 1, 1975, through December 31, 1975. 
During this period $107,711.14 was collected. 


Upon the recommendation of Mr. Sollis, the Commission gave 
their approval granting consent to the designation of the Swan 
Island Truck Route by the City of Portland. The Commission also 
authorized the Administrator and State Highway Engineer to sign the 
consent in their behalf. (ORS 483.542 requires that the Department 
of Transportation give such consent. ) 


Following Mr. Sollis' favorable recommendation, the Com- 
mission adopted as a permanent rule the Attorney General's Model 
Rules of Procedure dated October 22, 1975, under the Administrative 
Procedure Act. (Copy of Model Rules and Procedures on file in Com- 
mission's files, Salem. Permanent rule was filed with the Secretary 
of State on January 23, 1976, and published in the Secretary of 
State's Administrative Rule Bulletin on February 15, 1976.) 


—— 


Mr. Gac.ill presented for the Commission's consideration 
Notifications of Intent by propérty owners to make various types of 
improvements along the Rogue River Scenic Waterway. He indicated 
that these requests had been carefully investigated as to their com- 
pliance with the Scenic Waterways Act. The Commission acted on the 
following Notifications of Intent for reasons as stated in Mr. Talbot's 
letters to the Commission insofar as their authority under the Scenic 
Waterway Act is concerned: 


(Continued on page 1382) 
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The Commission considered adopting a revised policy for 
the distribution of Federal Aid Secondary funds to the Oregon coun- 
ties. Mr. Klaboe said the apportionments in the past have been 
allocated annually by the Commission based on a formula established 
mutually by the Association of Oregon Counties and the State. Over 
the past several years, some of the counties have allowed their FAS 
fund to accumulate in substantial amounts. The Association of Gregon 
Counties, at its annual conference on November 21, 1975, adopted a 
policy statement regarding funding and project selection. (Policy 
Statement on file in the Commission's files, Salem.) He indicated 
the distribution formula allocating each county its proportionate 
share of FAS-C funds has not changed; however, adoption of a prior- 
ity system has revised the method of funding individual projects. 
The AOC is confident that its newly adopted procedures will be an 
incentive to the counties to encumber not only current FAS funds, 
but also unreserved accumulated funds. The Commission approved the 
revised policy as recommended by Mr. Klaboe. 


Mr. Klaboe recommended that parking be prohibited on the 
east side of the Oregon Coast Highway in the vicinity of the Pre- 
historic Gardens area access road from M.P. 313.16 to M.P. 313.52 in 
Curry County. This restriction will provide for safer traitic con- 


ditions in the area. The Commission accepted his recommendation. 


The Commission considered the avandonment of approximately 
one-quarter mile to the abutting property own the Nort Init 
Richmond Junction-Girds Creek Road Section of the Service Creek 
Mitchell Highway in Wheeler County. Mr. Klaboe said this segment of 
the old alignment is bypassed by new construction and is no longer 
needed for highway purposes. The Commission approved the abandon- 
ment as recommended by Mr. Klaboe and thereupon adopted "Abandonment 
Resolution No. 556," which resolution by this reference is made a 
part hereof and filed in the Commission's files, Salem. 


The Commission considered an agreement with Benton County 
covering installation of traffic signals at the intersection of 
Lewisburg Road and Pacific Highway West. Mr. Klaboe stated the 
estimated cost of the project is $51,000 and will be funded by State 
Bond money. After installation all power costs will be paid by 
Benton County. The Commission approved the agreement as recommended 
by Mr. Klaboe and authorized him to sign it in their behalf. 


Attention was given to Supplemental Agreement No. 6 with 
Howard, Needles, Tammen and Bergendoff for additional work for the 
Final Environmental Impact Statement of the East Portland Freeway 
(1-205) in Multnomah County. Mr. Klaboe said that due to the length 
of time that has passed since preparation of the original EIS Draft 
and the recent changes in transportation and land use planning, 
major updating of data will be required. The consultant's fee for 
this work is $114,080. This supplemental agreement extends the com- 
pletion date to December 31, 1976. Following Mr. Klaboe's favorable 
recommendation, the Commission approved the agreement and authorized 
him to sign it in their behalf. 
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Mr. Klaboe reported that under ORS 366.525 the counties 
are entitled to receive 20 percent of all funds received from motor 
vehicles taxes and fees. For the month of December 1975 the amount 
credited to the counties was $2,013,166.40, which amount is to be 
released on January 23, 1976, as apportioned. (List of apportion- 
ment to the counties on file in the Commission's files, Salem.) 


Mr. Klaboe stated that an allocation of 12 percent of the 
Highway Fund to the cities for the month of December 1975 in the 
amount of $1,207,900.14 will be released on January 30, 1976. (A 
list of apportionment to the cities on file in the Commission's 
files, Salem.) 


Following Mr. Klaboe's recommendation, the Commission 
approved the payment of $5,050.39 for membership dues in the American 
Association of State Highway and Transportation Officials for the 
calendar year 1976. 


Upon the recommendation of Mr. Klaboe, the Commission 
approved requests for increases in project authorizations on the 
following contracts: 


(1) L. K. Comstock & Co., Inc., Contract No. 8114, 
Oakland-Shady Highway in Douglas County, for 
$7,697.71 (6.7 percent). The reason for the 


increase is due to the additional flagging. 


Casey Jones Well Drilling Company, Contract No. 
8315, Gettings Creek Safety Rest Area in Lane 
County, for $6,210.38 (36.8 percent). The extra 


drilling depth, plus the installation of perfor- 
ated well liner, are the main reasons for the 
overrun. 


Attention was given to a request from the City of North 
Bend for an Urban System Project to develop a one-way couplet (Florida 
Avenue-Vermont Avenue-Sheridan Avenue) on the Oregon Coast Highway 
through the North Bend business district in Coos County. Mr. Klaboe 
said Federal Urban System funds for this project are estimated at 
$195,000, with the State providing approximately $27,500 in match 
funds and an equal amount being contributed by the City. The project 
has been investigated and is eligible for funding under the Federal 
Aid Highway Program. Following his favorable recommendation, the 
Commission approved the project and authorized the Administrator and 
State Highway Engineer to sign the agreement when prepared. 


Consideration was given to approving a Federal Aid Second- 
ary County Project in Umatilla County replacing the bridge over the 
North Fork Cold Springs on the Holdman-Helix County Road. Mr. Klaboe 
stated the estimated cost for this structure is $72,000 and the 
State's cost is $7,920. The Commission approved the project as 
recommended by Mr. Klaboe and authorized the Administrator and State 
Highway Engineer to sign an agreement when prepared. 


January 22, 1976 
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The Commission considered approving the annexation of 
State property to the Eastside Water Project District for the for- 
mation of a water district which will serve the Highway Division's 
facilities in The Dalles in Wasco County. Mr. Klaboe said the City 
is presently engaged in the formation of the Eastside Water District 
to replace the antiquated Big Eddy Water System which serves the 
State office-maintenance complex. The new system may be utilized 
to serve the State's facilities only by requesting annexation of the 
property to the district. The City has advised they will approve 
such a request. The system Presently serving the State's complex 
has a questionable supply. The current water district undertaking 
is to proceed only if Federal funding under the Economic Development 
Administration is forthcoming. The Commission gave their approval 
to the annexation as recommended by Mr. Klaboe and authorized him 
to sign the consent in their behalf. The Commission approved 
Mr. Klaboe's request to enter into an agreement with the City at 
such time as the investigations are completed. 


Mr. Klaboe referred to a booklet entitled "Statewide Func- 
tional Classification of Roads and Streets in Oregon" dated January 
1976 which was previously mailed to the Commission (copies on file 
in the Commission's files, Salem). He said the 1973 Federal-aid 
Highway Act requires the functional classification and also calls 
for the realignment of the various Federal Aid systems consistent 
with the appropriate classification of the facilities. Through the 


years the role of the various highways in the total transportation 
system has changed because of the differences in prowth, nstruc- 
tion of additional and sometimes relieving facilities, impacts of 


heavy traffic generators, and changes in land use. As a result, 

many of the facilities on the Federal Aid Secondary system are now 
fulfilling the role of facilities in the primary system while some 

of those on the primary system are performing secondary system func- 
tions. He stated this is the first overhaul of the various Federal 
Aid systems since 1916. Mr. Klaboe pointed out the basic purpose 

for determining the role that each road plays is to determine its 
Proper Federal Aid system and also the appropriate extent of Federal, 
State and local interests. As of June 30, 1976, the various Federal 
Aid systems must conform to the appropriate classification to receive 
Federal-aid funding. He said system changes will have to be made to 
meet the new requirements. Mr. Klaboe stated that under the program 
1,872 miles of state highway on the secondary system would become 
part of the primary system. 


Mr. Klaboe recommended the Commission's approval on the 
following: 


(1) To concur in this functional classification so 
it can be submitted to the Federal Highway 
Administration. 


(2) Authority to proceed with the designation of the 
Federal Aid Primary System and its extension for 
facilities now on the State system. (Approxi- 
mately 5,100 miles would initially be placed on 
the new primary system.) 


(continued on page 1387) 
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Consideration was given to a request from the City of 
Stanfield for a consent to annexation of the right of way with the 
Umatilla-Stanfield Highway in Umatilla County. Mr. Klaboe said the 
request has been investigated and is in proper order and no enclave 
will be formed by the annexation. The Commission approved the annex- 
ation and authorized the Administrator and Highway Engineer to sign 
the consent in their behalf. 


The Commission considered an amendment to "Through Highways 
and Stop Sign Resolution No. 4" dated April 27, 1943, and rescinding 
the resolution dated July 7, 1943, concerning the intersection of 
the Woodburn-Estacada Highway and the Cascade Highway South near 
Molalla in Clackamas County. Mr. Klaboe recommended that these res- 


olutions be amended as follows: 


All traffic moving north and south on the Cascade 
Highway South No. 160 shall come to a stop before 
entering the intersection of said highway with 
the Woodburn-Estacada Highway No. 161. 


He also recommended that the exception to the "Through Highways and 
Stop Sign Resolution No. 11" dated August 26, 1947, be reaffirmed 
which states that traffic on the Woodburn-Estacada Highway No. 16] 
(M.P. 11.31) shall stop at its intersection with the Cascade Highway 
No. 160. The Commission accepted his recommendat ii 


Mr. Klaboe reported that the City of Silverton requested 
the installation of stop signs at the intersection of Oak and First 
and Main and water Streets in Marion County. He indicated that 
sight distance at these two intersections is quite restricted and 


stop signs would be beneficial. He recommended that the "Through 
Highways and Stop Signs Resolution No. 13" dated September 21, 
1949, be amended as follows: 


All traffic southbound on the Hillsboro-Silverton 
Highway shall stop at its intersection with Main 
Street. All traffic northbound on the Hillsboro- 
Silverton Highway shall stop at its intersection 
with Oak Street. 


The Commission accepted his recommendation. 


Commissioner Hollern inquired if a resolution could be 
prepared similar to speed zones delegating action pertaining to stop 
signs. Mr. Klaboe indicated that a delegation order could be pre- 
pared if the Commission desires. Jack Sollis stated that he has 
prepared a list of approximately 75 delegation orders and that he 
would like the opportunity to present these to the Commission at an 
informational session and then the Commission could act later at a 
regular meeting. He said there are numerous items that could be 
delegated to the Director and the Administrator and State Highway 
Engineer, and they could subdelegate to the various section heads. 
The Commission instructed Mr. Sollis to proceed with his recommendation. 


ELEMENT DESCRIPTION COST 


Public Trans- The purpose of this map would be to $ 10,000 
portation Map facilitate the knowledge and use of 

public transportation by residents 

and visitors. It would show inter- 

city bus, air and rail routes, trans- 

it systems, taxis, rent-a-car services 

and telephone numbers to call for more 

information. Developing and printing 

of 30,000 recommended. 


Salem-Lincoln One daily round-trip would be provided 78,000 
City-Tillamook between communities that Presently do 
Bus Service not have connecting bus service, dut 


do have a high volume of auto trios. 
The minimum goal would be to attract 18 
daily riders to this service, and to 
interconnect riders with other coastal 
and valley services. 


Port land- Three daily round-trips would be pro- 244,000 
Eugene Bus vided between Portland, Beaverton, 
Service Woodburn, Salem, Albany and Eugene. 


These additional schedules would pro- 
vide almost hourly bus service in the 
Willamette Valley, enhancing the option 
of traveling by bus. Extra wide and 
comfortable seating would be tested on 
these new runs. The minimum goal would 
be to attract 102 new daily riders to 
the Valley service. 


He said the above elements appear to have the most likelihood of 
success if any of the $620,000 reserved in the Emergency Fund is 

used to conduct an intercity transportation project. He also men- 
tioned the possibility of a "do nothing" alternative. After consid- 
erable discussion, the Commission authorized staff to discuss cer- 
tain elements of an intercity transportation project with the Governor 
with the potential of submitting the elements to the February Emer- 
gency Board meeting for their consideration. 


The Commission considered entering into a supplemental 
agreement for a small area experimental public transportation proj- 
ect with the City of Ontario in Malheur County. Mr. Moore pointed 
out that steff has been working with the City on a small one-bus 
System primarily for senior citizens. The State had a contract with 
the City the last biennium and the City did not spend all of their 
funds as part of the Project because their bus was 15 months late. 
Following Mr. Moore's recommendation, the Commission approved the 
agreement to participate in a 15-month experimental project at a 
cost of $3,961. 
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Authority to cooperatively designate the Federal 
Aid Secondary System which will be composed of 
both County and State facilities. (Approximately 
8,000 miles are eligible for the new secoadary 
system.) 


Authority to proceed in the designation of the 
Federal Aid Urban System by local officials and 
concurrence by the State. (Approximately 1,900 
miles are eligible for the new urban system. ) 


He also stated that there are certain facilities under 
other jurisdictions that are eligible for the State designated 
Federal Aid Primary System. The facilities are rural arterials of 
significance to the statewide transportation network. He said the 
State proposes to study these routes, evaluate the implications for 
budgets and maintenance and determine if there is a practical and 
equitable way to transfer jurisdictions to the State. He requested 
concurrence from the Commission to discuss and develop this infor- 
mation in cooperation with local jurisdictions. 


The Commission approved Mr. Klaboe's re ommendations cover- 
ing the functional classification of highways. 


AERONAUTICS DIVISION 


The Commission approved the schedule of rates and fees at 
State-owned airports which was presented at the December 18, 1975, 
Commission meeting. Mr. Burket said copies of the fee schedule were 
distributed to State-owned airport lessees and operators. He stated 
two airports (John Day and Sisters) had been added to this list of 
State-owned airports which were not on the report submitted to the 
Commission in December. (Schedule of rates and fees is on file in 
the Commission files, Salem.) 


MASS TRANSIT DIVISION 


Mr. Moore previously submitted to the Commission a third 
progress report on the intercity public transportation project. He 
handed to the Commission the following potential intercity trans- 
portation project elements: 


ELEMENT DESCRIPTION COST _ 


Marketing Promotional efforts would be $ 80,000 
directed towards employers and the 
public to encourage use of existing 
intercity equipment, facilities 
and services. The minimum goal over 
16 months would be to increase use | 
one percent. 
(continued on page 1388) 
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TO: 


SUBJECT: 


EXHIBIT_A__ 


McA Pt as 16 i . = “ Reyne 


Oregon Transportation Commission 


Report of Actions Taken 


Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and re- 
port this action for your official records. 


Glenn L. Jackso 
Oregon Transport 


Attachment List: 


1) 
2) 
3) 


Options 


Sale 
Sale 
Sale 
Sale 
Sale 


of 


this, Baa 


Pursuant to that 


B<-e wt 


airman 
on Commission 


accepted (9) totaling $40,172 


2.75 acres authorized (Fi 


le 70) 


of 6.47 acres authorized (Files Q188, Q205) 


of 


4.69 acres authorized (Fi 


les Q189, Q190, 41927) 


of 9.14 acres authorized (File 4394) 


of 


3.0 acres authorized (Fil 


e 8549) 


Grant to Deschutes County approved (File 24176) 


Agreement 


Agreement with Washington County 
Agreement with Washington County 
Agreement with Washington County 
Agreement with Washington County 


- 1390 - 


with Kenneth Klar approved 


approved (SW 209th Ave.) 
approved (SW 170th Ave.) 
approved (SW Bonita Rd.) 
approved (Cornell Rd.) 


MOTOR VEHICLES DIVISION 


Mr. Ott reported on Senate Bill 898 (the motor vehicle 
inspection law)which was passed by the 1975 Legislature. He said 
this bill placed the responsibility on the Division to prevent the 
loss of highvay funds due to not carrying out a motor vehicle safety 
inspection standard. At the time of the January Emergency Board 
meeting, both Houses of Congress had recently passei bills affecting 
the safety standards and the powers of the Secretary of Transporta- 
tion to impose financial sanctions. The Division, therefore, asked 
the Subcommittee of the Emergency Board to return the request pending 
the results of a Congressional Conference Committee and probable 
passage of a compromise bill. 


Mr. Ott reported on the motor vehicle emission inspections 
in the Portland Metropolitan service area which the Division is 
required to enforce for the Department of Environmental Quality. He 
said by law the Division must require a certificate of compliance 
with the emission standards for the car located in chat district 
before the issuance of a renewal of registration. 


Mr. Ott stated that the motor vehicle fuels tax revenue 
for 1975 is up approximately 3% above 1974. The driver's license 
revenue has increased approximately 7%% over last year. Registra- 
tion revenue for 1974 plus 1975 is more than 20% above 1972 plus 
1973. (The 2-year registration period dictates this form of 
comparison.) 


DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Tuesday, February 24, as the date for 
their next regular meeting. 


The Chairman adjourned the meeting at 11:37 a.m. 


Commissioner 


4 A : ) id e 
—— —* * 


Commissioner 


CH. Rfeawb& 


Commission Services 
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EXHIBIT_A 


(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
48426 Cutsforth, Jack L $ 34,500.00 
48635 Georgia Pacific Corporation 3,700.00 
48668 Hahn, Walter E. & Eunice M. 1,350.00 
48724 Friesen, Clarence & Gertrude 50.00 
48735 State Land Board 100.00 
48811 Moore, Bobby 50.00 
48814 Nelson, Keith F. & Jeraldine W. 105.00 
1-181 .48 Farmers Home Administration 100.00 
7 SR's National Advertising Company 217.00 
9 Transactions $ 40,172.00 


(2) Sale of 2.75 acres excess Property on the Millican-Brothers Section 
of the Central Oregon Highway in Deschutes County for a minimum 
consideration of $100, subject to mineral and geothermal rights. 
File 70. 


(3) Sale of 6.47 acres excess Property on the Lakeview-New Pine Creek 
Section of the Fremont Highway in Lake County for a minimum 
consideration of $350.00, subject to mineral and geothermal rights. 
Files Q188, Q205. 


(4) Sale of 4.69 acres excess property on the Crane Creek-Cogswell 
Creek Section of the Fremont Highway in Lake County for a minimum 
consideration of $300, subject to mineral and geothermal rights. 
Files Q189, Q190, 41927. 


(5) Sale of 9.14 acres excess property on the Beatty-Bly Section of 
the Klamath Falls-Lakeview Highway in Klamath County for a minimum 
consideration of $475.00, subject to mineral and geothermal rights. 
File 4394, 


(6) Sale of 3.0 acres excess property on the Millican-Brothers Section of 
the Central Oregon Highway in Deschutes County for a minimum consideration 
of $100.00, subject to mineral and geothermal rights. File 8549. 


(7) Grant to Deschutes County an additional 35 foot right of access at 
Station 166+00 on the Southerly side of the McKenzie Highway in 
Deschutes County, restricted to residential, production and trans- 
portation of agricultural products and stock raising purposes. 
File 24176. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate 4-22-75 
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8) 


9) 


10) 


11) 


12) 


exHipit_A 


Easement agreement with Kenneth Klar prohibiting cutting 

or removal of any existing vegetation screening his site 
from view from the river, allowing construction of a 
residence within the Rogue River Scenic Waterway in an 

area already exceeding the allowable density. (Commission's 


original approval was October 28, 1975) (Parks Branch) 
(Josephine County) 


Letter-form agreement with Washington County for installa- 
tion of railroad crossing protection at S.W. 209th Avenue 
(Reedville) crossing of the Southern Pacific Transportation 
Company tracks. The project is eligible for 90% Federal 
Aid funding under Section 230 of Title II, Highway Safety 
Act of 1973. Total estimated cost for the work is $45,000. 
Matching monies will be 74% State grade crossing protection 
fund ($3,375) and 24% County funds ($1,125) with no expense 
to the Highway Division. (County-City Unit) 


Letter-form agreement with Washington County for installa- 
tion of railroad crossing protection at S.W. 170th Avenue 
(Huber) with the Southern Pacific Transportation Company 
tracks. The project is eligible for 90% Federal Aid funding 
under Section 203 of Title II, Highway Safety Act of 1973. 
Total estimated cost for the work is $45,000. Matching 
monies will be 734% State Grade Crossing Protection Fund 
($3,375) and 24% County funds ($1,125) with no expense to 
the Highway Division. (County-City Unit) 


Letter-form agreement with Washington County for installa- 
tion of railroad crossing protection at the S.W. Bonita 

Road (Tigard) Crossing of the Burlington-Northern Railway 
and Southern Pacific Transportation Company tracks. The 
project is eligible for 90% Federal Aid funding under 
Section 230 of Title II, Highway Safety Act of 1973. Total 
estimated cost of the work is $95,000. Matching monies 

will be 73% State Grade Crossing Protection Fund ($7,125) 
and 24% County funds ($2,375) with no expense to the Highway 
Division. (County-City Unit) 


Letter-form agreement with Washington County for installa- 
tion of railroad crossing protection at Cornell Road (Merle) 
with the Burlington Northern Railway tracks. The project 

is eligible for 90% Federal Aid funding under Section 203 of 
Title II, Highway Safety Act of 1973. Total estimated cost 
for the work is $50,000. Matching monies will be 7%% State 
Grade Crossing Protection Fund ($3,750) and 24% County Funds 
($1,250) with no expense to the Highway Division. 
(County=City Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


APPROVED pate L2-22- 75 


AU ENGINEER 


DATE: A&G 7S 
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exniprt_AY 


TO: Oregon Transportation Commission 


SUBJECT : Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority and acting in accordance therewith for the Commission, 
I approved all actions listed below by telephone on the dates 
shown and report this action for your official records: 


1) Deed dated December 17, 1975, for Park from 
Robert L. & Lois B. Raymond for the Squaw 
Creek State Wayside of the Oregon Coast 
Highway in Lane County, for a consideration 
of $29,200.00. File 48569. Approved Decem- 
ber 19,*1975, for D. G. Talbot. 


y Gift for 14.6 acres, more or less for Park 
from Gordon W. Tripp for the Willamette River 
Park Corridor in Lane County. File 48838. 
Approved December 19, 1975, for D. G. Talbot. 


.Y 


— Yv 
Dated this 20 day of be = , 1975 


/ 

| | St ae Se 
Glenn L. Sechson_-ititleats 

Oregon Transportation C ission 
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EXHIBIT_A 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approve all 
actions listed below and report this action for your official 


records: 
ated this 20 day of AQean i, je 


Glenn L. Jacks6n,/ Chairman 
OREGON TRANSPQRTATION COMMISSION 


1) Agreements for snow removal services for the 1975-77 biennium 
at the rollowing locations: 


a) Snowbunny Lodge - Clackamas County (Agreement with 
Snowbunny Lodge) 


b) Spout Springs - Umatilla County (Agreement with 
Spout & Cold Springs Resort, Inc.) 


c) Mt. Bachelor - Deschutes County (Agreement with 
Mt. Bachelor, Inc.) 


d) Ski Bowl - Clackamas County (Agreement with Multorpor, Inc.) 


2) Letter-form agreement with City of Medford for installation of 
railroad crossing protection at the McAndrews Road-Oak Street 
crossing of the Southern Pacific Transportation Company tracks. 
The project is eligible for 90% Federal Aid funding under Sec- 
tion 203 of Title II, Highway Safety Act of 1973. Total esti- 
mated cost of the work is $46,840. Matching funds will be 
74% State Grade Crossing Protection Fund ($3,513) and 2%% City 
Funds ($1,171) with no expense to the Highway Division. (This 
agreement will supersede agreement dated 8-5-74) 


3) Letter-form agreement with City of Albany f installation of 
railroad protection at the Geary Street crossing of the Southern 
Pacific Transportation Company Mainline and Burlington-Northern 
Railway spur tracks. The project is eligible for 90% Federal 
Aid funding under Section 203 of Title II, Highway Safety Act of 
1973. Estimated cost $50,000. Contrary to the agreement, 
matching monies will be 7%% State Grade Crossing. Protection 
Fund ($3,750) and 24% City Funds ($1,250) with no expense to 
Highway Division. 
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ete ee 


Bairro nag 


prises ete 


exnipit_A 


4) Letter-form agreement with City of Albany for installation of 
railroad protection at the Santiam Road crossing of the 
Southern Pacific Transportation Company mainline and Burlington- 
Northern Railway spur tracks. The project is eligible for 90% 
Federal Aid funding under Section 230 of Title II, Highway 
Safety Act of 1973. Estimated cost $50,000. Contrary to the 
agreement, matching monies will be 74% State Grade Crossing 
Protection Fund ($3,750) and 24% City Funds ($1,250) with no 
expense to the Highway Division. 


5) Letter-form agreement with City of Albany for installation of 
railroad protection at the Davidson Street crossing of the 
Southern Pacific Transportation Company and Burlington-Northern 
Railway Mainline tracks. The project is eligible for 90% Federal 
Aid Funding under Section 230 of Title II, Highway Safety Act 
of 1973. Estimated cost $60,000. Contrary to the agreement, 
matching monies will be 7%% State Grade Crossing Protection 
Fund ($4,500) and 24% City funds ($1,500) with no expense to 
the Highway Division. 


6) Letter-form agreement with City of Albany for installation of 
railroad protection at the Main Street crossing of the Southern 
Pacific Transportation Company Mainline and Burlington-Northern 
Railway spur tracks. The project is eligible for 90% Federal 
Aid funding under Section 230 of Title II, Highway Safety Act of 
1973. Estimated cost $50,000. Contrary to the agreement, match- 
ing monies will be 74% State Grade Crossing Protection Fund 
($3,750) and 24% City funds ($1,250) with no expense to the Highway 
Division. 


7) Letter-form agreement with City of Albany for installation of 
railroad crossing protection at Madison Street and the Southern 
Pacific Transportation Company Mainline and Toledo Branch 
tracks. The project is eligible for 90% Federal Aid Funding 
under Section 230 of Title II, Highway Safety Act of 1973. 
Estimated cost $80,000. Contrary to the agreement, matching 
monies will be 74% State Grade Crossing Protection Fund ($6,000) 
and 234% City funds ($2,000) with no expense to the Highway 
Division. 


APPROVED 


pare,..£2 229225 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT =~ 30" 5 
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EXHIBIT_A\ 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 

(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
40518 Dimmick, Vivian $ 5,110.90 
41981 Wulff, Wilhelm & Helen 16,775.00 
47890 Malick, Francis L. & Stella 3,000.00 
48070 Keller, Alton H. & Doris I. 700.00 
48436 Winther, Ruby 14,375.00 
48703 Clough, Alfred B. & Carol Anne 3,000.00 
48725 Watson, Melvin L. & Barbara J. 100.00 
1-182. 50 City of Sutherlin 100.00 
1-279.09 Medford Neon Signs, Inc. 6,300.00 
1W-17.94 National Advertising Company 200.00 
10 Transactions $ 49,660.00 


(2) Sale of 0.43 acre excess property on the Richmond Jct.- 
Girds Creek Road Section of the Service Creek-Mitchel] 
Highway in Wheeler County for a minimum consideration 
of $10.00. File 43561. 


(3) Sale of 0.7 acre excess property on the Hermiston- 
Hinkle Section of the Hermiston Highway in Umatilla 
County for a minimum consideration of $700.00. File 31458. 


(4) Release to Bohemia Inc., of State's interest in a haulroad 
across property to be granted by Bohemia to the Corps of 
Engineers in the Fountain Slide area of the Columbia River 
Highway in Hood River County. File Q29 43517. 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


Oregon Transpg@ftafion Commission 
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EXHIBIT_A_ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 

authority and acting in accordance therewith for the Commis- 
sion, I approved the action listed below by telephone on the 
date shown and report this action for your official records: 


Demolition contract with H. H. Holton 
Trucking for the low bid of $6,459 

for clearing of the East Portland Free- 
way in Multnomah County. Approved 
November 6, 1975. 


Dated this lo day ‘ 97 6 


- 1397 - / 


exHipit_A 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
———— EME UENVER DELEGATED AUTHORITY 


eee: | Pow Pacific Hwy. West at Lewisburg Rd. Section 
(Contract No. 8324) 

Type of Work Grading, _Paving_&. Signals__ arhaainiea OE | ey ee ne 

County - Fo | CE SRS Re Highway Pacific Hwy. West_ 2 

No. of Bidders iy __.. Low Buider L.K. Comstock & Co., Albany ee bao 


Low Bid s__44 888, Seen 


Engineer's Recommendation Award to low bidde r. 

No,__2____ Project __Milo McIver State Park a he ne ete 
Type of Work ._ Toilet Building = PPO, TA: 5. re 
County rani ceiii Se RUNGE ie eo ee i ae ES Se ee 


No. of Bidelers__ = Low Bader __ NN caida wtilciciiemmssinsbigeedt cine aren aes ei eenniehanian 


ee ch ES eee 


Engineer's Recommendations Proj ect Withd rawn 
No.__3 Project __Elk River=Port Orford Section 


(Contract No. 8325) _ 
Type of Work_Grading, Paving & Structure F.A. Proj. No. __.JOP=95 (3) 


an, es, Mec ee eee Sr Oregon Coast Highway 


No. of Bidders___9 ___ Low Bidder_Ross Bros, Construct. Inc., Salem _ 
Low Bid S_1,998,693.50 _ 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT a 
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EXHIBIT_A\ 


No. =: Propet - Main St.-S. “AY St._ (Springfield) Sect. _ 
(Contract No. 8326) 


Type of Work ___ Grading & Paving F.A. Pro. No. == 


County ae Highway_Springfield (S, 3rd St.) __ 


Low Ordder___Shur-way Contractors, Inc., Eugene — 
Low Bid S_24,689,79 


No. of Bidders __4 


Engineer's Recommendation: Award to low bidder. 

a Project ——Deer Park. Dr. SE-Mehama Sect Rasnptcaiet — sciale 
(Contract No. ROS-O000S(10) & 

Type of Work __ Guardrail, Sign. -& Illum,__8327) ¢ 4 Proy No HHS=220(17) 

County Marion _ Hahway North Santiam 

No. of Bidders Low Uuider_ ___ Coral Cor p..s Gladstone -aoinssniniaigiiblittmeniiaitncaticame 

Low BW $—314,327.00 _ 

Engineer's Recommendations Award to low bidder as soon as approval is 


received from FHWA. 


On January 6, 1976, I accepted the Administrator and State 
Highway Engineer's recommendations for award of the projects 
on which bids were received on December 18, 1975, and au- 
thorized him to sign the contracts when conditions for the 
awards have been met. 


Cte 4— 
Ze Chairman 
D ation Commission 
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EXHIBIT_ZA_ 


TO: Oregon Transportation Commission 


SUBJECT : Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission, Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the following action listed below by telephone on 
the date shown and report this action for your official records: 


1) Option for $32,700.00 for Park from James Woodroffe 
and Geraldine Susman on the Willamette River Park 
Corridor Section in Marion County. File 48829. 
Approved January 9, 1976. 


Dated this / day stan , 1976 


Glenn L. Jackson, C 
Oregon Transportatio 
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exuiert_A_ 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission, Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this action 
for your official records, 


Dated this | A day o 


Attachment List: 


1) Options accepted (5) totaling $12,750 

2) Sale of 3.75 acres property authorized (Files 42085, 42086) 

3) Sale of 1.9 acres property authorized (File 2740) 

4) Sale of 0.16 acre property authorized (File 42037) 

5) Sale of 0.75 acre property authorized (Files 37979, 37980) 

6) Agreement with Northwest District Association, Northwest 
Industrial Neighborhood Association and Portland Development 
Commission approved 

7) Easement to Bureau of Land Management approved 

8) Agreement with Mt. Hood Meadows approved, agreement with 
Freemont Highlanders approved 

9) Agreement with Charles and Neva Crump approved 

10) Agreement with Multnomah County approved 

11) Agreement with City of Philomath approved 
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(1) 


exmiert_A 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
ee: pods plat tt AL 


18073 
47088 
48657 
48745 


Lieuallen Ranches, Inc. é 125.00 
Williams, Ray W. 400.00 
Starnes, Walter S., et al 2,400.00 
Mayo, Anna M. 9,600.00 


1W-106.88 Tracer, George and Marion 225.00 


(2) 


(3) 


(4) 


(6) 


(7) 


5 Transactions 12,750.00 


Sale of 3.75 acres excess property on the Drain-Anlauf Section of the 
Umpqua Highway in Douglas County for a minimum consideration of 
$23,500, subject to a drainage easement and mineral and geothermal 
rights. Files 42085, 42086. (Real Property Resolution No. 718) 


Sale of 1.9 acres excess property on the Enterprise-Joseph Section of 
the Wallowa Lake Highway in Wallowa County for a minimum consideration 
of $855. File 2740. 


Sale of 0.16 acre excess property in the Fern Hill-Burnside Section of 
the Columbia River Highway in Clatsop County for a minimum consideration 
of $1,000, subject to mineral and geothermal rights, the purchaser's sewage 
system will not protrude into the right of way and the State is not obli- 
ated for land slide conditions. We have Federal approval. File 42037. 
thargain and Sale Deed to John and Sandra Ford) 

Sale of 0.75 acre excess Property on the Morrow County Line-Bucks Corner 
Section of the Old Oregon Trail Highway in Umatilla County for a minimum 
consideration of $2,125, Subject to a 15' easement. Files 37979, 37980. 
(Real Property Resolution No. 719) 

Inter-agency agreement for the Thurman/Vaughn Corridor Feasibility Study 
of I-505 through Northwest Portland with the Northwest District Associa- 
tion, the Northwest Industrial Neighborhood Association, and the Portland 
Development Commission. The State's share of the $25,000 cost is $10,000. 


Grant of Road Easement to the Bureau of Land Management for a roadway 
over 1.5 acres of land on the Coyote Creek-Graves Creek Section of the 
Pacific Highway in Josephine County for a consideration of $1,715. 
File 10126. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate Z— 72 - 7G 
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EXHIBIT_AL_ 


(8) Agreements covering snow removal at the following ski 
areas: 


a) Mt. Hood Meadows - Hood River County 
(Agreement with Mt. Hood Meadows, Ore. Ltd., 
and Mt. Hood Meadows Development Corporation) 


b) Warner Canyon Ski Area - Lake County 
(Agreement with Freemont Highlanders Ski Club) 


(9) Agreement with Charles and Neva Crump terminating an 
agreement dated April 16, 1952, and entering into a 
new agreement covering the relocation and maintenance 
of the Drake Creek-Adel Section of the Warner Highway 
in Lake County. (Legal Branch) 


(10) Agreement with Multnomah County covering the portion of 
the Terwilliger Bikeway that is within County jurisdiction. 
The bikeway will be constructed by the State and upon com- 
pletion the County will perform all maintenance operations. 
The project is estimated to cost $76,100 and will be 
financed with State funds set aside for bicycle-pedestrian 
trails. (County-City Unit) 


(11) Letter-form agreement with the City of Philomath for widening 
of 19th Street in Benton County. This project is eligible 
for 90% Federal Aid funding under Section 230, Title II, 
Highway Safety Act of 1973. Total estimated cost of the 
work is $65,000. City will provide the 10% 66,500) matching 
funds with no expense to State. (County-City Unit) 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
DAT -(XA- 
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exuieit_A_ 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed on the attachment hereto and 
report this action for your official records. 


Attachment List: 


1) Options accepted (6) totaling $20,810 

2) Sale of 1.78 acres property authorized (File 23913) 

3) Signalization agreement with Southern Pacific 
Transportation Company approved 

4) Agreement with Tomahawk Ski Bowl, Inc., approved; 
agreement with Anthony Lakes Corporation approved 
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(1) 


exuipit_A_ 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
48257 Weber, James S. & Florence Staggs $ 150.00 
48258 Phillips Ranch, Inc. 14,790.00 
48663 National Advertising Company 145.00 
1-182.50 «& 
1-181.48 National Advertising Company 4,735.00 
2-158.14 «& 
2-158.59 LeTrace, Louis 900.00 
9-15.10 Sauer, John C. & Owen, Marie 90.00 
6 Transactions $ 20,810.00 
(2) Sale of 1.78 acres excess property on the West Unit, 


(3) 


(4) 


at. ate Hwy. Enor 


Black Bridge-Richland Section of the Baker-Copperfield 
Highway in Baker County for a minimum consideration 

of $250, together with an easement across the stockpile 
site. File 23913. 


Signalization Agreement with Southern Pacific 
Transportation Company for grade crossing devices 
at Jackson St. in Medford. 


Agreements covering snow removal at the following ski 
areas: 


1) Tomahawk Ski Bowl - Klamath County 
(Agreement with Tomahawk Ski Bowl, Inc.) 


2) Anthony Lakes Ski Area - Baker County 
(Agreement with Anthony Lakes Corporation) 


DATE; ..... 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE {= = 


EXHIBIT_D 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
VICE CHAIRMAN OF OREGON TRANSPORTATION COMMISSION 
——————— EEE AL LUN COMMISSION — 


NO REPORT 
NOT APPLICABLE - NO VICE CHAIRMAN AT THIS TIME 
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EXHIBIT_G___ 


Oregon Transportation Commission 


Reports of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority delegated 
to me to approve and execute indentures of access, I approved and 
signed the following: 


File 36621, 36622 - Welker 

Mill Cr.-Belknap Springs Section 
McKenzie Highway, Lane County 
Approved December 31, 1975. 


File 27524 - International Paper Company 
Richardson-Suislaw River Section 
Florence-Eugene Highway, Lane County 
Approved December 31, 1975. 


File 35791 - Muller 
Toledo-Wren Section 
Corvallis-Newport Highway 
Approved December 31, 1975. 


File 39866 - McDowell 
Toledo-Wren Section 
Corvallis-Newport Highway 
Approved December 31, 1975. 


(Signature) 
Administrator & State Highway Engineer 


(Title) 
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EXHIBIT__C 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated 
to me to award contracts when conditions have been fulfilled, 
I awarded the following contracts: 


1) Deer Park Dr. SE-Mehama Section of the North 
Santiam Highway in Marion County. Bids re- 
ceived December 18, 1975. Contract No. 8327 
awarded January 6, 1976, to Coral Corporation, 
Gladstone, at $314,327. 


2) Elk River-Port Orford Section of the Oregon 
Coast Highway in Curry County. Bids received 
December 18, 1975. Contract No. 8325 awarded 
January 6, 1976, to Ross Bros. Construction, 
Inc., Salem, at $1,998,693.50. 


DUR bre_ 


F. B. Klaboe 
Administrator and State Highway Engineer 


1-15-76 
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TISIHX: 


EXHIBIT_C__ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


Jonnson Rock Products, 
Inc. 
No. 8138 


Landscape Artists 
No. 8038 


Hansen Electric Co. 
No. 8031 


Freedom Bridge 
No. 8160 


R. J. Taggart Construc- 
tion Co., Inc. 
No. 8213 


J. C. Compton Company 
No. 8153 


M. C. Lininger & Sons, 
Inc. 
No. 7948 


Asphalt Paving Company 
No. 8125 


E. H. Itschner Company 
No. 8225 


InCom Construction Co. 
No. 8240 


F. G. Scott Const. Co. 
No. 8143 


Section and Highway 


Scottsburg Golden Creek, 
Umpqua Highway, Douglas 
County 


Walker Road Interchange, 
Beaverton-Tigard Highway 
Washington County 


State St. and Broadway NE 
(Salem), N. Santiam and FAS 
159, Marion County 


Elk Creek Bridge, McKenzie 
Highway, Lane County 


Santiam Junction Rock Pro- 
production, Santiam, N. San- 
tiam, Clear Lake and McKenzie 
Highways, Linn, Lane and 
Marion Counties 


South Yamhill River-Amity, 
Pacific West Highway 
Yamhill County 


Wightman St.-Walker Avenue 
(Ashland), Rogue Valley 
Highway, Jackson County 


Tunnel St.-Biehn St. (Klamath 
Falls), (Oregon Avenue) 
Klamath County 


Meacham Rock Production 
Old Oregon Trail, Umatilla 
County 


Interstate Avenue Grade 
Separation, Pacific West 
Highway, Multnomah County 
Fivemile Creek Road, County 
Road 183, Wasco County 


- 1409 - 


December 


December 


December 


December 


December 


December 


December 


December 


Acceptance 
Date 


15, 


1S, 


26, 


26, 


1975 


1975 


1975 


1975 


1975 


1975 


1975 


1975 


January 2, 1976 


January 2, 1976 


December 26, 1975 


Ross Bros. Construc- 
tion, Inc. 
No. 8083 


Corvallis Sand & Gravel 
& McNesby & Aubry, J.V. 
No. 8229 


Cascade Construction 
Company, Inc. 
No. 8084 


B & B Excavating, Inc. 
No. 8287 


Cotumbia West Materials 
& Constructors, Inc. 
No. 8285 


F. H. McEwen Construc- 
tion Co. 
No. 8011 


Hamilton Electric 


Company 
No. 8120 


January 20, 1976 


EXHIBIT_C __ 


Willamette River (Center 
Street) Bridge, Willamina- 
Salem Highway, Polk and 
Marion Counties 


N.W. Elks Dr.-N.W. Conifer 
Blvd. (Corvallis) Pacific 
West Highway, Benton County 


Wolf Creek, Sunset Highway, 
Tillamook, Washington and 
Columbia Counties 


Scappoose (SE 2nd Street) 
Columbia County 


Hubbard Interchange (South- 
bound 0-Xing Structure), 
Pacific Highway, Clackamas 
County 


Lebanon Road Interchange- 
Halsey Interchange, Pacific 
Highway, Linn County 


Main St.-Hawthorne St. 
(Forest Grove), Tualatin 
Valley Highway, Washington 
County 


Ce hn 


Administrafor and State Highway Engineer 


January 2, 1976 


January 8, 1976 


January 9, 1976 


January 14, 1976 


January 16, 1976 


January 17, 1976 


January 19, 1976 


EXHIBIT_._L)_ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
DIRECTOR OF PERMITS 


NO REPORT 
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exHipit_£ 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 


On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved mak- 
ing the following: 


VAIL CREEK-SWEET HOME SECTION, SANTIAM HIGHWAY - LINN CGUNTY 
S—————— ee RK ENN COUNTY 


R-47995 - Dora Kellenberger. Parcel 1: 1.65 acres for 
Right of Way purposes; Parcel 2: 1.0 acre for Right of Way pur- 
poses; Parcel 3: 1,250 square feet for Permanent Easement for 
drainage facilities. Offer $5,250.00. 


R-48071 - Alwin H. Blankinship et al. 0.52 acre for Right 
of Way purposes. Offer $1,475.00. 


R-48105 - Orville 0. Milburn et ux. 3.3 acres for Right of 
Way purposes. Offer $5,925.00. 


R-48122 - Shelia C. Kennon et al. 0.1 acre for Right of 
Way for construction. Offer $2,100.00. 


is 18th day of Decemb 1975 


- BOYD, Right of flay Engineér 


Re: Report of Offers Tendered - 4 
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EXHIBiIT__£ 


January 19, 1976 


Oregon Transportation Commission 


Report of Actions Taken Under Delegate Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 
my official capacity to dispose of personal property on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 8 $ 8,425.00 
Land Sales 5 30,130.00 
Rent Revenues-December, 1975 68,029 . 33 

Total $106 ,584. 33 


Right of Way Engineer 
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EXHIBIT. a. 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE PARKS SUPERINTENDENT 


NO REPORT 
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EXHIBIT_G__ 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimony 

or offer De fend- 

before ants' 

filing lowest Attorney 
Defendant Complaint demand Verdict Fees 
om Verdict Fees 
John Boothman * 
L-6335 
R-41813 ’ 


Section: LaGrande-North Powder 

Highway: Old Oreaon Trail 

County: Union 

Approved by: Valter L. Barrie Date: January 12, 1976 


* Oregon Court of Appeals affirmed trial court. Request 
for review by Oregon Supreme Court denied. 


REPORT OF TRIAL OF OTH R CASES - State Plaintiff 

Demands Verdict 
of or 

ve fendant _._______ Cause of Action Plaintiff Judqnent 

Mardell Prince Forcible Entry Possession Possession 

and Detainer of premises of premises 

L-7192 

R-441]] 

County: Multnomah 

Theodore Greqg Property Damage $179.38 *Dismissed 


L-7105 
County: Umatilla 


. 
*Defendant died leaving no estate and no insurance. 


- 1415 - 


EXHIBIT_G_ 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
eee fer _Anpraisal Settlement __ 
Marion D. Imperatrice $27,300 $27,890 $39,990 
L-7128 
R-48085 
Section: South Medford-South Ashland 
Highway: Pacific 
County: Jackson 
Approved by: Walter L. Barrie Date: January 1, 1976 
¢ 
John Skillern e.. 20 $ 150 $ 680 
L-7200 
R-4834] 
Section: Middle Veneta Fork-Coyote Creek 
Highway: Florence-Eugene 
County: Lane 
Approved by: Walter L. Barrie Date: January 6, 1976 
E. W. Pallin $ 5,800 $ 6,600 *$8,000 
L-6920 
R-47302 
Section: Pleasant Valley-Green Timber 
Highway: Oregon Coast 
County: Tillamook 
Approved by: Jack L. Sollis Date: December 22, 1975 
*Amendment to report of May 29, 1973. 
Stanley Lesch $ 8n0 i 
L-7217 
R-47880 


Section: Vail Creek-Sweet Home 
Highway: Santiam 
County: Linn 


* Settled by option by Right of Way Department. 
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EXHIBIT. G 


REPORT OF CONDE! ATION CASES SETTLED 


State's 

State's Hiqhest Amount of 
Defendant —__._Iffer____—Anpraisal Settlement 
Walter Huntington $ 200 * 
L-7175 
R-48223 
Section: Saunders Creek-Mapleton 
Highway: Florence-Cugene 
County: Lane 
* Settled by option by Right of Way Department. - 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintif* 
Willamette Western State of Oregon Breach of $129,523 
Corp. Contract 
L-715] 


County: Marion 
Disposed of by: Settlement of $45,000. 
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EXHIBIT_G@ 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTATION 
—=__—_—SS SNIGAINST THE DEPARTMENT OF TRANSPORTATION 
L-7277 Oregon State Highway Division, ex rel. Wade & Company v. 
St. Paul Fire and Marine Insurance Com any: Th 


1s 1S an action 
by Wade & Lompany to recover monies aTieeeny owed them by a 
Highway Division contract or S. D. Spencer & Son. Also named as 
a party defendant is the surety company for the contractor, St. 
Paul Fire and Marine Insurance Company. This lawsuit arises out 
of Contract No. 7788 and in no way involves the State as it is 


merely a lawsuit between a material supplier and the contractor's 
surety. 


L-7278 Fred A. Larson, et ux. v. State: This lawsuit arises out 
of an accident that occurred on March 5, 1975, near Slick Rock 
Creek Bridge in Lincoln County. The alleged negligence of the 
State is failing to Properly and adequately warn the plaintiff of 
the construction and improperly directing the plaintiff to stop 
his vehicle. The amount of the lawsuit is $4,445. The matter has 


been referred to the State's insurance carrier for the defense of 
the State. 


L-7293 Portland Inn, Inc. ; United Parcel Service v. Oreqon Trans- 
portation Commission of the State of Oregon: This action challenges 
the validity of the “rule” adopted by the Commission which desiq- 
nates the Swan Island truck route and seeks to stay the operation 

of the "rule". The case has been referred to the Anpellate Divi- 
Sion of the Attorney General's office and the Chief Counsel's 
office. 
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February 24, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, retary 

Michael P. Hollern, Member 

Tom Walsh, Member 

B. Gordon Coleman, Member 

George M. Baldwin, Director of Transportation 
Jack Sollis, Assistant Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
E. S. Hunter, Deputy State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

Dave Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission approved the minutes of the regular meeting 
of January 22, 1976. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condem the proper- 
ties if negotiations are not successful and thereupon adopted "Con- 
demation Resolution No. 2643," which resolution by this reference 
is made a part hereof and filed in the Commission's files. 


Attention was given to approving the vacation of a portion 
of Arizona Street in the City of Port Orford, Curry County. 
Mr. Boyd stated that this property is adjacent to the maintenance 
Station just off the Oregon Coast Highway. Following his favorable 
recommendation, the Commission approved the consent to vacation and 
authorized Mr. Klaboe to sign it in their behalf. 


Consideration was given to a resolution declaring various 


portions of State right of way of the Redwood Highway in Josephine 
County as a public road. Upon his recommendation, the Commission 
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gis 


Attention was given to providing financial assistance to 
the City of Cannon Beach in the amount of $4,376.99 and to the City 
of Seaside in the amount of $6,122.56 for beach lifeguard services 
in Clatsop County. Mr. Talbot said the 1973 Legislature authorized 
the Commission to provide financial assistance to the coastal com- 
munities for these services. The Commission may pay 75% of the 
local approved cost in excess of $5,000 annually for the preceding 
year. He recalled that the Commission at their September 1973 
meeting approved setting aside $10,000 in the Parks’ biennial budget 
to provide financial assistance to the coastal communities. 

Mr. Talbot recommended that $10,000 be set aside in the Parks’ budget 
for the current request and he recommended approval of payment to 
the two cities for this Program. The Commission accepted his recom- 
mendation. 


Mr. Talbot reported that the Parks and Recreation Branch 
has reviewed the rules and regulations governing park and recrea- 
tion areas and is recommending the following changes: 


(1) The responsibility of issuing visitor permits 
for special activities be changed from the 
Region Supervisor to the Park Manager. 


(2) Existing rules prohibit the use of metal detectors 
in State Parks. Many requests have been received 
to allow their use. Propose the use of metal 
detectors be allowed on a special permit basis. 
The permit would be issued by the Park Manager. 


(3) Propose an increase in overnight camping fees as 


follows: 

Present Proposed 
Fee Fee Type of Site 
$4 $5 Trailer Campsite 
$3 $4 Improved Campsite 
$2 $3 Tent Campsite 
$1 $2 Primitive Campsite 


The expenditures required to operate the camp- 
grounds exceed the revenue generated. The State 
Parks and Recreation Advisory Committee feels this 
is the best way of reducing the present deficit. 


(4) The group picnic reservation policy has been 
revised to accommodate smaller groups. The new 
fee schedule provides lower rates for groups up 
to 100 people as follows: 


(continued on page 1422) 
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adopted "Miscellaneous Resolution No. 259," which resolution by 
this reference is made a part hereof and filed in the Commission's 
files, Salem. 


Mr. Boyi informed the Commission that a third meeting is 
scheduled for February 26, 1976, of the Advisory Committee for the 
study of the functional replacement of Rocky Butte Jail in tnomah 
County (1-205). He said the Committee is well organized a he 
study should be completed by August this year. The final reports 
should be submitted by November 1, 1976. 


Mr. Boyd reported that a second meeting of a Task Force 
on the dispusal of the Mt. Hood Freeway properties will be in April, 
1976. In reply to the Chairman's inquiry, Mr. Boyd said the State 
will lose some money on the properties but should recover a good 
share of it. 


Mr. Sollis asked if there were any questions in connec- 
tion with the informational reports previously submitted to the 
Commission on cases tried, cases settled, and institution of legal 
proceedings filed against the Department of Transportation since the, 
last Commission meeting. There were no questions. (See Exhibit G 
on file in the Commission's files, Salem.) 


Mr. Sollis mentioned that the Delegation Orders are now 
being prepared in final form and advance copies will be mailed to 
the Commission in the near future for their consideration at the 
March Commission meeting. 


Mr. Talbot called on Gary Scott of the Parks Staff to 
present the State Parks System Plan (copy of Plan was previously 
mailed to the Commission. Copy on file in the Commission's files, 
Salem.) Mr. Scott explained the plan using a flip chart which 
covered park attendance, revenue source, criteria, program objec- 
tives and a six-year action plan. Mr. Talbot stated the State Park 
and Recreation Advisory Committee last November reviewed and unani- 
mously endorsed an action plan for the parks system. The six-year 
plan (1975-1981) is the result of extensive planning efforts ini- 
tiated by the Parks Branch approximately two years ago. At that 
time public meetings were conducted throughout the State to involve 

ther agencies and citizens in the job of formulating park goals. 
He said the scope of the plan includes all activities which are 
planned, developed and administered by the Parks Branch, Recreation 
Trails, Scenic Waterways, Willamette River Greenway, Historic Pre- 
ervation, State Parks, Waysides and Recreation Areas. The Depart- 
nent of Land Conservation Development has informed the Department 
that the plan is in accord with the newly adopted statewide land 
soals. Mr. Talbot recommended that the plan proposals be gener- 
ly approved, reviewed and updated every two years. The Commission 
epted his recommendation. 


ebruary 24, 1976 


Upon his recommendation, the Commission adopted the revised rule as 
a permanent rule. (Copy of rule in the Commission's files, Salem. 

A certified copy of the permanent rule was filed with the Secretary 
of State and became effective on February 25, 1976. The rule was 
published in his Bulletin on March 15, 1976.) 


Upon the recommendation of Mr. Klaboe, the Commission 
approved requests for increases in project authorizations on the 
following projects: 


(1) Corvallis Sand & Gravel Co. and McNesby & Aubry, 
Inc., Contract No. 8149, North Pacific Boulevard- 
Albany Avenue (Albany) Section, Albany-Junction 
City Highway in Linn County, for $9,118.54 (7.7%). 
The main reason for the overrun is quantity 
increases in the asphalt concrete items. 


(2) Gordon H. Ball, Inc., Contract No. 7866, Woodburn 
Interchange-Hayesville Interchange Section, 
Pacific Highway, Marion County, for $1,325,979 
(5.6%). The increase was due to additional lime 
treatment of subgrade, safety shoulder addition, 
and delays due to labor disputes. 


The Commission considered finance approval of four projects 
not listed in the Six-Year Construction Program. Mr. Klaboe men- 
tioned that these projects are either final stages of previous work 
or specialized work not previously anticipated. Following his 
recommendation, the Commission approved finance approval of the 
following projects: 


SECTION FUNDING AMOUNT REMARKS 
NE Union Ave.-NE 82nd Ave., FAU $ 220,000 Accident 
Col. Riv. Hwy., Mult. Co. Prevention 
Glare Screening 

Pacific Hwy. E. U'Xing-N. FAI 80,000 Completion 
Col. Blvd., Pacific Hwy., Previous 
Mult. Co. Work 
Signing 

Garden Valley Blvd. Int., FAL 270,500 Safety 
Pacific Hwy., Douglas Co. Intchge. 
Grade, Pave Revision 

S. 6th St. RR O'Xing (K. Falls), FAU 1,900,000 Deck Repair 
K. Falls-Lakeview Hwy., 

Klamath Co. 


Mr. Klaboe stated that under ORS 366.525 the counties are 
entitled to receive 20 percent of all funds received from motor 
vehicle taxes and fees. For the month of January 1976 the amount 
credited to the counties was $2,535,623.04 which amount was released 
on February 20, 1976, as apportioned. (List of apportionment to the 
counties on file in the Commission's files, Salem.) 
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Deposit 
Up to 100 people $10 
100 to 200 people 25 
201 to 500 people 25 
501 to 1,000 people 50 
Over 1,000 people 50 


Mr. Talbot stated that a public hearing will be held on March 16, 
1976, concerning the proposed revisions and regulations and after 
the hearing, a recommendation will be presented to the Commission 
for their consideration. 


Mr. Talbot reported that Robert L. and Lois Raymond of 
Little River, California,recently donated one-half the value of 3.65 
acres of land having 575 feet of ocean frontage as an addition to 
Squaw Creek State Wayside in Lane County. Mr. Talbot also reported 
a donation from Gordon Tripp of Jasper, Oregon, of several small 
islands amounting to 14.6 acres for inclusion into the Willamette 
River Greenway system. He stated the land is located in the Middle 
Fork of the Willamette River near Jasper in Lane County. Mr. Talbot 
indicated that both donors have been presented with "Expression of 
Appreciation" certificates signed by Chairman Jackson and the State 
Parks Superintendent. 


LEE 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit 
Vice Chairman of Transportation Commission (no report) Exhibit 
Administrator and Highway Engineer ; Exhibit 
Director of Permits (no report) Exhibit 
Right of Way Engineer Exhibit 
State Parks Superintendent (no report) Exhibit 
Chief Counsel Exhibit 


QmAmoaAw PS 


Consideration was given to adopting as a permanent rule 
the requirement of mandatory prequalification by all persons desiring 
to bid on projects authorized by the Transportation Commission. 
Mr. Klaboe mentioned that a hearing was held on January 19, 1976, 
and that a revision was proposed to add two additional items to the 
temporary rule which the Commission adopted on December 18, 1975, 
as follows: 


(1) The prequalification may be waived by the Admin- 
istrator and State Highway Engineer in case of 
an emergency; and 


The prequalification requirements for the con- 
struction of public improvements under $50,000 
may be waived by the Administrator and State 
Highway Engineer. 


(continued on page 1423) 
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State's 


County & Programmed Share 
FAS No. Section and Description Amount rounded 
Klamath Hwy. 97-Washburn Way Sec., $ 350,000 $ 39,000 
959 South Side By-Pass, P.E. 

Morrow Alpine-Nelson Rd.-Hwy. 207 410,000 45,000 
25-101 Sec. 

Umatilla Brownell Ditch (Old River Rd.) 36 ,000 4,000 
30-137 Br. 

Umatilla Hermiston Ditch (Old River 72,000 8,000 
30-137 Rd.) Br. 

Union Catherine Cr. (Godley Ln.) Br. 94 ,000 10,000 
31-124 


Washington McKay Cr. (W. Union Rd.) Br. 


sa 200,000 22,000 


TOTAL $1,162,000 $128,000 


Attention was given to a request from Wallowa County for 
cancellation of an Off System Project on the Enterprise-Land Fill 
Section of Ant Flat Road in Wallowa County. Mr. Klaboe said that 
due to critical timing for completion, the County constructed this 
section on their own and are now requesting the cancellation of the 


project. The Commission approved the cancellation as recommended by 
Mr. Klaboe. 


LS 


Attention was given to an agreement with the City of 
Oregon City concerning the installation of traffic signals at the 
intersection of Pacific Highway East (McLoughlin Boulevard) and 
10th Street in Clackamas County. Mr. Klaboe stated the cost of the 
project is $50,000. Federal-aid Title II funds will cover $45,000 
and the remaining $5,000 from State funds. The State will perform 
all work on the project. After installation, the State will maintain 
the signals and the City will pay all power costs. The Commission 
approved the agreement as recommended by Mr. Klaboe. 


Consideration was given to an agreement with the City of 
Coos Bay for the installation of illumination on the Central Avenue- 
Cape Arago Highway Section of the Ocean Boulevard (Empire-Coos Bay 
Highway) in Coos County. Mr. Klaboe said the estimated cost of the 
project is $90,000, which will be funded by Title II funds; $81,000 
Federal funds and $9,000 State funds. The State will prepare all 
plans, specifications and perform the work. The maintenance and 
Power costs will be borne on a basis of 75 percent City and 25 


percent State. Following Mr. Klaboe's recommendation, the Commission 
approved the agreement. 


The Commission considered prohibiting parking on the south 
side of the Sunset Highway in Washington County. Mr. Klaboe stated 
that a project is currently underway to widen portions of the 
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Mr. Klaboe reported that an allocation of 12 percent of 
the Highway Fund to the cities for the month of January 1976 in the 
amount of $1,521,373.83 will be released on February 27, 1976. 

(A list of apportionment to the cities on file in the Commission's 
files, Salem.) 


Consideration was given to adopting permanent rules and 
regulations for public use of safety rest areas, scenic overlooks, 
and similar roadside areas owned by the Department which are not 
under the jurisdiction of the State Parks Branch. Mr. Klaboe 
pointed out that a hearing was held on February 5, 1976, and there 
were no objections. The Commission adopted the permanent rule as 
recommended by Mr. Klaboe. (Copy of rule on file in the Commission's 
files, Salem. A certified copy of the rule was filed with the 
Secretary of State on March 5, 1976, and was published in his Bulle- 
tin on March 15, 1976.) 


The Commission considered requests from the Cities of 
Medford and Portland for Federal-aid Urban System Projects. 
Mr. Klaboe mentioned that these projects have been investigated and 
are eligible for funding under the Federal-aid Urban System Program. 
The Commission approved the following projects as recommended by 
Mr. Klaboe and authorized him to sign the agreements when prepared. 


Total Federal State's 


Jurisdiction Section Cost Funds Share 


Medford Barnett Rd. at Black $ 45,000 $ 35,100 $ 4,950 
Oak Dr., FAU 2430. Traf- 
fic signal 


Portland SW Terwilliger Blvd. at 29,000 
SW Sam Jackson Park Rd. 
FAU 0285. Traffic signal 


Portland SW Vermont St. at SW 65,000 50,700 7,150 
30th Ave., FAU 0036 
Traffic signal 


TOTAL $139,000 $108,420 $15,290 
Attention was given to requests from Klamath, Morrow, 
Union, Washington, and Umatilla Counties for Federal-aid Secondary 
projects. Following Mr. Klaboe's recommendation, the Commission 


approved the requests and authorized the Administrator to sign the 
agreements when prepared. 
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MASS TRANSIT DIVISION 


Consideration was given to a 90-day reservation of $4,200 
from the Small Area Matching Grant Program to participate in an 
experimental transportation project in the Florence-Eugene corridor 
in western Lane County. Mr. Moore stated the Western Lane County 
Bus Project incorporates a 20 passenger, government surplus bus 
operating twice weekly between Florence and Eugene with service to 
intervening communities. A local non-profit corporation has been 
established with a Board of Directors representing the coastal com- 
munities served by the bus. He indicated the function of the cor- 
poration is to assume management of the bus from Lane County and to 
seek and receive funds to continue the transportation services. 

The $4,200 represents 25 percent of the anticipated operating costs 
and 50 percent of the anticipated marketing expense for the 15-month 
experimental period schedules to commence April 1, 1976. Following 
Mr. Moore's recommendation, the Commission approved the program and 
authorized the Administrator to sign the agreement when all of the 
Commission-approved guidelines on the program are met. 


The Commission considered authorizing the staff to seek 
Emergency Board approval of a Federal Fund limitation increase to 
participate in the 1975 Rural Highway Public Transportation Demon- 
stration Program. Mr. Moore said the present limitation for this 
program is $150,000. Four Oregon projects were chosen in the pre- 
selection process and have since completed all remaining application 
requirements. Their revised Federal Funding requests now totals 
$230,000. Since the Division will be contracting directly with the 
Federal Highway Administration, subcontracting with project parti- 
cipants and maintaining administrative responsibilities, Mr. Moore 
said it is necessary that we seek an increase in the State's limi- 
tation. The Commission approved the program as recommended by 
Mr. Moore. 


Following Mr. Moore's favorable recommendation, the Com- 
mission authorized staff to request Emergency Board approval to 
submit a Federal grant application to participate in the 1976 Rural 
Highway Public Transportation Demonstration Program. 


Mr. Moore reported on the Intercity Transportation Project 
which was recently submitted to the Emergency Board for their con- 
sideration. He said staff presented a three-part project which had 
the approval of the Governor's Office and the Executive Department. 
It was an estimated 14 months of 3 round-trips of bus service within 
the Willamette Valley for $244,000, a $68,000 marketing promotional 
program and a $10,000 public transportation map. The Emergency 
Board defeated the issue on a 7 to 7 tie vote. The Emergency Board 
did approve a $20,000 project. Mr. Moore read what he thought was 
the Board's action, as follows: 


"In order to address the long-term Intercity Transporta- 
tion interest of the State of Oregon, $20,000 is allo- 

cated to the Department to prepare a report to the 59th 
Legislative Assembly on the potential for intercity rail 
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shoulder to provide bus turnouts. In order to facilitate the use 

of turnouts by buses, it is necessary to prohibit parking in these 
areas. The Commission approved the following parking prohibition 

as recommended by Mr. Klaboe: 


On the south side of the Sunset Highway in Washington 
County from M.P. 69.84 to M.P. 69.94 and from M.P. 70.19 
to M.P. 70.48. 


Attention was given to a request from Crook County School 
District to prohibit parking on the southwest side of the Madras- 
Prineville Highway and the Ochoco Highway in Crook County. Following 
Mr. Klaboe's recommendation, the Commission approved the following 
parking prohibition: 


On the Ochoco Highway No. 41: 


Along the north shoulder of the eastbound leg from its 
junction with the westbound leg (M.P. 18.07) to the 
Locust Street intersection (M.P. 18.26). 


Along the north shoulder of the westbound leg from its 
intersection with the eastbound leg of the Madras- 
Prineville Highway No. 360 (M.P. 18.14W) to its junction 
with the westbound leg of the Madras-Prineville Highway 
No. 360 (M.P. 18.20W). 


Along the south shoulder of the westbound leg from its 
junction with the eastbound leg (M.P. 18.07) to the 
Locust Street intersection (M.P. 18.26). 


On the Madras-Prineville Highway No. 360: 


Along the north shoulder of the eastbound leg from its 
junction with the westbound leg (M.P. 26.07) to its 
junction with the eastbound leg of the Ochoco Highway 
No. 41 (M.P. 26.28). 


Along the south shoulder of the eastbound leg from its 
intersection with the westbound leg of the Ochoco Highway 
No. 41 (M.P. 26.21) to its junction with the eastbound 
leg of the Ochoco Highway No. 41 (M.P. 26.28). 


Along the south shoulder of the westbound leg from its 
junction with the eastbound leg (M.P. 26.07) to its 
junction with the westbound leg of the Ochoco Highway 
No. 41 (M.P. 26.24W). 


i 


AERONAUTICS DIVISION 


No report. 


EE 


February 24, 1976 


TO: 


meee 
sittasal — 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the attachment hereto and 
report this action for your official records. 


Glenn L. Jackson, 
Oregon Transporta Commission 


Attachment List: 


1) 
2) 
3) 
4) 
5) 
6) 
7) 


Options accepted (2) totaling $425 

Sale of 10.43 acres authorized (File 14334) 

Sale of 2.3 acres authorized (File 14335) 

Sale of 18.0 acres authorized (File 22144) 

Sale of 1.8 acres authorized (File 22150) 

Agreement with Tri-Met approved 

Agreement with Hoodoo Ski Bowl Developers, Inc., re 
Hoodoo Ski Bowl approved 


Agreement with Hoodoo Ski Bowl Developers, Inc., re 
Willamette Pass Ski Area approved 
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services. The Department of Energy and the Public 
Utility Commissioner's Office should be included in 
this study. The legal and economic feasibility should 
be addressed along with an assessment of current phys- 
ical facilities and operations. The proposal for study 
ghould be submitted to the E Board in 90 days." 


There was considerable discussion concerning the Emergency Board's 
action concerning this matter. The Commission instructed Mr. Moore 
to research the scope of what the Emergency Board is talking about, 
evaluate it in terms of what it would cost, and then bring it back 
to the Commission. The Chairman said it becomes a matter of policy 
which is the Commission's responsibility. The Commission will. make 
a decision at that time. 


TT 


MOTOR VEHICLES DIVISION 


No report. 


DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Tuesday, March 30, 1976, as the date 
for their next regular meeting. 


The Chairman adjourned the meeting at 11:03 a.m. 


cA 


oe 


ay Pe 
eg! 


Commission Services 


February 24, 1976 


(1) 


exHipit_A 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
40497 Carton, Robert W. & Mary I. $ 325.00 
48723 Hart, Barbara D. 100.00 

2 Transactions $ 425.00 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


Sale of 10.43 acres excess Property on the West Ranch- 
Summerville Section of the Island City-Summerville 
County Road in Union County for a minimum consideration 
of $8,000, subject to mineral and geothermal rights. 
File 14334. (Real Property Resolution No. 720) 


Sale of 2.3 acres excess property on the West Rangh- 
Summerville Section of the Island City-Summerville 
County Road in Union County for a minimum consideration 
of $1350. File 14335. (Real Property Resolution No. 721) 


Sale of 18.0 acres excess property on the Olds Ferry- 
Ontario Section of the Old Oregon Trail Highway in 
Malheur County for a minimum consideration of $5,400, 
subject to mineral and geothermal rights. File 22144. 
(Real Property Resolution No. 722) 

Sale of 1.8 acres excess Property on the N. Jacobsen 
Gulch-North Ontario Interchange Section of the Old 
Oregon Trail Highway in Malheur County for a 

minimum consideration of $1620, subject to mineral 

and geothermal rights. File 22150. (Real Property 
Resolution No. 723) 

Agreement with Tri-Met concerning a study of the Oregon 
City Transit Corridor to determine feasible routes and 
alternate modes. The State is to perform the study and 
be reimbursed 100% of all costs incurred. Total cost of 
the study is $79,000 and is to be funded by UMTA with 
Tri-Met matching monies. (County City Unit) 


Agreements for snow removal at the following locations: 


a) Hoodoo Ski Bowl - Linn County (Agreement with 
Hoodoo Ski Bowl Developers, Inc.) 


b) Willamette Pass Ski Area - Klamath County 
(Agreement with Hoodoo Ski Bowl Developers, Inc.) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


APPEAVED DAT = A= 


STATE Hes 
saa 77ru3-7e 
oe i 


. 


cxHiBit_AL 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
_——— LUM ENDER DELEGATED AUTHORITY 


a i Projet Rocky. Canyon-Prineville Reservoir Section. ._____ 
(Contract No. 8328) 


Type of Work __Grading & Oi ling_ idinicatl F.A. Proj. No,_JOP-33(2) 


LS, Lee i Highway 
No, of Bidders __ 1 7 


Crooked River 


Low Bidder R._L. Coats, Bend 


Low Bid S_406, 56 ae 


Engineer's Recommendation AWARD TO LOW BIDDER 


No. Project __Rogue Valley Hwy. @ Ehrman Way (Medford) Section __ 
(Contract No. 8329) 


Type of Work __Traffic Signal_Installation_____F.a. Proj. to. - HHS-131(23)_ 


County 


—lackson_.__________ Hiqhway____Roque Valley 
No. of Bidders —9_—___ Low Bidder __ Hansen Elec. _Co., Inc., Coas._Bay 


Low Bid $35,352.50 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


No.__3___ Project__ Hayes Hill-c 


iill-California State Line _ : 


(Contract No. 8330) 
Type of Work___ Grading & Paving F.A. Proj. No, __JOP-127 (14) _ 


County_____Josephine ss Highway___ Redwood 


No. of Bidders___ 8 Low Bidder_ Roque River Paving Co., Inc., Medford 


Low Bid $__1,079, 853.25 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


On February 4, 1976, I accepted the Administrator and 
State Highway Engineer's recommendations for award of 
the above projects on which bids were received 
January 29, 1976, and authorized him to sign the con- 
tracts when conditions for the awards have been met. 


4 
ve this /2 ey of (Leb , 1976 
-/43)- 


Glenn L. Jagksop’, Chairman 
Oregon Trangpoftation Commission 


Xi iit A_ 


TO: Oregon Transportation Commission 


SUBJECT:Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed on the attach- 
ment hereto and report this action for your official 
records: 


Dated this /U__ day of Vg [= , 1976 
thew. N actigor~ 

77 
Glenn Ls Jackson, Chairman 


OREGON TRANSPORTATION COMMISSION 
— 
Attachment List: 

1) Options accepted (19) totaling $200,614 
2) Release to J. Arlie Bryant, Inc. approved (File 33687) 
3) Bill of Sale to City of Bend approved (File 16549) 
4) Agreement with Oregon Electric Railway Company 

approved (File 48429) 
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=xHiBit A 


Right of Way Report of February 6, 1976 


(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name ; Consideration 
36092 Hindman, Anna Serene, et al $ 300.00 
40494 Southern Oreg. Fed. Credit Union 7,000.00 

# 40534 Hasting, James T. & June A. 1,750.00 
40538 Kehr, Ewald A. & Edna M. 1,500.00 
40549 Bullard, Albert B. 2,750.00 
47376 Matthews, Arthur E. & Carolee 2,314.00 
48122 Keenon, Sheila C. 2,800.00 
48256 Heldman, George L. & Robert W. 2,365.00 
48520 Mission Properties 3,920.00 
48564 Bauman, W. C. & Robert C. 116,900.00 
48726 Boggs, V. D. & B. M. 100.00 ; 
48727 Nunn, Ronald C. and Marcia K. 100.00 hi 
48739 Hendershott, Mary S. 500.00 ‘3 
48744 Evey, Dan N. 10,000.00 ‘ 
48746 Wtn. Ore. Conf. Assn. of 7th Day Adven. 46,075.00 on 
3-8.51 Pynn, Allen B. 2,090.00 as 
8-31.63 LeFore, Jack 90.00 7 
9-118.80 Kangas, Ernest 600.00 4 
39-43.27 Richardson, John A. and Norma J. _,_ 360.00 i 

19 Transactions $ 200,614.00 

(2) Release of all rights to a Spring serving Koberg Beach Wayside on 


the Columbia River Highway in Hood River County in exchange for a 
perpetual easement granted the State from J. Arlie Bryant, Inc. 
for construction, Operation, and maintenance of a one-inch water - 
main from the service line of Crystal Springs Water District to 
State's Reservoir. File 33687. 


(3) Bill of Sale for the four-inch water main and appurtenances at 
the Bend Maintenance Site in Deschutes County to the City of Bend ' 
for maintenance of the water System. File 16549. 


(4) Land Exchange and Construction Agreement with the Oregon Electric 
Railway Company for the relocation of the existing Burlington Northern 
Depot located on Front Street Off-Ramp-Center Street Bridge Section 
of the Willamina-Salem Highway in Marion County. File 48429. 


Rest State Hwy. Eng~ 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_<- /O-7 & 
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-ARIBIT_ A = 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission, Pursuant to that 
authority and acting in accordance therewith for the Commission 
I approve all actions listed on the attachment hereto and 
report this action for your official records. 


Bated this es i day MaAn , 1976 
My 


lenn L. Jackson, a 
Oregon Transportat omnission 


Attachment List: 


1) Options accepted (5) totaling $20,194.60 

2) Sale of 0.05 acre property authorized (File F-55) 

3) Sale of 0.81 acre property authorized (File F-55) 

4) Sale of 1.4 acres property authorized (File 39099) 

5) Agreement with Luckiamute Domestic Water Cooperative 
approved 

6) Agreement with Southern Oregon Ski Association 
approved 
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(1) 


Number 


40498 
40505 
48369 
48738 
48941 


(2) 


(3) 


(4) 


(5) 


(6) 


State Hwy. Enor 


— 


ExHiBiT_AL__ 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Consideration 
Grown, Allen D. & Peggy Ann $ 1,395.00 
Hesketh, William & Mary M. 16,000.00 
Gulstrom, Glenn & Harriett 2,649.60 
Thompson, Mary Alice 100.00 
Beck, Beatrice Bismark 50.00 

5 Transactions $ 20,194.60 


Sale of 0.05 acre excess Property on the Redmond- 
Terrebonne Section of The Dalles-California Highway 
in Deschutes County to Deschutes County for no 
consideration and subject to road use Purposes only 
and mineral and geothermal rights. File F-55 


Sale of 0.81 acre excess property on the Redmond- 
Terrebonne Section of The Dalles-California Highway 
in Deschutes County for a minimum consideration of 
$975.00 subject to mineral and geothermal rights. 
File F-55, 


Sale of 1.4 acres excess Property on the Pendleton 
Section of the Pendleton-John Day Highway in Umatilla 
County for a minimum consideration of $50,000. FHWA 
approval has been given. File 39099. Real Property 
Resolution No. 724, 


Agreement with Luckiamute Domestic Water Cooperative 
for water service to Helmick State Park in Polk 
County. State to pay a flat minimum monthly rate of 
$10 for the first 3,000 gallons of water used. 
Additional charges will be made for any water used 
over the 3,000 gallons. (Park Branch) 


Agreement with Southern Oregon Ski Association for 
snow removal at Mt. Ashland Ski Area in Jackson 
County. (Maintenance Section) 


APPROVED 
hi NEER 
pate, /< Load, verte 


APPROVED BY CHAIR 
GLENN L. JACKSON 


DATE SZ //- 7 
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1) 
Number Name Consideration 

48338 Heirs of Peter & Alice Ruddiman $ 410.00 
48803 Rice, Chester & Marie 625.00 
48816 Carton, Cleone K. 1,125.00 
3 transactions $2,160.00 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


9) 


CxHiBiT_-A 


Options to purchase real property: 


Sale of 0.29 acre excess property on the Opal City Rd.-Culver 
Section of Culver Highway (formerly The Dalles-California Highway) 
in Jefferson County for a minimum consideration of $175. File S-92 


Sale of 10.58 acres excess property on the Tumalo-Deschutes Section 

of Tumalo-Deschutes Highway in Deschutes County for a minimum con- 
sideration of $2,645 subject to mineral and geothermal rights. 

Also the relinquishment to Deschutes County of 0.44 acre excess 
property for public road purposes and for no consideration. File 3696. 
Real Property Resolution No. 725. 


Sale of 1.125 acres excess property on the Crawfordsville-Brownsville 
Section of the Halsey-Sweet Home Highway in Linn County for a 
minimum consideration of $500, subject to mineral and geothermal 
rights. File 26225. 


Letter-form agreement with City of Portland for installation of 
railroad crossing protection at the N.W.- Doane Street crossing of 

the Burlington Norchern Railroad tracks. The project is eligible 

for 90% Federal Aid funding under Section 230 of Title Il, Highway 
Safety Act of 1973. Estimated cost $50,000. Matching monies will 

be 7%% State Grade Crossing Protection Fund ($3,750) and 23% City 
funds ($1,250) with no expense to Highway Division. (County-City Unit) 


Letter-form agreement with City of Portland for installation of 
railroad crossing protection at North Randolph Street crossing of 
the UPRR tracks. The project is eligible for 90% Federal Aid 
Funding under Section 230 of Title II, Highway Safety Act of 1973. 
Total estimated cost $125,000. Matching monies will be 74% State 
Grade Crossing Protection Fund ($9,375) and 23% City funds ($3,125) 
with no expense to the Highway Division. (County-City Unit) 


Agreement with City of Portland, through Portland Development Com- 
mission, providing for realignment and landscaping of the Burnside 
Br.-Hawthorne Br. Section of Front Avenue (Pacific Highway West) 
as one phase in development of the Portland Downtown Plan. The 
State's estimated $400,000 share of the cost is to be funded 
through the State Bond Program. (County-City Unit) 


Agreement with Pacific Power and Light Company covering use on a 
temporary basis the communication facilities of the State in its 
Arlington Remote Communications Facility, Gilliam County. 


Agreement with Josephine County Juvenile Department whereby the 
Highway Division will use minor offenders to perform extra tasks 
in lieu of the minor offender being assessed a juvenile court 

or other probationary action. The Division will specify tasks 
to be done and the Josephine Co. Juvenile Dept. will have juris- 
diction over the people doing the work. Basically, this work 
will involve clean-up of roadsides and work in landscaped areas. 


(Maintenance Section) ,pprRovED BY CHAIRMAN 
GLENN L. JACKSON 
2 


DAT AF 
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10) Agreement with LAWORE, INC., for snow removal from the ski area 
at Lake of the Woods resort and recreation area in Klamath 
County for the 1975-76 biennium. The agreement incorporates 
an allocation of how much state highway funds will be spent 
for each of the ski areas and for this particular ski area the 
amount authorized is $700. (Maintenance Section) 


11) Agreement with Multorpor, Inc., for snow removal at Multorpor 
Ski Area in Clackamas County. (Maintenance Section) 


STATE Hid ‘Wav FNaINFER 


DATE: 218 -7O. oe 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approve all 
actions listed above (11 in number) and report this action for your 
official records. 


e Or 4 
Glenn L. Ja 
Oregon Transpo 


Eleven items approved: 

1) Options accepted (3) totaling $2,160. 

2) Sale of 0.29 acre authorized (File S-92) 

3) Sale of 10.58 acres authorized and relinquishment to 
Deschutes County of 0.44 acre authorized (File 3696) 

4) Sale of 1.125 acre authorized (File 26225) 

5) Letter-form agreement with City of Portland approved 

6) Letter-form agreement with City of Portland approved 
(N. Randolph St.) 

7) Agreement with City of Portland approved (Portland 
Development Commission) 

8) Agreement with Pacific Power and Light Company approved 

9) Agreement with Josephine County Juvenile Dept. approved 

10) Agreement with LAWORE, INC., approved 

11) Agreement with Multorpor, Inc., approved 


seo creme seer eee tlle eee, matinee a mt mace tame 


CATIBI _ A 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
action listed below by telephone on February 10, 1976 and report 
this action for your official records: 


1) Sale of 0.47 acre excess property in the 
Barbur Boulevard-White School Section of 
the Pacific Highway in Clackamas County to 
the City of Wilsonville for access to its 
sewer plant. No consideration. Files 23346 & 
22382. Approved February 10, 1976. 


Oregon Transpp on Commission 
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EXHiBiT__C 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation orderg you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following actions and report this for your official records: 


1) Established a 35 MPH speed zone on the Otter Rock 
Highway and Connection from M.P. 0.66 to M.P. 0.45 
and from M.P. C0.45 to M.P. C0.85 in Lincoln County. 
(See Speed Zone Order No. 713) Approved September 17, 
1975. 


Established a 45 MPH speed zone on the Heppner Highway 
from M.P. 43.30 to M.P. 43.90 in Morrow County. (See 
Speed Zone Order No. 714). Approved February 6, 1976. 


Established a 40 MPH speed zone on the Woodburn-Estacada 
Highway in the vic. of Molalla Grade School from M.P. 
10.98 to M.P. 12.25 in Clackamas County. Rescinds Speed 
Zone Resolution No. 40 dated July 10, 1950. (Speed 

Zone Order No. 716). Approved February 17, 1976. 


Established a 40 MPH speed zone on the Cascade Highway 
in the vic. of Molalla Grade School from M.P. 15.58 to 
M.P. 16.60 in Clackamas County. (See Speed Zone Order 
No. 715). Approved February 17, 1976. 


Awarded Contract No. 8330 on the Hayes Hill-California 
State Line Section of the Redwood Highway in Josephine 
County to Rogue River Paving Co., Inc., Medford, at 
$1,079,853.25 on February 5, 1976. Bids received 
January 29, 1976. 


Awarded Contract No. 8329 on the Rogue Valley Highway 
at Ehrman Way (Medford) Section in Jackson County to 
Hansen Electric Co., Inc., Coos Bay, at $35,352.50 on 
February 5, 1976. Bids received January 29, 1976. 


F. Klaboe 


Administrator and State Highway Engineer 


2-20-76 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 
the following: 


Contractor and Acceptance 
Contract No. Section and Highway Date 


D Mc D Corporation N. Unit, Richmond Junction- 

No. 8181 Girds Creek Road, Service 
Creek-Mitchell Highway 
Wheeler County 


January 21, 1976 


C. C. Meisel Co., Inc. 


M.P. 2.2-2.8, Salem-Dayton 
No. 8164 


Highway, Yamhill County 


January 22, 1976 


Linnco Electric Co. 


Pacific Hwy. E. @ E. Lincoln January 28, 1976 
No. 8118 


St. (Woodburn), Pacific East 
Highway, Marion County 


Watson Asphalt Paving 
Co., Inc. 
No. 8111 


North Powder-Baldock Slough, January 29, 1976 
Old Oregon Trail, Union 
and Baker Counties 


Hamilton Construction 
Company 
No. 8054 


S. Fork Coos River (Landrith) January 30, 1976 
Bridge, FAS 255, Coos County 


Weaver Construction Co. 
No. 8276 


Bear Creek Bridge, FAS 32-104 February 3, 1976 
Wallowa County 


Paul Bros., Inc. 
No. 8022 


Boring Road Interchange 
Mt. Hood Highway 
Clackamas County 


February 6, 1976 


Morse Brothers, Inc. 
No. 8010 


N. Albany Interchange-Lebanon February 6, 1976 
Road Interchange, Pacific 

Highway, Linn County 

Willamette-Western 


Siletz River (Kernville) Br. February 10, 1976 


Corporation 
No. 7577 


Wildish Construction 
Company 
No. 8194 


Oregon Coast Highway 
Lincoln County 


Pleasant Hill & Rattlesnake 


Rd. , Willamette Highway 
Lane County 
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February 18, 1976 


Salem Road & Driveway 
Company 
No. 8214 


Garrett & Thomas 


Construction 
No. 8265 


February 23, 1976 


Lancaster Dr. S.E£.-Deer Park February 18, 1976 
Dr. S.E., North Santiam 
Highway, Marion County 


Bullards Beach State Park February 20, 1976 
Beach Access Road, Coos 
County 


amit and State Highway Engineer 


EXHIBIT_C 


Oregon Transportation Commission 
Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority 
delegated to me to approve and execute indentures of access, 
I approved and signed the following: 


File 15163, 19192 - Roberts 
Pacific - North Yamhill R. Section 
Pacific Highway West, Yamhill Co. 
Approved February 5, 1976 


File 26327 - Assembly of God 

Newberg - Gearing Corner Section 
Hillboro-Silverton Highway, Yamhill Co. 
Approved February 5, 1976 


File 43858 - Allen 

Brookings - Winchuck Section 
Oregon Coast Highway, Curry Co. 
Approved February 18, 1976 


Yea 


Administrator & Stele Highway Engineer 
(Title) 
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February 13, 1976 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 
my official capacity to dispose of personal property on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I report this action for your official records. 


Disposal of Personal Property: 


Miscellaneous Sales 


4 $ 6,150.00 
Land Sales 4 28 ,450.00 
Timber Sales T 112.75 
Rent Revenues-January 1976 111,533.44 


Total $146,246.19 


Right of Way Engineer 


Guaenaee a ee ai ll 


EXHIBiT_G 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 
E. L. Pletzer & $40,000 $16,170 $190,000 $45,000 


Associates, Inc. 
Attorney Fees: Not yet 


known 
L-7117 
R-A-16 
Section: Lebanon State Airport 
County: Linn 
Approved by: Jack L. Sollis Date: February 4, 1976 
REPORT OF CONDEMNATION CASES TRIED 
State's F 
Highest : 
Testimonv é 
or offer De fend- 
before ants' 
filing lowest Attorney 
Defendant Complaint demand Verdict Fees 
Ray R. Knight $ 6,125 $15,000 $8,017 $3,500 
L-6884 
R-47259 


Section: Sanderson Bridge 
Highway: Albany-Lyons 
County: Linn 


Approved by: Walter L. Barrie Date: January 21, 1976 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Je fendant -_____.__ Cause of Action Plaintiff Judgment | 
Regina Oliver Property Damage $111.30 Dismissed 


L-7287 
County: Marion 
4 - 1444 - 


EXHIBIT_G___ 


REPORT OF TRIAL OF OTHER CASES - State Nefendant 


Plaintiff 
Lawrence Hoy 


L-6809 
County: Clackamas 


Margaret Hildre 


L-7160 
County: Clackamas 


Janette A. Thornley 


L-7140 
County: Douglas 


Ronda J. Thornley, 
rep. of estate of 
Chad Thornley 


L-714] 
County: Douglas 


Ronda J. Thornley 


L-7143 
County: Douglas 


Helen R. Scott 


Josephine 


Personal Injury 


Personal Injury 
and Property 
Damage 


Personal Injury 


Wrongful Death 


Personal Injury 


Demands 
of 


$126,749.46 


$ 49,809.95 


$ 10,180.00 


$200,000.00 


$101,100.00 


inverse Condemnation 


Verdict 
or 
Judqment 


For State, 
affirmed on 
appeal to 
Court of 
Appeals 


For Defendant. 
Plaintiff re- 
covered nothina. 


Judament 
Demurrer i 
favor of 


Judament 
Demurrer 
favor of 


Judgment on 
Demurrer in 
favor of State. 


Constitutionality 
of Scenic Water- 
ways Act affirmed 
by Court of Appeals. 


Si hla Ts SUR ye 


EXHIBIT_G 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant Offers Anpraisal Settlement 
Wanda Marie Eades $ 5,400 $ 5,400 $ 7,000 
L-7209 
R-47800 


Section: Boardman Safety Rest Area 
Highway: Columbia River 

County: Morrow 

Approved by: Walter L. Barrie 


Ruth Lent $ 2,400 


L-7063 
R-46174 


Date: February 18, 1976 


$ 3,050 $ 4,400 


Section: S.E. Foster Road-S.E. Hinkley Street 


Highway: East Portland 
County: Multnomah 
Approved by: Jack L. Sollis 


Robin Truax $ 450 
revised to 
$ 6,050 

L-7072 

R-46627 


Section: N.E. Glisan-S.£. Division 
Highway: Columbia River-Pacific 
County: Multnomah 

Approved by: Walter L. Barrie 


* Case dismissed after one day of trial. 


Dorothy Selanders $38,600 


L-7099 

R-46626 

Section: N.E. Glisan-S.£. Division 
Highway: Columbia River-Pacific 
County: Multnomah 

Approved by: Jack L. Sollis 


* Case dismissed after one day of trial. 
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Date: February 4, 1976 


Date: January 21, 1976 


Property no longer needed. 


Date: January 21, 1976 


Property no longer needed. 


E 
E 
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EXHIBIT_G 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant __._._9ffer —s Anpraisal Settlement 


Walter S. Bowman $ 5,000 $ 5,000 $ 6,300 


L-7228 

R-A-19 

Section: Lebanon State Airport 

County: Linn 

Approved by: Walter L. Barrie Date: February 18, 1976 


Walter S. Bowman $ 600 


L-7229 

R-A-23 

Section: Lebanon State Airport 

County: Linn 

Approved by: Walter L. Barrie : February 18, 1976 


Walter S. Bowman 


L-7230 

R-A-24 

Section: Lebanon State Airport 

County: Linn 

Approved by: Walter L. Barrie Date: February 18, 1976 


* (L-7229) Review Appraiser made independent review at $250. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Cause of Action Plaintiff. 


Claudia Morgan State of Oregon Personal Injury $19,023.00 


L-7124 
County: Douglas 
Disposed of by: Settled by State's insurance carrier for $1,250.00 


State of Oregon U-Haul Co. and Guardrail Damage $ 230.79 
Austin Bernham 
L-6704 


County: Jackson 
Disposed of by: Amount sued for plus costs and attorney fees paid. 
$331.59. 


Ethel Loftin State of Oregon Personal Injury $25,000.00 


L-7111 
County: Linn 
Disposed of by: Settled by State's insurance carrier for $2,500. 


Violet D. Sparkman State of Oregon Property Damage $ 388.00 


L-7164 
County: Linn 
Disposed of by: Settled by State's insurance carrier for $388. 


State of Oregon Bertha Dewall Property Damage $ 243.46 


L-7289 
County: Linn 
Disposed of by: Amount sued for paid in full. 


Kenneth A. Trickle Union Pacific Personal Injury $79,000.00 
Railroad and 
State of Oregon 


L-7163 

County: Multnomah 

Disonsed of by: State's liability settled by State's insurance 
carrier for $500. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant Cause of Action Plaintiff 
ee __e tendant ee CE LOINET TT 


Irene Vantz Coral Corporation Personal Injury $100,000.00 
& R. A. Heintz 
Construction Co. 


L-7123 

County: Multnomah 

Disposed of by: This case arose out of an injury sustained as a re- 
sult of some work done on a highway construction 
project. The plaintiff sued Coral Corp., a subcon- 
tractor, and R. A, Heintz, the general contractor. 
The subcontractor, Cora] Corp., 
the case to the State. 
gate which had been cons 
off its hinges and the p yinc 
to replace it. As the State's insurance carrier de- 
termined there was no negligence on behalf of the 
State the tender of defense of the case by Coral 
Corporation was refused and the file is now closed. 


Anthony Maksym State of Oregon Property Damage $ 746.75 


L-7223 
County: Multnomah 
Disposed of by: Settled by State's insurance carrier for $250. 


Foster & Kleiser State of Oregon Leasehold Interest $410.35 


L-7042 

Section: Ross Island Bridge-S.E£. Reedway 

Highway: Pacific 

County: Multnomah 

Disposed of by: Leasehold interest not litigated in trial of the case. 
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AHIBIT. GS 


REPORT OF CASES FILED BY AND AGAINS! THE DEPARTMENT OF TRANSPORTATION 
ONT OF TRANSPORTATION 


L-7300 Max S. Taggart, II, personal representative of the estate of 
Sharon Renee Simond v. HAC Truc ng Co. Ltd., et al: S$ case arose 
out of an accident that occurred on January 8, 1975, and involved a 
collision between a truck and semi-trailer and two cars, one of which 
was being towed by the other. The two cars stopped on the edae of 

the bridge due to icy conditions and were struck by the truck and 
semi-trailer. The lawsuit alleges that the Highway Division was neqli- 
gent in failing to inspect and make sure that the highway was not icy 
or warn the drivers of the icy conditions. (I-5, Lane County) 


This is a companion case to L-7242 and is for wrongful death based on 
the same factual situation as reported in L-7242. The amount of the 
lawsuit is $501,500. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. 


March 30, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the Meeting was made by press release to 
the newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Michaei P. Hollern, Member 

Ton Walsh, Member 

B. Gordon Coleman, Member 

George M. Baldwin, Director of Transportation 
Robert A. Burco, Deputy Director 

Walt Barrie, Chief Counsel 

E. S. Hunter, Deputy State Highway Engineer 
Robert L. Schroeder, Assistant State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

Dave Talbot, State Parks Superintendent 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission approved the minutes of the regular meeting 
of February 24, 1976. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to :ondemn the proper- 
ties if negotiations are not successful and thereupon adopted "Con- 
demnation Resolution No. 2644," which resolution by this reference 
is made a part hereof and filed in the Commission's files. 

a oe 2 eee 

Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commis- 
sion on cases tried, cases settled, and institution of legal pro- 
ceedings filed against the Department of Transportation since the 
last- Commission meeting. There were no questions. (See Exhibit G 
on file in the Commission's files, Salem. ) 


Attention was given to the abandonment of 19 damage claims 
totaling $5,599.27. Mr. Barrie mentioned that these claims do not 
warrant further collections. Following his favorable recommendation, 
the Commission approved the abandonment of the following claims. 

(For further detail, see the Commission's files, Salem.) 


(continued on page 1452) 
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Sollis to present this item. Mr. Sollis said it is now the policy 
of the Commission to delegate authority by delegation orders sepa- 
rate and apart from resolutions or other actions of the Commission. 
He recommended that all primary and secondary state highways and 
sections thereof heretofore designated by the State Highway Commis- 
sion as through highways and all primary and secondary state high- 
ways hereinafter selected, adopted and established as primary or 
secondary state highways be designated as through highways under the 
provisions of ORS 483.204. He mentioned that nothing in this reso- 
lution and no action taken by the Oregon Transportation Commission 
in any manner or to any extent nullifies or rescinds the action of 
the State Highway Commission in and by the adoption of any previous 
resolutions relating to through highways or the state highway system. 
Mr. Sollis said all highways or sections thereof enumerated in the 
resolutions shall be deemed as through highways from the dates upon 
which they were designated. This rescinds Through Highways and 
Stop Signs Resolutions but the effective dates of establishment are 
the same. The Commission accepted his recommendation and adopted 
"Through Highways and Stop Signs Resolution No. 28,"" which resolu- 
tion by this reference is made a part hereof and filed in the Com- 
mission's files, Salem. 


The Commission considered adopting a temporary rule 
extending the time for contractors to file new prequalification 
forms from May 1, 1976,to July 1, 1976. Mr. Barrie stated the 
extension is required to allow the contractors additional time in 
submitting their annual prequalification forms. The Commission 
approved the temporary rule as recommended by Mr. Barrie. (The 
temporary rule was filed with the Secretary of State on March 36, 


1976, and published in the Secretary of State's Administrative 
Rule Bulletin on April 15, 1976.) 


_— 


The Commission considered adopting the beach log removal 
policy. Mr. Talbot stated that this policy has had careful investi- 
gation for over a year by the Parks and Recreation Staff. A con- 
certed effort was made to invite input from relevant agencies and 
institutions, to review pertinent correspondence from private citi- 
zens, and to review available studies, reports and news publications. 
There were more than 150 agencies and private individuals as well 
as the State Parks and Recreation Advisory Committee contacted for 
assistance. A public hearing was held on January 14, 1976, to pro- 
vide the public with an opportunity to review and comment on the 
policy proposal. Analysis of the hearing was favorable to the pro- 
posed policy with 70 percent expressing general support. The Com- 
mission accepted the policy as recommended by Mr. Talbot. (A digest 
of the hearing input and a copy of the proposed policy is on file 
in the Commission's files, Salem.) (Copy of an administrative rule 
covering the beach log removal policy was filed with the Secretary 
of State on March 30, 1976, and published in his bulletin on April 15, 
1976.) 
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CAO KIND OF 


FILE NO. NAME DAMAGE AMOUNT 
73-362 Steve J. Meyers Guardrail $139.82 
74-222 Randy Merrill Fence $215.33 
75-55 Judith A. Martin & Phillip G. Guardrail $403.17 

Brown 
75-56 Ronald M. McCammon Guardrail $458.45 
75-67 Werner Crocker Light screen $318.65 
75-101 Jean Bertha McCaulley Vehicle $199.96 

. 75-137 Barbur Blvd. Truck Stop Stolen tools $396.80 
75-150 Mitch Givers Vehicle $ 66.00 
75-213 Ronald N. Isaacs Guardrail $329.80 
75-214 David C. Jackson Structure $476.03 
75-216 James W. Higley, Edith L. Gregg Bridge $244.50 
75-239 David L. Erwin Exit sign $751.49 
75-243 Randy Merrill, Stephen S. Austin Pole $228.38 
75-291 James F. Sweeney Fence $250.01 
75-308 Beverly Jane Perkins Shrubs $433.62 
75-325 Ray D. Dage Guardrail $198.04 
: 75-363 Mike McArthur Rental fee $ 52.50 
& cleaning 

75-365 Investigation revealed costs were Outdoor 

not justified as sign was only advertising 

5' by 6'. sign 
75-387 Gary Malek, Bahe Johnson and Guardrail $436.72 


Johnny Avery 


The Commission considered adopting Delegation Orders Nos. 
14 through 19. (Copies were previously mailed to the Commission. ) 
Mr. Barrie pointed out that these delegation orders delegates cer- 
tain power to the Chairman of the Commission, Director of Department 
of Transportation, Administrator and Highway Engineer, Administrator 
of Mass Transit, Administrator of Aeronautics, and the Assistant 
Attorney General-Counsel for the Department. He recommended approval 
of these delegation orders and the rescinding of the first 13 Trans- 
portation Commission delegation orders as they are now covered in 
Delegation Orders 14 through 19. The Commission accepted his 
recommendation. 


Consideration was given to rescinding Through Highways and 
Stop Signs Resolutions and adopt resolution designating through high- 
ways to replace previous resolutions. Mr. Barrie asked Mr. Jack 
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(3) R. H. O'Hair Construction Company, Contract 
No. 8220, Riley-Lake County Line Section, 
Lakeview-Burns Highway in Harney County for 
$159,649.51 (13.4 percent). The overrun was due 
to additional grading quantities including 
flagging and grid rolled subbase, an unusually 
high asphalt content in the A. C. pavement (8 
percent) and additional A. C. aggregate. 


Mr. Hunter stated that under ORS 366.525 the counties 
are entitled to receive 20 percent of all funds received from motor 
vehicle taxes and fees. For the month of February 1976 the amount 
credited to the counties was $2,170,325.04 which amount was released 
on March 19, 1976, as apportioned. (List of apportionment to the 
counties on file in the Commission's files, Salem.) 


Mr. Hunter reported that an allocation of 12 percent of 
the Highway Fund to the cities for the month of February 1976 in 
the amount of $1,281,361.69 was released on March 26, 1976. (A list 
of apportionments to the cities on file in the Commission's files, 
Salem. ) 


The Commission considered approving the 1976 Revised 
Oregon Action Plan. Mr. Hunter said the revision process started 
in August of 1975 and included meetings in all of the administrative 
districts and with the three metropolitan areas of the state. There 
have been no changes in the basic concept of the Action Plan. The 
changes have been for increased clarity of the plan and to bring 
the plan into conformance with the many changes that have occurred 
in federal regulations. He stated it is necessary that the revision 
be approved by the Commission, the Governor and by the Regional 
Administrator of the Federal Highway Administration prior to its 
printing. The Federal Highway Administration is in agreement with 
the revision. Following his favorable recommendation, the Commission 
approved the 1976 Revised Oregon Action Plan. (Copy on file in the 
Commission's files, Salem.) 


Consideration was given to supporting by Highway Planning 
Research funds a study entitled "Development of an Equipment Manage- 
ment System." Mr. Hunter pointed out that the study will be con- 
ducted by a research contractor and will be supported by pooled 
HPR funds made available by the participating states. Eighteen 
states have tentatively agreed to provide support for the project. 
The Federal Highway Administration anticipated a two-year, $400,000 
contract. The State made a tentative commitment of $10,000 toward 
the support of the project and the funding is expected to be divided 
equally between fiscal year '77 and fiscal year '78. Upon his rec- 
ommendation, the Commission approved the proposal and authorized the 
Administrator and State Highway Engineer to submit a commitment 
letter. 


Attention was given to a request from the City of Elgin 


for a cancellation of an Off-System Roads Project to construct the 
17th Street Truck Route Bypass. Mr. Hunter said that the Commission 
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Attention was given to transferring up to $300,000 in 


Bureau of Outdoor Recreation funds prior to June 30, 1976, to cities, 


counties, and districts for local park projects. Mr. Talbot stated 
an important side effect of the recent budget cutback of $2,260,000 
in the Parks Branch budget is that the State will not be able to 
match available federal aid. At present the State receives about 
$2.6 million annually from the Land and Water Conservation Fund. 

Of the $2.6 million apportioned annually to Oregon, the State has 
retained 55 percent for state agency use. The other 45 percent 
goes to local government. It is estimated that the State may have 
a "State surplus in federal aid" of roughly $750,000 during the 
balance of the biennium. Following his recommendation, the Commis- 
sion approved the transfer of funds. 


Attention was given to approving the payment of $150 
annual dues to the National Association of State Outdoor Recreation 
Liaison Officers. Mr. Talbot mentioned_the group is to the Federal 
aid recreation program as AASHTO is to highways. Following his 
recommendation, the Commission approved payment of the annual dues. 


Mr. Hunter reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Transportation Commission (no report) Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits (no report) Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent (no report) Exhibit F 
Chief Counsel Exhibit G 


Following Mr. Hunter's recommendation, the Commission 
approved requests for increases in project authorizations on the 
following projects: 


(1) Kelly F. White Company, Contract No. 8311, 
Cabin Creek Safety Rest Area, Douglas County, 
for $13,808.75 (8.2 percent). The overrun was 
due to hookup charge to the city sewer system 
and revisions to the toilet building to accom- 
modate the handicapped. 


(2) Wildish Construction Company, Contract No. 8194, 
Pleasant Hill and Rattlesnake Road, Willamette 
Highway, Lane County, for $13,399.12 (6.9 
percent). The increase was due to erosion and 
slumping of embankment slopes due to winter 
rains. 

(continued on page 1455) 
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The Commission considered prohibiting parking on the 
Pacific Highway West in the King City Area in Washington County. 
Mr. Hunter stated that as a result of a recent investigation of 
traffic conditions in this area, it is recommended that parking be 
prohibited on the shoulder on the west side of the Pacific Highway 
West in the area north of the Fischer Road intersection. The 
parking prohibition would improve the right-turn movement from High- 
way 1W onto Fischer Road and improve the sight distance for traffic 
stopped at Highway 1W on Fischer Road. He indicated that off-street 
parking is available. The Commission approved the following 
parking prohibition as recommended by Mr. Hunter: 


On the west side of the Pacific Highway West No. 1W 
from a point 100 feet north of the centerline of 
Fischer Road (M.P. 11.86) to a point 40 feet north of 
the centerline of Fischer Road (M.P. 11.87) southeast 
of King City in Washington County. 


The Commission considered abandoning to the abutting 
Property owners three units of old highway alignment approximately 
-8 mile in the South Unit-Condon-Thirtymile Creek Section of the 
John Day Highway in Gilliam County. Mr. Hunter said the old align- 
ment is no longer needed for highway Purposes and recommended adop- 
tion of this resolution. The Commission accepted his recommendation 
and thereupon adopted "Abandonment Resolution No. 557," which reso- 
lution by this reference is made a part hereof and filed in the 
Commission's files, Salem. 


Consideration was given to a request from the City of 
West Linn for a consent to annexation of the right-of-way of the 
East Portland Freeway in Clackamas County. Mr. Hunter said the 
proposal has been investigated and is in proper order and no enclave 
will be formed by the annexation. The Commission approved the 
annexation as recommended by Mr. Hunter and authorized the Admin- 
istrator and State Highway Engineer to sign a consent in their 
behalf. 


The Commission considered an agreement with Multnomah 
County for a traffic signal installation at the intersection of 
NE Portland Highway (NE Sandy Boulevard) and 18lst Avenue. 
Mr. Hunter said the State will do all of the work and will maintain 
the signals after installation. The County will pay for all power 
costs after installation. The total cost of the project is $36,000 
with $32,400 Federal funds and $3,600 State funds. The Commission 
approved the agreement as recommended by Mr. Hunter. 


Consideration was given to approving an agreement with 
Columbia County School District No. 13 and Columbia County for the 
installation of flashing beacons and luminaires at the intersection 
of the Lower Columbia River Highway and Wonderly Road. Mr. Hunter 
mentioned that the State will prepare all plans and perform the 
work. The estimated cost is $4,000 to be shared equally between 
the State and the District. The State's share of the project will 
be funded by Minor Betterment Funds. After completion of the project 
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previously approved this project on July 30, 1975, but the City has 
been unable to obtain the matching funds and is now requesting that 
the project be cancelled. The Commission approved the cancellation 
as recommended by Mr. Hunter. 


The Commission considered requests from the Cities of 

Ontario, Oregon City, Pendleton and Portland for approval of Federal- 
aid Urban System Projects and the cancellation of a project in the 
City of Albany. Mr. Hunter said that these projects have been inves- 
tigated and are eligible for funding under the Federal-aid Urban 
System Program. The Commission approved the following four projects 
as recommended by Mr. Hunter and the one cancellation and authorized 
the Administrator and State Highway Engineer to sign the agreements 
when prepared. 

Total Federal State's 


Jurisdiction Section Cost Funds Share 
Albany Broadway St.-Pacific ; CANCELLATION 
Blvd., Queen Ave., FAU 
2820 
Ontario W. Idaho Ave.-SW 4th $127,000 $ 99,000 $14,000 


Ave., SW Ist St., FAU 
5755 and SW Oregon St., 


FAU 5765 

Oregon City 10th St. (FAU 0315) at 46,000 36,000 5,000 
Main St. 

Pendleton SW 29th St.-Pendleton- 238,000 185,600 26,200 


John Day Hwy., SW Hailey 
Ave., FAU 3420 


Portland SE 17th Ave.-SE 28th 120,000 93,600 13,200 
Ave., SE Holgate Blvd., 
FAU 0620 
TOTAL $531,000 $414,200 $58,400 


Attention was given to requests from Baker, Lane and 
Washington Counties for Federal-aid Secondary Projects. Following 
Mr. Hunter's recommendation, the Commission approved the requests 
and authorized the Administrator and State Highway Engineer to sign 
the agreements when prepared. 


County and Programmed State's 
FAS No. Section and Description Amount Share 
Baker Powder River (Phillips) Br. $ 170,000 $ 19,000 
01-109 
Lane Parsons Cr. (Marcola Rd.) Br. 100,000 11,000 
228 
Lane Dexter Res. (Jasper-Lowell Rd.) 650,000 72,000 
230 Brs. 
Washington Pacific Hwy. W.-Third St. Sec. 480,000 53,000 
634 

TOTAL $1,400,000 $155,000 
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into the legal and economic feasibility of developing an intercity 
rail transportation project. He said the actual action was to 
allocate $20,000 from the Emergency Fund to Mass Transit Division 
of the Department of Transportation to prepare a report to the 59th 
Legislative Assembly on the potential of intercity rail service and 
it was to be coordinated with the Department of Energy and the 
Public Utility Commissioner. These agencies were to assist in con- 
ducting the study to address the legal and economic feasibility of 
service. Now that the staff has the official records of the Emer- 
gency Board, he indicated that meetings are being set up with the 
two agencies. Mr. Moore said the Division expects to return next 
month to the Commission with a work outline. 


Mr. Moore mentioned that after meeting with the officials 
at Greyhound that the Division has decided not to proceed any further 
on the Willamette Valley Experimental Transportation Project on bus 
service until such time as their proposed new routes and schedules 
are released and analyzed. 


MOTOR VEHICLES DIVISION 


Mr. Ott reported on the vehicle registration count for 
1975 which is used as the basis for the distribution of funds to the 
counties from Highway funds. 


Mr. Ott stated that the DEQ emissions inspections in the 
Portland metropolitan area appear to be operating smoother and that 
his Division is continuing working with the DEQ Task Force. 


Mr. Ott mentioned that one of his executives was charged 


with criminal contempt of court in Portland and this charge was 
later dismissed. 


Mr. Ott presented to the Commission graphs of Motor 
Vehicles Fuels Tax Cumulative Net Revenue and the Registration Fee 
Revenue for January and February 1976. (Copy on file in the Commis- 
sion's files, Salem.) 


Mr. Ott presented a report of the Division's plan to 
expand the availability of driver's licensing service to Wallowa 
County and to make available for the first time the advantages of 
full vehicle registration and titling service. He said this was 
approved by the Joint Committee on Ways and Means at its 1975-77 
budget report to the Division. The proposed service will include 
a new mobile Division office. The mobile office that will serve 
Wallowa County is one of two authorized by the Emergency Board in 
November 1975 as part of the Division's plans for the implementation 
of the photo driver's license program. The Division will present a 
progress report to the Emergency Board prior to July 1, 1976. 

Mr. Ott presented the following present and proposed services to 
Wallowa County: 
(continued on page 1460) 
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the State will maintain the luminaires and flashing beacon and the 
County will pay for the power. Following his favorable recommenda- 
tion, the Commission approved the project. 


AERONAUTICS DIVISION 


No report. 


MASS TRANSIT DIVISION 


Mr. Moore reported on the 1976 Rural Highway Public Trans- 
portation Demonstration Program. He stated the purpose is to pro- 
vide mobility principally for rural residents. After sending infor- 
mation throughout the State to cities, counties, non-profit associ- 
ations, councils of governments, economic development districts, 
etc., the Division received six applicants. Staff is now packaging, 
preparing State comments and will forward to the Federal Highway 
Administration prior to submitting to the Emergency Board. The law 
requires that legislative approval must be obtained before applying 
for federal funds. Upon receipt of the grant funds, the Division 
is to request authority to be able to spend the funds. The six 
projects are as follows: 


(1) Eastern Oregon Community Development Corporation - 
$23,000 grant to provide medical transportation. 


(2) Southeastern Oregon Council of Governments - 
$19,520 of Federal Highway Administration funds 
for a 12 to 15 passenger van to provide service 
to the elderly and handicapped persons in Malheur 
County. 


(3) City of Florence - $85,971 to purchase a bus to 
carry on the intercity service between Florence 
and Eugene beginning in July 1977. 


(4) East Central Oregon Council of Governments to 
provide rural commuter service between Boardman, 
Pendleton, Umatilla, Hermiston, etc. 


(5) Forest Grove Senior Center to prepare a waiting 
area for the rural bus transportation and a Tri- 
Met transportation in one area of Forest Grove. 


(6) Washington County Senior Citizen Organization - 
$119,000 for a coordinated transportation system. 


Mr. Moore stated that he has received the minutes of the 
February 1976 Emergency Board concerning the rail study. The Board 
appropriated $20,000 to do the study. It appears the Board's 
preference was to conduct a long-term intercity rail transportation 
study which would not be limited to Amtrak and that study would look 
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Commissioner Jackson inquired as to the status of the 
federal aid in Congress. Mr. Baldwin indicated that it is out of 
the Conference Committee and it is anticipated that it will be ready 
for the Floor in two to three weeks. Staff will analyze it when 
the final wording is available. Rapid action is expected when it 
hits the House and Senate. 

DELEGATIONS 


The East-West Highway Committee appeared before the Com- 
mission regarding the Federal Highway Act. Present were Bob Mason, 
Coquille; LaVerne Brodie, Myrtle Point; and Donald G. Williams, 

Coos Bay. Bob Mason asked what their group could do to support 

the Commission in getting more funds available for use on primary 
highways. He informed the Commission that they have been working 

in that direction. He submitted a letter signed by C. W. Heckard, 
Chairman of the East-West Highway Committee. The letter indicated 
their Committee's support for the utilization of interstate funds 

in constructing the primary system. The Committee has Oregon's 
Congressional leaders and the State Legislators supporting this 
concept in the Federal Highway Act. The Commission indicated it's 
support of this viewpoint. The letter also mentioned the Committee's 
desire to have the Coquille Bypass of Oregon 42 included in the 
Six-Year Program. Mr. Mason commended the Commission on the work 
that has been done in the way of planning and designing on Highway 42. 
Chairman Jackson said that all highway construction is contingent 
upon additional highway user taxes and would take their request 

under consideration. 


+ — 


Eli Bangs of Newport, Cleaner Oregon Resources--Beaches, 
Inc., appeared before the Commission concerning the beach log 
removal policy. He said the beach policy should address itself 
equally to the importance of conserving the natural resources, 
continuing esthetic and recreational values, and protecting marine 
life. Mr. Bangs requested that the Commission give consideration 
to permitting removal of logs from seaward under the guidelines of 
operation float under controlled conditions. He read his letter 
to the Commission which outlined various views on the matter. The 
Chairman thanked Mr. Bangs for his presentation. (Copy of Mr. Bangs' 
letter on file in the Commission's files, Salem.) 


oo 


The Chairman adjourned the meeting at 11:10 a.m. 


Commissioner 


Commission Services March 30, 1976 


Service Days of 


Provided by Service Type the Week Time Location 

& DMV Travel Full driver Every 10-12 a.m. Cloverleaf 
2 Team (1 licensing Thursday 1-3 p.m. Hall 
2 ~=man) service 
n a 
ond County Limited vehicle Monday 8:30 a.m. Courthouse 
cs Sheriff registration through to 5 p.m. 
Aa service (no Friday 

plates or 

stickers) 
Aa DMV Mobile Full driver Monday & Monday: Courthouse 
mw Office licensing and Tuesday, 11-12 a.m. 
n (2 men) registration every 1-5 p.m. 
° services (plates second Tuesday: 
ou and stickers week 8-12 a.m. 
° available) 
ee 
A. County Same as at present 

Sheriff 
After considerable discussion, the Commission accepted his 

report. 


DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Tuesday, April 27, 1976, as the date 
for their next regular meeting. (Date changed later to April 23, 
1976.) 


Mr. Baldwin presented to the Commission a report on pro- 
posed major legisiation for the 1977 Session. He said the Executive 
Department is trying to determine what legislation is desired by the 
various agencies and to refer to the appropriate interim committees 
and if possible have legislation prepared and introduced by the 
interim committees rather than by the agencies. The Commission 
informed the Director that they want to give this report further study 
and to advise the Executive Department that the preliminary informa- 
tion sent to them is not final. (Report of proposed legislation on 
file in the Commission's files, Salem.) 


Following Mr. Baldwin's favorable recommendation, the Com- 
mission approved transferring $14,750 from the Office of the Direc- 
tor to the Travel Information Section of the Highway Division to 
provide for an expanded motion picture program. (Details of addi- 
tional proposed expenditures on file in the Commission's files, 
Salen. ) 
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exy'p _A 


MINUTES OF .3-34- 76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the attachment hereto 
and report this action for your official records. 


Dated sill ins all = ., 1976 


Ly, 


TY) 


Glenn L. Jac hai 
Oregon Trané gtion Commission 


Options accepted (4) totaling $3,375 

Sale of 1.0 acre authorized (File S-80) 

Sale of 3.98 acres authorized (File Q142) 

Sale of 0.62 acre authorized (Files 23096, 23097, 23098) 
Sale of 0.57 acre authorized (File 26080) 

Agreement with Bureau of Land Management approved 

(Files 7180, 7181 & 7182) 

Agreement with Cooper Spur Ski, Inc., approved 
Agreement with Hood River County approved 


Attachment List: 


et eee eee 


EXH'BIT__4A 


MINUTES OF 3-39-74 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


1-287 .36 Gilman, Lester H. & Norma D. $ 315.00 
25-1.54 Woolsey, Marjorie B. 90.00 
63-8.43 Jackson County Fair Association 1,170.00 
63-8.53 Jackson County Fair Association 

4 Transactions 


(2) Sale of 1.0 acre excess property on the Madras Section of 
The Dalles-California Highway ir Jefferson County for 
a minimum consideration of $50.00. File S-80. 


Sale of 3.98 acres excess property on the Jamieson- 
Lancaster Section of the John Day Highway in Malheur 
County for a minimum consideration of $200.00, subject 
to mineral and geothermal rights. File Q142. 


Sale of 0.62 acre excess property on the Klamath Falls- 
West Side By Pass Section of The Dalles-California 
Highway in Klamath County for a minimum consideration 
of $500.00, subject to mineral and geothermal rights. 
Files 23096, 23097, & 23098. 


Sale of 0.57 acre excess property on the Link River- 
Green Springs Junction Section of The Dalles-California 
Highway in Klamath County for a minimum consideration 
of $300.00, subject to mineral and geothermal rizhts. 
File 26080. 


Cooperative Agreement with the U. S. Bureau of Land Management 
granting B. L. M. the right to construct and maintain a trail 
along the Pacific Summit across 2 parcels on the Pacific 
Highway in Jackson County. Files 7180, 7181 & 7182. 


Agreement with Cooper Spur Ski Inc., for snow removal at 
the Cooper Spur Ski Area in Hood River County. 


Agreement with Hood River County whereby the State will 
reimburse Hood River County for snow removal it performs 
at Cooper Spur Ski Area. 


Fost. State Hwy. Engr 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


patz_2- 24-7 


EXHIBIT___A 
MINUTES OF .3=30-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting in accordance therewith for 

the Commission, I approve all actions listed on the attach- 
ment hereto and report this action for your official records. 


Dated this ( day ot Mepey, 1976 


Glenn L. sr i 
Oregon Transpo Yion Commission 


Attachment List: 


1) Options accepted (8) totaling $36,655 

2) Sale of 8.65 acres authorized (Files 2125, 15953) 

3) Service contracts (4) with Southern Pacific 
Transportation Company for installation of 
flashing lights and drop arm gates approved 

4) Agreement with City of Portland approved 


(1) 


EXHIBIT___A 


MINUTES OF 3-30-76 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
42333 Ackerley Communications, Inc. $ 3,375.00 
48641 Moore Mill and Lumber Company 5,600.00 
1-181.48 
1-182.50 Ponderosa Inn 1,305.00 
1-214.19 Briggs, Webster 3,525.00 
29-11.99 The Active 20-30 Club of Hillsboro 3,135.00 
29-11.99 City of Hillsboro 25.00 
3 Sgn/sts Morgan, Casey J. 11,690.00 
4 Sites Morris, La Rue and Earl 8,000.00 
8 Transactions $ 36,655.00 


(2) 


(3) 


(4) 


Sale of 8.65 acres excess property on the Redmond-Bend Section 
of the Redmond-Bend Highway in Deschutes County for a minimum 
consideration of $3,250.00, half the appraised value, to 
Deschutes County for stockpiling of materials to be used for 
the construction or maintenance of Public roads and subject 

to mineral and ceothermal rights. Files 2125, 15953. 

(Real Property Resolution No. 726A ) 

Service Contracts with the Southern Pacific Transportation 
Company for installation of flashing lights and drop arm 

gates at the following crossings : 


a. Territorial Road near the Pacific Highway East 
in Clackamas County. 


b. Gardens Road near the Pacific Highway Fast in 
Clackamas County. 


c. Pacific Highway West in Newberg, Yamhill County. 


dad. Springfield-Creswell Highway (Oregon Street) in 
Creswell, Lane County. 


Agreement with City of Portland covering portion of 
Terwilliger Bikeway that is within city jurisdiction. 

The bikeway will be constructed by the State and, upon 
completion, the City will perform all maintenance operations, 
The project is estimated to cost $76,100 and will be financed 
with State funds set aside for bicycle-pedestrian trails. 
(County=City Unit) 


APPRC APPROVED BY CHAIRMAN 
a f W GLENN L. JACKSON 
paTte_3- /- 


Date ged 77S ‘ 
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EXHiBIT___A 


MINUTES OF 3:39° 7¢ 


REPORT OF CONFIRMATION OF TELEPHONE ACTION _ UNDER DELEGATED AUTHORITY 
—_ee.T___L_SSLS_— SS EN NUE DELEGATED AUTHORITY 


ee Projoct.. Middle Bridge Rool-Ritter Creek Section 
(Contract No. 8331) 


F.A. Pro. No, => 


ee 


Type of Work __Grading and Paving 


County Baker Highway_Baker-Copperfield 


No. of Bidders __6 Low Bidder Baker Redi- -Mix Inc. , Baker _ 


Low Bid S__419 335.50 _ 


Engineer's Recommendation: Award to low bidder. 


No 2 Prout SE Lake Road-82nd Drive Section , 
; (Contract ‘No. 8332) 
Type of Work ___ Grading, Paving and Si gnals ___ FA. Pray. tin, 1-0385 (1) 


__. Highway __ FAUS > 0385_ (SE Oat field 4 _Ro d) 


County__Clackamas 


No. of Bidders 5 Low Bidder Cascade Construct ion Company _Inc., Portland 


804,723.82 
Low Big s_804, 723. See 
Engineer's Recommendations Award to low bidder as soon as approval of 
the FHWA and Clackamas County is received and the sum of 9105 ,300.00 


is deposited by the County. 


3 Cc ‘lackamas County Traffic Signal Proje ct 
nena 9 


No. —_— Project 


Type of Work__Traffic Signal Install ities A. Proj. No “M0008 (1) 


County Clackamas Highway__Various County Roads 

No. of Bidders__ 7 __ Low Bidder__ Tice Electr ic Company 2_Portland 

Low Bid S$ 43,908.00 

Engineer's Recommendations Award to low bidder as soon as approval of 


the FHWA and Clackamas County is received and the sum of $15,000.00 
is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE 2 
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exHipit__A 


MINUTES OF 3-30-74 


No, 4 Prowet Milo McIver State Park 


(Contract No. 8334) 
Type of Work __TOilet Building = ss egg. Proy. No. __ BOR. 


Clackamas Highway__Clackamas County 
County ___‘ ma yhway > SS i 


No. of Bidders 8 Low Bidder__Turf Irrigation £ Construction Co. _Inc., Eugene 
Low Bid s_56,798. = 


Engineer's Recommendation Award to low bidder as soon as approval of the 
Bureau of Outdoor Recreation is received. 


ee: ee _Idaho Avenue Int Cre thange_(( Mtario) Secti . ae. 
(Contract No. 8335) 


Type of Work __ Roadside Improvement FLA. Pray tio [-gor- 


{ 


County___ Multnomah _ ghey O18 Oregon 


_ Low Bidder — Ben _Cas ti le_Lands capi ny, 


Engineer's Recommendations Award to low bidder as soon as approval 


the Federal Highway Administration is received. 


a. ‘enter Street Bridge (Front Street Q£f£-Ranp) section 

(Contract No. 8336) 

Type of Work Grading, Paving, Str, Sign, Illum,_ fap, N a 
Willamina-Salem_ 


County __ Marion _ 


No. of Bidders__ LL Low Bidder —_RDM_ Constructors & _Freedom Bridge, | Salem 
Low Bid S 5 Ds 072.63 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE 


exH'Bi7__A 


MINUTES OF 3-30-76 


Prot Hawthorne Bridge “ection 


(Contract No. 8337) 


~~ -——--— F.A. Pro, No. H-O970 (1) 


Type of Work _ Cable Replacement ae 


County Multnomah 


———_' Highway__FAUS 0970 _ 


No. of Bidders 3 Low Bidder 


oes SGort Coustruction ¢ 


Company, Salem 
Low Bua $___130, 047.00. antic 
Engineer's Recommendation Award to low bidder 
FHWA and Multnomah County is received 


deposited by the County. 


aS soon a 


and the sum of 


On March 1, 1976, I accepted the Administrator and State 
Highway Engineers recommendations for award of the 
on which bids were received February 26, 1976, 
him to sign the contracts whe 
have been met. 


projects 
and authorized 
n conditions for the awards 


/Pated this 2 day of Naret, /ob 


)) ein tack 

Lem ee Ka 
Glenn L. Jackson, Chairman . 
Oregon Transportation Commission 


\ 


+ ite? 


“ 
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ExHiIBIT___A 


MINUTES OF 3-30-76 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting in accordance therewith for 

the Commission, I approve all actions listed on the attach- 
ment hereto and report this action for your official records. 


( 
yim” 
Z a 
og this day of J e layth, 1976 


Z / FA a } LL 
7 / ‘ \ es ~__ = 
ackson, Chairman 
Oregon Trgnsportation Commission 


Attachment List: 


1) Options accepted (3) totaling $1,495 

2) Sale of property (Files 1796, 11903A, Parcel 1) 

3) Sale of property (Files 1796, 11903A, Parcel 2) 

4) Sale of property (File 11903A, Parcel A) 

5) Sale of property (File 11903A, Parcel B) 

6) Supplemental agreement with Medford Irrigation 
District approved 

7) Agreement with Summit Ski Area approved 

8) Agreement with City of Chiloquin approved 


% CUR Ras WR EF 
eS Mean iar 


EXHIBIT___Ad 


MINUTES OF 3-30-76 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Consideration 


The Heirs of B. T. and Melis 
Woolley, Donna P. 

National Advertising Company 
Jackson, Jeron 


le of 1.15 acres excess property 


The Dalles-California Highway ir. Klamath 


consideration of $250.00. Files 179 


1.86 acres excess property on 
les-California Highway in Klamath 
nsideration of $525.00.  § 
3.21 acres excess {| 
m of the The Dalles- 
minimum consideration 


lemental Agreement with the Medford 
ng irrigation water on the Ross Is] 
Jacksonville Highway in Jackson Cc 
Agreement with Summit Ski Area for snow removal at the Summit 
Ski and Recreational Resort in Hood River County for the 1975- 


1976 winter season. 


Letter-form agreement with City of Chiloquin for installation 
of railroad crossing protection at the Chocktoot Street cross- 
ing of Southern Pacific Transportation Company's Cascade Main 
tracks, Crossing CF-456.60. The project is eligible for 90% 
Federal Aid Funding under Section 203 of Title II, Highway 
Safety Act of 1973. Matching monies will be 74% State Grade 
Crossing Protection Fund $4,875 and 24% City Funds $1,625 with 


no expense to the Highway Division. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE. 3-F-7G _ 


a escent 


Tt 


Shen 


Asst. State 


roved. Z a 


a 
am 


TO: Oregon Transportation Commission EXHIBIT 


MINUTES OF 3-30-76 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
45278 Wildgrube, Fred L. and Elizabeth aA. $ 2,100.00 
46803 Edholm, Elva M. 183,150.00 
48258 Phillips Ranch, Inc. 13,530.00 
48570 Moore, Thomas A., et al 59,375.00 
48713 Temple, John E. and Etta I. 515.00 
48839 Wirick, Arthur A. and Stella L. 150.00 
6 Transactions $ 258,820.00 


2) A data reduction agreement with the United Cerebral Palsy 


Freeway Corridor in Multnomah County. The monitoring is 
to continue until some definite conclusion can be formed. 
The cost for this work is approximately $300 monthly. 
(County-City Unit) 


3) Letter-form agreement with City of Milwaukie for installa- 


Clackamas County. The project is eligible for 90% Federal 
Aid funding under Section 203 of Title II, Highway Safety 
Act of 1973. Total estimated cost for the work is $65,000. 
Matching monies will be 73% State Grade Crossing Protection 
Fund ($4,875) and 23% City Funds ($1,625) with no expense 
to the Highway Division. (County-City Unit) 


LZ 
Lewtoleg 
Hwy. Engr 
By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 


authority, and acting in accordance therewith for the Commis- 
sion, I approve the above items hereto and report this action 


for your official records. 
this 1G Nore dh 1976 


- Jackso 
Oregon Transpor 


O 


ATE BIGHWAY ENGINEER 


DATE: ___ A 12-2 


— 


Reaprriain tata me ns Ae Me eb salmon Sri 


& 


TO: 


SUBJECT: 


EXHIBIT____Ad 


MINUTES OF 3230-76 


Oregon Transportation Commission 


Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the actions listed below and report this 
action for your official records: 


1) 


Amendment to option from Robert R. Dickey, 
et al, approved December 9, 1975, on file 
48643, Biddle Road Interchange of the 
Crater Lake Highway in Jackson County, in- 
creasing the consideration of the exchange 
parcel by $350 over the parcel acquired. 
Approved March 3, 1976. 


Repair contract with Hans Hoerman Construc- 
tion covering dwelling at 5904 S.E. Lafayette 
on the Mt. Hood Freeway in Multnomah County. 
Amount of contract $4,830. Approved 

February 25, 1976. (File 47814) 


y 


Glenn L. Jacksoy hirman 
Oregon Transporfatifn Commission 


ExHIBIT___A 


MINUTES OF 3-30-76 


TO: Oregon Transportation Commis 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
41827 Binkley, Carl B. & Lucille E. $ 70C.00 
48483 Oregon State Board of Control 9,360.00 
48489 DeMent, Inez E. 65,000.00 
48802 Cabax Mills, Inc. 3,800.00 
48807 Riekkola, Archie 150.00 
48813 Cabax Mills, Inc. 200.00 
1W-22.38 National Advertising Co. 650.00 
4-280.74 Thornsberry, Alka & Bessie 120.00 
8 Transactions $ 79,980.00 


(2) Correction of approval given March 1, 1976 for the sale of excess 
lands to Deschutes County to include in the use limitations the 
extraction as well as stockpiling of material. Files 2125 and 
15953. (Redmond-Bend Section of Redmond=Bend Highway, Deschutes 
County) See Real Property Resolution No. 726B 


(3) Letter-form agreement with City of Roseburg for installation of 
railroad crossing protection at the Winchester Street crossing 
of Southern Pacific Transportation Company's mainline tracks, 
Crossing C-573.03-C. This project is eligible for 90% Federal 
Aid funding under Section 203 of Title II, Highway Safety Act 
of 1973. Matching monies will be 74% State Grade Crossing 
Protection Fund ($3,000) and 24% City funds ($1,000), with no 
expense to the State. (County-City Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I approve all actions listed above (3 in number) 
and report this action for your official records. 


ma. ; 
4, 7 
Claelia a”, * 


Ast, State Hiry. Engr. 


Oregon Tfanspgrtation Commission 


APPROVED 


SME i 
bre, F- 22-96 


oe ae ene erwe eee seecen 
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exHipit___A 


MINUTES OF 3:34-7¢6 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 


the action listed below and report this action for your official 
records: 


(1) Option for $8,000.00 from Douglas L. Pickell for 
the Medford Maintenance Site on the Rogue Valley 
Highway in Jackson County. Approved March 18, 
1976. File 48843. 


- 1474 - 


REPORT OF action tive 


EXHIBIT fal 
-30-76 


TES OF 2-3 


DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


Cascade Construction 
Company, Inc. 
No. 8201 


Robt. H. O'Hair & O'Hair 
Construction Co., J.V. 
No. 8296 


Lord Bros. Contractors, 
Inc. 
No. 7845 


M. C. Lininger & Sons, 
Inc. 
No. 8096 


Babler Bros., Inc. 
No. 8049 


L. W. Vail Co., Inc. 
No. 8141 


Hamilton Electric, Inc. 
No. 8099 


Coast Marine Construc- 
tion, Inc. 
No. 8241 


Merlin R. Stam 
No. 8151 


L.K. Comstock & Co., 
Inc. 
No. 8200 


March 29, 1976 


Section and Highway 


St. Johns Br.-N.W. 31st Ave. 
(Portland), Columbia River 
Highway, Multnomah County 


Hines (Saginaw Ave. N.) 
Harney County 


Steel Br.-S.W. Sheridan St. 
(Harbor Dr.), Pacific West 
Highway, Multnomah County 


Birch Ave.-Crater Lake Hwy. 
(Medford), Rogue Valley 
Highway, Jackson County 


Irrigon Jct.-Stanfield Jct. 
Old Oregon Trail Highway 
Morrow & Umatilla Counties 


Pilot Rock-Nye Junction 
Pendleton-John Day Highway 
Umatilla County 


N.E. Killingsworth St. at 
Columbia Blvd., N.E. Port- 
land Highway, Multnomah 
County 


Middle Fork, Malheur River 
(Acton) Bridge, FAS 458 
Harney County 


Little Luckiamute River 


(Elkin Rd.) Bridges, FAS 751, 


Polk County 


Pacific Hwy. E. at Union St. 
N.E. (Salem), Pacific East 
Highway, Marion County 


Acceptance 


Date 


February 24, 1976 


February 24, 1976 


February 24, 1976 


February 27, 1976 


February 27, 1976 


March 4, 1976 


March 15, 1976 


March 15, 


March 18, 


March 18, 


rai oh < “< Aiea Engineer 


nn en th nn mn er 


EXHIBIT___© 


MINUTES OF 3:30-7¢ 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated 
to me to award contracts when conditions have been fulfilled, 
I awarded the following contracts: 


1) S.E. Lake Road-82nd Drive Section of FAUS 0385 
(S.E. Oatfield Road) in Clackamas County. Bids 
received February 26, 1976. Contract No. 8332 
awarded March 15, 1976, to Cascade Construction 
Company, Inc., Portland, at $804,723.82. 


Clackamas County Traffic Signal Project. Bids 
received February 26, 1976. Contract No. 8333 
awarded March 15, 1976, to Tice Electric Company, 
Portland, at $43,908. 


Toilet building in Milo McIver State Park in 
Clackamas County. Bids received February 26, 1976. 
Contract No. 8334 awarded March 2, 1976, to Turf 
Irrigation and Construction Co., Inc., Eugene, 

at $56,798.50. 


Roadside improvement on Idaho Avenue Interchange 
(Ontario) Section of the Old Oregon Trail in 
Malheur County. Bids received February 26, 1976. 
Contract No. 8335 awarded March 2, 1976, to Ben 
Castile Landscaping, Lake Oswego, at $77,824. 


Hawthorne Bridge Section of FAUS 0970 in Multnomah 
County. Bids received February 26, 1976. Contract 
No. 8337 awarded March 18, 1976, to F. G. Scott 
Construction Co., Salem, at $130,047. 


F. B. Klaboe 
Administrator and State Highway Engineer 


3-26-76 


EXHIBIT___© 


MINUTES OF 3230-76 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under its authority delegated 


to establish speed zones on highways, I established the follow- 
ing speed zones: 


1) Speed Zone Order No. 718: Scholls Highway, 
Vicinity of Beaverton and Tigard, Washington 
County. Approved: February 27, 1976. 


45 MPH from M.P. 5.85 to M.P, 8.87 

35 MPH from M.P. 8.87 to M.P. 10.65 

30 MPH from M.P. 10.87 to M.P. 12.48 
Including a 20 MPH speed zone when 
children are present at certain sections. 
Rescinds Commission action of April 29, 
1975. See Speed Zone Rule No. 695. 


Speed Zone Order No. 717: Oregon Coast 
Highway, Coos County. Approved: 

February 27, 1976. 40 MPH from M.P. 274.60 
to M.P. 274.90. South of Bandon. 


Speed Zone Order No. 719: Nehalem High- 
way, vicinity of Vernonia, Columbia County. 
Approved: March 3, 1976. 

35 MPH from M.P. 61.66 to M.P. 61.88 

25 MPH from M.P. 61.88 to M.P. 61.91 

35 MPH from M.P. 62.77 to M.P. 62.97 


Speed Zone Order No. 720: Cascade Highway 
South, vicinity of Oregon City, Clackamas 
County. Approved: March 3, 1976. 
45 MPH from M.P. 2.72 to M.P. 4.87 
including a 20 MPH when children are 


present from M.P, 3.30 to M.P. 3.41 
and M.P. 3.70 to M.P. 3.90 


E. S. Hunter 
Deputy State Highway Engineer 


FXHiBI7__© 
MINUTES OF 2-30-76 


March 19, 1976 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
Disposal of Personal Property 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, I report this action for your official records: 


Disposal of Personal Property: 


Miscellaneous Sales $ 1,650.00 


2 
Land Sales 3 33,350.00 
] 


Transfers of Property 143.00 
Rent Revenues-February, 1976 56,851.43 


$91,994.43 


7 LG 


Zo vA Right of Way Engineer 


EXHIBIT 4 
MINUTES OF 3-30-7¢ 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 

On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved mak- 


ing the following: 


RICE HILL-NORTH OAKLAND JUNCTIGN SECTION, PACIFIC HIGHWAY - DOUGLAS 
COUNTY 
See 


R-46296 - Dale A. Bessett et al. 0.20 acre for right of way for 
construction. Offer $400.00. 


SLICK ROCK CREEK ROAD INTERSECTION SECTION, SALMON RIVER HIGHWAY - 
LINCOLN COUNTY 


R-48737 - John Walter Harbinski et al. 0.2 acre for right of way 
for construction. Offer $1,400.00. 


Dated this 26th day of February 1976 


JOHN R. OAKES, Assistant Right of Way 
Engineer 


RE: Report of Offers Tendered - 2 


EXHIBIT E 
TO: Oregon tral JNUTES Q 333 — 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 


On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved mak- 
ing the following: 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - JOSEPHINE 

COUNTY 

eee 
R-41819 - Richard Charles Combs et al. 0.12 acre for right 

of way for construction. Offer $24,150.00. 


OUTDOOR ADVERTISING CONTROL ALONG THE DALLES-CALIFORNIA HIGHWAY - 

KLAMATH COUNTY 

oe ee ee 
R-4-278.17 - Peter L. Barnhisel et al. Taking of lease for 

sign. Offer $1,050.00. 


SW HAMILTON ST.-SW SLAVIN RD. SECTION, PACIFIC WEST HIGHWAY - 
MULTNOMAH COUNTY 


R-48548 - John McClincy et al. Parcel 1: 75 square feet for 
right of way for construction of bus lanes; Parcel 2: 660 square 
feet for temporary easem:nt for construction. Offer $2,000.00. 


TYGH VALLEY STATE WAYSIDE, SHERARS BRIDGE HIGHWAY -— WASCO COUNTY 
—————————— eS EAL = WASLU COUNTY 


R-47652 - Kenneth C. Webb et al. 10.0 acres for park purposes. 
Offer $12,000.00. 


VAIL CREEK-SWEET HOME SECTION, SANTIAM HIGHWAY - LINN COUNTY 
eee EE EO ENN UUNTE 


R-47920 - Donald J. Naeve et al. 9.85 acres for right of way 
purposes. Offer $14,000.00. 


R-48079 - Gerald D. Horton et ux. 0.10 acre for right of way 
tor construction. Offer $2,500.00. 


Dated this 26th day of January 1976 


RE: Report of Offers Tendered - 6 


EXHIBIT 
MINUTES OF .3:30-7¢ 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at trial demand Verdict 
Seeger emeaginenicinn ee eV VIG)  Cemand Verdict 


Robert V. Jewett $17,900 $17,900 $40,000 $27,500 * 


Attorney Fees: Not yet: 


known 
L-7097 


R-48176 

Section: Silver Point Slide 

Highway: Oregon Coast 

County: Clatsop 

Approved by: Walter L. Barrie Date: March 8, 1976 


* The ruling of the court in the Summary judgment proceedings that the 
State was collaterally estopped from raising the issue as to the 
cause of the slide is being appealed. 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Hiqhest 

Testimony 

or offer De fend- 

before ants' 
filing lowest Attorney 


Defendant Complaint demand Verdict Fees 


Milwaukie Union $ 9,400 $20,000 * 
High District #5 


L-6579 

R-43750 

Section: S.E. Hinkley Avenue-Lake Road Interchange 

Highway: East Portland Freeway 

County: Clackamas 

Approved by: Walter L. Barrie Date: March 22, 1976 
* This case was dismissed by the court without notice to the State. 
The case has now been refiled and will be brought to trial as soon 
as possible. . 
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EXHIBIT__G 


MINUTES OF 3-30-76 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
offers Appraisal Settlement 


Defendant 


Thomas 0' 


L-7260 
R-33127 
Section: 
Highway: 
County: 
Approved 


Sullivan $ 200 $ 200 


Wildwood-Forest Boundary 

Mt. Hood 

Clackamas 

by: Walter L. Barrie Date: 


Wilfred R. Daggett $ 1,325 $ 1,405 


L-7176 
R-4823] 
Section: 
Highway: 
County: 
Approved 


Jordan Wells $ 3,160 $ 3,160 


L-7182 
R-A-8 
Section: 
County: 
Approved 


Alvin A, 


L-7227 
R-48478 
Section: 
Highway: 
County: 
Approved 


Saunders Creek-Mapleton 
Florence-Eugene 
Lane 
by: Walter L. Barrie Date: 


Siletz Bay State Airport 
Lincoln 
by: Walter L. Barrie Date: 


Hall 


Malheur River Bridge 

Olds Ferry-Ontario 

Malheur 

by: Walter L. Barrie Date: 


March 11, 1976 


March 9, 1976 


March 11, 1976 


March 22, 1976 


4 . yee F 


EXHIBIT__ > 
MINUTES OF 3-30-76 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant Offers Anpraisal Settlement 


Archie Plummer $ 440 


L-7253 

R-48476 

Section: Malheur Pier Bridge 

Highway: Olds Ferry-Ontario 

County: Malheur 

Approved by: Walter L. Barrie Date: March 18, 1976 


Archie Plummer 50 $ 250 


L-7254 

R-48477 

Section: Malheur Pier Bridge 

Highway: Olds Ferry-Ontario 

County: Malheur 

Approved by: Walter L. Barrie Date: March 18, 1976 


Henry Garnjobst $27,000 $35,000 $38,000 


L-7029 

R-45449 

Section: Columbia River-Pacific Highway 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Walter L. Barrie Date: March 11, 1976 


Luciano E. Giannini $37,000 $46,000 $52,000 


L-7098 

R-4547] 

Section: N.E. Sandy Boulevard-N.E. Glisan Street 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Walter L. Barrie Date: March 15, 1976 


ee eee ee mm 


FxXHB__ 


MINUTES OF 3-30-76 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
eh _ Oor—Nd— a ESSE a SE UEPARIMENT OF TRANSPORTATION 


L-7310 William H. Gregory v. State of Oregon, by and throuah its 
Department of Transportation, Oreqon State Highwa Division: This 
is a lawsuit arising out of a contract claim settlement that was 
entered into between the plaintiff and the Highway Division in 1975. 
The claim in the amount of $389,939.46 was paid by the Highway Divi- 
sion in settlement of various claims for extra work made by the con- 
tractor. The contractor is now suing for interest on the claim 
settlement on the grounds that they were unreasonably delayed after 
the compromise settlement was entered into. (Contract No. 7942) 


The matter has been referred to the Attorney General's office for the 
defense of the State. (The Dalles-California Highway, Klamath 
County) 


L-7311_ Bill Park v. The City of Milton Freewater and the State 
Highway Division, Department of Transportation: This is a lawsuit 
arising out of an accident of September 12, 1975, when the plaintiff 
stepped in a hole between the curbing and the highway surface and 


broke his foot. The lawsuit is in the amount of $3,995.07, 


The matter has been referred to the State's insurance carrier for the 
defense of the State. (Oregon-Washington Highway, Umatilla County) 


FO SEAL _T sene the Oe nen eee eee 


April 9, 1976 
Portland, Oregon 


The Oregon Transportation Commission met in a special 
meeting at 9:30 a.m. in the Petite Suite of the Portland Hilton 
Hotel. Notice of the meeting was made by press release to the news- 
Papers of the general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Michael P. Hollern, Member 

Tom Walsh, Member 

B. Gordon Coleman, Member 

Robert A. Burco, Deputy Director of Transportation 
Walt Barrie, Chief Counsel 

John Earley, Public Affairs 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


Chairman Jackson stated that the special meeting was called 
to consider the appointment of a replacement for George M. Baldwin 
who will retire as Director of the Department of Transportation on 
April 30, 1976. He indicated that the Commission considered several 
candidates for the Director and Robert A. Burco was being recommended 
for the position. Mr. Burco was appointed the new Director of 
Transportation by unanimous vote effective May 1, 1976. 


The Commission by unanimous vote appointed Fred B. Klaboe 
as Chief of Operations for the Department of Transportation, Admin- 
istrator and State Highway Engineer. 


The Commission voted not to fill the position of Deputy 
Director of Transportation at least until after the 1977 session of 
the Legislature. 


Mr. Burco's and Mr. Klaboe's salaries were set at $39,576 
per year. 


There being no further business, the Chairman adjourned 
the meeting at 9:40 a.m. 


Cdhinet Htiece 
Coumiccion—Sesuiess Commissioner 


0, tL 
CCL ASE. - 1485 - April 9, 1976 
Commission Services 


April 23, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 


the newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Michael P. Hollern, Member 

Tom Walsh, Member 

B. Gordon Coleman, Member 

George M. Baldwin, Director of Transportation 
Robert A. Burco, Deputy Director 

Jack Sollis, Assistant Counsel 

F. B. Klaboe, Administrator and State Highway Engineer 
E. S. Hunter, Deputy State Highway Engineer 

J. B. Boyd, Right of Way Engineer 

Dave Talbot, State Parks Superintendent 

Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 

Roger Ritchey, Deputy Administrator of Aeronautics 
Don Streun, Assistant Director for Administration 
Robert Royer, Assistant Director for Planning 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission approved the minutes of the regular meeting 
of March 30, 1976, and the special meeting of April 9, 1976. 


alr cba cieieseeieen 
HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said Properties as to price. After careful con- 
Sideration, the Commission granted authority to condemn the proper- 
ties if negotiations are not successful and thereupon adopted "Con- 
demnation Resolution No. 2645," which resolution by this reference 
is made a part hereof and filed in the Commission's files. 


The Commission considered the utilization of Barlow School 
East Portland Freeway, in Multnomah County. Mr. Boyd stated that 
with the completion of the Binnsmead School, Barlow School will be 
vacated by the Portland School District and the Commission will 
become the owner of the existing Barlow School. He pointed out this 
school was in the Mt. Hood Interchange for the Mt. Hood Freeway and 
subsequent changes have removed the need for the actual taking of 
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Pe re Fe ene) OEE w 


Mr. Talbot briefed the Commission on the status of the 
Willamette River Greenway Plan. He recalled that in June 1975 the 
Commission sent to the Land Conservation and Development Commission 
its Willamette River Greenway Plan prepared by the consulting firm 
of Royston-Hanamoto-Beck and Abby of San Francisco. This plan was 
revised by the Parks staff in consultation with the Governor's 
office. During September, October and November 1975, LCDC conducted 
more than a dozen public hearings, work sessions and meetings in 
the Willamette Valley. LCDC concluded that preparation of the DOT 
Plan - the "Green Book" - had not allowed public involvement in 
terms of LCDC Goal 1, the first of the 14 Statewide planning goals 
which became effective January 1, 1975. LCDC has instructed DOT to 
redo the plan by July 1 after local governments have drawn up their 
boundaries by April 1. Local governments are unable to meet this 
deadline so DOT is holding up on their schedule. Mr. Talbot said 
it would be Fall 1976 before a proposed plan and program would be 
ready for submission to LCDC. He commented that his staff is working 
diligently with local governments and LCDC. (See complete written 
report to the Commission dated April 15, 1976, on file in Commis- 
sion's files, Salem.) 


Consideration was given to rules and regulations for 
State Park areas. Mr. Talbot stated that during the 1974-75 fiscal 
year the maintenance expenditures for overnight camping in the State 
Parks exceeded revenue by $558,000 (expenditures were $2,049,275 
and revenue was $1,491,529). It has been the Commission policy 


that camping fees should try to cover the maintenance costs of the 
campgrounds. Mr. Talbot said the State Parks and Recreation Advisory 
Committee has recommended that overnight camping fees be increased 

$1 to eliminate this deficit. The increase in camping fees would 
generate approximately $500,000 additional revenue per year. Public 
hearings were also held concerning these changes. Following his 
favorable recommendation, the Commission approved the following 
changes and adopted "State Parks Resolution No. 39," which rescinds 
"State Parks Resolution No. 37". (Copy of Resolution on file in 

the Commission's files, Salem.) 


(1) An increase of $1 across the board for overnight 
camping fees; 


(2) Changing the responsibility of issuing visitor 
permits for special activities from the Region 
Supervisor to the Park Manager; 


Allowing metal detectors in State Parks on a 
special permit basis with the permit to be issued 
by the Park Manager; 


Authorizing the State Park Superintendent to 
establish special rules on an emergency basis 

for sixty days rather than thirty days as existing 
rules state; 


(continued on page 1489) 
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the plant. The East Portland Freeway (1-205) did take for its main- 
line, portions of the play yard creating a substandard condition 

for the Portland School District. The Highway Division and the 
Federal Highway Administration concurred in the functional replace- 
ment of the Binnsmead Intermediate School. Mr. Boyd presented the 
Commission with the following alternatives: 


(1) Dispose of the school proper and retain that 
portion required for the East Portland Freeway. 


(2) Retain the physical plant and place in a moth- 
ball condition. 


(3) Retain the physical plant, renting the 
building and grounds not immediately needed 
for the freeway construction. 


He said item three above appears to be the most viable alternative 
utilizing the property in a productive capacity for the number of 
years yet necessary to place the East Portland Freeway under traffic. 
An investigation and appraisal have been made of economic rent for 

a building with this size and type and Mr. Boyd recommended that 

the Department establish $5,000 per month minimum based on the 
premise that the lessee pays the taxes, all utilities, maintains the 
building and the yard. Following his favorable recommendation, the 
Commission approved retaining the physical plant, renting the 
building and grounds. 


Mr. Sollis asked if there were any questions in connection 
with the informational reports previously submitted to the Commis- 
sion on cases tried, cases settled, and institution of legal pro- 
ceedings filed against the Department of Transportation since the 
last Commission meeting. There were no questions. (See Exhibit G 
on file in the Commission's files, Salem.) 


Mr. Sollis presented a quarterly report of property damage 
claims for the period cf January 1, 1976, through March 31, 1976. 
During this period $71,805.38 was collected. 


Mr. Talbot reported that a lease opportunity for operation 
of the Frenchglen Hotel in Harney County was advertised in Oregon 
papers and four bids were received. Ms. Malena Konek was selected 
as the successful bidder. Mr. Talbot mentioned that she intends to 
have another couple assist her in the operation of the hotel. 

Ms. Konek anticipates investing $8,000 or more in furnishings and 
equipment to get the hotel open for business about June 1 this year. 
The contract calls for the lessee to pay the State a minimum of $50 
per month or three percent of the gross sales, whichever is greater, 
for the first 12 months with first payment due July 1, 1976, and a 
minimum of $75 per month or three percent of the gross sales, which- 
ever is greater, each month thereafter until such time as the lease 
is expired or terminated. The Commission accepted Mr. Talbot's 
recommendation for approval of this lease through 1978. 
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Mr. Klaboe requested approval to appear before the Emer- 
gency Board for authority to issue $10,000,000 in bonds. He said 
the bond program is included in the 1976-77 Legislative approved 
budget. Oregon undertook an accelerated highway construction program 
when President Ford released two billion dollars in impounded Federal 
funds in February, 1975. The Department planned to obligate 
$111,449,613 under this accelerated program utilizing ten million 
dollars of bond funds to provide the additional State funds to match 
the Federal funds. During the accelerated construction program last 
year, the Department utilized the proceeds from the twenty-five 
million dollar bond sale to provide the State match for this program. 
Due to the financial condition of the Department, the bonds must be 
sold in January 1977 to pay for the accelerated construction program. 
The Commission approved Mr. Klaboe's request to appear before the 
Emergency Board. 


The Commission considered adopting a resolution pertaining 
to increases in maximum allowable weights for vehicles and combina- 
tions of vehicles. Mr. Klaboe said that under existing statutes 
the Department holds authority to adopt vehicle weights in excess of 
weights prescribed by statute, provided the weights proposed by the 
Department are permitted under Federal law. Under the Federal-aid 
Highway Amendments Act of 1974, the Federal Government adopted a 
table of vehicle weights which in most instances exceed the weights 
presently allowed under State law. He pointed out that it is a 
very comprehensive table and basically provides maximum weights in 
increments depending upon the number of truck axles and spacing 
between the axles. The table has been given considerable study and 
it is recommended that the Commission adopt certain sections of it 
at this time. The sections that are proposed would be those that 
would be the greatest economic and efficiency benefits to the indus- 
try while not posing threats of damage or increased maintenance 
costs, The proposed weight increases would also be compatible with 
recent action taken by adjacent States. The Commission adopted the 
following sections of the Federal table. 


(1) An increase in gross weights for combinations of 
vehicles having five or more axles and with over- 
all wheelbases of 40 feet or greater; the weight 
increases would be in increments as the wheelbase 
is lengthened, reaching a maximum weight of 
80,000 pounds compared to the State's existing 
maximum weight of 76,000 pounds; and 


Increases in allowable weights carried on a group 
of two or more axles with spacing from 9 to 13 
feet; existing law gives a weight range from 
36,000 to 37,100 pounds, the proposed increase 
would allow a range from 39,000 to 40,000 pounds. 


Mr. Klaboe stated the adoption of additional sections of the Federal 
table at this time would not be advisable. A review of the Federal 
weight table will be made in the coming months and he proposed that 
any further revisions be submitted for action by the next Legislature. 
All necessary requirements with the Administrative Procedures Act 
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(5) Revision of the picnic reservation policy to 
accommodate smaller groups; 


(6) Revision of the club camping policy. Previously 
groups were required to submit an application 
including a $1 reservation fee for each site and 
an advance deposit of $2 per site. The new rules 
would require an application and $1 reservation 
fee. All other fees would be paid upon arrival. 


(Certified copy of the rules and regulations were filed with the 
Secretary of State on April 30, 1976, and are to be published in 
his Administrative Rule Bulletin on May 15, 1976.) 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Transportation Commission (no report) Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits (no report) Exhibit D 
Right of Way Engineer (no report) Exhibit E 
State Parks Superintendent (no report) Exhibit F 
Chief Counsel Exhibit G 


The Commission approved Mr. Klaboe's request to increase 
the contract authorization on the following contract: 


(1) Peter Kiewit Sons' Co., Contract No. 8234, 
Hilgard-La Grande Section, Old Oregon Trail, 
Union County, for $279,609.75 (11.6%). The 
increase was due to a change to an Iowa system 
structural overlay on the Lower Perry Over- 
crossing instead of the less costly membrane 

- waterproofing; providing median drains along 
the concrete median barrier; and lowering the 
existing grade line at the Upper Perry Over- 
crossing structure. 


Mr. Klaboe stated that under ORS 366.525 the counties are 
entitled to receive 20 percent of all funds received from motor 
vehicle taxes and fees. For the month of March, 1976, the amount 
credited to the counties was $2,148,650.77 which amount was released 
on April 23, 1976, as apportioned. (List of apportionment to the 
counties on file in the Commission's files, Salem.) 


Mr. Klaboe reported that an allocation of 12 percent of 
the Highway Fund to the cities for the month of March, 1976, in the 
amount of $1,289,190.46 will be released on April 30, 1976. (A list 
of apportionments to the cities on file in the Commission's files, 
Salem.) 
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City of Coos Bay at the intersection of the Empire-Coos Bay Highway 
and Woodland Drive. Mr. Klaboe mentioned that the Coos Bay Project 
has been investigated and is eligible for funding under the Federal- 
aid Urban System Program. The Commission accepted Mr. Klaboe's 
recommendation of canceling and approving the following project: 


Total Federal State's 
Jurisdiction Section Cost Funds Share 


State I-205 Intchge.-Boring Rd. CANCELLATI ON 
Clackamas Hwy., FAU 0390 


Coos Bay Empire-Coos Bay Hwy. at $35,000 $27,300 $7,700 
Woodland Dr., FAU 2671 


TOTAL $35,000 $27,300 $7,700 


The Commission considered approving a supplemental agree- 
ment with the University of Oregon, Museum of Natural History, to 
provide archeological research in connection with highway projects. 
Mr. Klaboe said the agreement which was approved in July 1975 was 
intended to provide such services to the Department on an on-going 
basis. This was limited by language which states in part 
"...including firm commitments to personnel to June 30, 1976...". 
This has been changed to read "to June 30 of the applicable fiscal 
year". No additional funds are requested. Upon his recommendation, 
the Commission approved the supplemental agreement. 


The Commission considered abandoning 450 feet of old 
alignment to Jackson County and 150 feet to the abutting property 
owners on the Ruch Section of the Jacksonville Highway. The Commis- 
sion approved the abandonment as recommended and thereupon adopted 
"Abandonment Resolution No. 550", which resolution by this reference 
is made a part hereof and filed in the Commission's files, Salem. 


Attention was given to approving an agreement with the 
Associated General Contractors and Urban Indian Program for providing 
training of asphalt rakers at the Laborers Training Scheol at Camp 
Adair in Benton County. Mr. Klaboe mentioned that the agreement is 
to train individuals for work on Federal-aid Highway Projects. The 
cost of the program is $70,000 which is 100 percent Federally funded 
and will extend over a period of 16 months. The Commission approved 
the agreement as recommended by Mr. Klaboe. 


AERONAUTICS DIVISION 
No report. 
MASS TRANSIT DIVISION 


No report. 


have been met. The Commission adopted "Permit Resolution No. 36," 
which resolution by this reference is made a part hereof and filed 
in the Commission's files. (Commissioner Hollern refrained from 
voting on this item due to a possible conflict of interest.) (A 
copy of the resolution was filed with the Secretary of State on 
April 27, 1976, to become effective on May 1, 1976, and will be 
published in his Administrative Rule Bulletin on May 15, 1976.) 


Consideration was given to applying for deferred matching 
fund requirements. Mr. Klaboe stated that in June 1975 Congress 
passed Public Law 94-30 to enable States that were experiencing 
problems with matching funds for jobs let between February 12 and 
September 30, 1975 (accelerated construction program) to temporarily 
program jobs with 100 percent Federal dollars and then pay back, 
interest free, the appropriate matching amounts by January 1, 1977. 
He said the date was so soon that some contracts would still be under 
way when payback was required, thus making the provisions of the bill 
unattractive. The Conference Committee has agreed that the new 
Federal Highway Act will extend payback requirements to January l, 
1979 The proposal calls for a 20 percent payback on January 1, 
1977, an additional thirty percent on January 1, 1978, and the 
remaining fifty percent on January 1, 1979, interest free. He said 
the Federal Highway Administration has indicated that the Department 
may be able to apply the provisions to those projects obligated 
between February 12 and September 30, 1975. The State match eligible 
under these provisions totals about $10.7 million. This action will 
ease short term cash flow problems. The Commission approved taking 
advantage of the deferred matching requirements and extended payback 
provision if the new legislation passes. 


Attention was given to a request from Lincoln County for 
the cancellation of a Federal-aid Secondary Project on the Coast 
Highway-East City Limits (Lincoln City) Section on Schooner Creek 
Road. Mr. Klaboe stated that this project was approved by the Com- 
mission in February 1974. Due to problems in securing additional 
right-of-way, the County is requesting that this project be cancelled. 
Following his recommendation, the Commission cancelled the project. 


Upon the recommendation of Mr. Klaboe, the Commission 
approved subscribing to the Transportation Research Board (Research 
Correlation Service) for the fiscal year 1977 in the amount of 
$26,500. The expenditure is eligible for Federal-aid reimbursement 
as Highway Planning and Research. 


Consideration was given to approving a standard sign for 
use in Oregon when the road may not be safe for travel at 55 MPH. 
Mr. Klaboe said that several counties have requested this type of 
sign and he recommended that "END MPH SPEED ZONE" sign be 
approved and added to the sign manual. The Commission accepted his 
recommendation. 


The Commission considered cancelling a previously approved 
Urban System Project on the Clackamas Highway from the I-205 Inter- “ 
change to Boring Road and approving a traffic signal project in the 
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Mr. Streun presented to the Commission a proposed Depart- 
ment of Transportation 1977-79 budget calendar. He said the calen- 
dar is based on submitting the budget to the Executive Department 
on September 1, 1976. (Copy of calendar on file in the Commission's 
files, Salem.) 


a ee 
DELEGATIONS 


The Fossil Community Club Highway Committee appeared before 
the Commission concerning Highway 19 (John Day Highway) from Spray 
south in Wheeler and Grant Counties. Present were Herb Wright, 
Robert D. Hofer, Clarence Asher, V. W. Kirby, George Dunn, Fossil; 
and August Strecker, Spray. Herb Wright thanked the Commission for 
the road improvements that have been accomplished during the past 
several years. He referred to a 25-mile section from M.P. 93 (south 
edge of Spray) to M.P. 118 at the Rhys Humphrey Ranch which is 
harrow, uneven and has sharp curves. He mentioned a bridge near 
M.P. 108 signed "narrow bridge, one-way traffic for trucks and 
busses only". He also referred to M.P. 115 to M.P. 116 as a danger- 
ous rock and slide area with a curve called Cathedral Rock. 

Mr. Wright said that they are not asking for a rebuilding of this 
highway, but would appreciate widening the present roadway, straight- 
ening the worst curves and the placing of a new overlay. He said 

the US Parks Service is adding the John Day Monument area to all the 
National Park Maps which will increase traffic on this section of 
highway. He read letters from the Grant County Court, Wheeler 

County Senior Citizen Advisory Board, Spray Grange, Spray City 
Council and the National Park Service all urging improvement of 
Highway 19. 


Mr. Hofer, President of the Fossil Community Club, stated 
the Club concurs in the request for improving this highway. Clarence 
Asher read a letter from Judge Andrew Leckie of Wheeler County 
requesting improvement of the highway as planned between M.P. 93.5 
and 118. Mr. Kirby thanked the Commission for the recent improve- 
ments between Service Creek and Mitchell on Highway 207. 


Chairman Jackson informed the group that a 2.2 mile sec- 
tion of Highway 19 is scheduled for contract in August of this year 
at a cost of approximately $900,000. He said the Department would 
look into the possibility of doing some work with State forces. 


Norm Schroth, President of Northeastern Oregon Roads, 
and Mayor Lawrence P, Gray of Hermiston were present concerning 
Highway 395 (Umatilla-Stanfield Highway) in Umatilla County. Norm 
Schroth requested improvement of the Hermiston-Stanfield Section of 
US 395 as authorized under the 1971 Eastern Oregon Bond Program. 
He asked for immediate funding of this project due to the critical 
need of providing a suitable highway to meet the increasing traffic 
load in the greater Hermiston area. 


(continued on page 1495) 
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MOTOR VEHICLES DIVISION 
No report. 


DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Tuesday, May 25, 1976, as the date for 
their next regular meeting. 


Mr. Royer presented to the Commission a report on 
the third round of State transportation planning meetings. He 
stated the report summarizes the second round of meetings and covers 
information that was handed out in advance of the third-round 
meetings. The report also covers an outline of what the Department 
is proposing as a program plan which summarizes the highlights of 
the Department's activities of this biennium, including the major 
elements for the next budget proposal. In reply to the Chairman's 
inquiry, Royer said there was good participation at these meetings 
on the part of subdivisions of government and the public. There 
was approximately 288 in attendance which was about 45 percent 
higher than the second round of meetings. (Copy of report in the 
Commission's files, Salem.) 


Mr. Burco submitted to the Commission an informational 
report on rail studies. The report covers four studies as follows: 


(1) Continuing the study on rail passenger service 
for the Willamette Valley Corridor. 


(2) A study by consultants for the Federal Rail 
Administration on a West Coast Corridor from 
Mexico to Canada. The results were reported to 
the Federal Rail Administration in January of 
this year recommending that two subcorridors be 
studied - the Pacific Northwest Corridor from 
the Canadian border. to Eugene and the California 
study with linkage between Los Angeles and San 
Francisco. 


(3) Statewide rail freight planning required nation- 
ally by recent 1976 rail reorganization and 
regulatory reformed legislation. 


(4) Freight planning activities that the Department 
had intended to engage in as part of the Oregon 
Transportation Plan. This had been deferred 
two years because approval for freight planners 
did not get past the Executive Department last 
year. 


Mr. Burco said programs would be submitted next month on these activ- 
ities and a request to appear before the Emergency Board. (Copy of 
report on file in the Commission's files, Salem.) 
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best to be helpful. (Copy of Mr. Baldwin's statement on file in 
the Commission's files, Salem. ) 


Chairman Jackson on behalf of the Commission thanked 
Mr. Baldwin for his efforts in meeting the problems of a new approach 
to transportation in the State. The Chairman said the Commission 
is looking forward to an effective, aggressive, and productive team 
play on the part of every individual in the Department. 


There being no further business, the Chairman adjourned 
the meeting at 11:25 a.m. 


Commissioner 


Commissioner 


CI, UAL 


Commissioner 
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ommissioner 
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Mayor Gray said his concern is directed at the north end 
of Highway 395 from Hermiston to its junction with Highway 730. He 
pointed out that there are 44 new businesses in this area together 
with 31 pre-existing, including one race track and rodeo ground for 
a total of 75 establishments. Mayor Gray mentioned that 50,000 new 
acres of land have been brought into production using irrigation 
waters from the Columbia River. Over 2,000 new jobs have been 
created in the potato processing business. He said PGE has started 
construction on their new coal-fired generating plant and the Union 
Pacific Railroad has started a $15,000,000 expansion of their Hinkle 
rail facilities. He asked for widening of the highway from Hermiston 
to the Columbia River from two lanes to four lanes with a continuous 
left-turn lane. 


The Chairman said the Commission is fully aware of its 
commitment and will proceed with the project (Hermiston-Stanfield 
Section) just as soon as the funds are available. He said that the 
northern section from Hermiston to US 730 would have to take its 
place in the normal allocation of priorities under the Six-Year 
Construction Program. 


The Commission considered a consulting contract with 
George Baldwin to perform personal and professional services relating 
to the analysis of the Department's policy, projects, programs and 
organization and the analysis and reporting of legislation relating 
to the Department. This consultant work shall be from May 1, 1976, 
through June 30, 1977. Chairman Jackson stated that this contract 
has been developed with the State's guidelines and has the approval 
of the Executive Department. It was moved by Commissioner Coleman 
and seconded by Commissioner Walsh that the Commission enter into 
this consultant agreement. The motion was passed unanimously. 
Chairman Jackson was authorized to sign the agreement on behalf of 
the Commission. 


Chairman Jackson asked Mr. Baldwin if he wished to make a 
statement before he retires as Director on April 30, 1976. 
Mr. Baldwin called on Cecil Head to read his statement to the Com- 
mission. Mr. Baldwin's statement thanked the Commission, the 
Legislature and the Staff's support of his proposals while he has 
been Director. He said he was particularly proud of the excellent 
staff which is oriented toward accomplishments rather than political 
considerations. He pointed out some of the changes that occurred 
since July 1973. Mr. Baldwin said due to changing conditions, energy 
crisis, inflation, and environmental conflicts it is clear that 
expectations of the Department are consistantly increasing. There 
is the growing importance of providing improved air, rail and bus 
services in both urban and rural areas. He said it is essential, 
however, that these additional needs not cause DOT to lose sight of 
the tremendous responsibilities for maintaining the primary and 
secondary highway systems. Mr. Baldwin said that he is complimented 
that the Commission asked him to remain as a consultant to assist 
with some unresolved probiems and that he would certainly do his 
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Number Name 


48731 Brubaker, Nora $ 


a 


Oregon Tran MINUTES QE, teo3-76 


Report of Actions Taken Under Delegated Authority 


OPTIONS TO PURCHASE REAL PROPERTY 


Consideration 
———e een 


100.00 


48808 Browning, Otto W. and Pauline A. 285.00 
4 SR'S Obie Outdoor Advertising Co. 1,200.00 
— 21 2-00 


(2) 


3 Transactions $ 1,585.00 


Agreement with Burlington Northern and Deschutes County for 
construction and maintenance of 


the railroad overcrossing 
at South Century Drive, near Lav 


a, in Deschutes County. 


Signalization Agreement with the Southern Pacific Trans- 
portation Co. for grade crossing protection devices at 
McAndrews Street at Oak Street in Medford, Jackson County. 


Letter-form agreement with City of Lowell for a bikeway- 
footpath between two schools in Lowell, Lane County. This 
project is eligible for 90% Federal Aid Funding under Sec- 
tion 230 of Title II, Highway Safety Act of 1973. Total 
estimated cost of the work is $1,750. City will provide the 
10% ($175) matching funds with no expense to State. (County 
City Unit) 


Agreement with City of Portland covering construction and 
maintenance of West Portland Park and Ride Station. The 

State is to acquire the right-of-way and construct the station. 
Upon completion of the project all maintenance and operation 
will be the responsibility of the City and Tri-Met. The project 
is currently scheduled for contract at the April 29, 1976, bid 
opening with an estimated cost of $2,404 ,000 utilizing Federal 
Aid Interstate Funds. (County-City Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approved the above five items and report this action for 

your official records. 


Dated thisA 1 day of YY) Apert, 1976 
4 
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EXHIBIT 
MINUTES OF 423-76 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
48705 Chase, Edwin A. Jr. «& Evelyn R. $ 450.00 
48710 Hersgard, L. C. & Edna C. 19,500.00 
48819 School District No. 4-gJ 440.00 
1-214.19 Matthews, Neva 865.00 

4 Transactions $ 21,255.00 
(2) A letter-form agreement with City of Roseburg for the re- 


location of a traffic signal at the intersection of 
Diamond Boulevard and Winchester and Jackson Streets in 
Douglas County. This project is eligible for 90% Federal 
Aid funding under Section 210 of Title II, Highway 
Safety Act of 1973. Total estimated cost of the project 
is $9,000. The City will provide the 10% matching funds 
($900) with no expense to State. (County-City Unit) 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 

Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed 
above (2) and report this action for your official records. 


this oO day OfamaR . 1976 
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EXHIBIT___a 
MINUTES OF _4-23-76 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
on SSO AUT LON UNDER DELEGATED AUTHORITY 


Nv. _ Proje S.. 6th St. Railroad _O'xing (Klamath Falls) 
(Contract No. 8338) 


Type of Work 0.5 Mile Structure Repair _ FA. Proj. No..US-31(11) 
County Klamath _ Highway__Klamath Falls-Lakeview 


No. of Bidders : Low Bidder Dona ld M. Dra ke Company, Port] and _ 


Low Bid s_1,174,424 * Og = 


Engineer's Recommendation: Award to low bidder as soon as approval of 
Federal Highway Administration is received. 


bie se Project___ Pacific Hwy. E. U'xing-N. Columbia Blvd. 
(Contract No. 8339) 
Type of Work 1.21 Miles Signing F.A. Pro). Wo, _1-5-6(84)307_ 


County —Multmomah Highway ee in — 


No. of Bidders 6 LowBidder__2-G.. Scott Construction Company 


Low Bid $28,000.00 


Engineer's Recommendations: Award to low bidder as soon as approval of 
: Federal Highway Administration is received. 


On March 30, 1976, I accepted the Administrator 
and State Highway Engineer's recommendations 

for award of the above projects on which bids were 
received on March 25, 1976, and authorized him 

to sign the contracts when conditions for the 
awards have been met. 


Oregon Transp 38 Commission 
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Exar ___4_ 
MINUTES OF _4-23-76 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on be- 
half of the Oregon Transportation Commission. Pursuant to 
that authority, I approved the following action listed be- 
low and report this for your official records: 


Approved on March 30, 1976, a supplemental 
agreement with Warren Whiting Advertising 
extending the agreement to October 1, 1976, 
for additional public service information 
graphics located in rest areas needed to 
adequately meet the State's commitment for 
this year. 


EXHIBIT _.A_. 
MINUTES OF 4-23-76 


Right of Way Report of April 9, 1976 


(1) OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


40525 Owens, Geraldine $ 3,200.00 
40545 Robeson, A. L. and Natalie 8,400.00 
48732 Foster, Eldon B. 100.00 


47984 Jones, Bert (Sign Removal) 50.00 
ee ES» BOXT (Sig eee oo 3°) 
4 Transactions $ 11,750.00 


(2) A cooperative construction-finance agreement with the City of 
Portland and Macadam Investors Oreg., Ltd. (Johns Landing) 
providing widening, channelization and bus turn-outs on the 
Oswego Highway. The State is to perform the preliminary 
engineering and administer the contract. The City is to 
furnish the necessary right-of-way. The developer is to pay 
all costs attributable to the project, and already has on 
deposit the sum of $10,000 to cover the cost of preliminary 
engineering. (Project Management Unit) 


An agreement with the Travel Information Council setting up 

the amounts that the Travel Information Council will pay the 
Highway Division for the handling and installation of logo 
boards and also setting forth the times at which the Travel 
Information Council will reimburse the Highway Division for the 
State's share of the cost for the installation of logo boards 
on the interstate system. The agreement also provides for the 
Travel Information Council to pay the Highway Division for the 
State's share of putting up Supplemental logo signs and also 
provides that the council may accelerate payments on the loan to 
the Highway Division after the amounts due on the contracts 
recently completed for logo boards on the interstate have been 
paid. (Legal Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above (3) and report this action for your 


official records. 
/ aA 
Dated this day i 1976 
Glenn L. Jack 
oO ion Commission 
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MINUTES OF 4-23-76 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


48748 Gainer, Wallace Jr. & Aline $ 1,150.00 
48751 Larson, Rolf Samuel 28,200.00 
48760 Hamman, James E. & Jean M. 250.00 
48767 Olson, Glen L. & Charlotte M. 1,000.00 
48845 Porter, Edna 18,000.00 
1W-22.38 Burns Brothers Inc. 108.00 
2W-8.12 
123-3.90 Bench Advertising Co. 720.00 
7 Transactions 49,428.00 


Supplemental agreement with Roy Jorgensen Associates, Inc., 
to develop an equipment cost recovery procedure and to 
Survey elements necessary for equipment management systems 
for the State. This supplement will extend the contract 
107 calendar days to a new completion date of September 15, 
1975. Estimated cost is $13,882. (Maintenance) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, I approve all actions listed above (7) and 
report this action for your official records. 


Glenn L. Jacksa rman 
Oregon Transport Commission 
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EXHIBIT £ 
MINUTES OF 4-23-76 


REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to 
me to award contracts when conditions have been fulfilled, I 
awarded the following contracts: 


1) Work on South Sixth Street Railroad Overcrossing 
(Klamath Falls) Section of Klamath Falls-Lakeview 
Highway in Klamath County. Bids received 
March 25, 1976. Contract No. 8338 awarded April 8, 
1976, to Donald M. Drake Company, Portland, at 
$1,174,424. 


Signing on Pacific Highway East Undercrossing-N. 
Columbia Blvd. Section of Pacific Highway in 
Multnomah County. Bids received March 25, 1976. 
Contract No. 8339 awarded March 31, 1976, to 
F. G. Scott Construction Co., Salem, at $28,000. 


PUK bor 


F. B. Klaboe 
Administrator and Highway Engineer 


4-19-76 


EXHIBIT___¢ 
MINUTES OF 4-23-76 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under its authority delegated 
to establish speed zones on highways, I established the follow- 
ing speed zones: 


1) 


Speed Zone Order No. 721: South of Madras, 
Culver Highway, Jefferson County. Approved 
March 30, 1976. 50 MPH from M.P. 0.88 to 
MiP. Zeers 


Speed Zone Order No. 722: Vic. of White City, 
Crater Lake Highway, Jackson County. Approved 
March 31, 1976. 50 MPH from M.P. 5.74 to 

M.P. 8.03. Rescinds Speed Zone Resol. No. 520. 


Speed Zone Order No. 723: Vic. of Manning, 
Sunset Highway, Clatsop, Washington and Multnomah 
Counties. Approved April 2, 1976. 

M.P. 0.00 to M.P. 0.10 45 MPH 

M.P. 19.32 to M.P. 15.70 50 MPH 

M.P. 45.38 to M.P. 48.12 50 MPH 

M.P. 71.47 to M.P. 71.95 50 MPH 
Rescinds Speed Zone Resolution No. 605 dated 5-16-72. 


Speed Zone Order No. 724: West of Umatilla, Columbia 
River Highway, Umatilla County. Approved April 16, 
1976. 45 MPH from M.P. 182.20 to M.P. 182.60. 


F. B. Klaboe 
Administrator and Highway Engineer 


4-22-76 
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MINUTES OF 4223-76 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


Contractor and 
Contract No. 


Allied Paving Corp. 
No. 8108 


Coral Corporation 
No. 8216 


Hamilton Electric, Inc. 


No. 8122 


Hamilton Electric, Inc. 


No. 8231 


Paul Bros., Inc. 
No. 7965 


Tru-Mix Construction Co. 


No. 8158 


Cascade Construction Co. 


Inc. 
No. 8180 


Gordon H. Ball, Inc. 
No. 7660 


April 22, 1976 


Section and Highway 


Old Oregon Trail 
Malheur County 


4 Highways 
Multnomah County 


Oregon Coast Highway 
Coos County 


McVay Highway 
Lane County 


Eugene-Springfield Hwy. 


Lane County 


Jacksonville Highway 
Jackson County 


Pacific West Highway 
Washington County 


E. Portland Freeway 
Clackamas County 


Acceptance 


Date 


March 29, 1976 


April 1, 1976 


April 2, 1976 


April 8, 1976 


April 12, 1976 


April 12, 1976 


April 14, 1976 


April 16, 1976 


an Ye he State Highway Engineer 
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EXHIBIT___©¢ 
MINUTES OF 4223-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 


On behalf of the Commission and under its authority 
delegated to me to make formal offers to acquire real 
property in preparation for condemnation, I approved the 
following offers and authorized Mr. J. B. Boyd, Right of 
Way Engineer, to sign the letter to the owners on the 
following files: 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - 
JOSEPHINE COUNTY 


R-48691 ~ Roscoe J. Allerheiligen et ux. Parcel 1: 0.11 
acre for right of way for construction; Parcel 2: 0.03 acre 
for permanent easement for slopes and drainage. Offer $3,000.00. 


MEDFORD MAINTENANCE SITE - JACKSON COUNTY 


R-48844 - Nadine Loween Humphrey. 7500 sq. ft. for mainten- 
ance station. Offer $1,800.00. 


MYRTLE CREEK-CANYONVILLE SECTION, PACIFIC HIGHWAY — DOUGLAS COUNTY 
——— EE RM EUR SAR EEL HIGHWAY ~ DOUGLAS COUNTY 
R-48656 - Charles W. Pickett et al. 0.75 acre for right of 
way for construction including its use for revising the Riddle 
Road Interchange. Offer $4,500.00. 
THE DALLES-CALIFORNIA HIGHWAY - KLAMATH COUNTY 
R-4-278.17 - John H. Gerety et al. Sign Lease. Offer $1,175.00. 


VAIL CREEK-SWEET HOME SECTION, SANTIAM HIGHWAY - LINN COUNTY 
ee EE SENN CUUNTE 


R-47919 - Timber Service Company et al. 2.25 acres for right 
of way for construction. Offer $15,350.00. 


R-48149 - Lawrence E. Sloan et ux. 0.05 acre for right of way 
for construction. Offer $250.00. 


Dated this Ss th day of April 1976 


F. B. KLABOE, Administrator & State 
RE: Report of Offers Tendered-= Highway Engineer 


ao phsnn 


EXHIBIT £ 
MINUTES OF _4-23-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in accord- 
ance therewith for the Commission, I approved the actions listed below 
and report this action for your official records: 


(1) Service contract with Southern Pacific Transportation Company 
for installation of flashing lights and drop arm gates in 
Tobias, Washington County. Approved April 21, 1976. 


Sale of 1.74 acres access property on the Sardine Creek Section 
of the Sam's Valley Highway in Jackson County to the Department 
of Fish and Wildlife for no consideration but restricted to 

public recreational use only and subject to mineral and geothermal 
rights. Approved April 21, 1976. File 5297 


Sale of 3 parcels containing 1.57 acres, 1.66 acres and 1.43 
acres on the Brothers-Harney County Line Section of the Central 
Oregon Highway in Deschutes County for a minimum consideration 
of $60.00 apiece, subject to mineral and geothermal rights. 
Approved April 21, 1976. File 11554 


Release of slope easements containing 0.3 acre on the North 
Roseburg-Winchester Section of the Oakland-Shady Highway in 
Douglas County to Kaiser Aetna on the condition lateral support 
to the highway is not impaired. Approved April 21, 1976. 

File 16510 et al 


Demolition contract with E. S. Ritter & Company for the low 

bid ef $2,200.00 for removal of the railroad depot building on 

the Center Street Bridge (Front Street Off-Ramp) Section of the 
Willamina-Salem Highway in Marion County. Approved and signed 

April 2, 1976. 


Service Contract Number 76-007 with Southern Pacific Transportation 
Company for installation of flashing lights and drop arm gates 

at the Lebanon crossing of the Santiam Highway in Linn County. 
Approved April 21, 1976. 


Service Contract Number 76-006 with the Southern Pacific Trans- 
portation Company for installation of flashing lights and drop 
arm gates at the crossing of Pine Street in Central Point, 
Jackson County. Approved April 21, 1976. 


EXHIBIT : 
MINUTES OF 4-23-76 


Power Line Crossing Agreement with the Union Pacific Railroad 
on the Hilgard-LaGrande Section of the Old Oregon Trail Highway 
in Union County. Approved April 21, 1976. 


Sewer Refund Agreement with the City of Tualatin in connection 
with property on the South Tigard Interchange-East Portland 
Freeway Section of the Pacific Highway in Washington County. 
Approved April 21, 1976. Files 46045 and 46045 


Agreement with Crook County for providing right of way services 
in connection with the acquisition of right of way for the Ochoco 
Highway-Old Dry Creek Road Section of the Mill Creek County Road. 
Approved April 21, 1976. 


Agreement with the City of Bend for providing right of way services 
in connection with the acquisition of property for the Bend Airport 
at Bend, Deschutes County. Approved April 21, 1976. 


Dated this jataay of 


F. B. Klaboe, Administrator and State 
Highway Engineer 


EXHIBIT__.___c 
MINUTES OF _4-23-76 


RLPORT OF TRIAL or STP CASES. ~ State Nefendant 


Demands Verdict 
of or 
Plaintiff pac aGeeogt Action _ Plaintiff Judament, 
Faydrex, Inc. Inverse $3,900 for $3,000 
Condemnation termination but State 
of riaht to plans to 
Place sian appeal. 
on its pron- 


erty. 
L-7162 


County: Jackson 


Daniel J. Desler Writ of Review Vacation of Order 
Order arant- Sustained, 
ing Conditional 


Use Permit 
L-7266 


County: Lane 


Ervin E. Johnson Suit for Neclaration Defendant. 
Declaratory that covenant Covenant 
Judginent in plaintiff's valid. 
deed null and 
void. 
L-7194 
County: Lane 


FPXH'BY ___¢_ 
MINUTES OF _4=23-76 
REPORT OF CONDE MAT LON CASES SETTLED 


State's 
State's Highest Amount of 
Defendant _‘Anpraisal Settlement 


Victor Yuckert $43,500 $46,000 $49,750 


L-7067 
R-47207 


Section: N.E. Sandy-N.£. Glisan 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Walter L. Barrie Date: April 14, 1976 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant —Cause of Action Plaintiff 
State of Oregon John Hl. Pardon Snecific Defendant 
Performance asked to 
remove qaraqe 
from riaht of 
way in accor- 
dance with 


agreement 
L-7323 


County: Douglas 

Settlement: Riaht-of-way granted defendant an easement allowing 
garage to remain on riqht of way. Thus, it was neces- 
Sary to dismiss the suit. 


Page i! 


FXHIBIT__¢ 

MINUTES OF 4-23-76 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7315 Lola May Stose v. State of Oregon: This case arises out of 
an accident that occurred on August 13. 1974, when the vehicle in 
which plaintiff was the Passenger collided with a vehicle on High- 
way 99W at the intersection of Helmick Park Road and 99W. The alle- 
gation of negligence relates to the failure of the Highway Division 
to maintain a stop sign at said intersection in a position that was 
visible to oncoming traffic. That the ston sign was not placed in 

a position to provide a safe stopping distance. The amount of the 
lawsuit is $45,000. 


The matter has been referred to the State's insurance carrier for 
the defense of the State. 


L-7316 Melvin Spaght and Eileen Spaght, husband and wife, v. State 
of Oregon: This case involves a right of access of defendant. De- 
fendant applied for a permit to change his access in September, 1972. 
The permit was granted with specified conditions. Defendant did not 
fulfill the terms of the permit and in accordance with the ONreaon 
Statutes, the Hichway Division Closed defendant's access. Nefendant 
is seeking a preliminary injunction requiring the Hiqhway Division 
to remove the barrier on his access and a declaration by the court 
that he need not have applied for a permit for the change of access. 
This access is located in Coos County, Coos Bay, Oreqon. 


The matter has been referred to the Department of Justice for the 
defense of the State. 


L-7317 John Powelson, et UX., Vv. State of Oregon: This is an inverse 
condemnation case against the Department of Transportation arising 
out of the actions of J. C. Compton Company and a subcontractor, J2K 
Construction Company, who allegedly deposited waste material on the 
plaintiff's property in the Process of constructing the Marquam Inter- 
Change-North Tigard Interchange Section of I-5. The amount of the 
lawsuit is $50,000. 


The matter has been referred to the Department of Justice for the de- 
fense of the State. 


L-7318 State of Oregon v. James Willis: This suit is to recover 
$482.77 from defendant which was due for scrap metal received by de- 
fendant from plaintiff in accordance with a written contract. Defen- 
dant resides in Gervais, Oregon, Marion County. 


This matter has been referred to the Department of Justice for handl- 
ing. 


2 
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L-7319 State of Oregon v. Fourth Sisters Condominium Company: This 
is an action in trespass brought against the defendants who inten- 


tionally cut trees from Sisters State Park in Deschutes Courty. 


The matter is being handled by the Department of Justice. 


L-7320 State of Oregon v. Paul White: In this case, defendant and 
erendant’s landlord, who wi € joined as a party, are wronafully 
withholding possession of Property owned by the Highway Division. De- 
fendant has placed a mobile home on Highway Division's property. This 
action seeks to have the Highway Division's title to the property 
affirmed and seeks damages for defendant's possession of the property, 
John McHaley D.L.C. in Marion County. 


The matter is being handled by the Department of Justice. 


L-7321 Portland Inn, Inc. and United Parcel Service, Inc. v. State of 
Oregon: Plaintiff seeks a review of the Denartment of Transportation's 
action in approving the Swan Island Truck Route in Multnomah County. 


The matter has been referred to the Department of Justice for the de- 
fense of the State. 


L-7323 State of Oregon v. John H. Pardon and Joyce M. Pardon: This 
case involves an agreement between the defendant's successor in title 
and the State of Oregon requiring defendant's successor to remove a 
garage from highway right of way, Garden Valley Road-Fairarounds Road 
Section of the Pacific Highway in Douglas County. This suit seeks 
specific performance of the agreement by defendant. 


This matter is being handled by the Department of Justice. 


§ 
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May 25, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Michael P. Hollern, Member 

Tom Walsh, Member 

B. Gordon Coleman, Member 

Robert A. Burco, Director of Transportation 
Walt Barrie, Chief Counsel 

F. B. Klaboe, Chief of Operations 

E. S. Hunter, Deputy State Highway Engineer 

R. N. Bothman, Assistant State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

Dave Talbot, State Parks Superintendent 

Robert Royer, Assistant Director for Planning 
Dennis Moore, Administrator of Mass Transit 
Harvey Ward, Deputy Administrator of Motor Vehicles 
Paul E. Burket, Administrator of Aeronautics 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission approved the minutes of the regular meeting 
of April 23, 1976. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
Sideration, the Commission granted authority to condemn the properties 
if negotiations are not successful and thereupon adopted "Condemnation 
Resolution No. 2646," which resolution by this reference is made a 
part hereof and filed in the Commission's files. 


Consideration was given to approving the Signing of a 
petition for street improvement of S.E. 80th Avenue in the Mt. Hood 
Freeway Corridor in the City of Portland. Mr. Boyd stated that this 
street is badly in need of improvement and the estimated cost to the 
State is $4,000 in addition to that paid by the private owners. He 
indicated in this case that it is proper to sign the petition in 
agreement with the majority of the private owners as it will enhance 
the neighborhood and the properties owned by the State. Fol lowing 
his favorable recommendation, the Commission approved the petition 
and authorized Mr. Boyd to sign it. 
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the Administrators of those Divisions 
or the State Highway Engineer and 
except consultant contracts of more 
than $20,000. 


Approve grants of access to State 
Highway rights-of-way. 


Accept options or other documents 
relating to the acquisition of property 
of any kind which the Oregon Transporta- 
tion Commission has Statutory authority 
to acquire, except those transactions 
delegated to the Divisions' Administra- 
tors or the State Highway Engineer. 


Accept donations of real or personal 
property. 


Amended Delegation Order No. 16 by deleting the words 
"Administrator and" from the 4th and 5th lines of 
the first paragraph, and add item no. 69 on page 6 

to approve and execute agreements with other 
governmental bodies employing the services of the 
Right of Way Section of the Highway Division in 
their land acquisition programs. 


ee 


Mr. Barrie reported that the Maywood Park litigation is 
Still pending in the Multnomah County Circuit Court. He said that 
he argued the case to the court on April 30, 1976, and the court 
has taken the matter under advisement but has not yet rendered a 
decision. This is with respect to the interpretation to be given 
Multnomah County's purported termination by resolution of the 
earlier throughway agreements and the right of Maywood Park then to 
assert its own jurisdiction to require such agreements. A decision 
is expected within the next two weeks. 


ee 


Mr. Talbot reported that due to problems with the sewage 
disposal system, the Umpqua Lighthouse State Park Campground was 
closed in September 1975. The State Health Division and Department 
of Environmental Quality indicated that the best long-term solution 
was to convert both water and sewer systems to hook into nearby 
municipal-regional facilities. He pointed out that negotiations to 
achieve this objective have been slower and more complicated than 
originally planned and there is no chance that the campground can be 
opened this season. Mr. Talbot indicated that negotiations will 
continue with local authorities with the hope that all improvements 
can be accomplished for the 1977 season. 


Mr. Talbot stated that he had recently talked to Mrs. 


Robert (Nani) Warren, Chairman of the Columbia River Gorge Commission, 
and that her appearance before the Commission later this morning is to 
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Attention was given to establishing a policy preventing 
the use of any highway rights of way to be utilized for outdoor 
advertising billboards. Mr. Boyd pointed out that in July of 1974, 
a policy was established which did allow the continued rental of 
sign sites existing on some highway rights of way. This was right 
of way purchased for future utilization until needed for transporta- 
tion purposes. Since that time, there have been numerous complaints 
from the public and from adjacent owners requesting the signs be 
removed. He said the removal of these outdoor advertising structures 
is consistent with the goals and objectives of highway beautification. 
Mr. Boyd recommended the approval of this policy which will direct 
the Right of Way Section to cancel all existing sign leases on 
properties owned by the State. The Commission accepted his recom- 
mendation. 


Consideration was given to approve the criteria for the 
sale of excess property. Mr. Boyd mentioned that in delegation 
orders recently approved, it was necessary to develop criteria for 
the declaration of property to be sold as excess. This method will 
give the Division a standard procedure that will protect the State 
from sales of property which should be preserved for transportation 
use. Upon his favorable recommendation, the Commission approved 
the criteria for the sale of excess property. (Copy of criteria on 
file in the Commission's files, Salem.) 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled and institution of legal proceedings 
filed against the Department of Transportation since the last 
Commission meeting. There were no questions. (See Exhibit G on 
file in the Commission's files, Salem.) 


Following Mr. Barrie's recommendation, the Commission took 
the following action concerning delegation orders: 


(1) Rescinded Delegation Order No. 14 (replaced by Dele- 
gation Order No. 20). 


(2) Adopted Delegation Order No. 20. 


Pursuant to the provision of ORS 184.635 and in 
order to provide for a more efficient and expedi- 
tious administration of the Department's Divisions, 
the authority of the Commission to act in the 
matters listed below is hereby delegated to the 
Chairman, or in the event of his unavailability, 
the Vice-Chairman of the Oregon Transportation 
Commission. 


a. Approve all contracts and agreements 
entered into by the Department's 
Divisions except those delegated to 
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Mr. Talbot reported on charging entrance fees at two 
historical areas, the Yaquina Bay Lighthouse in Lincoln County and 
Fort Stevens in Clatsop County. He said these areas will be open 
to the public this summer and suggested that the State charge a } 
minimum fee to help meet its operational expenditures. In order to ¢ 
charge these fees, it is necessary to go through the rule changing 
process. He recommended the proposed rule changes as follows: 


Fort Stevens: 


Operating hours are 10 a.m. to 5 p-m., the third 
Thursday in June to Labor Day, Thursday through Monday. 
The area wiil be open other periods if use warrants it. 


Fee set at $ .50 per person, with six years of age and 
under free. 


Yaquina Bay Lighthouse: 


Operating hours are 12:30 p.m. to 7:30 p.m., the 
third Thursday in June to Labor Day, Thursday through 
Monday. The area will be open other periods if use 
warrants it. Fee set at $ .50 per person, with six 
years of age and under free. 


Mr. Talbot said the State Parks and Recreation Advisory 
Committee considered this matter at their April 30 meeting and 
approved the proposal. After the public hearings, official approval 
by the Commission will be requested. 


rr 


Mr. Klaboe reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Transportation Commission (no report) Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits (no report) Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent (no report) Exhibit F 
ay Expapit § 


Upon the recommendation of Mr. Klaboe, the Commission 
approved the payment of $400 for annual membership dues in the 
American Public Works Association. 


The Commission approved Mr. Klaboe's request to increase 
the project authorization on the following contracts: 


(1) Clark Painting Company, Contract No. 8297, Siletz 

River Bridges (painting), in Lincoln County for 
$15,958.75 (24.8%). The increase was due to additional 
sandblasting and engineering costs. 
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bring the Commission up-to-date on the activities of the Columbia River 
Gorge Commission and to keep communication lines open. He said the 
Gorge Commission is set up by the Legislature and funded by the 

Highway fund (1973-1975 $6,600 and 1976-1977 $10,545). The primary 
mission is the protection of the Columbia River Gorge. The State's 
ownership in the Gorge consists of 26 parks and 5,902.22 acres and 

has a staff of approximately 25 persons in that area. Over the 

last five years, $410,090 has been spent for land acquisition and 
$431,338 for park improvements. 


Mr. Talbot presented for the Commission's consideration 
Notifications of Intent by property owners to make various types of 
improvements along the Rogue River Scenic Waterway. He stated that 
these requests had been carefully reviewed as to their compliance 
with the Scenic Waterways Act. The Commission acted on the follow- 
ing Notifications of Intent for reasons as stated in Mr. Talbot's 
letters to the Commission insofar as their authority over the Scenic 
Waterways Act is concerned: 


(1) Approved a request from Bernard E. McClannahan to 
construct a single-family residence, T 35 S, R7 W, 
Section 26, Lot 1600, on the left bank of the river 
in river mile 83 just downstream from the Robertson 
Bridge, in Josephine County. 


(2) Approved a request from Robert D. Boothe to construct 
a single-family residence in river mile 83, T 35 S, 
R 7 W, Section 25, Tax Lot 2803, just upstream from 
the Robertson Bridge, in Josephine County. 


The Commission considered renewing an agreement with Oregon 
State University for the planning, development, operation, supervision 
and administration of the seasonal park naturalist program from 
June 14 to September 10, 1976. Mr. Talbot said the program will be 
conducted at the same nine parks where it was held successfully in 
1975. The estimated cost is $42,965.51. Following his recommenda- 
tion, the Commission approved the agreement. 


Attention was given to an application from the Port of 
Gold Beach to construct an outfall line across the ocean shore at 
the south jetty of the Rogue River at Gold Beach in Curry County. 
Mr. Talbot stated the outfall line would serve the disposal system 
of a local seafood processing plant, which is presently overloading 
the city's sewage treatment plant. The line is proposed to be 
buried to a point of departure onto the jetty. At this point, a 
line will be extended on the south side of the jetty for discharge 
westerly of mean low water as a summer discharge point. An alternate 
winter discharge line will be extended over the jetty into the Rogue 
River. He indicated a proposed pipeline installation has the 
endorsement of the Department of Environmental Quality and the 
Department of Fish and Wildlife. A hearing was held at Gold Beach 
on May 17, 1976, concerning this matter and there were no adverse 
comments. Upon his favorable recommendation, the Commission 
approved the beach permit application. 
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are on city streets and county roads not part of the State Highway 
System. At this time, existing surveys are not accurate enough 

to determine the precise location where signing is needed. However, 
an estimate has been made of the extent of this project. Signing 
on roads that are part of the Federal Aid System amounts to $41,000 
and would be funded out of Section 203 of Title II. Locations not 
on any Federal Aid System would be funded under Section 230 of 
Title II and it is estimated that $130,000 of work is needed. Mr. 
Klaboe pointed out that funding under Sections 203 and 230 is 

90 percent Federal-aid and 10 percent State and local match. The 
Public Utility Commissioner has agreed to participate in 75 percent 
of theState's cost of this project. The total cost to the State 
will be 2.5 percent of the entire project, or $4,275, and he 
recommended approval. The Commission approved the undertaking of 
this work and authorized the State Highway Engineer to approve 
agreements with local governmental bodies which will allow the State 


to do the installation and require the local jurisdiction to perform 
any future maintenance. 


Attention was given to a request by the City of Prineville 
to cancel a previously approved Off-System project for constructing 
a number of streets in the city (N. Court St., N. Durham St., and E. 
Sth St. and construct a bridge over the Ochoco Creek on Court St.). 
Mr. Klaboe stated the City has been unable to obtain the matching 
funds, and he recommended the cancellation of the project. The 
Commission accepted his recommendation. 
SS Se ee eee 

The Commission considered an agreement with the Scappoose 
School District No. lJ covering the installation of an overhead 
pedestrian sign with flasher at the intersection of the Lower 
Columbia River Highway and a private road in the vicinity of the 
Scappoose High School in Columbia County. Mr. Klaboe stated that 
the State shall prepare all plans, perform the work, maintain the 
system and pay the total cost estimated at $2,500. The project will 
be funded with Minor Betterment Funds. The School District will pay 
for all power consumption. The Commission approved the agreement as 
recommended by Mr. Klaboe. 


Consideration was given to an agreement with the City of 
Yachats for the installation of a pedestrian crossing sign with 
flashing beacons on the Oregon Coast Highway at Third Street in 
Lincoln County. Mr. Klaboe said the agreement provides that the 
State will perform all work and maintain the Sign and beacons after 
installation with the City paying all power costs. The total cost 
of the project is $3,500. Federal-aid Title II funds will cover 
$3,150 and the remaining $350 will come from State funds. Following 
his recommendation, the Commission approved the agreement. 


Attention was given to an agreement with the City of Coos 
Bay for the installation of traffic Signals at the intersection of 
the Empire-Coos Bay Highway and Woodland Drive in Coos County. Mr. 
Klaboe said the State will prepare all plans and specifications and 
perform the work. The estimated cost is $31,000 which will be split 
$24,180 Federal Aid Urban Funds and $6,820 State Funds. After the 
project is completed, the State will maintain the signals and the 
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(2) L. W. Vail, Contract No. 8249, Sharps Corner-Diagonal 
Road Section, Columbia River Highway in Umatilla 
County for $32,942.09 (7.73%). The overrun was 
due to a revision of the existing illumination 
at Sharps Corner (Umatilla Bridge connection) 
and an overrun in the contract general excavation 
quantity. 


Attention was given to the surfacing reconstruction pro- 
ject (4.3 miles) on the Forest Boundary-Little Beech Creek Section 
of the Pendieton-John Day Highway in Grant County. Mr. Klaboe said 
that the pavement deterioration is progressing at a rapid rate due 
to last winter's frost action and an increase in heavy truck traffic. 
He added that there is considerable heavy truck hauling in the 
area which is tied to the timber industry and is predicted to be on 
the increase for the next several years. Patching with State forces 
of the surface will not be adequate to sustain these heavy loads. 
The total estimated cost is $900,000. Mr. Klaboe recommended 
approval of the project and that it be added to the Six-Year Rural 
Primary Construction Program. After considerable discussion, the 
Commission accepted his recommendation. 


The Commission considered a request from the Columbia 
Region Association of Governments (CRAG) to cancel a previously 
approved Urban System project. Mr. Klaboe mentioned this is a 
preliminary engineering project involving a transit corridor study 
in downtown Portland. It has been determined that less coordination 
of the downtown study is necessary and the required coordination can 
be accomplished within the Tri-Met organization. Upon the recom- 
mendation of Mr. Klaboe, the Commission approved cancellation of 
the project. 


The Commission considered approving a design criteria 
for pedestrian-actuated traffic signals. Mr. Klaboe said that 
since the national Manual on Uniform Traffic Control Devices, which 
is also Oregon's manual, does not specify definite design criteria 
for pedestrian-actuated traffic signals, it is desirable to estab- 
lish a standard for the State. Following his favorable recommendation, 
the Commission adopted the following criteria: 


At mid-block locations and at intersectional 
locations where low volume side streets do not 
meet warrants for complete signalization, it is 
recommended that the pedestrian traffic signals 
consist of pedestrian actuated "WALK" - "DON'T 
WALK" indications to the cross movement with 
standard red-yellow-green signals to the highway. 
It is not intended to provide the side street 
with signal indications, but to allow these low 
volume streets to be "STOP" sign controlled. 


Consideration was given to approving the installation of 


advance warning signs at all railroad grade crossings by State 
maintenance forces. Mr. Klaboe said that most of these locations 
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too high. During the past several months, the Division has worked 
with the PUC staff on this particular Port of Entry in Ontario. He 
said the proposed project has been scaled down and will cost 
approximately $560,000 to build which should be adequate. It is 
anticipated that the revenues in the first year of its operation 
will be over $400,000. Mr. Klaboe recommended to proceed with 
construction of the PUC Port of Entry Station in the Ontario area. 
The Commission accepted his recommendation. 


DELEGATION 


The Columbia River Gorge Commission appeared before the 
Commission concerning their activities and concerns. Present were: 
Mrs. Robert (Nani) Warren, Chairman; Carl Hawkes, Secretary; and 
Thomas Burgess, Commissioner. Mrs. Warren stated that their Commission 
appears before the Parks Board annually and confers with Mr. David 
Talbot regularly. Monthly activity reports of the Gorge Commission 
are sent to the Governor, the Land Conservation and Development 
Commission and to the State Parks Office. She explained the activities 
of their Commission and mentioned their roll as coordinator of the 
planning and development activities with the three counties involved, 
CRAG, Forest Service, LCDC and their counterpart in the State of 
Washington. Mrs. Warren asked the Commission to establish a policy 
of notifying their Commission of its proposed plans in the Columbia 
River Gorge. Chairman Jackson informed the delegation that proper 
liaison and communication will be set up so the Gorge Commission 
will have advance information of the Highway Division's proposed plans. 


re 


Robert Bothman handed to the Commission a status report 
on the I-205 (East Portland Freeway). The report contained a detailed 
briefing starting in 1964 to date. Mr. Bothman Said the current plan 
has been designed as a complete transportation facility including 
six lanes for autos and trucks, a separate two-lane bus facility and 
a bicycle-pedestrian path. Wherever possible, the facility has been 
depressed to reduce noise and visual impact. Also to further reduce 
the effects of the freeway on adjacent areas, earthen mounds (berms ) 
have been included along most of the project. The cost of the project 
in Oregon at current estimates is $300,000,000. The cost in the State 
of Washington is $48,000,000. The projected use of the facility per 
day is 200,000 vehicles on the freeway system, 65,000 passengers on 
the busway and 1,000 people using the bicycle-pedestrian path. 


The final proposed design hearing was held May 19, 1976. 
He mentioned the response at the hearing from the public and various 
groups represented indicated an overwhelming support for the facility. 
Of the forty-five persons who testified at the hearing, five did 
indicate a preference for additional access (the old eight-lane design), 
sixteen did indicate disfavor of the busway, and very little support 
was found for the bikepath. A summary of results from the hearing is 
included in the status report. He said transcripts of the hearing 
will be mailed in the near future. 
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City will pay for all power consumption. Following his favorable 
recommendation, the Commission approved the agreement. 


Consideration was given to approving an agreement with 
the Federal Highway Administration for an extensive predictive 
ambient air quality analysis on the Banfield Freeway for high 
occupancy vehicle lanes in Multnomah County. Mr. Klaboe said the 
Federal Highway Administration has indicated a great interest in 
this after-evaluation program and will provide the State with 
$150,000 of 100 percent Federal-aid funds to extend this evaluation 
program for an additional year to July 1, 1977. He mentioned it 
may be necessary for the Division to provide an additional $30,000 
for the replacement of worn-out equipment. The equipment would 
remain in State ownership and may be purchased with Federal Highway 
Planning and Research funds. Upon his recommendation, the Commission 
approved the agreement. 


The Commission considered an agreement with McCann-Erickson, 
Inc. for continuation of the "Keep Oregon Livable" program until 
June 30, 1977. Mr. Klaboe pointed out that for the past seven years 
the Commission, in cooperation with the Governor's Office, has 
conducted an environmental education and information program called 
"Keep Oregon Livable."' The program seeks to create an awareness by 
the genera] public of a number of environmental issues relating to 
the activities of the Division and to encourage all Oregonians to 
make an individual commitment toward the preservation of this State's 
unique livability. He indicated the Division is not sufficiently 
staffed to conduct these activities on its own. The Governor's 
Office has reviewed the program proposal and recommends continuation. 
The total cost of the program will not exceed $33,800. Funds for the 
program are available in the Division's General Administration budget. 
Following his recommendation, the Commission approved the agreement. 


Attention was given to adopting a resolution rescinding 
previous action dated February 16, 1971, to clarify the route 
designation of the Succor Creek Secondary Highway in Malheur County. 
Mr. Klaboe explained the original resolution could be interpreted to 
have designated the present county road as the highway. However, 
the intent was to designate a route only and the State would not 
have any maintenance responsibility until such time as a highway 
had been constructed along the route. The County has concurred in 
this action. The Commission adopted "Secondary Highway Designation 
Resolution No. 74A," which resolution by this reference is made a 
part hereof and filed in the Commission's files, Salem. 


The Commission considered approval of the Ontario Port of 
Entry Station in Malheur County. Mr. Klaboe recalled that in 
Southern Oregon near Ashland a Port of Entry Station was constructed 
at a cost of one and a quarter million dollars. Over $430,000 in 
fees was collected that the State would not have collected if the 
Station had not been built. The Public Utility Commissioner did 
request that additional stations be built at Klamath Falls and 
Ontario. At that time, the cost to build these stations was much 


local, Federal and State general funds. The State provided up to 
25 percent of the project operating costs and up to 50 percent for 
marketing expenses, while over 50 percent of each project's operat- 
ing costs were met by local contributions. Mr. Moore said the 
major findings of the study are: 


1) Use of transit by mobility limited citizens is 
increased by providing demand-responsive (door- 
to-door) transportation services. 


2) Special transportation systems are not self- 
supporting. 


3) Good local managerial expertise is an extremely 
important element to project success. 


He pointed out that although State financial participation terminated 
in June 1975 all projects have continued to operate. The special 
transportation projects were not intended to compete with existing 
transit systems but to create transit systems where needed and to 
improve service where existing service was inadequate. (Copy of the 
report available at the Mass Transit Division Office, Salem.) 


MOTOR VEHICLES DIVISION 


No report. 


DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Tuesday, June 29, 1976, as the date 
for the next regular meeting. 


Following Mr. Burco's favorable recommendation and Mr. Klaboe's 
concurrence, the Commission appointed H. S. (Scott) Coulter as State 
Highway Engineer, effective June 1, 1976. 


Consideration was given to the approval of an agreement with 
the Department of Economic Development for port planning services. 
Mr. Burco pointed out that the 1975 Legislature directed the 
Department to contract with the Department of Economic Development 
to pay 70 percent ($42,900) of the salary costs for services of a 
DED Port Planner. The Department lacks the technical skills to 
perform the work related to ports and waterways. DED will provide 
the Department with memos, reports and other documents that 
describes work that has been done and is being accomplished by DED 
with a description of the relationship that that work has to present 
and future transportation systems. He said these services are provided 
in support of the Department's overall development of the statewide 
transportation plan. The agreement has the approval of the Chief 
Counsel. Upon Mr. Burco's recommendation, the Commission approved 
the agreement and authorized him to sign it on their behalf. 
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Final reviews of the preliminary copy of the final 
Environmental Impact Statement is now being conducted with the FHWA 
and is scheduled for completion on June 1, 1976. The City of 
Portland has scheduled a Council meeting on June 3, 1976, to 
consider an Ordinance in favor of a design for the I-205 freeway. 
Multnomah County Board of Commissioners has scheduled a meeting for 
June 10, 1976, for the same purpose. It is proposed to have the 
Transporation Commission approve a design for the facility shortly 
after the County takes action. (Copy of the I-205 status report 
dated May 25, 1976 on file in the Commission's files, Salem.) 


The Commission viewed the video tape which will be shown 
at meetings around the State concerning the Six Year Highway 
Construction Program. 


AERONAUTICS DIVISION 


The Commission considered approval of a request to the 
Emergency Board for review and approval of the Division's plans to 
automate the pilot registration system which would increase the 
Division's Search and Rescue program limitation by $15,423 for the 
balance of this biennium. Mr. Burket said the Ways and Means budget 
report from the 58th Legislative Assembly states that "Any plans to 
automate the Airman Registration System will be reviewed by the 
Legislature or the Emergency Board prior to implementation." (A 
report of a study conducted by DOT Administrative Services on 
automation of the pilot automation system and a copy of the Data 
Systems Division "Agency Request and Equipment Justificatior' were 
previously sent to the Commission and are on file in the Commission's 
files, Salem.) The Commission approved the request to submit to the 
Emergency Board as recommended by Mr. Burket. 


Consideration was given to the adoption of a report of the 
Aurora State Airport Master Plan study (reports were previously 
mailed to the Commission). Mr. Burket said two public hearings were 
held in the Aurora area and all comments received from the public, 
as well as review comments from the Planning Advisory Committee, 
have been considered and incorporated wherever possible. The require- 
ments of the Land Conservation and Development Commission goals and 
guidelines for Citizen Involvement and Land Use Planning have been 
adequately met. This plan projects the forecast needs of the airport 
for the next twenty years and outlines the improvements needed to 
meet the forecast needs. Upon his favorable recommendation, the 
Commission adopted the report. (Copy of report on file in the 
Commission's files, Salem.) 


MASS TRANSIT DIVISION 


Mr. Moore presented to the Commission a final report of 
the Special Transportation Program for the elderly and handicapped. 
He said the report covers six areas in the State: the City of Albany, 
Columbia County, Jackson County, the City of Ontario, the City of 
Portland and Wasco-Sherman Counties. The projects were funded by 


EXHIBIT___A 
MINUTES OF 3-25-76 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name 


40501 Bachman, Andrew J. & Margaret E. 
48064 Formeer Corporation 
48722 School District #7, Josephine Co. 
48758 Dahlgren, John & Barbara 
48846 L. S. Matusek, Inc. 
Halvorson-Mason Corporation 

48942 VanVoris, Vardi & Milo 

6 Transactions 


(2) Agreement with Multnomah County withdrawing their 
participation in the I-205 storm sewer system. The 


Highway Division will refund the County's original 
deposit of $450,000 plus accumulated interest of $84,000 
for a total of $534,000. The Highway Division will with- 
hold from that total the amount of $87,000 as just com- 
pensation to defray the cost of design revisions required 
because Multnomah County withdrew its participation. 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 

behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 

the Commission, I approve the above two items and report 

this for your official records. 


Dated this /8 day of Nan, 1976 


Stare Fi 
pate: 3-4 Y¥- 276 


Mr. Burco asked Mr. Royer to present the Northwest 


Corridor Multimodal Program. Mr. Royer reviewed the past action 
of the Commission and of the Emergency Board concerning the rail 


planning. 


He said the Department would like authority to appear 


before the Emergency Board at its June meeting with a progress report 
that shows how the Department is coordinating these various studies. 
The Commission gave their approval to present the following to the 
Emergency Board: 


1) 


3) 


4) 


Report Department's proposed monitoring of the 
results of the changes Greyhound is expected to 
be making in July 1976. 


Outlining the study the Department is proposing 
in response to the $20,000 intercity rail study 
requested by the Emergency Board in February 1976. 


Request an increase in the Department's federal 
funding limitation to utilize the $110,000 of 
Federal Railroad funding in place of State funds. 
(West Coast Corridor Study.) 


Request an increase in the Department's federal 
funding limitation to carry out freight and rail 
planning with the $50,000 authorized by the 4-R Act. 


The Chairman adjourned the meeting at 11:55 a.m. 


Commissioner 


Commissioner 


Cheek 


Commission Services 


May 25, 1976 - 1524 - 


SA 5. STi 


EXH'BIT A 
MINUTES OF _3=25-76 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


i. ced ] Proyact — _Unity Rock Production. ie 


; (Contract No. 8340) : 
Type of Work __Rock Production _ FA. Proy. No << en 


County 5 Highway__YOhn Day 
No. of Bidders fie * ee Low Bidder B&H E ui en ee 
Low Bid s_128,820.00 


Engineer's Recommendation: Award to low bidder. 


oe Project__ Garden Valley Blvd. Intchge, = 
(Contract No. 8341) 

Type of Work Grade, Pave, Sign., Illum., Ldscp. A. Proj. No _I-5-3(] 0 12 

County ee ey Highway Paettic._. 

No. of Bidders__ 3 Low Bidder bs UD: Spencer & Son . Vancouver, WA 

Low Bid $120,582.82 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


No.__3___ Project __COndon Rock Production = 

(Contract No. 8342) 
Type of Work__ROCK Production = a. Proj. No. State 
OO | ee 
No. of Bidders__4 _ Low Bidder_W. R. Sutherland, Spokane, WA 
Low Bid$_95,000,00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


EXHIBIT____4_ 
MINUTES OF 5-25-76 


Nw, _. 4 Proyact_ __Pine_Creek Road-Beede Reservoir _ hy ee 
(Contract No. 8343) 


Type of Work . Gr ade & Pave Se ia FA. Proj No. _FLH-4(9) 
County ___Harney _ Highway__central Oregon 
No. of Bidders el ee Low Bidder_Babler Bros. » LAC. Portland 


Low Bid $2,055,918.75 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


No. 5 Project White City-Linn Road 

(Contract No. 8344) 
Type of Work ___ 2,8] mi, Grade & Pave ___F.A. Proj, to. _ State Bond 
County... JACKSON _.______.__ Hignwey_Crater lake 
No. of Bidders__9 ____ Low Bidder_M. C. Lininger & Sons, Inc., Medford 
Low Bid s_687,462.00 


Engineer's Recommendations: Award to low bidder. 


ae, Project__Little Butte Creek Bridge 


(Contract No. 8345) 
Type of Work__ Structure F.A. Proj. No _FAP_0OS-1500(1) 


Chie RC RSG tiny Count Road 


No. of Bidders Z Low Bidder Holst Const. Co Qakridge 
Low Big $ 181,870.00 


Award to low bidder as soon as approval is 
received from Jackson County and the sum of 
$45,400.00 is deposited by the County. 


Engineer’s Recommendations 


APPROVED BY CHAIANAN 
GLENN L. JACKSON 


SxiteiT _.__sa 
MINUTES OF _5-25-76 


woe © Peet. Warner Rock Production ae 
(Contract No. 8346) 
Type of Work Rock Production _ o— + a FA, Proj. No _Sta 1 as 


County Seve! ee Highway___ Warner. 
No. of Bidders aaa ae Low Buider_Roy L, Matchett, Inc., Lakevi _ domsqeniomenitigs 
Low 8d S__84,000.00 


Engineer's Recommendation: Award to low bidder. 


No.___8 Project ___Salmon River Hwy. @ Slick Rack Rd. ne 
(Contract No. 8347) 
Type of Work 0.21 mi. Grade & Pave - FA Pry tio . State Bond _ 


County a. h inee] a ree Highway Sa ] mon_Ri wer... eS 


No. of Bidders__3 Low woe Oceanlake Ready-Mix Co., Lincoln City _ 


Low Bid $.875073.80 


Engineer's Recommendations Award to low bidder. 


Nga pias Deford Creek Bridge : 
(Contract No. 8348) 


Type of Work 0.01_mi. Grade-Pave-Structure Fa. pro, No. _RS-602(1) 


County se ek ea eS 


No. of Bidders a Bidder —Barnhardt & Platt Inc_, Sa] NI niece 
Low Bid s__152,088.00 


Engineer’s Recommendation Award to low bidder as soon as approval is 
received from FHWA and Linn County and the 
sum of $19,100.00 is deposited by the county. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare Way 10, 19 Dé 


EXHIBIT A 
MINUTES OF _5-25-76 


no 10 — projoct. ... Malheur River (Russell) Bridge 


(Contract No. 8349) 
Type of Work ustrictives = cai ti ac FA. Proj. No _RS-23-1 


olaivy an A a Re Sh Se 


No. of Bidders — ms 


Low Bid s_87 ,043 .00 ye 


Engineer's Recommendation 


. Award to low bidder 
as soon as approval is received from Malheur County and the sum of 
$10,900.00 is deposited by the County. 


No.__!]____ project. Lancaster Drive @ State Street 
(Contract No. 8350) 
Type of Work _Iraffic Signal Modification Fa. Pro; No. [FAP M-1615(1) 


County ___ Marion Highway __FAUS 1615 


No. of Bidders _4 Low Bidder___ Hansen Electric Co., Inc., Coos Bay _ 
tow bigs3le1Oe. 08 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA and Marion County and 
the sum of $4,365.00 is received from the 
County. 


No._!2 project ___Heppner Rock Production 


(Contract No. 8351) 
Type of Work__ROCK Production oe: ee 


County____ Morrow Highway Wasco-Heppner 
No. of Bidders___5 _ Low Bidder__B&H Fquipment Co., Inc. Gates 
Low Bid $ —54,700.00 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare Mliey Lt, 19 Ve 


t 


EXHIBIT_____a- 
MINUTES OF _5-25-76 


No 13 procs SW Taylors Ferry Rd.-Lewis & Clark Law School _ 
Portland) Bikeway (Contract No. 8352) 
Type of Work 0.72 mi. Grade & Pave gg Proj. No. _Sta te 


County See i) Highway—_City St. (Terwilliger Blvd.) 
No. of Bidders 3 Low Bidder _Gibbons & Reed Co., Port! and _ 
Low Bid s_51,949.00 


Engineer's Recommendation: Award to low bidder. 


No. 14 projec West Portland Park and Ride 


Grade, Pave, Structure, Signing, (Contcact No. 8353) 
Type of Work I] 1um., Signals, Ldscping & Bldg. Fa pro tio _ [-5-6(85)296 


County es! Highway__ Pacific _ 


Lord Bros. Contr. Inc., 
No. of Bidders__5. Low Bidder_Lord Bros, Equipment Co., Inc., Portland 


Low Bid $1,960,738. 40 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


No.___15___ Project __N. Oswego Ave.-N, Burr Ave. (Portland) Ss 


Grade, Pave, Illumination, (Contract No. 8354) 


Type of Work Signals & Landscaping = F.a. roy, No. _FAP M-0944(4) 


County ee Highway —FAS 0944 (N. Columbia Blvd) 


Columbia West Materials & 
No. of Bidders__ 5 Low Bidder _ Constructors, I NC. _ Longview, WA 


Low Bid $623,435.50 _ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA and City of Portland and 
the sum of $80,310.00 is deposited by City. 


APPROVED BY CHAIAMA 
GLENN L. JACKSON 


pare hig C17 Fé 


EXHIBIT ___a 
MINUTES OF _5«25-76 


No 16 Prot... NE_Union.Ave-NE_82nd_ Ave. - 


: “(Contract No, 8355) 
Type of Work Headlight Glare Shield _ en FLA. Proj. No FAP_U-323(27) 


County _____Multnomah Highway Columbia River = 


No. of Bidders__1] __ Low Bidder___Warren Northwest, Inc., Salem 


Low Bid s_134,669.30 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


No 17 __ project __SE Foster Rd.-Oregon City Intchge. 


(Contract No. 8356) 


Type of Work __ Roadway Illumination =a. Proj, in. - L-205-7(32)299 
County__Multnomah & Clackamas — Hionway__ East Portland Freeway 
No. of Bidders__10 __ tow Bidder__L. W. Hembree Co., Portland 
Low Bid ¢_261 646.20 _ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


No.__18 __ project Medical Springs Rock Production __ 

(Contract No. 8357) 
Type of Work___Rock Production  «§-—§ ——CS<SCN Pro. No.__State 
County Union. —Highway__Meeddi eS 
No. of Bidders__3__ Low Bidder D Mc D Corporation, La Grande 
Low Bid $60,000.00 _ 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
ly 


pare diag L0,L4 7 é 


EXHIBIT , 
MINUTES OF (5725-76 
No —..19 — Prayocr. Lostine River. (Wolfe) Bridge 


(Contract No. 8358) 
Type of Work Grade, Base & Structure Ss ser A. Proj. No FAP-RS-32-106 (2) 


County ee a ee ne ae, | cer re 
No. of Bidders SP ate Low Bidder_DOuglas S, Coats Const., Bend eee 
Low Bid $__105.321.25 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from Wallowa County and the sum of 
$13,400.00 is received from the County. 


On May 10, 1976, I accepted the Administrator and 
State Highway Engineer's recommendations for award 
of the projects on which bids were received April 29, 
1976, and authorized him to sign the contracts when 
conditions for the awards have been met. 


cs this A 9 day of Y\any » 1976 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY EXHIBIT ___4 
MINUTES OF 5-25-76 


Number Name Consideration 
40506 Dean, Clay H. & Francis M. $ 1,500.00 
45063 Woods, Marion E. & Hildred H. 120.00 
48775 Muhr, Elsie 4,820.00 
48844 Humphrey, Nadine L. 3,000.00 
48849 Kendall, Robt. T. & Bessie B. 
Dickinson, Ray E. 200.00 
1-279.09 Thompson, Chavner 1,335.00 
6 Transactions aie 10,975.00 


2) Agreement with City of Pilot Rock transferring all right, 
title and interest of an approximate 2,000 foot strip of 
old igre to the City for City street purposes. (County City) 
(S. Unit, Pendleton-Pilot Rock Sec., Pendleton-John Day Hwy., Umatilla Co.) 
Agreement with City of Eugene providing for State participation 
in construction of the South Bank Bikeway. The City is to be 
responsible for all preliminary engineering, right of way and 
construction of the project. State participation will be 50% 
of the actual cost or $45,000 whichever is the lesser. State 
funds are to be provided from monies which have been set aside 
for construction of pedestrian-bicycle paths. The project must 
be under contract no later than June 11, 1976. (County City Unit) 


Agreement with City of Eugene providing for State participation 
in construction of the Ferry Street Bridge Bikeway. The City to 
to be responsible for all preliminary engineering, right of way 
and construction of the project. State participation will be 

50% of the actual cost or $70,000 whichever is the lesser. State 
funds are to be provided from monies which have been set aside 

for construction of bicycle-pedestrian paths. The project must 
be under contract no later than June 11, 1976. (County City Unit) 


Agreement with City of Beaverton providing for State participation 
in construction of Beaverton Bikeway, Phase I. The City is to be 

responsible for all preliminary engineering, right of way and con- 
struction of the project. State participation will be 75% of the 

actual cost, or $200,000 whichever is the lesser. State funds 

are to be provided from monies which have been set aside for con- 

struction of pedestrian-bicycle paths. The project must be under 

contract no later than June 11, 1976. (County City Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above (5) and report this action 
for your official records: 


tH 
Dated this i/ tay of 


»Glenn L. Jackson, Cha 


pate, S22 2B 


- 1 


COMMISSION 


EXHIBIT ____»«a— 
MINUTES OF §=25-76 


Oregon Transportation Commission 


Report of Confirmation of Telephone Action 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
Sion, I approved on April 26, 1976, the following agreement 
and report this for your official records: 


Agreement with Evergreen Helicopters, 
Inc., to place two flag poles on top 

of the Fremont Bridge in observance of the 
Bicentennial at a cost of $1,800. This 
work will be done during the month of 

May 1976, 


SF eat > ea in A EAT SOE 5 a A NOL A eR 


EXHIBIT AL 
MINUTES OF _5=25-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Consideration 


Sivers, Emanuel & Hazel Eleanor $ 1,259.00 


Agreement with Multnomah County for relinquishment of 
operation and maintenance of the St. Johns and Ross Island 
Bridges to State pursuant to Chapter 436, Oregon Laws of 
1975. On August 27, 1975, Multnomah County transmitted 
$300,000 to State to cover cost of transferring Ross 
Island and St. Johns structures. (County-City Unit) 


Letter-form agreement with City of Lakeside for improvement 
of the intersections of Rainbow Lane at Jacobson Way and 
Robin Hood Avenue at Kings Avenue. This project is eligible 
for 90% Federal Aid funding under Section 230 of Title II, 
Highway Safety Act of 1973. Total estimated cost for the 
work is $845. The City has provided the 10% ($85) matching 
funds, with no expense to State. (County-City Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above (3) and report this 
action for your official records. 


ae this O day Mary 1976 


GAG 


man 
Commission 


EXHIBIT A 
Oregon Transportation Commission MINUTES OF 5225-76 


TO: 


SUBJECT: Report of Actions Taken Under Delegated Authority 


OPTIONS TO PURCHASE REAL PROPERTY 


Name Consideration 


Lieuallen Ranches, Inc. 500.00 
Anderson, Werner J. & Matilda 
Western Oregon Conference Association 
of Seventh Day Adventist 
Northwest Natural Gas Company 
Bessett, Jack & Dale 
Putnam, Theodore R. & Betty Jean 
Cook, Harold W. & May Iona 
Tomanka, Charles Eugene & Shirley Ann 
Kendall, Robert T. & Bessie B. 
Roseburg Lumber Company 

9 Transactions 


Agreement with City of Lake Oswego providing for State 
participation in construction of George Rogers Park 
Bikeway. The City is to be responsible for all pre- 
liminary engineering, right of way and construction of 
the project. State participation will be 80% of the 
actual cost, or $40,000 whichever is the iesser. State 
funds are to be provided from monies which have been 

set aside for construction of pedestrian-bicycle paths. 
The project must be under contract no later than June 11, 
1976. (County-City Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the above two items and report this action for the official yecords. 


» 1976 


Oregon Transpoy Commission 


GANG 
MINUTES OF _5-25-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved on April 12, 1976, the following agreement 
and report this for your official records: 


Services agreement with Cole and Weber, 
Inc., to prepare a tabloid setting forth 

an overview of facts on the I-205 Corridor. 
This will be distributed throughout 
Multnomah, Clackamas, Washington Counties 
and Clark County in the State of Washington. 


Oregon Tran lose ion Commission 


- 1537 - 


EXHIBIT______ © 
MINUTES OF _5-25-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 


On behalf of the Commission and under its authority 
delegated to me to make formal offers to acquire real 
property in preparation for condemnation, I approved the 
following offers and authorized Mr. J. B. Boyd, Right of 
Way Engineer, to sign the letter to the owners on the 
following files: 


CRANE SECTION, STEENS HIGHWAY - HARNEY COUNTY 


R-48409 - Susanna L. Ruh et al. Parcel 2: 0.52 acre for a 
permanent easement for a haul road. Offer $50.00. 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY —- 
JOSEPHINE COUNTY 


R-40515 - Ivan C. Butcher et al. Parcel 1: 0.11 acre for 
right of way purposes; Parcel 2: 0.07 acre for a permanent ease- 


ment for irrigation facilities, slopes and power lines. Offer 
$5,400.00. 


VAIL CREEK-SWEET HOME SECTION, SANTIAM HIGHWAY - LINN COUNTY 
Se ENE ENN VUUNTY 


R-47878 - Carl B. Herzberg et al. 0.09 acre for right of way 
for construction. Offer $12,000.00. 


R-47918 - W. Allen Wodtli et al. 5.2 acres for right of way 
purposes. Offer $4,700.00. 


Dated this 5th day of May 1976 


ea Be Yt Administrator & State 


Highway Engineer 


RE: Report of Offers Tendered - 4 


2) a J 
MINUTES OF _5-25-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 


On behalf of the Commission and under its authority 
delegated to me to make formal offers to acquire real 
property in preparation for condemnation, I approved the 
following offers and authorized Mr. J. B. Boyd, Right of 


Way Engineer, to sign the letter to the owners on the 
following files: 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - 
JOSEPHINE COUNTY 


R-40509 - Max G. Yoder et al. Parcel 1: 0.04 acre for right 
of way purposes; Parcel 2: 0.03 acre for a permanent easement for 
slopes, irrigation facilities and power lines. Offer $1,500.00. 


R-41821 - Roley's Pacific Supply Company et al. 0.18 acre 
for right of way purposes. Offer $31,800.00. 


R-41823 - Robert V. Jones et al. Parcel 1: 0.10 acre for 
right of way purposes; Parcel 2: 0.01 acre for a permanent ease- 
ment for drainage. Offer $19,400.00. 


N. E. SANDY BLVD. AT N. E. 181ST SECTION, NORTHEAST PORTLAND 
HIGHWAY - MULTNOMAH COUNTY 


R-48840 - Robert D. Allegre et al. 130 sq. ft. for a permanent 
easement for a signal pole and arm. Offer $200.00. 


VAIL CREEK-SWEET HOME SECTION, SANTIAM HIGHWAY - LINN COUNTY 
S———————— EE = RINN COUNTY 


R-48137 - Verlin C. Roberts et al. Parcel 1: 0.10 acre for 
right of way purposes; Parcel 2: 150 sq. ft. for right of way purposes. 
Offer $7,600.00. 


Dated this 22nd day of April 1976 


F. B. Uf Administrator & State 


Highway Engineer 


RE: Report of Offers Tendered - 5 
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Seana 


EXHIBIT___¢_ 
MINUTES OF _5-25-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 
the following for your official records: 
On behalf of the Commission and under its authority 
delegated to me to make formal offers to acquire real 


property in preparation for condemnation, I approved the 
following offers and authorized Mr. J. B. Boyd, Right of 


Way Engineer, to sign the letter to the owners on the 
following files: 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - 
JOSEPHINE COUNTY 


R-40504 - Elmer Hendrickson et al. 0.03 acre for right of way. 
Offer $3,600.00. 


R-40517 - Rose Mae Medart. Parcel 1: 0.04 acre for right of 
way; Parcel 2: 0.03 acre for permanent easement for utilities, 
slopes and irrigation. Offer $5,100.00. 

R-40528 - Anne Lazaroni et al. Parcel 1: 0.06 acre for right 
of way; Parcel 2: 0.04 acre for permanent easement for slope irriga 


tion facilities and power lines. Offer $3,000.00. 


R-41820 - Col-Jo Corporation et al. 0.05 acre for right of way. 
Offer $3,900.00. 


OLNEY-CUTOFF ROAD JUNCTION SECTION, NEHALEM HIGHWAY - CLATSOP COUNTY 
ee WAL — CLATSOP COUNTY 


R-37484 - Frank Gindroz et al. 0.18 acre for right of way. 
Offer $525.00. 


Dated this 16th day of April 1976 
BOE, Administrator & State 
Highway Engineer 
RE: Report of Offers Tendered - 5 
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EXHIBIT____= 
MINUTES OF —3=-25-76 


April 28, 1976 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly authorized delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the actions listed below and report this action for your official 
records: 


Disposal of Personal Property : 


Miscellaneous Sales $ 785.00 
Land Sales 3,975.00 
Transfers of Property 100.00 
Rent Revenues - March, 1976 68,074.66 


$ 72,934.66 


Five-year lease renewal with Silver Wheel Freightlines, Inc., 
1321 SE Water St., Portland, effective April 1, 1976, at the 
rate of $1,100 per month. (Files 28208, 28209, 28210) 


Five-year lease renewal with Silver Wheel Freightlines, Inc., 


1321 SE Water St., Portland, effective April 1, 1976, at the 
rate of $275.00 per month. (File 28495) 


Fs “ Mk Nantntstrator and State 


Highway Engineer 


EXHIBIT___-— 
MINUTES OF .5=25-76 


May 3, 1976 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly authorized delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 


the actions listed below and report this action for your official 
records: 


Disposal of Personal Property: 


Miscellaneous Sales $ 1,436.50 
Land Sales 11,600.00 
Timber Sales 2,930.92 
Rent Revenues - April, 197€ 73,293.69 


$89,261.11 


LABOE, Administrator and 
tate Highway Engineer 


EXHGit...__© 


MINUTES OF 5-25-76 
REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to 
me to award contracts when conditions have been fulfilled, I 
awarded the following contracts: 


1) 


Work on Garden Valley Blvd. Intchge. Section of 

the Pacific Highway in Douglas County. Bids received 
April 29, 1976. Contract No. 8341 awarded May 11, 
1976, to S. D. Spencer & Son, Vancouver, Washington, 
at $170,582.82. 


Work on Pine Cr. Road-Beede Reservoir Section of 
Central Oregon Highway in Harney County. Bids re- 
ceived April 29, 1976. Contract No. 8343 awarded 
May 11, 1976, to Babler Bros., Inc., Portland, at 
$2,055,918.75. 


Structure on Little Butte Creek Bridge Section of 
Agate Road in Jackson County. Bids received April 29, 
1976. Contract No. 8345 awarded May 17, 1976, to 
Holst Construction Co., Oakridge, at $181,870. 


Structure on Malheur River (Russell) Bridge Section 
of FAS 23-122 in Malheur County. Bids received 
April 29, 1976. Contract No. 8349 awarded May 19, 
1976, to Douglas S. Coats Construction, Bend, at 
$87,043. 


Traffic signal modification on Lancaster Drive at 
State Street Section of FAUS 1615 in Marion County. 
Bids received April 29, 1976. Contract No. 8350 
awarded May 17, 1976, to Hansen Electric Co., Inc., 
Coos Bay, at $31,763. 


Work on West Portland Park and Ride Section of Pacific 
Highway in Multnomah County. Bids received April 29, 
1976. Contract No. 8353 awarded May 11, 1976, to 

Lord Bros. Contractors, Inc., and Lord Bros. Equipment 
Co., Inc., Portland, at $1,960,738.40. 


Work on N. Oswego Avenue-N. Burr Avenue (Port land) 
Section of N. Columbia Boulevard in Multnomah County. 
Bids received April 29, 1976. Contract No. 8354 

awarded May 11, 1976, to Columbia West Materials and 
Constructors, Inc., Longview, Washington, at $623,435.50. 


Headlight glare shield installation on N.E. Union Avenue- 
N.E. 82nd Avenue Section of Columbia River Highway in 
Multnomah County. Bids received April 29, 1976. Con- 
tract No. 8355 awarded May 11, 1976, to Warren Northwest, 
Inc., Salem, at $134,669.30. 


— : r - _— . ‘ ' 


EYMIBIT c 


stn 


MINUTES OF __5-25-76 


9) Roadway illumination on S.E. Foster Road-Oregon 
City Interchange Section of East Portland Freeway 
in Multnomah and Clackamas Counties. Bids received 
April 29, 1976. Contract No. 8356 awarded May 11, 
1976, to L. W. Hembree Co., Portland, at $261,646.20. 


Work on Lostine River (Wolfe) Bridge Section of 

FAS 32-106 in Wallowa County. Bids received April 29, 
1976. Contract No. 8358 awarded May 18, 1976, to 
Douglas S. Coats Construction, Bend, at $105,321.25. 


F. B. Klaboe 
Administrator and State Highway Engineer 
5-21-76 


EXHIBIT c 
MINUTES OF _5=25-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 


the actions listed below and report this action for your official 
records: 


(1) Agreement with the City of Prineville for providing 
right of way services in connection with the acqui- 
sition of property for the Yancey Addition Improve- 
ment District. Approved April 28, 1976. 


Agreement with Gilliam County for providing right of 
way services in connection with the acquistion of 
right of way for the Rhea County Road. Approved 
April 28, 1976. 


Dated this PL day of_Areyis7 


F. B. Klaboe, Administrator and State 
Highway Engineer 


ty 
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MINUTES OF 3-25-76 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the actions listed below and report this for your 
official records: 


1) On May 5, 1976, established a 45 MPH 
speed zone from M.P. 20.18 (0.45 mile 
west of Liberty Road to M.P. 20.63 
(west city limits of Sweet Home) on 
the Halsey-Sweet Home Highway in Linn 
County. (See Speed Zone Order No. 
725) 


On May 6, 1976, established the following 
speed zones on the Rogue River Highway in 
Jackson and Josephine Counties: 
(See Speed Zone Order No. 726) 


30 MPH from M.P. 0.32 (ECL of Grants Pass) 
to M.P. 0.47 (50' W. of Maple Lane) 
35 MPH from M.P. 0.20W (ECL of Grants Pass) 
to M.P. 0.47 (50' W, of Maple Lane) 
40 MPH from M.P. 0.47 (50' W. of Maple Ln.) 
to M.P. 1.99 (0.15 mi. E. of Mt. Baldy Rd.) 
50 MPH from M.P. 1.99 (0.15 mi. E. of Mt. 
Baldy Rd.) to M.P. 8.52 (0.29 mi. NW of 
Depot St.) 
30 MPH from M.P. 8.52 (0.29 mi. NW of Depot St.) 
to M.P. 8.81 (Depot St.) 
30 MPH from M.P. 8.84 (150' SE of Depot St) 
to M.P. 9.13 (0.32 mi. SE of Depot St.) 


On May 19, 1976, established a 50 MPH speed 

zone on the Hermiston Highway from M.P. 4.24 
(2.81 mi. NE of 4th St.) to M.P. 5.15 (1.90 

mi. NE of 4th St.) and from M.P. 5.15 (1.90 

mi. NE of 4th St.) to E.C.L. of Hermiston 
10th St. (M.P. 6.15) (See Speed Zone Order 
No. 727) Umatilla County 


pa aA 


Administrator and Highway Engineer 
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MINUTES OF _5-25-76 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
actions listed below and report this action for your official 
records: 


1) On April 21, 1976, prohibited parking of 
vehicles on the Willamette Highway from 
M.P. 52.28 to M.P. 52.38 westbound and from 
M.P. 53.87 to M.P. 53.97 westbound east of 
Oakridge in Lane County. 


On April 26, 1976, prohibited parking of 
vehicles on the Pacific Highway East (west 
side) from the S.E. Vineyard Road inter- 
section (M.P. 8.75) to a point 100 feet 

north of the S. E. Vineyard Road intersection 
(M.P. 8.73) in Clackamas County. (Front of 
Cattle Company Restaurant) 


On April 12, 1976, authorized that the "STOP" 
sign be replaced with a "YIELD" sign at the 
intersection of N. Stephens Street (ORE99) with 
Winchester Avenue (Highway No. 234) in Roseburg, 
Douglas County. 


On April 26, 1976, authorized the installation 
of three "STOP" signs and one "YIELD" sign on 
the ramp termini off US30 (Lower Columbia River 
Highway) at Swedetown Road, City of Clatskanie, 
Columbia County. 


F. B. abo 
Administrator and Highway Engineer 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
ADMINISTRATOR AND STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 
the following: 


Contractor and 


Acceptance 
Contract No. 


Section and Highway Date 


Timber Junction, Sunset High- April 28, 1976 
way, Washington County 


Cascade Construction 
Company 

No. 8136 

C. G. Gredvig 


S.W. Katherine Lane-S.W. April 30, 1976 


No. 8322 


Babler Bros., Inc. 
No. 8112 


Apex Fence Co., Inc. 
No. 8187 


Apex Fence Co., Inc. 
No. 8224 


Hamilton Construction 
Company 
No. 8242 


M.C. Lininger & Sons, 
Inc. 
No. 7709 


L.K. Comstock & Co., 
Inc. 
No. 8286 


Coral Corporation 
No. 8202 


L.K. Comstock & Co., 
Inc. 
No. 8292 


75th Ave. (bus turnouts) 
Sunset Highway, Washington 
County 


Forest Grove, Tualatin Valley May 
Highway, Washington County 


McKenzie River-Willamette May 
River, Pacific Highway, Lane 
County 


Irrigon Jct.-Washington State May 
Line, Columbia River Highway 
Morrow and Umatilla Counties 


S. Fork, Big Butte Creek May 
(Butte Falls) Bridge, FAS 
15-101, Jackson County 


Valley of the Rogue Park- May 
California State Line, 

Pacific Highway, Jackson 

County 


Oregon Coast Highway at 
Avenue "U" (Seaside), Cregon 
Coast Highway, Clatsop County 


M.P. 102.0-Otis Junction, 
Oregon Coast & Salmon River 
Highways, Tillamook and 
Lincoln Counties 


Rural Ave. S.E.-Vista Ave. May 
S.E. (Salem), Pacific East 
Highway, Marion County 


May 14, 1976 


May 18, 


pio Aus Rises SAP a 
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Johnson Rock Products, 
Inc. 
No. 8157 


L.K. Comstock & Co., 


Inc. 
No. 8264 


Hansen Electric Co. 
No. 8272 


May 24, 1976 
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Douglas County Line-Hauser May 19, 1976 
Oregon Coast Highway 
Coos County 


Ridge Road & Pacific Way May 24, 1976 
(Gearhart), Fort Stevens & 

Oregon Coast Highway, Clatsop 

County 


S.W. 4th Ave. at Verde Drive May 24, 1976 
(Ontario), Olds Ferry-Ontario 
Highway, Malheur County 


isin’ and State Highway Engineer 


exXHisit....._ _._ s 
MINUTES OF _5-25-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


The Administrator and State Highway Engineer, acting under 
delegated authority from the Oregon Transportation Commission, 
authorized me in my official capacity to exercise certain 
authority on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance therewith 
for the Commission, I approved the actions listed below and 
report this action for your official records: 


(1) Agreement with the O.W.R.& N. for establishing procedures 
and general conditions for the installation of grade 
crossing protection devices throughout the system. 
Approved May 17, 1976. 


(2) Lease indenture with Southern Pacific Transportation 
Company granting State the right to construct, reconstruct, 
maintain and operate an electrical interconnect on the 
Ehrman Way Section of the Rogue Valley Highway in Jackson 
County. Approved May 17, 1976. 


(3) Agreement with the South Side Improvement District covering 
the reconstruction of the District's irrigation facilities 
on the Middle Bridge-Ridder Creek Section of the Baker- 
Copperfield Highway in Baker County. Approved May 17, 1976. 


(4) Sale of 1.48 acres excess property in the Juntura-Vale 
Section of the Central Oregon Highway in Malheur County 
for a minimum consideration of $500.00, subject to 
mineral and geothermal rights. File S-138, approved 
May 17, 1976. 


(S) Temporary Easement Agreement with the Southern Pacific 
Transportation Company on the Rock Creek-Drain Section 
of the Umpqua Highway in Douglas County. Approved 
May 13, 1976. 
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MINUTES OF 5-25-76 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 

authority and acting in accordance therewith for the Commis- 


sion, I approved the following item and report this for your 
official records: 


1) On May 7, 1976, approved an agreement with 
Union Pacific Railroad Company and the 
Southern Pacific Transportation Company 
covering an extension of the lease of the 
upper deck of the Steel Bridge to 
December 31, 1976. 


- B. Boyd 
Dated this 


» Right o ay Enginee 
2Hisy Pegg 197 


ve fendant as 


Glen W. Hathaway 


L-7296 
County: 


Plaintiff 2. 


John Wilson 


L-7238 
County: 


Shirley Johnson 


L-6853 
County: 


C. H. Savage Co. 


L-7145 
County: 


| 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Property Damage 


Clackamas 
Attorney Fees: 


$150.00 


_fause of Action 


Demands 
of 
Plaintiff 


$284.13 


Court Costs: 


Verdict 
or 


Judgment __ 


$284.13 


$43.30 


RLPORT OF TRIAL OF OTHER CASES - State Defendant 


Declaratory 
Judgment 


Multnomah 


Personal Injury 


Jackson 


Breach of 
Contract 


Marion 
Attorney Fees: 


None 


—fause of Action _ Plaintiff 


Demands 
of 


Require a 
vote in 
Portland on 
Mt. Hood 
Freeway 


$65,000 


$338,000 
(approx. ) 


Court Costs: 


Verdict 
or 


Judament _ 


Voiuntary 
Non-Suit 


$20,466 


Summary 
Judqment 


We recover. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's tliqhest Amount of 


Defendant _Offer __—s Appraisal Settlement 


Norwood M. Johnson $63,490 $63,490 $71,000 


L-7226 
R-48457 


Section: Sandy River-Scenic Waterway 
County: Multnomah 


Approved by: Walter L. Barrie Date: Mav 7, 1976 


John W. Harbinski $ 1,400 $ 1,409 $ 2,200 


L-7305 
R-48737 


Section: Slick Rock Creek Road Interchange 

Highway: Salmon River 

County: Lincoln 

Approved by: Walter L. Barrie Date: Mav 10, 1976 


Charles L. McKenzie $4,599 * $55,000 
Aviaation 
easement 
only (L-7177) 


Charles L. McKenzie v. State (Inverse Condemnation) 


L-7211 


Section: Siletz Bay State Airport 
County: Lincoln 
Approved by: Walter L. Barrie Date: May 17, 1976 


REMARKS: This settlement covers file L-7177, condemnation case, 
and L-7211, inverse condemnation case. 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant 


C. H. Savage Co. State-of Oregon Breach of Contract 390,990 
Breach of Warranty Damaaes 
(Approx. ) 
L-7145 
County: Marion 
Disposed of by: Settlement of $10,000. This settlement sunplemer.ts 
the Report of Trial on this report. 


State of Oregon Virginia McCoy Property Damage $237.36 


L-7288 
County: Multnomah 
Disposed of by: Amount sued for paid in full. 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
SE SES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7324 A. L. Jefferis, personal representative of the estate of 
Jeffery Philli Stoller, deceased, v. The State of Oreaon, Trans- 
aareatien Department, Highway Division, et al.: This case arises 
out of an accident that occurred on May 25, 1975, on Hiahway 26 

in Clatsop County, in which a vehicle, in which plaintiff was a 
passenger, collided with a vehicle driven by Douglas Paul Anderson. 
The alleged neqligence of the state is improper construction of a 
highway, failure to Properly maintain the highway, failing to prov- 
erly repair the highway, allowing the portion of the hiqhway to re- 
main in a dangerous condition after repairing the same, failina to 
inspect the portion of the highway for dangers and defects and fail- 
ure to erect any lights or signs or other warnings to motorists of 


the dangerous conditions on the highway. The amount of the lawsuit 
is $128,354.30. 


The matter has been referred to the state's insurance carrier for 
the defense of the state. 


L-7325 Donald P. Thomsen, personal representative of the estate of 


Jerome Charles Kiedrowski, deceased, v. The State of Oreaon, Trans- 

portation Department, Hiqhwa Division, et al.: is lawsuit arises 
out of the same accident as referred to under L-7324 and the plain- 

tiff was a passenger in the same vehicle as the nlaintiff in Case 


L-7324. The alleaations of neqliqence are the same. The amount of 
the lawsuit is $127,124.58. 


The matter has been referred to the state's insurance carrier for 
the defense of the state. 


L-7327 Gary D. Sturges v. State of Oreaon Highway Department, et al: 
This lawsuit arises out of an accident that occurred on July 17, 1975, 
on Highway 30 in Clatsop County, in which the plaintiff was struck by 
a vehicle driven by the other defendant in the lawsuit, Allen A. Salo. 
The Highway Division is alleqed to be neqliaent in that a Highway 
Division vehicle pulled out in front of the defendant Salo's vehicle 
causing him to swerve across the highway and strike the plaintiff's 
vehicle. The lawsuit is in the amount of $165,900. 


The matter has been referred to the state's insurance carrier for the 
defense of the state. 
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lawsuit arises out of an accident that occurred on December 10, 
1974, in which the plaintiff was riding a bicycle on a bicycle path 
in the City of Monmouth and struck a quy wire from a vower pole 

that was located in the bicycle path. The alleqed nealigence of 

the state in allowing Pacific Power and Light Comnanv to locate the 
pole and guy wire at that particular location, failing to keen the 
bikeway reasonably safe, failing to keep the bikeway free and clear 
of dangerous obstructions and neqligently allowing the quy wire pole 
to remain on the bikeway. The amount of the lawsuit is $112,734.85. 


The matter has been referred to the state's insurance carrier for 
the defense of the state. 


L-7331 William A. Sumerlin v. Harold Robinson, Defendant and Third- 
Party Plaintiff v. Robert Sandmann: The accident occurred Auqust 22, 
1973, on a county road and the alleqed nealiaence of the defendant 
Sandmann, as an employee of the Highway Division, is in refusing to 
allow the defendant Robinson to erect barricades, flashers or other 
adequate warnings adjacent to Highway 42 to give notice and warning 
to drivers that there was equipment on the county road. The amount 
of the lawsuit is $50,000 in general damages and an undetermined 
amount of special damages. 


The matter has been referred to the state's insurance carrier for the 
defense of the state. 


L-7332_ State of Oreqon v. William I. Tolke: This is an action in 
ejectment brought by the Hiahway Division aqainst “r. Tolke to clear 
the Highway Division's title to certain pronerty alona the RBanks- 
Vernonia right of way in Washinaton County and to recover damanes for 
Mr. Tolke's trespass on the property. The amount of damanes is 


$34,931. 


This matter has been referred to the Denartment of Justice for han- 
dling. 
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T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the fol- 
lowing action for the Transportation Commission's records: 


On May 21, 1976, $2,730,376.93 was distributed to 
the counties as their share of motor vehicle rev- 
enues (20 percent) for the month of April, 1976. 
(List of apportionments on file in Commission 
Files, Salem. ) 


On May 28, 1976, $1,638,226.16 (12 percent of the 
Highway Fund) was distributed to the cities for 


the month of April, 1976. (List of apportionments 
on file in Commission Files, Salem. ) 


Dated this 19th day of May, 1976 


Highway DivfSion 


Pi 
vs 
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June 10, 1976 
Salem, Oregon 


The Oregon Transportation Commission held a special 
telephone meeting at 4:30 p.m. in Room 140 of the State Highway 
Building in Salem, Oregon. The following persons were on the 
telephone at thé locations given: 


Glenn L. Jackson, Chairman, Portland 

Robert L. Mitchell, Secretary, Portland 

B. Gordon Coleman, Member, Eugene 

Robert A. Burco, Director of Transportation, Salem 

F. B. Klaboe, Chief of Operations, Salem 

H. S. Coulter, State Highway Engineer, Salem 

Robert Bothman, Assistant State Highway Engineer, Portland 
George Bell, Special Assistant for Public Affairs, Salem 
John Earley, Public Information Officer, Salem 

Cecil Head, Manager, Commission Services, Salem 


(Unable to make telephone contact with Commissioner 
Hollern in Bend and Commissioner Walsh in Pullman, Washington. ) 


Mr. Klaboe stated the special meeting is to request 
authorization from the Commission to transmit the Final Environmental 
Impact Statement on the I-205 Project (East Portland Freeway) to the 
Federal Highway Administration and to request their approval at the 
earliest possible date so the State can proceed with construction. 


He asked Mr. Bothman to read the resolutions enacted by 
the City of Portland and Multnomah County. Mr. Bothman read the 
following resolutions: 


CITY OF PORTLAND 
RESOLUTION NO. 31698 


WHEREAS, it has been the policy of the City Council 
of the City of Portland that I-205 be constructed as 
soon as possible as a regional bypass facility for 
automobile and truck traffic and as a regional corridor 
for mass transit; and 


WHEREAS, the City Council previously requested 
certain modifications to the 1-205 designs which were 
presented in the I-205 Draft Environmental Impact 
Statement; and 


WHEREAS, the Oregon Department of Transportation has 
given considerable attention to the City's previous 
concerns and has accomplished such modifications in the 
I-205 design which is presented in the I-205 Final Environ- 
mental Impact Statement; and 


WHEREAS, it is the understanding of the Council 
that construction of the transitway in the I-205 design 
is contingent upon the development of a radial transit 
facility connecting to downtown Portland; and 
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Mr. Bothman mentioned that a resolution has been received 
from Clark County, Washington, which states in part that the I-205 
facility is an essential link of the total transportation plan 
urgently needed to relieve existing traffic problems. Based upon 
the facts presented in the Environmental Impact Statement and the 
studies completed to date, the Clark County Board of Commissioners 
supports the alignment and lane configuration proposed and urges 
adoption as soon as possible so construction can begin on this 
long overdue facility. In reply to the Chairman's inquiry, Mr. 
Bothman said the Clark County's document conforms with the require- 
ments under the regulations. 


The three Commissioners by unanimous vote approved the 
Final Environmental Impact Statement on the I-205 project and to 
forward it to the Federal Highway Administration for approval as 
recommended by Mr. Klaboe. 


The meeting adjourned at 4:37 p.m. 
Chairman 


Commissioner 


Commi3sioner 


CH. A feabd. 


Commission Services 


June 10, 1976 


WHEREAS, comments regarding the Final Environmental 
Impact Statement are currently being received by the 
Oregon Department of Transportation; now, therefore, 
be it 


RESOLVED that the City Council of the City of 
Portland does hereby express its approval of the I-205 
design presented in the Final Environmental Impact 
Statement; and be it further 


RESOLVED that the Council does hereby express its 
support for the construction of I-205 according to 
the information and design presented in the Final 


Environmental Impact ©. ‘*ement. 
Adopted by the Council, June 3, 1976. 


Signed by George Yerkovich 
Auditor of the City of Portland 


MULTNOMAH COUNTY 


In the Matter of the Final ) 
Approval for the I-205 ) ORDER 
Freeway/Transit Way ) 

This matter comes before the Board of County 
Commissioners on a request by the Oregon Department 
of Transportation for the approval for construction of 
the Selected Plan as described in the I-205 Final 
Environmental Impact Statement, Volume I, dated April, 
1976. 


The Board, having previously submitted design 
policies to the Oregon Department of Transportation, 
finds the Selected Plan substantially in conformance 
with those policies and finds the Selected Plan to be 
in conformance with the adopted Regional Interim 
Transportation Plan; and therefore it is, 


ORDERED that the Board of County Commissioners 
of Multnomah County hereby expresses its approval of 
the I-205 Selected Plan and does hereby approve 
construction of the I-205 facility as described in the 
Final Environmental Impact Statement. 


Board of County Commissioners 

for Multnomah County, Oregon 
June 10, 1976 

Signed by Donald E. Clark 

Chairman 
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June 29, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Robert L. Mitchell, Secretary 

Michael P. Hollern, Member 

Tom Walsh, Member 

B. Gordon Coleman, Member 

Robert A. Burco, Director of Transportation 
' Walt Barrie, Chief Counsel 

F. B. Klaboe, Chief of Operations 

H. S. Coulter, State Highway Engineer 

E. S. Hunter, Deputy State Highway Engineer 

J. B. Boyd, Right of Way Engineer 

Dave Talbot, State Parks Superintendent 

Paul E. Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Mass Transit 

Harvey Ward, Deputy Administrator of Motor Vehicles 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission approved the minutes of the meetings of 
May 25 and June 10, 1976. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented to Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the properties 
if negotiations are not successful and thereupon adopted "Condemnation 
Resolution No. 2647," which resolution by this reference is made a 
part hereof and filed in the Commission's files. 


In reply to the Chairman's inquiry, Mr. Boyd stated that 
under the sign removai program there is one sign yet to be removed 
which is under condemnation. 
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north and south of this restricted area. He also mentioned that 
results of the restriction will be monitored to determine the effect 
on the erosion problem. 


Upon the recommendation of Mr. Talbot, the Commission 
appointed Mrs. Borden "Lu" Beck of Portland to replace Ding Cannon 

on the State Parks and Recreation Advisory Committee. The appoint- 
ment is for four years effective June 29, 1976. 


Consideration was given to adopting as a p2rmanent rule 
an amendment to the State Park rules setting forth specific provisions 
governing the public use of Fort Stevens State Park in Clatsop County 
and the Yaquina Bay Lighthouse in Lincoln County. Mr. Talbot said 
that a public hearing was held on June 16, 1976, to consider this 
amendment governing the charging of fees and the operating hours at 
these two locations. The amendment was discussed with the four 
individuals who attended the hearing and there were no objections. 
Following Mr. Talbot's ~ecommendation, the Commission approved the 
rule changes as follow: 


III. AMENDMENT TO STATE PARK RULES 


The following provision shall be added to the State 
Park Rules adopted by the Oregon Transportation Commission 
on April 23, 1976 as item V., D., and E: 


D. Fort Stevens State Park 


1. The opening and closing dates for Fort 
Stevens State Park and the operating hours 
for the park shall be established by the 
State Parks Superintendent. Public notice 
of this information shall be given by the 
State Parks Superintendent and the informa- 
tion shall be posted at the park. 


2. The fee for public use of the park area 
shall be $.50 per person per day. Children 
six years of age and under shall be admitted 
free. 


Yaquina Bay Lighthouse 


1. The opening and closing dates for public 
use of Yaquina Bay Lighthouse and the operating 
hours shall be established by the State Parks 
Superintendent. Public notice of this 
information shall be given by the State Parks 
Superintendent and the information shall be 
posted at the Lighthouse. 


2. The fee for public entry to the Lighthouse 
shall be $.50 per day. Children six years 
of age and under shall be admitted free. 


(Continued on next page) 
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Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled and institution of legal proceedings 
filed against the Department of Transportation since the last 
Commission meeting. There were no questions. (See Exhibit G on 
file in the Commission's files, Salem.) 


Mr. Barrie presented to the Commission an informational 
report on litigation involving the Commission and Maywood Park. He 
said the Multnomah County Circuit Court held that Maywood Park did 
not have jurisdiction to require throughway agreements and that 
Multnomah County had not given up its own jurisdiction by its 
resolution which terminated concurrence in 1974. Mr. Barrie said 
he did not think Maywood Park would appeal this case, but they do 
have the right yet to file an appeal. This case represents the end 
of current litigation in court involving 1-205 and Maywood Park. 


Mr. Barrie reported that Maywood Park had adopted its own 
noise ordinance which appears to be stricter than Federal standards 
or what DEQ will probably come up with. He doubted that this 
particular noise regulation would interfere with an Interstate 
project. He indicated that he is researching the matter and will 
forward a report to the Commission and staff. 


Mr. Barrie stated that in reference to the Astoria Bridge 
litigation the Oregon Supreme Court affirmed the Court of Appeals' 
judgment that allowed the State post-judgment interest on its pre- 
judgment award of some two million dollars. The State has in excess 
of a hundred thousand dollars in interest due yet from the DeLong 
Corporation and Travelers Indemnity. 


Mr. Talbot presented to the Commission a report concerning 
the closure of Heceta Beach in Lane County. He reported that a 
group of five oceanfront property owners at Heceta Beach requested 
assistance in controlling erosion of the low bluff fronting their 
residences. Highway survey crews confirmed that the ocean shore 
zone line at this location was out on the dry sand westerly of the 
foredune where the erosion was occurring. He said this condition 
precluded the need for processing an ocean shore improvement permit 
to install a protective revetment at the toe of the foredune. He 
pointed out that the property owners proceeded to install an exten- 
sive revetment consisting of vertically-driven wood piling with 
drift logs collected from the beach placed horizcntally behind the 
piling. The property owners also requested that the Highway Division 
stop the extensive cutting of driftwood by the public for firewood. 
This area of the beach is closed to vehicle use except by permit for 
the purpose of gathering firewood or the transporting of elderly or 
disabled persons. It was the feeling of the property owners that 
the natural accumulation of driftwood added materially to the pro- 
tection of the frontage from erosion by the sea. An appeal was 
issued to firewood cutters to refrain from taking driftwood at this 
location. State Police and Highway Division offices were directed 
not to issue vehicle permits for the area 2,000 feet in iength from 
the Heceta Beach ramp northerly for a one-year period. Mr. Talbot 
said other wood gathering areas remain available for vehicle permits 
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Kimball Construction and Alvin L. Lindley, Contract 
No. 8254, three units in the vicinity of Lakeview 
on Klamath Falls-Lakeview and Fremont Highways in 
Lake County, for $58,372.34 (7.5%). The major 
reason for the overrun was due to flagging hours 
and asphalt content in the asphalt-concrete mix. 


Elting, Inc., Contract No. 8243, Hogback Summit- 
Lake Abert Section, Lakeview-Burns Highway in Lake 
County, for $139,515.37 (9.9%). The overrun was 
due entirely to quantity changes on regular bid 
items including flagging, alignment changes and 
vertical grade line changes. 


Mr. Coulter reported that necessary hearings and survey 


work had been accomplished on eight sections of State highways and 
he recommended approval of corridor and design surveys. The Com- 
mission accepted his recommendation by adopting the following 
"Highway Corridor and Design Resolutions Nos. 416 through 419," 
which resolutions by this reference are made a part hereof and filed 
in the Commission's files, Salem: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


Catherine Creek Section, La Grande-Baker Highway in 
Union County. No public hearing was required. (See 
"Highway Corridor and Design Resolution No. 416"). 


Slater Creek-Mystic Creek Section, Coos Bay-Roseburg 
Highway in Douglas County. A combination corridor- 
design hearing was held August 29, 1974, in Winston. 
(See "Highway Corridor and Design Resolution No. 417"). 


Pine Grove-Wapinitia Road Section, Wapinitia Highway in 
Wasco County. No public hearing was required. (See 
"Highway Corridor and Design Resolution No. 416"). 


Malheur River Bridge Section, Olds Ferry-Ontario 
Highway in Malheur County. A combination corridor- 
design hearing was held on February 6, 1975, in 
Ontario. (See "Highway Corridor and Design Resolution 
No. 418"). 


Ritner Creek Bridge Section, Kings Valley Highway in 
Polk County. A combination corridor-design hearing 
was held January 15, 1975, in the community of Pedee. 
(See "Highway Corridor and Design Resolution No. 419"). 


Silver Point Slide Section, Oregon Coast Highway in 
Clatsop County. No public hearing was required. 
(See "Highway Corridor and Design Resolution No. 418"). 


Poormans Creek Section, Jacksonville Highway in 
Jackson County. No public hearing was required. 
(See "Highway Corridor and Design Resolution No. 417"). 
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(See State Parks Resolution No. 39a. Copy of rule filed with 
Secretary of State on June 30, 1976, and will be published in the 
Administrative Rule Bulletin on July 15, 1976.) 


ST 


Mr. Coulter reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Transportation Commission (no report) Exhibit B 
Administrator and Highway Engineer Exhibit C 
Director of Permits (no report) Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent (no report) Exhibit F 
Chief Counsel Exhibit G 
Highway Controller Exhibit H 


The Commission approved Mr. Coulter's request to increase 
the project authorizations on the following contracts: 


(1) Stillwell Construction Company, Contract No. 8253, 
motorist service signing on I-80N from Cascade Locks 
to the Idaho State Line, for $34,727.56 (15%). The 
increase was due to the addition of 13 signs by 
price agreements, state force orders and an over- 
run in engineering. 


(2) Morse Bros., Inc., Contract No. 8298, N.W. 9th Street 
at N.W. Buchanan Avenue (Corvallis) in Benton County, 
for $19,007.93 (13.2%). The overrun was due to ad- 
justing city water facilities and a change in the 
storm drainage system to comply with DEQ requirements 
for the separation of storm water from sanitary 
sewers. 


(3) K. F. Jacobsen and Company, Contract No. 8259, N.E. 
Union Avenue-82nd Avenue Section, Banfield Freeway 
(HOV lanes) in Multnomah County, for $243,548.37 
(13.3%). The increase was due to widening.of on-ramps 
at three locations to provide safer merging distance, 
emergency telephone system, additional shoulder 
barrier work, neon advance warning signs for the 
construction and additional curb work that was 
unanticipated. 


(4) Stillwell Construction Company, Contract No. 8260, 
motorist service signing, 1-5 North Unit between 
Portland and Roseburg, for $15,850.70 (14%). Since 
the contract started, the Travel Information 

. Council has sold additional logo advertising at 

new locations not covered in the contract. Eight 
additional installations have been covered by 
added orders and another is pending. 
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TRANSITION QUARTER 
(July 1, 1976-Sept. 30, 1976) 
URBAN SYSTEM ALLOCATION 
Small Urban Areas 


June 1976 


Percent of Federal 
Urban Area Population Total Funds 


Albany 21,950 6.1765 $24,476 
Ashland 14,500 0814 16,169 
Astoria 10,740 -0231 11,976 
Baker 9,450 - 6600 10,538 
Bend 16,294 - 5864 18,169 
Coos Bay 23,110 - 5050 25,770 
Corvellis 39,102 -0064 43,603 
Cottage Grove 6,590 . 8549 7,348 
Dallas 7,530 -1195 8,397 
Forest Grove 10,075 - 8359 11,235 
Grants Pass 13,450 . 7859 14,998 
Klamath Falls 33,110 - 3197 36,920 
La Grande 10,410 - 93062 11,608 
Lebanon 8,135 . 2898 9,071 
McMinnville 12,500 -5185 13,939 
Medford 33,902 -5427 37 , 804 
Monmouth 5,945 -6734 6,629 
Newberg 8,169 . 2994 9,109 
Newport 5,880 -6551 6,557 
Ontario 7,700 -1674 8,586 
Pendleton 14,010 -9435 15,622 
Roseburg 15,530 3714 17,317 
St. Helens 6,855 -9295 7,644 
The Dalles 10,770 -0315 12,010 
Woodburn 9,560 -6909 10,660 
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Totals 355,267 100.0000 $396,155 


Note: Above funds allocated to small urban areas on per capita basis 
using the same State population figures used in determining 
FY 1976 Allocation. 


The Commission considered approving the Federal Aid 
Secondary Highway Fund allocation to the Oregon counties for the 
transition quarter July 1, 1976, to September 30, 1976. Mr. Coulter 
pointed out that this allocation is one-quarter of the counties’ 
current fiscal year 1976 allocation and will provide financing for 
projects during the transition period between the closing of the 
current fiscal year (June 30, 1976) and the beginning of the new 
Federal fiscal year (October 1, 1976). Following his favorable 
recommendation, the Commission approved the following allocation: 
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(8) Olney Cutoff Road Junction Section, Nehalem Highway 
in Clatsop County. No public hearing was required. 
(See “Highway Corridor and Design Resolution No. 416"). 


The Commission considered approving the distribution of 
Federal Aid Urban System funds to urbanized and small urban areas of 
the State for the transition quarter of July 1, 1976, to September 30, 
1976. Mr. Coulter said the transition quarter allocation will pro- 
vide funds to finance projects during the transition to the new 
Federal fiscal year. This transition allocation quarter is one- 
fourth of the Fiscal Year 1976 Urban System allocation. The total 
match funds are estimated at $360,000; State's share would be 
approximately $180,000. The Commission approved the following 
allocation as recommended by Mr. Coulter: 


TRANSITION QUARTER 
(July 1, 1976-Sept. 30, 1976) 
URBAN SYSTEM ALLOCATION 


June 1976 


4, Oregon's Fiscal Year 1976 Urban System Apportionment $1,675,919 


Less 14% HPR Funds $25,139 
Less 5% PF Funds 8, 380 
(33,519) 
TOTAL $1,642,400 
*Less Allocation of Funds Attributable to Portland 
Urbanized area (Over 200,000 Population) (954,769) 
Funds Available to Balance of State $ 687,631 
Federal Percent of Fund 
Urban Area Population Total Allocation 
Eugene 139,255 25.4107 $174,732 
Salem 93,041 16.9777 116,744 
25 Small 
Urban Areas 315,722 57.6116 396,155 
Total 548,018 100.0000 $687,631 


*City of Portland's Fair and Equitable Allocation of Portland 
Urbanized Area Allocation: 


City of Portland Population 382,619 = 50.8967% 
Portland Urbanized Area Population 751,756 , 7 


50.8967% x $954,769 = $485,946 
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The Commission considered requests from the Cities of 
Ashland and Portland for approval of Federal Aid Urban System 
Projects. Mr. Coulter said that these projects have been investi- 
gated and are eligible for funding under the Federal Aid Urban 
System Program. The Commission approved the following three 
projects as recommended by Mr. Coulter and authorized him to sign 
the agreements when prepared: 


Total Federal State's 
Jurisdiction Section Cost Funds Share 


Ashland Grandview Dr.-Chestnut $112,000 $ 87,360 $12,320 
St., Grandview St. & 
Wimer St., FAU 3920 
(improve and widen) 


Mountain Ave. (FAU 3875) 40,000 31,200 
at Rogue Valley Hwy. 
(traffic signal) 


Portland I-5 Ramp Connections 240,000 187,200 26,400 
(E. Fremont Interchange) 
N. Greeley Ave., FAU 
9945 (preliminary 
engineering study) 


$392,000 $305,760 $47,520 


Attention was given to a request from Washington County 
for the cancellation of a Federal Aid Secondary project on the 
Tualatin River (Golf Course Road) Bridge Section of FAS 631. Mr. 
Coulter stated that this project was approved by the Commission in 
November 1971. Due to problems in securing right-of-way for major 
relocation work, the County is requesting that this project be 
cancelled. Upon his recommendation, the Commission cancelled the 
project. 


Consideration was given to adopting as a permanent rule 
the amendment to the mandatory prequalification rule extending the 
time for filing new prequalification forms from May 1, 1976, to 
July 1, 1976. Mr. Coulter said extending the deadline for submission 
of the new prequalification statements was necessary because the 
new standard prequalification form approved by the Public Contract 
Review Board was not available in time. A hearing was held on 
May 19, 1976, and there were no objections or amendments offered at 
the hearing. Following his favorable recommendation, the Commission 
adopted the temporary rule as a permanent rule. (Rule on file in 
Commission Services as Administrative Rule No. 79D. Permanent rule 
was filed with the Secretary of State on June 30, 1976, and published 
in the Secretary of State's Administrative Rule Bulletin on July 15, 
1976.) 
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TRANSITION QUARTER - FY 1976 FAS ALLOCATION TO COUNTIES - JUNE, 1976 
TOTAL FUNDS 

Including States’ and 

Counties’ Match Money 


COUNTY FEDERAL FUNDS (Rounded to Thousands) 
Baker $14,455 $ 19,000 
Benton 20,501 27,000 
Clackamas 54,940 71,000 
Clatsop 19, 360 25,000 
Columbia 23,587 30,000 
Coos 31,796 41,000 
Crook 15,770 20,000 
Curry 15,931 21,000 
Deschutes 21,921 28,000 
Douglas 49,316 64,000 
Gilliam 10,099 13,000 
Grant 13,370 17,000 
Harney 15,787 20,000 
Hood River 15,994 21,000 
Jackson 46,151 51,000 
Jefferson 14,987 20,000 
Josephine 23,534 30,000 
Klamath 22,177 29,000 
Lake 13,408 17,000 
Lane 57,231 74,000 
Lincoln 21,704 28,000 
Linn 42,531 55,000 
Malheur 30,039 38,000 
Marion 48,734 63,000 
Morrow 14,515 19,000 
Multnomah 16,777 22,000 
Polk 20,090 26,000 
Sherman 9,918 13,000 
Tillamook 19,893 26,000 
Umatilla 36,661 47,000 
Union 15,573 20,000 
Wallowa 13,762 18,000 
Wasco 16,064 21,000 
Washington 37,817 49,000 
Wheeler 8,696 11,000 
Yamhill 255255 32,000 

TOTAL $877,904 $1,126,000 


SUMMARY FOR TRANSITION QUARTER, STATE FISCAL YEAR 1976 COUNTY FAS FUNDS: 
Total Federal Funds for Construction 
(50% of Oregon's apportionment less planning survey funds) $ 878,000 


Plus estimated required match money .... . . State funds 124,000 
. County funds 124,000 


BUTAL. COURLS EAS. FUND. 6 64 e 68 ie em ee pe te $1,126,090 


NOTE: Above funds allocated to individual counties on basis of formula 
(25% equally, 60% on rural population, and 15% on rural county road 
mileage) proposed by Association of Oregon Counties and approved by 
Transportation Commission. Federal funds are estimated to represent 
approximately 78% of total county road FAS fund with State and County 
funds estimated to be approximately 11% each. 
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Consideration was given to approving a cooperative project 
with the U. S. Geological Survey which provides stream gauging and 
flood runoff data for small drainage basins of 10 square miles or 
less throughout the State for the period July 1, 1976 to June 30, ' 
1977. Mr. Coulter stated the U. S. Geological Survey establishes é 
and maintains gauging stations on selected basins which are reviewed 
annually. A report cataloging the stream flow data is published each 
year. The program is financed through HPR funding and $30,000 has 
been allocated from these funds. Following his recommendation, the 
Commission approved the project. 


The Commission considered approving an amendment to an 
existing agreement with the City of Lake Oswego to construct the 
George Rogers Park Bikeway Bridge in Clackamas County by increasing 
the maximum amount of State's participation from $40,000 to $64,000. 
Mr. Coulter said the construction of the bikeway bridge will close 

a gap in the CRAG Bikeway Route No. 1 caused by removal of an unsafe 
bridge. It is desirable to provide a usable bikeway now rather than 
wait for several years for the construction of the Oswego Creek 
(Lake Oswego) Bridge Section. The CRAG regional bikeway in this 
area is one that will receive heavy recreational usage. Upon his 
favorable recommendation, the Commission approved the agreement. 


Attention was given to an agreement with SOLV, Inc. (Stop 
Oregon Litter and Vandalism) for the State to continue participation 
in the financial support of the Statewide SOLV anti-litter and 
vandalism program. Mr. Coulter pointed out that SOLV will enlarge 
its campaign directed to the reduction of types of litter and vandal- 
ism that directly affects the operation, maintenance and use of state 
highways, parks, recreation areas and the ocean shore. The agreement 
also provides the State will underwrite the cost of the campaign 
through the period ending June 30, 1977, which cost is not to exceed 
$25,000. Upon the recommendation of Mr. Coulter, the Commission 
approved the agreement. 


Consideration was given to a supplemental agreement with 
the National Urban League, Inc., extending the existing agreement for 

a period of four months from July 1 to October 31, 1976. Mr. Coulter 
said the agreement provides for services to support on-the-job training 
programs on Federal-aid Highway projects. He said verbal approval 

of the requested extension has been received from the Federal Highway 
Administration and no additional funds will be required. The 
Commission approved the supplemental agreement as recommended by 

Mr. Coulter. 


Attention was given to an agreement with Oregon Welcome, 
Inc. for tourist promotion in the amount of $50,000 for the 1976-77 
fiscal year. Mr. Coulter said that Oregon Welcome, Inc. is a non- 
profit corporation and the only Oregon corporation that qualifies 

to handle this promotional effort. The funds will come from the 
Travel Information Section budget and he recommended approval. The 
Commission accepted his recommendaticn. (The agreement was prepared 
in the name of Oregon Hospitality and Visitors Association due to a 
name change. ) 


- 1571 - June 29, 1976 


The Commission considered adopting as a permanent administra- 
tive rule the procedures to be used for selection of consultants by the 
Highway Division. Mr. Coulter mentioned that the procedure is set 
forth in the Division's Procedures Manual but has not been formally 
adopted as a rule by the Commission. He pointed out the rule specifies 
maintaining a list of consultants by the Project Management Section; 
approval in advance by the State Highway Engineer of requests for 
consultant services; coordination with the Division's Civil Rights 
Coordinator; evaluation and selection of consultants by a committee 
appointed by the Highway Engineer; and approval of agreements by the 
Executive Department, the Department of General Services (for arch- 
itectural and engineering agreements involving more than $600 per 
year) and by the Transportation Commission. Consulting contracts of 
$2,500 or less may be approved by the State Highway Engineer on behalf 
of the Oregon Transportation Commission. 


Mr. Coulter said a hearing was held on May 19, 1976, and 
only one amendment was offered by Counsel to delete references to 
an "Administrator" of the Highway Division and, in accordance with 
recent reorganization, refer to the "State Highway Engineer." Upon 
his favorable recommendation, the Commission approved the adoption 
of the rule. (Rules and regulations on file in Commission Services, 
Salem, as Administrative Rule No. 83. A copy of the permanent 
administrative rule was filed with the Secretary of State on June 30, 
1976, and published in his Administrative Rule Bulletin on July 15, 
1976. 


i 


Consideration was given to adopting a resolution abandon- 
ing approximately 2,000 feet of old highway alignment to the City 
of Pilot Rock on the South Unit, Pendleton-Pilot Rock Section of the 
Pendleton-John Day Highway in Umatilla County. Mr. Coulter said this 
segment of old alignment is no longer needed for highway purposes. 
Upon his favorable recommendation, the Commission adopted "Abandon- 
ment Resolution No. 558" which resolution by this reference is made 
a part hereof and filed in the Commission's files, Salem. 


Attention was given to an agreement with the City of 
Corvallis for the installation of roadway illumination on the Pacific 
Highway West between and including the intersections of Conifer 
Boulevard and Elk Drive in Benton County. Mr. Coulter said the State 
will provide and install poles, luminaire arms, conduits and the 
necessary wiring for the project. The City will provide and install 
luminaires, lamps, electrical energy, maintenance and other items 
necessary for the completion and use of the project. The estimated 
cost to the State is $19,700 to be funded with State Bond money. 
Following his favorable recommendation, the Commission approved the 
agreement. 


The Commission considered an agreement with Lane County for 
the installation of traffic signals at the intersection of the McKenzie 
Highway and Glenwood Boulevard. Mr. Coulter mentioned that the County 
will pay for the project estimated at $36,150 and will also pay for 
the power aftcr installation. The State will prepare the plans and 
maintain the traffic signals after installation. The Commission 
approved the agreement as recommended by Mr. Coulter. 
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DELEGATIONS 


The Lane Council of Governments appeared before the 
Commission concerning the Six Year Highway Improvement Program. 
Present were: Mayor Ronel M. Paddock of Oakridge and Chairman of 
the Lane Council of Governments; Mayor Richard Gutman of Veneta; 
and Bill Guenzler, Staff Member of the Lane County Council of 
Governments. 


Mayor Paddock handed to the Commission and staff small scale 
maps of Western Lane County which indicated the three areas of concern 
in the County. He said the following sections were previously 
scheduled as top priority projects but now appear to be delayed: 


A) Highway 99 from Junction City to Airport Road in 
Eugene 


B) Highway 101 from Sutton Lake to Florence 
C) Highway 126 from Veneta to Noti 


Mayor Paddock requested that these projects be given a top priority 
rating and indicated their group would encourage the use of bond 
money for Federal Aid match. 


Mayor Gutman said the proposed project in the Veneta area 
has been on file since 1970. The present highway is crooked and 
unsafe, especially with the heavy vehicle and truck traffic. He 
also mentioned the hazardous railroad crossing on the existing 
highway which would be eliminated with the new construction. He 
asked that this project be given a higher priority. 


Chairman Jackson stated that the Commission could not move 
the projects up to an earlier date as funds were not available. He 
continued that any commitment that the Commission makes beyond 1978 
is subject to whether or not the Department receives additonal funds. 


Ivan Koeber, Chairman of the Oregon Coast Association 
Highway Committee was present and said their Association is very 
concerned with the setting back of the Neskowin to Oretown Section 
of the Oregon Coast Highway in Tillamook County to fiscal year 1982. 
He asked the Commission to reconsider reinstating this Section to 
its original concept in the Six Year Plan. Mr. Koeber mentioned 
that there is no through bus or truck service from Tillamook to 
Lincoln City. This section of highway is very dangerous to travel, 
especially for school buses. He indicated their Association will 
help support the one-cent gas tax increase. 


Chairman Jackson asked Mr. Klaboe to comment on the Forest 
Highway Program. Mr. Klaboe reported that one job is scheduled in 
this particular section at the cost of 3.2 million dollars for this 
comming year. There is a second job that was moved back and is listed 
in today's program in 1982. He mentioned that the Forest Highway 
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Consideration was given to the adoption of a resolution 
designating a short segment of Newmark Street and Broadway Avenue in 
North Bend as a part of the Cape Arago Highway in Coos County. Mr. 
Coulter said the two street segments (0.15 mile) were transferred to 
the City in 1952 following relocation of the Deadmans Curve Section 
of the highway, but are now utilized to route northbound traffic. 
The Commission approved the designation as recommended and thereupon 
adopted "Secondary Highway Designation Resolution No. 79" which 
resolution by this reference is made a part hereof and filed in the 
Commission's files, Salem. 


Mr. Coulter reported on the Six Year Highway Improvement 
Program (copies of the preliminary Six Year Program were presented 
to the Commission at the May 25, 1976 Commission meeting). He said 
the 1976 Federal Highway Act includes provisions for three R-type 
projects: reconstruction, restoration and rehabilitation. He 
mentioned there were 22 meetings held throughout the State to get 
public reaction with approximately 500 people attending. He commented 
that most of the people appeared to be more interested in new 
construction rather than preservation of the existing system; however, 
valuable information was received in many areas from the Statewide 
meetings. The program as presented throughout the State was based 
on available Federal funds and not on available State funds. There 
is a lot of question as to the availability of adequate State funds 
to match those programs. 


Chairman Jackson commented that the Six Year Program and 
the financing of both maintenance and construction has been a matter 
of major concern for some time. He said it would be inconsistent for 
this Commission to go on record at this time in support of any program 
that is in excess of the foreseeable dollars and the Commission is 
going to have to look at a short-term program up until 1978. The 
Department will continue its planning process and will attempt to 
carry on certain surveys and investigations in an attempt to have 
ready the Department's critical needs for the next session of the 
Legislature. He commented at the present time, all the Department 
can do is to try to maintain an adequate maintenance program which 
will have to be minimal. The Chairman also mentioned that if the 
Department continues on the basis of its present source of income 
and adopts a program with minimum maintenance, a minimum park program, 
and only cover a portion of the Six Year Program in terms of construct- 


ion, it looking at a reduction of some 500 to 600 people. However, 
he said, if the one-cent increase in gas tax and an increase in the 
weight mile tax passes in November of this year, the reduction of 


personnel hopefully would be around 350. 


Chairman Jackson said the Commission would 
resentations by the delegati 1576 and 


l 577. ) : 


authorize an increase of $61,120 in the Aeronautics Capital 
Construction limitation. Mr. Burket said the settlement agreement 

is for acquisition of property and settlement of a breach of contract 
and damage suit filed against the State by Charles and Lucy McKenzie. 
The Commission approved the request as recommended. 


Attention was given to the adoption of a financial aid to 
municipalities manual as the procedural guidelines for administer- 
ing the program. Mr. Burket explained that this had been adopted 
by the Commission as a temporary administrative rule at the February 26, 
1975, meeting but it has been determined now by the Attorney 
General's office that this does not have to be adopted as an 
administrative rule. Mr. Burket said the manual provides for alloca- 
tion of available funds on a once-a-year basis, setting of priorities 
of requests for projects according to the Oregon Aviation System Plan 
and other criteria, formalizes the application procedure and proposes 
a "Grant Agreement" document being executed by the municipality when 
granted State funds for airport development. It appears that the airport 
development aid program bill will soon be approved by Congress. There 


are many municipalities that have indicated their need for State funds. 
The Commission adopted the manual. (Copy on file in the Commission's files, 


Salem. 
m:) MASS TRANSIT DIVISION 


Consideration was given to an agreement with the United 
Senior Citizens of Bend for conducting an experimental transporta- 
tion project in the Bend area. Mr. Moore mentioned that the project 
is to be conducted under the guidelines established by the Commission 
on December 16, 1975. The project will test the feasibility of 
expanding public transportation in Bend. The total cost is $26,725 
with the State contributing $6,831. Upon his recommendation, the 
Commission approved the agreement. 


Mr. Moore reported on the Federal legislation for public 
transportation in the smaller areas. He stated as late as 1950 
almost every community in the State over 10,000 population had a 
public transportation system serving area residents. Since that 
time, due to spiraling costs, declining ridership, poor equipment, 
etc., services have diminished. He recalled that in 1974 Congress 
passed the National Mass Transportation Assistance Act which 
included a multi-billion dollar operating assistance program for 
transit systems in the larger cities over 50,000 population and 
the same legislation provided for the use of up to $500 million for 
capital assistance to areas outside of urbanized areas under 50,000 
population. He said this action was virtually useless to Oregor 
since capital assistance was already available for small city cransit 
systems. During 1975 the United States Senate passed S.562 which 
allowed the $500 million previously allocated to capital assistance 
to also be used for operating assistance outside urbanized areas. 
Currently, the Surface Transportation Subcommittee of the House 
Public Works Committee is considering House Resolution 3155 which 
would allow up to $250 million for operating assistance ia small 
areas. Mr. Moore mentioned that on his recent trip to Washington, 
D. C., to attend the AASHTO meeting he had the opportunity to present 
Oregon's case for the passage of HR 3155. Mr. Moore said he entered 
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Program is to be reviewed this fall by the Forest Service, Federal 
Highway Administration and the Department, and at that time, 
consideration will be given to moving this project ahead if it is 
possible to do so. Chairman Jackson indicated that this was one 
project he would like to see built as soon as possible. 


A delegation from Grants Pass came before the Commission 
regarding a third bridge over the Rogue River in Grants Pass, 
Josephine County. Present were: George Cooper, Councilman; Dick 
White, City Manager Pro Tem; Michael McKillip, Acting Public Works 
Director; Dave Brashears, Planning Director of Josephine County; 
and Rich Armour, Josephine County Safety Council. 


Dave Brashears handed to the Commission copies of their 
report covering a third bridge crossing (copy of report on file in 
the Commission's files, Salem). (Large maps of the proposed bridge 
site were displayed.) He asked the Commission to include the third 
bridge in the Six Year Program and pointed out that the third bridge 
has been under consideration since 1965. The average daily traffic 
on the two existing bridges is now 43,000 vehicles. Josephine County 
is the second fastest growing county in the State with approximately 
75% of the new growth south of the Rogue River. The new bridge would 
provide a connection between I-5 and the populated areas south of the 
river. It would also remove through traffic (including log trucks) 
through the central business district of Grants Pass. Chairman 
Jackson said the Department is making every effort to get this pro- 
ject on the Interstate Program. However, the Commission at this 
time is not in a position to include this in the Six Year Program. 


Senator Kenneth Jernstedt and Representative Paul Walden 
headed a delegation from Hood River concerning the Mount Hood-Willow 
Flat Project on the Mt. Hood Highway in Hood River County. Others 
present were: Steve G. Wesche, Administrative Aide; Jerry Routson, 
County Commissioner and Chairman, Mid-Columbia Economic Development 
District; Dick Smith, Chairman, Board of Commissioners; Ron Merry, 
County Engineer, Director of Public Works; and Harper Barnard, Hood 
River Growers and Shippers Association. 


Jerry Routson asked that this project be returned to 
fiscal year 1977 instead of the proposed fiscal year 1979. The 
Chairman informed the delegation that within the last couple of 
days this project was rescheduled in the Six Year Program for the 
tiscal year 1977. 


AERONAUTICS DIVISION 
Mr. Burket introduced Mr. C. Gilbert Sperr Stat 
President, Oregon Pilots Association, Corvalli 
mis iS} . 1 to 


agreement or the ilet ay -« te Atrport c ia) gunty and to 


3) Deferred action on projects listed for the fiscal 
years 1979-1982 and later, because revenue project- 
ions based on current revenue sources indicate that 
the program cannot be financed. 


4) Authorized preliminary engineering necessary to 
advance other projects for 1979-1982 following 
presentation of proposed new funding programs for 
highway construction projects to the 1977 Legislature. 


(Copy of the Six Year Highway Improvement Program July 1, 1976, to 
June 30, 1982, dated June 29, 1976, on file in the Commission's 
files, Salem.) 


EEE 


The Chairman adjourned the meeting at 11:35 a.m. 
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into the record a letter from Mr. Burco with the Oregon Senate 
Memorial 10 and the Department has received assurances from most 
of Oregon's congressional delegation in support of Senate Bill 662 
or HR 3155. He said small city bus services are an important part 
of a Statewide network of public transportation which will be 
necessary to the residents of Oregon and the needed service for a 
substantial part of the State's population. 


MOTOR VEHICLES DIVISION 


Harvey Ward reported that on July 1, 1976, the Division 
will start issuing photo driver's licenses. 


DEPARTMENT OF TRANSPORTATION 
DIRECTOR'S REPORT 


The Commission set Tuesday, July 27, 1976, as the date 
for the next regular meeting. 


Attention was given again to the Six Year Highway Program. 
(Continued from page 1572) Mr. Burco said that staff has considered 
the public input from the meetings as well as Federal legislation 
which was received recently before the preliminary plan was issued. 
There was a major change in the 1976 Federal Highway Act that allowed 
the States to do major preservation-type work (maintenance) on a 
variety of systems that were covered by Federal Aid. As a result of 
this, staff has looked at the first two years of the program in 
terms of what might be done if the Department allocated one-third to 
one-half of the funds available for primary and secondary systems 
to this preservation-type activity which would be resurfacing, 
critical bridge replacements, etc. These types of projects were 
not in the initial Six Year Plan developed last year because they 
were not legal. He said that they do represent an extremely high 
priority for the preservation of the existing system. Mr. Burco 
indicated it is staff's feeling that the Department is entirely 
consistent with the intent of the State Legislature in orienting 
the first two years of the program more heavily to preventive-type 
maintenance activities. 


Following Mr. Burco's recommendation, the Commission took 
the following action: 


1) Adopted a two year construction program with one- 
third to one-half of available funds going for the 
I -se vation of the present highway system. 


Authorized the contracting of projects listed for 
the fiscal years 1977-1978 contingent upon the 
\ availability of State matching funds. 


3) Deferred action on projects listed for the fiscal 
years 1979-1982 and later, because revenue project- 
ions based on current revenue sources indicate that 
the program cannot be financed. 


4) Authorized preliminary engineering necessary to 
advance other projects for 1979-1982 following 
presentation of proposed new funding programs for 
highway construction projects to the 1977 Legislature. 


(Copy of the Six Year Highway Improvement Program July 1, 1976, to 
June 30, 1982, dated June 29, 1976, on file in the Commission's 
files, Salem.) 


The Chairman adjourned the meeting at 11:35 a.m. 


Chairman 


Commissioner 


Commissioner 


Commissioner 


CO. 


Commission Services 
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into the record a letter from Mr. Burco with the Oregon Senate 
Memorial 10 and the Department has received assurances from most 
of Oregon's congressional delegation in support of Senate Bill 662 
or HR 3155. He said small city bus services are an important part 
of a Statewide network of public transportation which will be 
necessary to the residents of Oregon and the needed service for a 
substantial part of the State's population. 


MOTOR VEHICLES DIVISION 


Harvey Ward reported that on July l, 1976, the Division 
will start issuing photo driver's licenses. 


DEPARTMENT OF TRANSPORTATION 
DIRECTOR'S REPORT 


The Commission set Tuesday, July 27, 1976, as the date 
for the next regular meeting. 


Attention was given again to the Six Year Highway Program. 
(Continued from page 1572) Mr. Burco said that staff has considered 
the public input from the meetings as well as Federal legislation 
which was received recently before the preliminary plan was issued. 
There was a major change in the 1976 Federal Highway Act that allowed 
the States to do major preservation-type work (maintenance) on a 
variety of systems that were covered by Federal Aid. As a result of 
this, staff has looked at the first two years of the program in 
terms of what might be done if the Department allocated one-third to 
one-half of the funds available for primary and secondary systems 
to this preservation-type activity which would be resurfacing, 
critical bridge replacements, etc. These types of projects were 
not in the initial Six Year Plan developed last year because they 
were not legal. He said that they do represent an extremely high 
priority for the preservation of the existing system. Mr. Burco 
indicate ~*~ -*7*f'e feeling that the Department is entirely 
consiste 1. Setent ire 
the fir: , 
mainten 


‘ ok 
se ; 
the fol € list of projects approved in files. 


F (yellow buffed colored booklet ) 
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[EXHIBIT 


TO: Oregon ran INUTES OF Wal? 276 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 


File Name Consideration 


47919 Timber Service Company $ 15,350.00 

48692 Moore, Vivian N. 500.00 

48781 Malarkey, M. O. 2,040.00 

48824 State of Oregon, Division of State Lands 

48868 Bergren, Millard E. & Josephine L. 450.00 

1E-19.27 H2 B3 Properties, Inc. 600.00 
6 Transactions 18,940.00 


By your duly adopted delegated order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approve 

the options listed above (6) and report this action for your official 


records. 
Dated this 7”, day of Nery, 1976 


/), 


lenn L. Jackson, 
OREGON TRANS PORTATXO 


| fs 
TO: Oregon Transported Comes st 2 9 1976 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


46552 Herman, Artle Lee & Elizabeth $ 1,447.70 
47542 Burlington Northern, Inc. 250.00 
48485 Jackson, W. L., et al 1,170.00 
48695 McGirr, Leland 0.00 
48805 Rice, William E., et al 18,500.00 
48857 Klamath County 8,025.00 
2Y¥-184.29E Grauel, Fred H. & Lavella M. 270.00 
Carlson, Charles E. 0.00 
2Y-184.29 Honald, Inc. 1,930.00 
6-202.58 Temple, Morris S. 4,980.00 
Hopkins, Beverly Jean 
9 Transactions $ 36,572.70 


Agreement with Klamath County for providing right of way 
services in connection with the acquisition of right of 
way for the Hildebrand-Forest Service Boundary Section 
of Squaw Flat County Road in Klamath County. Project 47. 


Memorandum of Understanding with the U.S. Forest Service 
concerning access requirements fcr the Oregon Dunes National 
Recreation Area along the Oregon Coast Highway between Florence 
and North Bend. The Highway Division is to conduct a feasibility 
study and develop a plan for access improvement. The total 
estimated cost of $6,000 for the study and report is to be 
reimbursed by the U.S. Forest Service. (County-City Unit) 


Letter-form agreement with Multnomah County for installation 
of railroad protection at North Portland Road-BNRR Crossing 
No. 50-006.98-C. The project is eligible for 90% Federal 
Aid Funding under Section 203 of Title II, Highway Safety 
Act of 1973. Total estimated cost for the work is $40,000. 
Matching monies will be 74% State Grade Crossing Protection 
Fund ($3,000) and 24% County Funds ($1,000) with no expense 
to the Highway Division. (County-City Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve the above four actions and report this for your 
official records. 


Dated this 2% day of Yer 1976. 


Glenn L. Jacksop; Chajirman 
Oregon Transpoftatien| Commission 


Ps Y i 
pate: 2-7-2 lo. 
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EXHIBIT_A 


MINUTES OF wun29 1976 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


Er els Sane _ Clackamas River (McLoughlin) Bridge Section —_— 
(Contract No. 8359) 


Type of Work __ Maintenance Painting FLA. Proj. No __ state 


County —__Clackama S Highway___ Pac ific Ea - eee 
Industrial Painting & Sand-Blasting 
No. of Bidders __] Low Bidder__Co., Oregon City 


Low sid s__197,000.00 
Engineer's Recommendation 


Award to low bidder. 


No.2 ___ Project__Columbia River (Astoria) Bridge Section 


Type of Work ___Maintenance Painting. § Fa roy. to. State 
Coumy—______Clatsop sighway__Oregon Coast 

No. of Bidders___2 ____ Low Bidder_C. H. Savage Co., Portland" 
Low Big s—-284 ,800.00 


Engineer's Recommendations Rej ect all bi ds as bei nq too hi g h. 


No._3__ Project ___ Silver Point Slide Section 


(Contract No. 8361) 
Type of Work 0.29 mile Slide Correction —_ Fa. Pio). No. __ FR- 


County Clatso ____Highway__Oregon Coast 
No. of Biddes__5 Low Bidder Osburn & Davis Constr. Co., Boring 


Low Bid $__137,182.00 _ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT. Gg 


exyipit_A_ 


MINUTES OF yume9 1976 


No. ..4 Wickes Bullards Bridge Section 


tyne ot Work Maintenance Painting Fa. Proj, No. _State _ 


County eee okes LS. = pa ae Highway Oregon_ Coast 
Industrial Painting & Sande Blasting 
No. of Bidders =! sa Low Bidder oreo! el — 


Low Bid s_ 263,200.00 


Engineer's Recommendation: 


Reject all bids as being too high. 


No: 2 Project__Fairqrounds Intchqe.-Roberts Creek Section 
rhengosigy Norg 


Type of Work _ 4,55 miles G-P-Barriers & Signing F.a. Proj. ro 


County___Doug]as_—_ Highway Pacific 


No. of Bidders 2 Low Bidder __S. D. Spencer & Son, Vancouver, WA__ 
Low Bid $.1.94838,555.50.._ 


Engineer’s Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


No.©_ Project__Drain-Rock Creek Section _ 


(Contract No. 8364) 
Type of Work_2.73_ Miles G-P-Str.-Signing _F.a. Pro, vo. __State __ 
Se 
No. of Bidders__7___ Low Bidder_S. D. Spencer & Son, Vancouver, WA ____ 
Low Bid $_1,779,674.38 


Engineer's Recommendations: Award to low bidder. 


_ APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE Yui of G76 
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EXHiBIT_A 


MINUTES OFJUN29 1976 


No 7 Puywet = Lowell (Pioneer St.) Section 
(Contract No. 8365) 
tyne of Work 0.075 mile Grade & Pave a. roy, No — State. 


County te: Highway vs SS ete Se 
No. of Bidders a Low Bidde ne eine. lae2 bean... 
Low Bid s_13,625.70 


Engineer's Recommendation: Award to jJow bidder. 


No.__8 __ Project___Florence (Maple St.) Section 
; : (Contract No. 8366) 
Type of Work __0.19 mile Paving _ eS ee 


i i i insets Higor.._ dee Street 


No. of Bidders___ 4 Low Bidder____ Wildish Construction Co., Eugene __ 


Low Bid S$ 810.00 


Engineer's Recommendations: Award to low bidder. 


No.9 __Proect_ Heather Sta.-The Dalles/Calif. Hwy. Jct. Section 


32.58 miles Guardrail and (Contract No. 
Type of Work__Truck Fscape-Ramps = F.A. Pro). No. ROS-00 os(Tl) 


County Lane _& Klamath ___Highway__Willamette 
No. of Bidders__7 ss Low Bidder See ee 
Low Bid $_418,944,00 __ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATEQ Ws of, 1476 
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cyuipit___A 


MINUTES OF JUN29 1976 


wo - 10 prower Old Hwy. 101-Rose Lodge Section 

(Contract No. 8368) 
Hype of Work 4.08 miles Paving F.A. Proj. No..__ RS-605(2) _ 
County eee se Highway__F AS 146 (North Bank Road) _ 
No. of Bidders__2 Low Bidder__OCeanlake Paving Co., Lincoln. oS) 
Low 6idS_224,680.43 | 
Engineer's Recommendation Award to low bidder as soon as approval is 


received from FHWA and Lincoln County, and deposit of 
$28,100.00 is received from County. 


No.1] ___ project__ Grass Valley Rock Production 


(Contract No. 8369) 
Type of Work Rock Production. a Prey tuo. i | 


County | Se ee) ee 
No. of Bidders. 6__ Low Bidder —Horton_Bros., Inc_, a, 


Low Bid a 53.570.00 


Engineer's Recommendations Award to low bidder. 
See page 1615 of minutes for additional information. 


No.2 _ project Tillamook River (Burton) Bridge Section __ 


3 (Contract No. 8370) 
Type of Work__0,8 miles Grade, Pave, Structure ¢.a pro) wo. _OS-2900( oe. 


County_____Tillamook .________Highway__County Road 
No. of Bidders_6 ___ Low Bidder__Ross Bros, Construction Inc., Salem _ 
Low Bid $_357,957.50 

Engineer's Recommendations: Award to low bidder as soon as approval is 


received from FHWA and Tillamook County, and deposit of 
$90,000.00 is received from County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT. C GIL 
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exuipit__A 


MINUTES OF _JUN29 1976 


No my Proyoct Ukiah Rock Production 


(Contract No. 8371) 
Type of Work Rock Production eee eS eS el! 


County ___Umatil ] a Highway__Pendleton & John Day | 
No. of Bidders __4 ___ Low Butder__Horton Bro., Inc., Brooki | a a 
Low Bid $58,927.00. _ 


Engineer's Recommendation Award to low bidder. 


and 1650 
See pages 1615/of minutes for additional information 


No. 14 Project Meacham Rock Production 


. (Contract No. 8372) 
Tyne of Work __ Rock Production ee ee 


County Umatilla & Union __tighway__ Old Oregon Trail | 
No. of Bidders__ 6 Low Bidder___ Horton Bros., Inc., Brookings 


Low Bid s—104,250.00 


Engineer's Recommendations Award to low bidder. 


and 1650 
See pages 1615/of minutes for additional information 


Spring Cr.-Lostine Section and 
15 Joseph (Alder & First Sts., McCully Ave.) Sect. 


No. Project 


, (Contract No. 8373) 
TypeotWork__9-14 miles Grade & Pave —s_—sogy Proy.No.2tate 


County Wallowa Highway__Wallowa Lake & City Streets 
No. of Bidders__7 Low Bidder —Roy L. Houck Cons ae ea i) 
Low Bid $_399 160.00 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE June 4, 476 
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EXHIBIT__A 


RAIA 


VINUTES OF wn29 1976 


Se Prot The Dalles-Fifteenmile Creek Section 
(Contract No. 8374) 
type of Wok 5.87 mi, Pave, Barriers & Signing ¢ a, pro). no. I-80N-3(72)82 


County __ Wasco _ Se ee Highway__COlumbia Ri Ni cincencnsieeaniticnninngniteingion 
No. of Bidders ___& __ Low Bidder_COral Corporation, Gladstone _ 
Low Bid s_535,570.1 es 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


No, _17 Project__ROwena Intchge. Section  —_—_ =28 a a 
(Contract No. 8375) 

Type of Work 0.49 mi. Gr.-Pave-Str.-Sign a. Proy, tun. 1-80N-3(73)74 

ee re Highway__Columbia River 

No. of Bidders Low Bidder _Babler Bros, Inc,, Portland _ 


Low Bid s_647,280.00 


Engineer's Recommendations 
Award to low 
bidder as soon as approval is received from FHWA. 


No.__18___ Project _ Thatcher _Rd,-23rd Ave, (Forest Grove) Section __ 
(Contract No. 8376) 
Type of Work 0.46 mi. Grade, Pave, Signing Fa. Proj. No. M=5020(2) 


County ___Washington > Highway FAU 5020 (Gal es Cr. Rd.) 
No. of Bidders__3 ___ Low Bidder__Cascade Constr, Co., Inc., Portland _ 
Low Bid $_185,829.05 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA and the City of Forest Grove, and deposit 
of $23,500.00 is received from City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE 4 
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exuipit__A— 


MINUTES OF JUN29 1976 


SE 13th Ave.-Rood Bridge Rd. (Hillsboro) Sect. 
(Contract No. 8377) ym-0005(1) & 
Type of Work 1.5 mi ¥ Gr. » Pave, Sign & Signals _ FA. Proj. No M-0017(1) - 


New 19 Proyoct 


County Washington _ HighwayFAU Rtes. 0005 and 0017 —_ 


No. of Bidders 4 Low Buider__ Cascade Constr, Co., Inc., Portland 


Low Bid S_ 829,090.86 _ 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA and the City of Hillsboro, and deposit 
of $108,500.00 is received from City. 


On June 4, 1976, I accepted the State Highway Engineer's recommendations 
for award of projects on which bids were received May 27, 1976, and 
authorized him to Sign the contracts when conditions for the awards 

have been met. 


Glenn L. Jackson, 
Oregon Transportatlio¥ Commission 


exHipit__A 


MINUTES OF ywo9 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action T 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approved the action listed below by telephone on 

June 2, 1976, and report this action for your official records. 


Option for 21.62 acres of land from Robert Witzig 
of access on the North Corwallis Section of the 
way for a consideration of $130,573.00. 


Dated nidl&h day, 


Chairman, Oregg 


AINUN S OFWUN29 1976 


TO: Oregon Seumeaieaiiine 2 Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 


File Name Consideration 


18513 KQEN Broadcasting, Inc. $ 33,103.00 
40528 Lazaroni, Anne 3,500.00 
47897 Nelson, Wiley & Bertha 896.00 
48704 Friesen, Clarence W. & Gertrude A. 150.00 
48755 Hammerbeck, Wm. O. & Elsa K. 900.00 
48804 Konrad, Frank & Anna H. 1,100.00 

6 Transactions $ 39,649.00 


(2) Agreement for cooperative work with the U.S. Forest Service 


for consolidating ownerships and increasing the efficiency 
of management. 


Asst. State Hwy. Engr 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve the above two actions and report this for your 
official records. 


Glenn L. Jackson, 
Oregon Transport 


ia a 


EXHIBIT 
TO: Oregon Trapepokeat fon Umrah 2 9 1976 


SUBJECT : Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 
48859 Duffy, Norman J., et al $ 150.00 
49127 Steiner, Robert F. & Vida P. 5s 

Swank, Ronald D. & Florence A. 360. 
1-217.66 & 
i=219.35 The 3 J's Truck Stop, Inc. 10,660.0 
1-219.35 Jeffries, David L. ¢§ Mary J. 2,340. 
1W-118.17 Obie Outdoor Advertising Co. 300. 

5 Transactions $ 13,810. 


Agreement with Multnomah County to perform the Rocky Butte 
Shop Study in connection with the functional replacement 
from the Washington State Line-NE Siskiyou Section of the 
East Portland Freeway. File 46993. 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve the above two actions and report this for your 


official records, 
\ 
Dated this ys day of > 1976s 


Glenn L. Jackso 
Oregon Transpor ion Commission 


“VLERIT 
TO: Oregon Transportation Commission XH'B} 


MINUTES OF 
iviti 
SUBJECT: Report of Actions Taken Under Delegated Authority sun29 1976 


OPTIONS TO PURCHASE REAL PROPERTY 


Number Name Consideration 


40526 Farris, Almena T. $ 2,150.00 
40549 Bullard, Albert B. & Albert Cc. 100.00 
47008 Petre, W. H. 100.00 
48757 Seawright, Earl N. & Jeanne M. 21,500.00 
48770 Johnson, Hanna E. 50.00 
48784 Mikesh, John L. & Bernice E. 
Pollard, Robert W. & Patricia F. 4,000.00 
48867 Holmes, Lester A. & Doris 120.00 
48977 Sauer, Jack L. Josephine v. 200.00 
1-278.43 
1-278.96 Thompson, Chavner 1,650.00 
9 Transactions 29,870.00 


Grant of Access: Unrestricted as to use at Station 
429+04 on the Pleasant Hill-Lost Creek Section of the 
Willamette Highway, Lane County, to Merlin R. Stam, 
et al, consideration $5,000.00. File 12935. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Glenn L. Jackso 
Oregon Transpor on Commission 


a 


EXHIBIT___C 
MINUTES OF JUN29 1976 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the actions listed below and report this for your official 
records: 


1) Om May 21, 1976, established a 50 MPH speed 
zone on the Albany-Corvallis Highway northeast 
of Corvallis in Benton County from M.P. 2.17 
(150 ft. south of Circle Blvd.) to M.P. 4.00 
(0.05 mi. north of Melody Ave.) including two 
school crossing zones. (See Speed Zone Order 
No. 728) 


On May 21, 1976, prohibited parking on the 
right side of the Wallowa Lake Highway from 
M.P. 0.63 to M.P. 0.68 in front of the 

new completed Country Kitchen restaurant in 
Union County. 


Ps Ds Ge 


Administrator and Highway Engineer 


On April 28, 1976, approved an agreement with 
Southern Pacific Transportation Company cover- 
ing the South Sixth Street Railroad Overcrossing 
(Klamath Falls) Section of the Klamath Falls- 
Lakeview Highway in Klamath County. 


F. B. Klaboe 
Administrator and Highway Engineer 


EXHiBIT___© 
MINUTES OF .wn29 1976 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approved 
the actions listed below and report this for your official 
records: 


1) On June 10, 1976, established the following 
speed zones on the Klamath Falls-Lakeview 
Highway in the community of Bly in Klamath 
County: 40 MPH from M.P. 53.17 to M.P. 53.46 
and 30 MPH from M.P. 53.46 to M.P. 54.17. 
(See Speed Zone Order No. 729) 


On June 11, 1976, prohibited parking on a 
section of the Pacific Highway East from 
the Labish Gardens Road intersection (M.P. 
44.34) to the north city limits of Salem 
(M.P. 45.64) in Marion County. 


- Coulter, State Highway eg 


Dated this as day of 7 DE 1976 


U 


ee aD 


MINUTES OF _JUN29 1976 
REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated 
to me to award contracts when conditions have been fulfilled, 
I awarded the following contracts: 


1) Work on DeFord Creek Bridge Section of FAS 124 in 
Linn County. Bids received April 29, 1976. Con- 
tract No. 8348 awarded June 1, 1976, to Barnhardt 
and Platt, Inc., Salem, at $152,088. 


Slide correction on Silver Point Slide Section of 
the Oregon Coast Highway in Clatsop County. Bids 
received May 27, 1976. Contract No. 8361 awarded 
June 4, 1976, to Osburn & Davis Construction Co., 
Boring, at $137,182. 


Work on Fairgrounds Interchange-Roberts Creek Section 
of the Pacific Highway in Douglas County. Bids re- 
ceived May 27, 1976. Contract No. 8363 awarded June 4, 
1976, to S. D. Spencer & Son, Vancouver, Washington, 

at $1,438,555.50. 


Work on Heather Station-The Dalles-California High- 

way Junction Section of the Willamette Highway in 

Lane and Klamath Counties. Bids received May 27, 1976. 
Contract No. 8367 awarded June 4, 1976, to R. A. Hatch 
Co., Bend, at $418,944, 


Work on Tillamook River (Burton) Bridge Section of 
Market Road No. 15 in Tillamook County. Bids received 
May 27, 1976. Contract No. 8370 awarded June 7, 1976, 
to Ross Bros. Construction, Inc., Salem, at $357,957.50. 


Work on The Dalles-Fifteenmile Creek Section of the 
Columbia River Highway in Wasco County. Bids received 
May 27, 1976. Contract No. 8374 awarded June 4, 1976, 
to Coral Corporation, Gladstone, at $535,570.10. 


Work on Rowena Interchange Section of the Columbia 
River Highway in Wasco County. Bids received May 27, 
1976. Contract No. 8375 awarded June 4, 1976, to 
Babler Bros., Inc., Portland, at $647,280. 


Work on Thatcher Rd.-23rd Ave. (Forest Grove) Section 
of FAU 5020 (Gales Creek Road) in Washington County. 
Bids received May 27, 1976. Contract No. 8376 awarded 
June 7, 1976, to Cascade Construction Company, Inc., 
Portland, at $185,829.05. 


re ea mc conte Rte ant ie 


EXHIBIT__C 
MINUTES OF _yw29 1976 


9) Work on S.E. 13th Avenue-Rood Bridge Road (Hillsboro) 
Section of FAU Routes 0005 and 0017 in Washington 
County. Bids received May 27, 1976. Contract No. 
8377 awarded June 7, 1976, to Cascade Construction 
Company, Inc., Portland, at $829,090.86. 


Paving Old Highway 10l1-Rose Lodge Section of FAS 

146 (North Bank Road) approximately 0.3 mile north 

of Otis in Lincoln County. Bids received May 27, 
1976. Contract No. 8368 awarded June 25, 1976, 

to Oceanlake Paving Co., Lincoln City, at $224,680.43. 


- S. Coulter 
State thts 2 Engineer \ 


Dated this ~ 


aay of \wsiey _, 1976 


EXHIBIT a 
MINUTES OF jun29 1976 


Ades Ce nD 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 
the following: 


Contractor and Acceptance 


Contract No. Section and Highway Date 


Peter Kiewit Ladd Canyon-North Powder, June 10, 19 
Sons' Co. Union County 
No. 7857 


Morse Bros., Inc. Orchard Drive-Washington 
No. 8177 St. (Dallas), Polk County 


Hansen Electric Co. Portland Area Signal 
No. 8174 Project, Multnomah County 


Hansen Electric Co. "A" Ave. at 8th St. (Lake 
No. 8283 Oswego), Clackamas County 


L. K. Comstock Diamond Lake Blvd.-Lane Ave. 
& Co., Inc. (Roseburg), Douglas County 
No. 8114 


EXHIBIT__© 
MINUTES OF _JUN29 1976 


Oregon Transportation Commission 


Confirmation Report of Action Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the 


following action for the Transportation Commission's 
records: 


On June 14, 1976, I approved the 
temporary parking prohibition of 
vehicles along both sides of the 
Santiam Highway near the Indian 

Ford Area in Deschutes County from 
M.P. 94.27 to M.P. 95.43. The dura- 
tion of this prohibition will be from 
8 a.m. on June 14, 1976, to 5 p-m. on 
June 22, 1976. 


R. L. Sch®6eder 
Assistant State Highway Engineer 

for Operations 
(Approved by Mr. Schroeder in the 
absence of the State Highway Engineer 
and Deputy Engineer) 


Dated this @$ day of P71 » 1976 


exHipit__£ — 


MINUTES OF -wu29 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By duly adopted delegation order you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I report 


the following for your official records: 
¢ 
On behalf of the Commission and under its authority 
delegated to me to make formal offers to purchase real 
property in preparation for condemnation, I approved mak- 
ing the following: 


DRAIN-ANLAUF SECTION, UMPQUA HIGHWAY - DOUGLAS COUNTY 


R-48968 - William C. Wooley et ux. 0.32 acre for permit of 
entry ..r bridge construction. Offer $3,750.00. 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - JOSEPHINE 
COUNTY 


R-40515 - Ivan C. Butcher et al. Parcel 1: 0.11 acre for 
right of way purposes; Parcel 2: 0.07 acre for permanent easement 
for irrigation facilities, power lines and slopes. Offer $7,000.00. 


R-40520 - Eleanor James Frank et al. Parcel 1: 0.06 acre for 
right of way purposes; Parcel 2: 0.05 acre for permanent easement 
for slopes and irrigation facility. Offer $2,600.00. 


R-40522 - Gordon E. Caldwell et al. Parcel 1: 0.14 acre for 
right of way purposes; Parcel 2: 0.03 acre for permanent easement 
for slopes and utilities. Offer $3,600.00. 


R-41429 - Sidney Frank et al. Parcel 1: 0.01 acre for right 
of way purposes; Parcel 2: 0.02 acre for permanent easement for 


slopes, irrigation facilities and power lines. Offer $550.00. 


WEST PORTLAND PARK AND RIDE SECTION, PACIFIC HIGHWAY - MULTNOMAH 
COUNTY 


R-48535 - Ackerley Communications, Inc. 8600 sq. ft. for sign 
interest. Offer $4,000.00. 


Dated this 4th day of June 197 


RE: Report of Offers pager i587 ‘ 


See Satie mntsew inne 


June 21, 1976 ExHipit___ FE 
MINUTES OF __JUN29 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


The Administrator and State Highway Engineer, acting under delegated 
authority from the Oregon Transportation Commission, authorized Mr. 
Boyd in his official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, he approved 
the actions listed below and reports this action for your official 
records: 


(1) Sale of 0.05 acres excess property on the Park Street-Tolman Creek 
Road Section of the Green Springs Highway in Jackson County for 
a minimum consideration of $550.00. File 46263. Approved on 
May 19, 1976, by Mr. Boyd. 


Sale of 5.17 acres excess property on the Dayton-Amity Section 
of the Pacific Highway West in Yamhill County for a minimum 
consideration of $2,600.00. File 3287. Approved on June 2, 
1976, by Mr. Boyd. 


Sale of 1.9 acres excess property on the Hermiston-Hinkle Section 
of the Hermiston Highway in Umatilla County to the Hermiston 
School District for a minimum consideration of $1,900.00. File 
31460 (L-3684). Approved on June 2, 1976, by Mr. Boyd. 


Sale of 3.9 acres excess property on the Hermiston-Hinkle Section of 
of the Hermiston Highway in Umatilla County for a minimum consid- 
eration of $3,900.00. File 31461. Approved on June 2, 1976, by 

Mr. Boyd. 


A Quitclaim deed to Sandra Beebe, Adeline Knife, and Lucille Melson 
releasing any interest the State might have in their property 

by virtue of a possible overlap in description of the Delmar- 

China Camp Section of the Coos Bay-Roseburg Highway in Cous County. 
File 14226. Approved on June 3, 1976, by Mr. Boyd. 


Sale of 7.88 acres excess property in three parcels for a minimum 
consideration of $7,880.00. These parcels are on the abandoned 
location of the Hermiston-Hinkle Section of the Hermiston Highway 
in Umatilla County. File 31459 (L-3691). Approved on June 4, 
1976, by Mr. Boyd. 


Sale of 1440 square foot parcel of excess land from a stockpile 
site to the Charleston Sanitary District for the appraised value 
of $600.00. The property is south of the south end of the South 
Slough Bridge. File 6751. Approved on June 4, 1976, by Mr. Boyd. 
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Agreement with Wildish Land Company regarding use and protection 
of haulroads to be used by the public for access to swimming 
holes on the middle fork of the Willamette River in Lane County. 
File 17053-5-6. Approved on June 9, 1976, by Mr. Boyd. 


Sale of 19.95 acres of excess property on the Gervais-Hayesville 
Section of the Pacific Highway in Marion County for a minimum 
consideration of $12,000.00. File 20889. Approved on June 18, 
1976, by Mr. Boyd. 


Sale of 1.84 acres excess property on the Sutton Lake-Florence 
Section of the Oregon Coast Highway in Lane Couty for a minimum 
consideration of $13,000.00. File 46999. Originally approved 
by Commission at $16,000.00 on March 1, 1974. Reappraised when 
property did not sell. Approved on June 18, 1976, by Mr. Boyd. 


Sale of 1.43 acres excess property on the former route of the 
Athena-Washington State Line Section of the Oregon-Washington 
Highway to Umatilla County for highway related purposes for 
one-half the appraised value of $575.00. File S-245. Approved 
on June 18, 1976, by Mr. Boyd. 


Sale of 10.82 acres excess property on the Hermiston-Hinkle 
Section of the Hermiston Highway in Umatilla County for a mini- 
Mum consideration of $1,625.00. Files 31461 and 31467. Approved 
on June 18, 1976, by Mr. Boyd. 


Construction and maintenance agreement with the Oregon Electric 
Railway Company for the construction of signals and gates at the 
crossing of Cornelius Pass Road and the right of way of the 
railroad. Approved on June 18, 1976, by Mr. Boyd. 


Dated this 22 day of 


R. Oakes, Assistant Right of Way 
Engineer 


EXHIBIT__G__ 


MINUTES OF JUN29 1976 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

Testimonv 

or offer De fend- 

before ants' 

filing lowest Attorney 
Defendant Complaint demand Verdict Fees 


R. M. MacTarnahan 
L-6967 
R-46037 


) 

) 

) Reversal of Judament None on 

) Trial Court on the Avpveal 
and Judament Mandate 

-) 
) 
) 


Oregon-Yashington Lmbr 
L-6952 
R-46039 


Section: North Tigard Interchanae-Hubbard Interchange 

Highway: Pacific 

County: 'Nashinaton 

Approved by: Walter L. Barrie Date: June 7, 1976 


EXHiBIT__ G 


MINUTES OF -yw29 1976 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's tliqhest Amount of 


Defendant Offers Anpraisal_ Settlement 


Rudy Calaba $675.90 $675.99 $1, 709.90 


L-7056 
R-48150 


Section: Rickreall-Indenendence Junction 

Highway: Willamina 

County: Polk 

Approved by: Walter L. Carrie Date: June 7, 1974 


E. R. Powell 8,700.90 $19,900.99 $12,590.09 


L-7207 
R-41972 


Section: Drain-Anlauf 

Highway: Umpqua 

County: Douqlas 

Approved by: ‘alter L. Barrie Date: June 22, 1976. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 


State of Oregon Donald Despres Pronerty Damaqe $195.47 


L-7333 
County: Hood River 
Disposed of by: Amount sued for naid in full. 


State of Oregon David G. Arney Pronerty Damane 


L-7330 
County: ‘larion 
Disposed of by: Amount sued for plus costs naid in full. 


Jordan Wells State of Oregon Tort and Inverse $25,099 
Condemnation for each 
action 
L-7233 ose 
County: gincoln elastics 
Disposed #f by: Settlement of $3,550 for each action. 


t, 
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MINUTES OF JUN29 1976 
REPORT OF CASES FILED BY AND AGAINST DEPARTMENT OF TRANSPORTATION 


L-7341 M. Donald Walters, et al. v. J. David Jensen, et al, and 
State of Oregon: This 1s a suit to foreclose some property owned 
by Mr. Jensen. The State Highway Division has obtained a judament 
against Mr. Jensen for damage to state park nroperty and the judg- 
ment is a lien on the property that is subject to foreclosure. 


The file has been referred to the Attorney General's office for 
handling. (Coos County) 


L-7346 John R. Bouse v. Western Management Association, Inc., et 

al, and State of Oregon: This Tawsuit arises out of an accident 

that occurred on November 15, 1974. The plaintiff's vehicle hiah 
centered itself on a sewer manhole which protruded above the surface 
of the ground. Investigation by the Hiahway Division personnel indi- 
cates that the manhole is not located on any property under the con- 
trol of the Highway Division. Nevertheless, the Division has been 
named as a party defendant. The amount of the lawsuit is $103,634.25. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. (Property in Beaverton, Washington County) 


L-7347 Gwendolyn L. Bouse v. Western Management Association, Inc., 
et al, and State of Oregon: This lawsuit arises out of the same 


fact situation as recited for L-7346. The amount of the lawsuit is 
$152,558.88. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. 


L-7348 Jonathan R. Bouse v. Western Management Association, Inc., 


et al, and State of Oreaon: This lawsuit arises out of the same fact 
Situation as recited for L-7346. The amount of the lawsuit is $5,090. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. 


L-7349 Laura A. Bouse v. Western Management Association, Inc., et al, 
and State of Oregon: This case arises out of the same fact situation 
as recited in L-7346. The amount of the lawsuit is $7,590. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. 


EXHIBIT S 
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L-7350 Jesse conan et ux v. State, et al: This involves damages 
in the amount o 900. e damages are alleqed to be to the 
plaintiff's residence and resulted from blasting damages by the 
contractors, J. C. Compton Co., G. D. Dennis & Sons, Inc. and John 
B. Gilliland Construction, Inc. The damages alleqedly occurred 
prior to May 27, 1970. (Mt. Hood Loop Highway No. 26, Clackamas 
County) ontract 7343 

The matter has been referred to the State's insurance carrier for 
the defense of the State. 


L-7351 M. C. Lininger & Sons, Inc. v. State: This is a suit for 
Breach of Contract and arises out of Contract ‘lo. 7709. The nlain- 
tiff was the prime contractor and the subcontractor on the job that 
supplied certain materials to the plaintiff was Vern Hoaalin Con- 
struction Co., Inc. There were liquidated damaqes involved in the 
final payment of the contract and the prime contractor reduced nay- 
ment to the subcontractor in the amount of the liquidated damages. 
The subcontractor has sued the nrime contractor (M4. C. Lininger & 
Sons) for the amount of the liquidated damages ($19,950) and the 
prime contractor has in turn sued the State for the same amount. 


The matter has been referred to the Attorney General's office for 
the defense of the State. (Jackson County, Pacific Highway) 


TO 


SU 


Pu 
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: Oregon Transportation Commission 


BUECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


rsuant to authority delegated to me, I report the following 
tion for the Transportation Commission's records; 


On June 25 __, 19 76 $ 2,419,077.52was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of May __» 19.76 

(liet of apportionments on file in Commisston Files, 
Salen. ) 


On dune 30 __, 1976, $1,534,779.84 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of May _» 19 76 

(List of apportionments on file in Commission Files, 
Salem. ) 


Dated this 15th day of _June__, 1976 


V. E. Skogg, Controller 
Highf4y Division 


as 
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July 27, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Jack Sollis, Assistant Counsel 

ti. S. Coulter, State Highway Engineer 

E. S. Hunter, Deputy State Highway Engineer 

J. B. Boyd, Right of Way Engineer 

Dave Talbot, State Parks Superintendent 

Paul E. Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 

Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission approved the minutes of the meeting of 
June 29, 1976. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the properties 
if negotiations are not successful and thereupon adopted "Condemnation 
Resolution No. 2648," which resolution by this reference is made a 
part hereof and filed in the Commission's files. 


Upon the recommendation of Mr. Boyd, the Commission adopted 
a special "Condemnation Resolution No. 2649," concerning the John Day 
Scenic Waterway in Wheeler County. Mr. Talbot mentioned this is in 
connection with the Commission's denial for a request from Forrest Solomon 
to construct a bridge over the John Day River. He said the State 
would like authority to condemn the piece of property on one side 
of the river which would deny access to the bridge. (File No. 49300; 
Owner, R. E. and O. M. Willis.) 
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eee pemenseceneneneet 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


JULY 27, 1976 


LE 


The Commission approved Mr. Coulter's request to increase 
the project authorizations on the following contracts: 


(1) Copeland Paving, Inc., Contract No. 8221, 
on the Jacksonville Highway in Jackson 
County, for $16,416.74 (7.9%). The overrun 
was due to flagging, aggregate base, 
asphalt concrete and moving power poles. 


(2) Paul Brothers, Inc., Contract No. 8198, 
Siskiyou Safety Rest Area, Pacific 
Highway in Jackson County, for 
$24,546.58 (5.9%). The main 
increase was due to exploring the 
cause and repair of a sinkhole which 
appeared on the ground surface at the 
south end of the project in an existing 
lawn area. 


Consideration was given to a request from the Oregon State 
Federation of Garden Clubs, Inc. to install a Blue Star Memorial 
Marker in a suitable location in the southbound Santiam Rest Area, 
Pacific Highway, in Marion County. Mr. Coulter mentioned that 
similar markers have been installed in the past in various rest 
areas throughout the State. The marker and its support would be 
furnished by the Federation of Garden Clubs and the installation 
and future maintenance of the sign would be the responsibility of 
the State. The Commission approved the installation as recommended 
by Mr. Coulter. 


The Commission considered requests from the Cities of 
La Grande, Portland, Tualatin and Clackamas County for Federal Aid 
Urban System projects. Mr. Coulter mentioned that these projects 
have been investigated and are eligible for funding under the Federal 
Aid Urban System Program. Following Mr. Coulter's recommendation, 
the Commission approved the following projects and authorized him 
to sign the agreements when prepared: 


Federal State's 
Jurisdiction Section Total Cost Funds Share 
La Grande N. Cherry St.- $ 172,000 $ 134,160 $ 18,920 
Wallowa Lake Hwy. ; 
Cove Ave., FAU 4680 
& Portland St. FAU 
4755 
Portland 68th Ave.-8lst Ave. 480,000 374,400 52,800 
N.E. Halsey St., 
FAU 9858 


(Continued on next page) 
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Mr. Sollis asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled and institution of legal proceedings 
filed against the Department of Transportation since the last 
Commission meeting. There were no questions. (See Exhibit G on 
file in the Commission's files, Salem.) 


Mr. Sollis presented a quarterly report of property 
damage claims for the period of April 1 through June 30, 1976. 
During this period, $42,474.20 was collected. 


The Commission considered a request from State Senator 
Vern Cook concerning the termination of the 55 mile-per-hour sped 
limit in Oregon. Mr. Sollis stated that the present law as enacted 
by the 1975 Legislature would allow trucks and buses to go 60 miles 
per hour if the energy conservation speed limit was lifted and if 
this were to occur, the Commission would be in violation of the 
Federal law requiring a 55 mile-per-hour speed limit and subject 
to losing Federal Funds. The Commission voted unanimously to 
continue support of the fuel conservation 55 mile-per-hour speed 
limit in Oregon. 


Attention was given to a request from Jack W. Stamper to 
place a mobile home as a residence within the Rogue River Scenic 
Waterway in Curry County. Mr. Talbot said the proposed site is 
located on the right bank just downstream from the Coon Rock Bridge 
approximately 30 feet above the river and approximately 400 feet 
back from the bank. It is partially screened by vegetation but is 
not topographically screened and would be visible from upstream. 
He stated that a conventional home on this site would probably be 
acceptable under the Commission's policy, but a mobile home is not 
consistent with the Commission's rules and regulations. Upon the 
recommendation of Mr. Talbot, the Commission denied approval of 
Mr. Stamper's request. 


Mr. Coulter reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Transportation Commission (no report) Exhibit B 
State Highway Engineer Exhibit C 
Director of Permits (no report) Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent (no report) Exhibit F 
Chief Counsel Exhibit G 
Highway Controiler Exhibit H 
Lecation Engineer Exhibit I 


% 


, 
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The Commission considered approving the distribution of 
the fiscal year 1977 Federal Aid Urban System funds to urbanized 
and small urban areas of the State. Mr. Coulter said the allocation 
has been computed in accordance with the Federal requirements and 
a formula developed in cooperation with the League of Oregon Cities. 
Mr. Coulter recommended the State continue its policy of providing 
one-half of the required match funds for local agency projects. The 
total match funds are estimated at $1,866,000 of which the State's 
share would be approximately $933,000. The Commission approved the 
following Federal allocation as recommended by Mr. Coulter: 


FISCAL YEAR 1977 URBAN SYSTEM ALLOCATION 


July, 1976 


Oregon's Fiscal Year 1977 Urban System Apportionment $6,755,508 
Less 1-1/2% HPR Funds $101,333 
Less 1/2% PR Funds $ 33,777 
(135,110) 
Total $6,620,398 
*Less Allocation of Funds Attributable to Portland 
Urbanized Area (Over 200,000 Population) (3,848, 604) 
Funds Available to Balance of State $2,771,794 
Federal Percent of Fund 
Urban Area Population Total Allocation 
Eugene 139,255 25.4107 $ 7N4,332 
Salem 93,041 16.9777 470,587 
25 Small 
Urban Areas 315,722 _57.6116 1,596,875 
Total 548,018 100.0000 $2,771,794 


*City of Portland's Fair and Equitable Allocation of Portland 
Urbanized Area Allocation: 


City of Portland Population 382,619 


Portland Urbanized Area Population 751,756 saaleiciieaid 


50.8967% x $3,848,604 = $1,958,812 


(Continued on next page) 
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Federal State's 
Jurisdiction Section Total Cost Funds Share 
Tualatin S.W. 89th Ave.- $ 76,000 $ 59,280 $ 8,360 
S.W. Borland Rd. 
S.W. Nyberg Rd. and 
S.W. 65th Ave. 
FAU 9282 and 9274 
Clackamas Co. Bell Ave.-82nd Ave. 42,000 32,760 4,620 
King Rd., FAU 9714 
Clackamas Co. 2nd St. (Milwaukie)- 837,000 652,860 92,070 
Arlington St. (Glad- 
stone) River Rd., 
9671 
TOTALS $1,607,000 $1,253,460 $176,770 


Mr. Coulter reported that the necessary hearings and survey 
work had been completed on five sections of State highways and he 
recommended approval of the highway corridor and design surveys. The 
Commission accepted his recommendation by adopting the following 
“Highway Corridor and Design Resolutions Nos. 420 and 421," which 
resolutions by this reference are made a part hereof and filed in the 
Commission's files, Salem: 


(1) Middle Br. Rd.-Ritter Cr. Section, 
Baker-Copperfield Highway in Baker County. 
No public hearing was required. (See 
"Highway Corridor and Design Resolution 
No. 420.") 


(2) Clem Rd.-Speece Section, John Day 
Highway in Gilliam County. No public 
hearing was required. (See "Highway 
Corridor and Design Resolution No. 420.") 


(3) Warren-Scappoose Section, Columbia River 
Highway in Columbia County. A corridor 
and design hearing was held May 24, 1972, 
in St. Helens. (See "Highway Corridor 
and Design Resolution No. 421.") 


(4) Spray-Kimberly Section, M.P. 93.3-M.P. 95.5 
Unit on the John Day Highway in Wheeler 
County. No public hearing was required. 
(See "Highway Corridor and Design 
Resolution No. 420.") 


(5) Spray-Kimberly Section, M.P. 99.7-M.P. 101.3 
Unit on the John Day Highway in Wheeler 
County. No public hearing was required. 
(See "Highway Corridor and Design 
Resolution No. 420.") 
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Attention was given to an agreement with the Banks School 
District for the installation of an overhead school crossing sign 
and flashing beacon on the Nehalem Highway at Banks High School in 
Washington County. Mr. Coulter pointed out that the State will 
prepare all plans and perform the work. The estimated installation 
cost is $2,500 to be shared equally by the State and School District. 
The State's share is to be charged to Region Minor Betterment Funds. 
The State is to maintain the installation and the School District 
is to pay for the power. The Commission approved the agreement as 
recommended by Mr. Coulter. 


Mr. Coulter introduced to the Commission Joshua S. Sawyer, 
Resident Highway Engineer at The Dalles, and Ralph C. Dimick, 
Highway Maintenance Supervisor at Milwaukie. Mr. Coulter said both 
gentlemen recently completed 40 years of service with the Division. 
The Chairman thanked them for their participation in the development 
of the Oregon Transportation System. (Mrs. Sawyer and Mrs. Dimick 
were also present.) 


The Commission considered an agreement with the State of 
Alaska, Department of Highways, for the Oregon Highway Division to 
test their traffic signal control equipment. Mr. Coulter mentioned 
that the agreement is for a period of one year, commencing July 15, 
1976. The maximum amount to be paid to the State of Oregon is 
$45,000 in any one contract period and will be paid at a rate of 
$15 per hour for actual work done. Following his favorable 
recommendation, the Commission approved the agreement. 


AERONAUTICS DIVISION 


Upon the recommendation of Mr. Burket, the Commission 
approved delegating to its Chairman the authority to approve 
financial aid to the municipalities program grants not to exceed 
$20,000 each for the Ashland, Madras and Pendleton Airports. The 
Commission also gave their authority for its Chairman to approve a 
grant not to exceed $4,000 for a Lane County Planning Grant study 
to determine if there is a need for an additional general aviation 
airport in the Eugene-Springfield area. 


MASS TRANSIT DIVISION 


Consideration was given to the expenditure of up to 
$60,000 from the Small Area Matching Grant Fund for the purchase of 
two buses for use in smaller communities. Mr. Moore pointed out 
the funding would come from the $96,000 of State General Funds 
appropriated by the 1975 Legislature. It is anticipated that the 
two buses would be used by communities such as Albany, Roseburg and 
the Rogue Valley Transportation District while their Federal grants 
are being processed. The original $96,000 was for the purpose of 
matching Federal funds to buy buses for smaller communities or 
participation in experimental projects. Upon Mr. Moore's recommenda- 
tion, the Commission authorized the expenditure. 
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FISCAL YEAR 1977 URBAN SYSTEM ALLOCATION 
SMALL URBAN AREAS 


July, 1976 


Percent Federal 

Urban Area Population of Total Funds 
Albany 22,033 6.1615 $ 98,391 
Ashland 14,400 4.0269 64,305 
Astoria 10,680 2.9866 47,692 
Baker 9,488 2.6533 42,370 
Bend 15,802 4.4190 70,566 
Coos Bay 23,000 6.4319 102,709 
Corvallis 39,200 10.9622 175,053 
Cottage Grove 6,700 1.8736 29,919 
Dallas 6,580 2.1197 33,849 
Forest Grove 10,200 2.8524 45,549 
Grants Pass 13,400 3.7473 59,840 
Klamath Falls 33,324 9.3189 148,811 
LaGrande 10,410 2.9111 46,487 
Lebanon 8,100 2.2651 36,171 
McMinnville 12,500 3.4956 55,820 
Medford 34,035 9.5178 151,987 
Monmouth 5,970 1.6695 26,660 
Newberg 8,202 2.2937 36,628 
Newport 6,069 1.6972 27,102 
Ontario 7,793 2.1793 34,801 
Pendleton 14,256 3.9866 63,661 
Roseburg 16,735 4.6799 74,732 
St. Helens 6,927 1.9371 30,933 
The Dalles 11,215 3.1362 50,081 
Woodburn 9,575 2.6776 42,758 

Totals 357,594 100.0000 $1,596,875 


Note: Above funds allocated to small urban areas on per capita 
basis using latest State population figures as proposed 
by League of Oregon Cities. 
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Table II indicates the allocation of the three urbanized 
areas based upon the approved distribution formula. 


TABLE II 
Total 
Distr. on Federal State 
Area Base Population Funds Match Total 


Portland $ 35,786.50 $ 72,682.38 $108,468.88 $27,117.22 $135,586.10 


Salem 35,786.50 $ 15,996.57 51,783.07 12,945.77 64,728.84 
Eugene- 35,786.50 18,680.55 54,467.05 13,616.76 68,083.81 


Springfield 


Total $107,359.50 $107,359.50 $214,719.00 $53,679.75 $268, 398.75 


The Commission also authorized the Highway Engineer to sign the 
agreements between the urbanized areas and the Highway Division. 


Chairman Jackson introduced Peter J. Brix, who was recently 
appointed by Governor Straub to the Transportation Commission. 
Mr. Brix replaces Robert Mitchell whose term expired June 30, 1976. 


The Chairman adjourned the meeting at 10:35 a.m. 


eC oS) om 


Commission Services 
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Following Mr. Moore's recommendation, the Commission 
approved an agreement with the City of Roseburg for an experimental 
bus project at a cost of $14,025 State funds from the Small Area 
Matching Grant Fund. 


MOTOR VEHICLES DIVISION 


Mr. Ott reported their offices have been extra busy since 
July 1 issuing the new photo driver licenses. He mentioned their 
office hours of service were extended to 6 p.m. to handle the large 
volume of business. He said temporary help has been hired during 
this rush period. There has been some letters received from the 
public complaining of waiting in line an hour or so to get their 
licenses; however, the volume of complaints have been remarkably 
small and the majority of people have been very tolerant. 


Mr. Ott also reported the fuel tax revenue for the first 
six months of 1976 has increased approximately $200,000 over the 
same period in 1973 which was the previous high. 


DEPARTMENT OF TRANSPORTATION 
DIRECTOR'S REPORT 


The Commission set Tuesday, August 24, 1976, as the date 
for the next regular meeting. 


The Commission considered matching on an 80-20 basis the 
apportionment of Federal Aid Funds for the fiscal year 1977 for 
metropolitan planning for Oregon in the amount of $214,719. Mr. Burco 
mentioned that the Federal Highway Administration has previously 
approved the formula which was prepared by Oregon. Fifty percent 
of the funds will be divided equally between the three urbanized areas 
and the remaining 50 percent will be distributed on the basis of SMSA 
population. Following his recommendation, the Commission approved 
the apportionment as follows: 


Table I shows the latest SMSA population figures prepared 
by Portland State University as of July 1, 1975. 


TABLE I 
SMSA Population 
Area (July 1, 1975) Proportion 
Portland $ 941,700 67.7% 
Salem 207,500 14.9% 
Eugene-Springfield 241,800 17.4% 
Total $1,391,000 100.0% 


July 27, 1976 = i612:- 


Rew 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


On May 27, 1976, bids were taken on three rock production 
projects - Grass Valley, Ukiah and Meacham. Horton Brothers, 
Inc., Brookings, Oregon, were the low bidders on all three 
projects and received award of the contract and documents for 
execution. 


On June 22, Horton Brothers met with E. S. Hunter to advise 

that they had discovered an error in their bid and either 

wished to correct that error or be relieved of all three con- 
tracts. After consultation with Chief Counsel, they were 

advised by letter that the contract documents must be executed 

no later than July 8, 1976, or their bid bonds would be forfeited. 


On July 8, Horton Brothers' attorney advised Walt Barrie that 
they were going to proceed with the Ukiah and Meacham projects 
as bid. R. J. Taggart Construction Company, Salem, (second low 
bidder on the Grass Valley Project) has agreed to accept that 
contract as bid at $64,900. 


Horton Brothers, Inc.'s bid bond on the Grass Valley Project 


will be retained until Taggart completes the project and damages 
can be ascertained. 


On July 8, Chairman Jackson approved award of the Grass Valley 
Project to the second low bidder, R. J. Taggart Construction 
Company. 


1584, and 1650 
See pages1583,/of minutes for additional information 
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Rtn 7 ———__—_—_—_____ 


- EXHIBIT___A 


TO: Oregon Transportation Commission MINUTES OF 1227-76 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) ; OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
48776 Martin, Douglas D. & Verna L. $ 3,425.00 
48821 Johnson, Ruth 38,500.00 
2 Transactions $ 41,925.00 


(2) Grant of Access: Restricted to residential and farm use 
only at Station 585+24 westerly, on the Brownsboro-Hanley 
Ranch Section of the Lake of the Woods Highway in Jackson 
County, to Lauren L. and Georgia R. Dover. No monetary 
consideration. File 40678. 


(3) Agreement with the Soil Conservation Service, U. S. Department 
of Agriculture, concerning erosion control and beautification 
of highway right of way. 


(4) Agreement with Town of Hammond to study the feasibility of 
providing sewer service to Fort Stevens State Park and 
develop a design for such sewage facilities. Estimated cost 
$3,000. (Parks Branch) (Clatsop County) 


(5) Agreement with Clackamas County for law enforcement services 
within McIver State Park at a cost of $14.22 per hour. 
(Parks Branch) 


x 


(6) Agreement with Crown Zellerbach Corporation for boundary survey 
work for Saddle Mountain State Park at a cost of $8,000 or 
one half the actual cost of the surveys, whichever is less. 
(Clatsop County) This fee is less expensive than sending State 
work forces to Saddle Mountain to complete the surveys. (Parks 
Branch) 


_ 
-- 


; OE 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above (6 in number) and report this action for 
your official records. 


DATE: ae 


oc breeder 
Aes. State Hey. ling 
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TO: 


exnipit__A 


MINUTES OF 2-27-76 


Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 


Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the actions listed below and report this 
action for your official records: 


(1) 


(2) 


Grant of access, unrestricted as to use, at Station 
317+05 on the Willamette Highway, Lane County, to 
Lucile Miller. No monetary consideration. File 
12022, L-7240. Approved June 23, 1976. 


Grant of Access, unrestricted as to use at Station 
429+04, on the Pleasant Hill-Lost Creek Section of 
the Willamette Highway, Lane County, to Merlin R. 
Stam, et al. Consideration $5,000.00. File 12935. 
Approved June 23, 1976. 


Dated this day 


) 
= 


Glenn L. Jac 
Oregon Transp 


Chairman 
tion Commission 
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1976 


EXHIBIT___AA 


TO: Oregon Transportation Commission - 
MINUTES OF _2=27-76 

SUBJECT : Report of Actions Taken Under Delegated Authority 
(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
41872 Barnes, Mabel V. $ 6,750.00 
42135 Southern Pacific Transportation Co. =  -=--- 
48858 Washburn Enterprises 200.00 

3 Transactions $ 6,950.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
actir.; in accordance therewith for the Commission, I accepted the 
above three options and report this action for your official records. 
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proxseus iQ\T 
1 bi be — * 
MINUTES OF 2-27-76 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


ere Prot. Evergreen Creek Bridge Section _ _ ; 
(Contract No. 8378) 


type of Work Grading, Paving and Structure ra. proj. No. RS=477(4) 


__Benton ighway____FAS 830 


sin) OE Biden 4 tow Bicder_Hlolst Construction Company, Oakridge 


mmendation. Award 


Croiunty +c alate intl rye 
County is received and 


to low bidder as soon as approval of 
the sun) of $9,000.00 is deposited by 


the County. 


2 5 King Rd.-S.E. Harmony Rd. Section 
(Contract No. 8379) 
Grading and Paving A Proj, No. _U-0495(1) 
P og ) IMWOO 1a. ) 
vViaCkKe 1S ri UFJ KINWOOU AVE.) 


9 Dayvtlancdl Raad & Nrivaway fr p +7 { 
“= c Portiand Koad &@ UY 1VeWay VwOeys ortiand 
76 

£20,707 210 

F Award to low licdde ye cn s approval of 
neer's Recommendat ward to iOWw LDiagder aS soon as appro } 
+ ; oie ( sunt, 5 
1 Kamas Lounty 1S 
yap +h ' 
the by the County. 
2 ae: op Docs D : + 
) sUIMOT¢ OuNnLy ovuU sCniOVd I roject 
. ne_nanne/12\ 
T Clear} 2 \. Pr No. . 7 (S-000S (43) 
Poy ee Cay +, a. Casnwtw Dna 
LOIUMOTA ” 2eventy-SixX LOounvy in0aUus 
od ~ . 1 
f u L. Vv wredvig, rortiand 
eiale) 
JU, IUU.UU 
+ + oi At 
eject ail o1GS 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_7- 2- 


exuipit___A 


MINUTES OF 7222-76 


(2) Agreement with City of Port Orford for fire protection services 


12 Transactions 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) OPTIONS TO PURCHASE REAL PROPERTY 
File No. Name Consideration 
6048, 
39270 Macomber's, Inc. $ 150.00 
48631 U.S.A. Bureau of Land Management 7,363.00 
48642 Davidson Company 100.00 
48759 Mabee, Delia A. 43,000.00 
48856 The Bi-Mart Company 50.00 
48864 State of Oregon 54,000.00 
48943 Swan Lake Moulding Company & 

Owen, Fred T. 30,744.00 
1-217.66 Church, James E. & Robert W. 200.00 
2Y-184.21W Standard Oil Company of California 2,165.00 
2Y-184.21W Swart, David L. & Rosalyn 435.00 
63-15.98 Medford Hotel 4,900.00 
63-15.98 Arnsberg, Asa I. 2,000.00 


$ 145,107.00 


to property in Curry County adjoining the city limits of 
Port Orford, the former Port Orford Coast Guard Station. 


State will grant permission to the City to 


use portions of 


said property for the purpose of storing water in the water 


storage facilities located on State property. 


(Parks Branch) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 


APPRSV,E UL 


the Commission, I approve all actions listed above and 
report this action for your official records. 


Dgted_this : = day of 
td 


Glenn L. J 
Oregon Tra 


“DEPUTY STATE HIGHWAY <NGINE: 


Date... 22 Ze... 


grtation Commissicn 
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roster A 
uve 


MINUTES OF 2-27-76 


IVibiN 


Forest Doundary-Little Beech Cr. Section PRP Lae 
(Contract No. 8384) 


2h a FA. Proj. No._RF=182(8) 


Ms 


Propoet 


Type of Work 


e ' , 
ae Grant Highway__Peu'Leton-Jolin Day 
60 Bidders 6 tow Bidtor_e ©. Compton Compeny, tehinnvil le 
906,045.00 >: 
fis +n ) bidder acc a annroyval f ti 
; ' Award to low bidder as soon as approval of the 
Federal wininistration is received. 
a e e_Section an. 
(Contract No. 8385) 
vac r > 9299/7) 
> ‘ d eA G ~yce\ ly) 
- Sie >. —o 
i= - 
Jose Bem. (Lower Graves Cr. Rd.) 
} j nit < nstruction Inc ‘ MNedforc 
7 9 
axneehnd SD.p of ad a) 0 
Federal Highwa; } 
g Sa roi Ave.-liaxwe Rd. Section 
i (Contract No. 8386) ae 
r ; ae 
«Grade and Tr Signals 121375(1) 
a7 ies, ait \ 
a : oe FAU_1375 (Prairie Rd.) 
J Mi ldish Construction .Co., Eugene 
M40 ,/01, 
' Vi as soon as af of the 
ederal / ni County is rece and the 
Su ony. JO.U s ounty. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. ud = 
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4 


No, 


Prone 


1 Cape Arago Itwy.-Central Ave. Section. 


=yuiBit___ AL 


MINUTES OF 2-27-76 


(Contract No. 8381) 


Type of Work _ Roadway Illumination, A. Pro No, _HHS-2680(1) 


County _Coos_ 


No. of Bidders 


Sid S_ 65,13 


Low 


«Grading, Paving and 


Cainty 
County. 


s Recommendation 


orect 


3 Low 


Highway__Empire-Coos Bay 


Bidder _ Sims Ele ctric In Ces RO sebu 2. —— 


3.00 


Award to low bidder as soon as approval of the 
Highway Administration is received. 


+ Powers (Fir Street) Section _ 


” ! 
n ania 


a ane Cite Strect __ 


Aviard 


(Contract No. 8382) 


d Paving mae ae sence 


Jo 


_Kimball_ Construction Inc., Medford 


, Award to low bidder as soon as approval of the 
is received and the sun of $2,350.00 is deposited 


Rock Creek-Steamboat Section 


(Contract No. 8383) 
Guard Rail — No _RS=14(13 


ighway_FAS 253 (North Umpqua) 


itor J, C, Compton Company,_Metlinnville 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. -2-7 
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Noe 13 pryoer. Hubbard. (5th St.) Section Pa: i 
(Contract No. 8390) 


a FA. Proj. No. PP 


Type of Work Grading and Paving 


? ‘ City tree 
County. Marion... _. = Siisia. tity Street __ 
Cc ~ 1 oo Come r 
Cascade Construction Company Inc., 
9 Diy) avai 
f Bidders __ OC = N ider __FOrVIANG wre = sina’ 
MA EO nN 
f Sot yg JVUU A UU 


AWarG 


ser as soon as approval of the 
is receiv i 


d 
and the sum of $4,200.00 is deposited 


m 
cc ct 


14 proecr__ Gervais (Ist, énd and 4th Sts.) Section __ 
(Contract No. 8391) 
' Paving _ ae + a 
iarion 


+ 
eets ot 3 ob 
Pier 
> 4 


« Constructors 


4 a » Longview, Washington A 
ke) Soe _ 
E oer ievets ward to low bidder. 
$5 t oeq State Part 
(Contract No. 8392) 
: ‘ ine ae ee 
viISItor C cer vullidin FA. Prost BUR 41-00726 _ 
Harion = —_—— 
, SO ee eee 
= hdder_ hurl LONSeructors, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_7- 2-76 
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cxnigit___AA 
MINUTES OF 7227-76 


19 — Proyer Moodburn Intchge.-Hayesville Intchge. Section... 
(Contract No. 8387) 


Type of Work .._ Roadside Improvement FA. Pro, No, 12525 (65)260. 


Pacific 


County Dee a Ly ir Highway 


6 Low Bidder_Aichele Landscaping Inc., Portiand___ 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Fe deral Highway Adinistration is received. 
1} Prower__coth St. S.f.-Lancaster Drive Intchge. Section_ 

- a Ca yoy OE cee Ir fanann fi Th6043) & 
urade, Pave, Structu es, Signing H-1560(3) & 
Illumination, Signals & Landscapingr a Pro tn, US=265(14) 

FAU 1560 (Tlission St. S.E.) 
Courty__arion_ —_______ Highway__and orth Santiam __ 
(Contract No. 8388) 
£ Budders 5 etowtidder_ J C. Compton Company, MMctlinnville 
é Poa theca” _- 
Engineer's Recomme ndations Award to low bidder as soon as approval of the 
aty of 3 he Federal Highway Administration is received 
and the st ,2U0.00 is deposited by the City. 
as age Gatch St. at E. Lincoln St. (Woodburn) Section 
: ; (Contract No. hig 4! 

- Grading and Paving =e __ FA. Proy, No. =5281L() 

___Harion _ ee ee PAU geek (Gace!) St. ): 

i Bisdetg Ridder__Salem Road & Driveway Co., Salem _ 
{ yf) 

L 4 ct yl eo HU 
: —— Award to low bidder as soon as approval of the 
City of Noodburn and the Federal Highway Administration is received 
wid the of $3,035.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


B paTte_/- A~ 
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VENT A 


ee 


no 19 — Prower Catherine Creek Bridge Section . : 
(Contract No. 8396) 
ete ot FA. Proj. No, RS-31=124(1). 


FAS 31-124 


Type of Work _..otructure_ 


7 Se Union. drredoident 


‘rises: 9 Low Bidder__Hamilton Construction Co., Springfield _ 


68.652 .00 
VUsVIGeVY 


rneer's Recammencarion:  Avard to low bidder as soon as approval of 
received and tie sum of $3,700.00 is deposited by 
20 prince North Plains (Lenox Ave.) Sectic 
(Contract N 8397) 
cm ced. Daur eee sess 


Tualatin 


4 
—Liig SUde i 
in 7 + j ‘ > rc n nr ve } 
f F : Award to low bidder as soon as approval of the 
i. Miatnxe te PArat\ : ere os oS ey ath nn < 
h Plains 18 received and the sum of $1,450.00 is 
the LY. 
21 pect ve Elm Ave.-Hermiston tlorth City Limits Section 
: : 
Contract No. 8398) 
caved tae Grading and Pavina — SRS-0005S (42) 
; ' J gia aving : ' yoohS-000S ( 
tw ° be _ } “ 
County load 
Pee i foro 1),,¢ cr np, \ 
Cc Lils Wanted dsntaen \icetds Butter Cr. Kd.) 
) ! Cc T ) Voechingt 
; = L. W. Vail Co. Inc., Pasco, Washington 
3 yyy } 
34,595. 


F soon as approval of the 
“ity of inistration is 
received d by the City. 


On July 2, 1976, I accepted the State Highway 
Engineer's recommendations for award of the 
projects on which bids were received June 24, 
1976, and authorized him to sign the contracts 


when conditions 


Dated this , 1976 
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at 


é : EMUIBIT A 


MINUTES OF _2=27-76 


ne 10 preoer NE. Sandy Blvd. at N.E. 181st Ave. Section 


(Contract No. 8393) 
tyew of Work Traffic Signal Installation ein. proj. wo. HHS-201(5) _ 


Coumy__._ Multnomah 


__ Highway___ Northeast Portland ss 


a 2 w Pider_Graham Electric Conpany, Portland _ 


22 GQ9N AN 
ee ror Pe ee ee 


tecommendation’ Award to low bidder as soon as approval of the 
Federal Highway Administration is received. 


17 ___ project Troutdale (S.E. 6th St.) Section __ 


ce ao) a (a Se (Contract No. a“ 
’ Grading _and Paving ee Ph Prot Raye 
i lultnomah SE Saees Bre Pie SErOGe 
Y____towbidser Porter W. Yett Company, Portland. 
20 454.7 . 

E \" Aviard to low bidder. 
13 ger Yeadmans Pass Safety Rest Area Section oe ee 
Type ot tins Water Supply System Improvement a pio no, 1~G0N-6(62)228 


= ar Umatilla nway__01d Oregon Trail_ 


f, ‘ \ ’ e tH yary ; Cc Itny4 
eee. De ider_ weaver Construction. Co., Union 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_7-2-76 
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MINUTES OF _7=27-76 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


san fil 38? Zo 
(1) OPTIONS PURCHASE REAL PROPERTY 


Number Name Consideration 
40502 Ryther, Ronald R. & Francis $ 600.00 
40504 Hendrickson, Elmer & Evelyn 5,000.00 
40529 Allen, Bonn W. & Marion E. 150.00 
41819 Combs, Richard C. & Margaret L. 28,800.00 
48701 Union Oil Company of California 550.00 
48941 Beck, Beatrice 50.00 
IE-19.27W Southern Pacific Transportation Co. 435.00 
2W-8.12 City of Portland 
123-3.90 Gratis 
10 Transactions $ 35,585.00 


2) Agreement with City of Medford providing for State participation 
in construction of the Medford Loop Bikeway in Jackson County. 
The City is to be responsible for all preliminary engineering, 
right of way and construction of the project. State participation 
will be 67% of the actual total cost or $20,000 whichever is the 
lesser. State funds are to be provided from monies which have been 
set aside for construction of pedestrian-bicycle paths. The project 
was originally proposed for construction in fiscal year 1976 how- 
ever the City has been given additional time to formulate a more 
acceptable plan. The project will be funded at the same level in 
the 1977 fiscal year. (County City Unit) 


a 
Th} 3) Agreement with Josephine County covering improvement of the Oregon 
> \ Caves Highway-Holland Loop Road intersection. The project was 
re) > initiated by the Region 3 office utilizing Minor Betterment Funds. 
is Ni The County is to obtain the necessary right of way, perform the 
ig = \3 grading and furnish the base rock. The State will haul and place 
a sat the base rock, pave, sign and stripe the project. It is proposed 
tus ‘ that State and County forces will accomplish the entire project. 
< i (County City Unit) 
1 3 
4) Agreement with Oregon State University for an archeological study 


within the boundaries of Port Orford Heads Wayside State Park in 
Curry County during the months of July and August 1976. Funding 


will come from University at $5,661 and State Parks $3,986. 
(Parks Branch) 


5) Agreement with Union Pacific Railroad Company and Southern Pacific 
Transportation Company for a 30-year lease beginning July 1976 for 
rental of the upper deck of the Steel Bridge in Portland, Multnomah 
County. Annual rental is $156,750. State is obligated to pay 
$121,202 as its share of the cost of rewiring the bridge to handle 
alternating current. Rental fee is subject to renegotiation every 
5 years. Lease may be terminated on 18-month notice by State. 
Separate agreement provides that the extension agreements for the 
old contract will terminate on July 1, 1976, the effective date of 
the new contract. 


- 1627 - 


TO: 


PIVLIIDIT J 
pone bibs —— 2 
OF 


RAIA 


MINOT 


Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated 


Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed on the attachment hereto and report this action 


for your official records. 


Dated this A J day 1976 


Glenn L. Jackson, Ch 
Oregon Transportatig 


Attachment List: 


1) 
2) 
3) 
4) 
5) 


Options accepted (10) totaling $35,585 

Agreement with City of Medford approved 

Agreement with Josephine County approved 

Agreement with Oregon State University approved 

Agreement with Union Pacific Railroad Company and Southern 
Pacific Transportation Company approved; Termination agree- 
ment with same companies approved. 
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9) 


10) 


11) 


12) 


13) 


14) 


15) 


16) 


17) 


eda lo Sha ¢ 


MINUTES OF 7-27-76 


Work on 25th Street S.E.-Lancaster Drive Inter- 
change Section of FAU 1560 and North Santiam 
Highway in Marion County. Bids received June 24, 
1976. Contract No. 8388 awarded July 15, 1976, 
to J. C. Compton Company, McMinnville, at 
$2,697,172.50. 


Work on Gatch Street at E. Lincoln Street in 
Woodburn on FAU 5281 in Marion County. Bids re- 
ceived June 24, 1976. Contract No. 8389 awarded 
July 19, 1976, to Salem Road & Driveway Co., 
Salem, at $24,097.90. 


Work on 5th Street in Hubbard, Marion County. Bids 
received June 24, 1976. Contract No. 8390 awarded 
July 2, 1976, to Cascade Construction Company, Inc., 
Portland, at $24,560. 


Work in Champoeg State Park in Marion County. 

Bids received June 24, 1976. Contract No. 8392 
awarded July 2, 1976, to R.D.M. Constructors, Salem, 
at $307,548. 


Traffic signal installation on N.E. Sandy Blvd. at 
N.E. 181lst Avenue Section of the Northeast Portland 
Highway in Multnomah County. Bids received June 24, 
1976. Contract No. 8393 awarded July 2, 1976, to 
Graham Electric Company, Portland, at $23,920. 


Structure work on the Catherine Creek Bridge Section 
of FAS 205 in Union County. Bids received June 24, 
1976. Contract No. 8396 awarded July 9, 1976, to 
Hamilton Construction Co., Springfield, at $68,652. 


Work on Lenox Avenue in North Plains, Washington 

County. Bids received June 24, 1976. Contract No. 8397 
awarded July 2, 1976, to Baker Rock Crushing Co., Inc., 
and Tualatin Valley Paving, Inc., Beaverton, at $22,965. 


Work on W. Elm Avenue-Hermiston North City Limits 
Section of N.W. Butter Creek County Road in Umatilla 
County. Bids received June 24, 1976. Contract 

No. 8398 awarded July 19, 1976, to L. W. Vail Co., 
Inc., Pasco, WA, at $34,555. 


Olney Cutoff Road Junction Section of Nehalem 
Highway ami County Road in Clatsop County. Bids 
received July 8, 1976. Contract No. 8399 awarded 
July 23, 1976, to Hi Lo Roads, Inc., Springfield, 
at $432,728.10. 


fr a ee 


H. 'S. Coulter, State Highway Engineer 
Dated thisZ@day of J , 1976 
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EXHIBIT__C 
MINUTES OF _2:27-76 


REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated 
to me to award contracts when conditions have been fulfilled, 
I awarded the following contracts: 


1) Work on Evergreen Creek Bridge Section of FAS 830 
in Benton County. Bids received June 24, 1976. 
Contract No. 8378 awarded July 15, 1976, to Holst 
Construction Co., Oakridge, at $70,918.35. 


2) Work on S.E. King Road-S.E. Harmony Road Section 
of FAS 0495 in Clackamas County. Bids received 
June 24, 1976. Contract No. 8379 awarded July 2, 
1976, to Portland Road & Driveway Co., Portland, 
at $226,767.15. 


3) Roadway illumination on Cape Arago Highway-Central 
Avenue Section of Empire-Coos Bay Highway in Coos 
County. Bids received June 24, 1976. Contract 
No. 8381 awarded July 2, 1976, to Sims Electric, 
Inc., Roseburg, at $65,133. 


4) Paving on Fir Street in Powers, Cocs County. Bids 
received June 24, 1976. Contract No. 8382 awarded 
July 8, 1976, to Kimball Construction, Inc., Med- 
ford, at $23,492. 


5) Work on Rock Creek-Steamboat Section of FAS 253 in 
Douglas County. Bids received June 24, 1976. Con- 
tract No. 8383 awarded July 8, 1976, to J. C. Compton 
Company, McMinnville, at $924,267.50. 


6) Work on Forest Boundary-Little Beech Creek Section 
of Pendleton-John Day Highway in Grant County. Bids 
received June 24, 1976. Contract No. 8384 awarded 
July 2, 1976, to J. C. Compton Company, McMinnville, 
at $506,045. 


7) Work on Carol Avenue-Maxwell Road Section of FAU 1375 
in Lane County. Bids received June 24, 1976. Contract 
No. 8386 awarded July 15, 1976, to Wildish Construction 
Co., Eugene, at $740,761.80. 


8) Landscaping on Woodburn Interchange-Hayesville Inter- 
change Section of Pacific Highway in Marion County. 
Bids received June 24, 1976. Contract No. 8387 
awarded July 2, 1976, to Aichele Landscaping, Inc., 
Portland, at $180,000. 
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TO: 


SUBJECT: 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 


of the Oregon Transportation Commission. 
authority and acting in accordance therewith for the Commission, 


Pursuant to that 


I approved the actions listed below and report this for your 
official records: 


1) 


2) 


<p 


Approved on June 29, 1976, an agreement 
with the Federal Highway Administration 

to apply the 86% federal match ratio on 
Rural Primary, Urban Extension, Priority 
Primary, Rural Secondary, Urban System 

and Economic Growth Center Development Funds 
Projects for the 1977 fiscal year. 


Approved on July 12, 1976, the prohibition 
of parking on the south shoulder of the 
Florence-Eugene Highway No. 62 from the 

S.W. Fir Street intersection (M.P. 41.71) 

to a point 75 feet southeasterly (M.P. 41.72) 
in the community of Noti, Lane County. 


H. S. Coulter, State Highway Engineer 
Dated this 23 day of Tu, » 1976 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted the 


following: 


Contractor and 


Contract No. Section and County 

L. K. Comstock Bluff Rd.-Teneyck Rd. 
& Co., Inc. (Sandy), Clackamas Co. 
No. 8282 


Copeland Paving, Inc., Ruch Section, Jackson Co. 


No. 8221 

Apex Fence Co., Inc., Nelson Point Interchange- 
No. 8281 Spout Creek, Baker Co. 
Eugene Sand & Gravel, Mapleton-Austa Section, 
Inc., No. 8148 Lane Co. 

Gibbons & Reed Co., Oswego Creek (Lake Oswego) 
No. 8284 Bridge, Clackamas Co. 


Acceptance 


Date 


July 1, 1976 


July 8, 1976 


July 12, 1976 


July 16, 1976 


July 19, 1976 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of 


the Commission: 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - JOSEPHINE 
COUNTY 


R-40499 - Norman J. Gix et al. Parcel 1: 0.07 acre for right 
of way purposes; Parcel 2: 06.01 acre for permanent easement for 
irrigation facilities and highway sign. Offer $1,000.00. 


R-40503 - Pearl DuBois et al. Parcel 1: 0.09 acre for right 
of way purposes; Parcel 2: 0.06 acre for permanent easement for 
slopes, irrigation facilities and power lines. Offer $5,000.00. 


R-41828 - B J S, Inc. et al. Parcel 1: 0.2 acre for right of 
way purposes; Parcel 2: 0.11 acre for permanent easement for slopes, 
irrigation facilities and power lines; Parcel 3: 0.02 acre for 
permanent easement for drainage facilities; Parcel 4: 200 sq. ft. 
for permanent easement for sign. Offer $7,250.00. 


OUTDOOR ADVERTISING CONTROL ALONG THE PACIFIC HIGHWAY - MARION 
COUNTY 


R-1-257.96 - State Finance Company et al. Taking rights for 
outdoor advertising purposes. Offer $8,200.00. 


Dated this 20th day of July 1976. 


ZB. BOYD, Right 


Y 


RE: Report of Offers Tendered - 4 
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July 20, 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under Delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of Way 
Engineer in the absence of the Right of Way Engineer (Administration 
Order No. 18), I report that I have taken the following actions 

for your official records: 


(1) Sale of 1.25 acres excess property on the Sisters-Bend Section of 
the McKenzie-Bend Highway in Deschutes County for a minimum con- 
sideration of $1,300.00. File 6410. Approved June 24, 1976 
(16-43) 


Dated this) day of 1976 


R. Oakes, Assistant Right of Way 
Engineer 
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(7) 


(8) 


(9) 


(10) 


(11) 


(12) 


(13) 


(14) 


(15) 


Service Contract Number 76-015 with Southern Pacific Transportation 
Company for the installation of grade crossing protection devices 
at Crossing No. CK-765,40, Main Street, Toledo, Lincoln County. 
Approved and signed June 11, 1976. (16-12) 


Service contract with Southern Pacific Transportation Commission 
for the installation of grade crossing protection devices at the 
crossing of S. 2nd Street and the Cascade Mainlines in Springfield, 
Lane County. Approved June 28, 1976. (16-12) 


Signalization agreement with Oregon Electric Railway Company 
(Burlington Northern Railroad) for grade crossing protection 
devices at crossing of NW Cornell Road and the Beaverton-Eugene 
Branch near Merle, Washington County. Approved and signed 

June 29, 1976. (16-12) 


Exchange of 1.66 acres excess property on the Warren-Scappoose 
Section of the Lower Columbia River Highway for right of way 
needed for this project. Exchange to be based upon value of 
$6,475.00 as established by appraisal. Approved June 30, 1976. 
(16-43) 


R/W Services Agreement with Jackson County to expand the Medford- 
Jackson County Airport. Approved and signed July 7, 1976. Project 
51. (16-69) 


R/W Services Agreement with Clackamas County for providing 
services in connection with the acquistion of right of way for 
the Johnson Creek Boulevard-Bell Avenue. Approved and signed 
July 8, 1976. Project 49. (16-69) 


Agreement for exchange of property on the Judkins Point-Goshen 
Section of the Pacific Highway in Lane County between State 

and Pape'. Respective values of properties to be negotiated 
after two appraisals are obtained. Said property is located 
south of Walnut Street between Franklin Boulevard and Fifteenth 
Avenue in Eugene. File 27727, L-3755. Approved and signed 
July 12, 1976. (16-43) 


Agreement with the 0.W.R.& N. for establishing procedures and 
general conditions for the installation of grade crossing pro- 
tection devices throughout the system. Approved and signed 
May 28, 1976. (16-12) This agreement shall supersede and 
cancel that certain prior agreement dated May 14, 1976, app- 
roved May 17, 1976. (RR 818) 


A quitclaim deed to the City of Salem releasing any interest 
the State might have in its property by virtue of a quitclaim 
deed to the State from Capitol Toyota, Inc. 25th Street- 
Lancaster Drive Section of Mission Street. City Project. 
File 48520. Approved and signed July 2, 1976. (16-49) 
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July 20, 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under Delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the 
following actions for your official records: 


(1) Service Contract Number 76-008 with Southern Pacific Transportation 
Company for the installation of railroad grade crossing protection 
devices at the crossing of Chocktoot Street in Chiloquin, with the 
Cascade Mainline tracts of Southern Pacific in Klamath County. 
Approved and signed May 24, 1976. (16-12) 


(2) Service Contract Number 76-009 with Southern Pacific Transportation 
Company for the installation of grade crossing protection devices 
at the crossing of the Territorial Highway and Coos Bay Branch of 
Southern Pacific in Veneta, Lane County. Approved and signed May 
24, 1976. (16-12) 


(3) Service Contract Number 76-011 with Southern Pacific Transportation 
Company for the installation of grade crossing protection devices 
at Crossing No. CE-648.0, Olympic Street, City of Springfield, Lane 
County. Approved and signed June 11, 1976. (16-12) 


(4) Service Contract Number 76-012 with Southern Pacific Transportation 
Company for the installation of grade crossing protection devices 
at Crossing No. FD-749.70 SW Bonita Road near Tigard, Washington 
County. Approved and signed June 11, 1976. (16-12) 


(5) Service contract Number 76-013 with Southern Pacific Transportation 
Company for the installation of grade crossing protection devices 
at Crossing No. CK-765.80, "A" Street, City of Toledo, Lincoln 
County. Approved and signed June 11, 1976. (16-12) 


(6) Service Contract Number 76-014 with Southern Pacific Transportation 
Company for the installation of grade crossing protection devices 
at Crossing No. CK-765.70, First Street, Toledo, Lincoln County. 
4 Approved and signed June 11, 1976. (16-12) 
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GS 


REPORT OF CONDEMNATION CASES TRIED 


Defendant 


Port & Starboard 
Pizza Parlor 


L-7129 

R-48219 

Section: £1k River-Po 
Highway: Oregon Coast 
County: Curry 


Approved by: Walter L 


State's 

Highest 

Testimony 

or offer De fend- 
before ants' 
filing lowest 
Complaint _ demand 


rt Orford 


. Barrie 


Attorney 
Verdict Fees 
Voluntary 
Nonsuit 
(property 


not needed) 


Date: July 7, 1976 


REPORT OF CONDEMNATION CASES TRIE 


Defendant 


Julia C. Young 


State's 

Highest 

written 

offer made 

more than State's 
30 days Highest 
prior to Testimony 
trial at trial 
$5,000 $4,625 


L-7201 

R-41498 

Section: Otis Interchange-Lincoln City 
Highway: Oregon Coast 

County: Lincoln 

Approved by: Walter L. Barrie 
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De fend- 
ants' 
lowest 


demand Verdict 


$8,500 
plus 


attorney 
fees 


$8,000 


Date: July 21, 1976 
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MINUTES OF 7227-76 
Page 3 


(16) Construction and maintenance agreement (signalization) with 
Oregon Electric Railway Company (Burlington Northern Inc.) 
for the installation of grade crossing protection devices 
at Crossing No. 3E-033.50, SW Bonita Road in Tigard, Wash- 
ington County. Approved and signed June 29, 1976. (16-12) 


Dated thisoZ? day of 1976 


~ Boyd, Right of 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7355 Ann Marie Benedict v. State Highway Division, et al: The 
plaintiff was a passenger in a vehicle driven hy Clarence Benedict 
and alleges that a Highway Division employee, Patrick Vanderzanden, 
drove a Highway Division vehicle in a negligent manner causing a 


collision on January 8, 1975. The plainer ts an $150,088/14:9)T G 
‘damages. (Wilson River Highway, Tillamoo unty resthse 
; MINUTES OF 


The matter has been referred to the State's insurance carrier for 7-27-1 
the defense of the State and the State Hiqhway Division employee. 


L-7356 Clarence John Benedict v. State Highway Division, et al: 
This case arises out of the same circumstances as L-?355 except that 
the plaintiff was the driver of the vehicle that collided with the 
Highway Division vehicle. The plaintiff is seeking $39,000 in dam- 
ages. 


The matter has been referred to the State's insurance carrier for 
the defense of the State and the State Highway Division employee. 


L-7357_ Darrell Hamel, et al. v. State Highway Division: This is 
a suit in inverse condemnation arising out of blasting damages 
between the dates of May 1, 1973 and October 1, 1974, adjacent to 
1-205 in Multnomah County. The plaintiff is seeking $10,000 in 
damages to his property and $5,000 attorney fees. 


The matter has been referred to the Attorney General's office for 
the defense of the State. 


L-7363 Qak Knoll Corporation v. Ross Bros. Construction, Inc. and 
State of Oregon: 1s 1S an action at Taw for damane to real pronerty 
in the amount of $40,000. The plaintiff has named the State and Ross 
Bros. Construction, Inc. The lawsuit arises out of construction 
carried out under Contract No. 7799 on the Park Street Section of the 
Pacific Highway. The defendant alleges that during the construction 
of the project the contractor failed to conduct the work properly in 
front of defendant's restaurant and as a result thereof, the restau- 
rant suffered a loss of profits in the amount of $39,100. The plain- 
tiff also alleges that he had to repair its air conditionina system 
and provide additional labor to keep the premises clear of dust, dirt 
and debris in the amount of $900. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. 


L-7364 Joseph Cubic v. State of Oreqon: This case involves an Order 
to Show Cause why the Highway Division should not be compelled to go 
to binding arbitration on a personnel matter between Joseph Cubic, 

an employee of the Highway Division. The matter has gone through the 
grievance procedure up to the point where it has been reviewed by the 
Personnel Division of the Executive Department and now Mr. Cubic is 
attempting to have the matter disposed of by binding arbitration. 


The matter has been referred to the Attorney General's office for 
handling. 
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REPORT OF TRIAL OF OTHi® CASES - State Plaintiff 
Demands Verdict 
oF or 
vefendant ss Cae of Action Plaintiff —_ Judqment 
Linda McMannis Property Damage $282.61 $282.61 
L-7286 
Attorney Fees: None Court Costs: $25.00 


County: Multnomah 
Remarks: Judgment in the amount sued for. 


it) \ ditt \ é tate Ten nt 
Demands Verdict 
of or 
Plaintif rf Cause of Action Plaintiff Judament 
The Berman Corp. Inverse Condemnation $20,392.47 Dismissal 
L-7204 
Attorney Fees: None Court Costs: $30.00 


County: Douglas 


Remarks: Plaintiff's appeal was unsuccessful. Supreme Court has 
denied review. 


/ 
REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 
Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 
State of Oregon Frank W. Mangan Bridge Damage $598.76 
. L-7203 


County: Marion 
Disposed of by: Amount sued for paid in full. 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


Under delegated authority from the Oreg Transportation 
Commission, subdelegated to the Locatiogj Engineer, I 
report for your official records that ‘¥have approved the 
following: 


1) Consent to Annexation to the City of 
Rogue River covering right of way of 
Rogue River Highway in Section 21, 
Township 36 South, Range 4 West, W.M., 
Jackson County. Approved and executed 
July 1, 1976. 


“faeubhe ae tia 


Frank E. Terpin 


Location Engineer f 7 
Dated this 22 day of \%< Leg » 1976 
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July 19, 1976 


TO; Oregon Transportation Commission 


SUBJECT; Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On July 23_, 1976, $2,457,753.02 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of June, 1976. 

(Iiet of apporttonments on file tn Commission Files, 
Saten. ) 


On _July 30 , 1976, $1,474,651.81 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of _ June_, 1976. 

(List of apporttonments on file in Commisston Files, 
Salen. ) 


Dated this 19th day of __ July , 19 76 


a, Controller 
ay Division 


cc: Burcoe 
Klaboe 
Coulter 
Earley 
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August 24, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release 
to the newspapers of the general and local circulation throughout 
the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

R. L. Schroeder, Assistant State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

Dave Talbot, State Parks Superintendent 

Paul E. Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


(Mr. Brix was officially sworn in as Commissioner by 
Governor Straub in his office before the meeting at 9 a.m. Mr. Jackson 
was reappointed as Chairman of the Commission for the next four years.) 


The Commission approved the minutes of the meeting of 
July 27, 1976. 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to condemn the properties 
if negotiations are not successful and thereupon adopted "Condemnation 
Resolution No. 2650," which resolution by: this reference is made a 
part hereof and filed in the Commission's files. 


In reply to the Chairman's inquiry, Mr. Boyd said the signs 


on 80N between Portland and Troutdale in Multnomah County are all in 
commercial or industrial zones. 
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(2) Rogue River Paving Cc., Inc., Contract 
No. 8330, on the Hayes Hill-California 
State Line of the Redwood Highway in 
Josephine County, for $409,074.42 (32.2%). 
This project is one of four Title X “Job 
Opportunities Program" projects current!y 
under way. The progress of these projects 
have been carefully monitored as to their 
combined cost and when it was determined 
that all the available Title X funding 
would not be utilized, it was too late 
to contract any such new projects. This 
has resulted in a price agreement 
extending the overlay and shoulder 
paving by 4.57 miles on the southerly 
end extending it to the California line. 


The Chairman asked Mr. Klaboe and Mr. Coulter to investigate 
the upgrading of the southerly portion of the Redwood Highway (US 199) 
in Josephine County. (The southerly portion of the Redwood Highway is 
being upgraded to the California State line as indicated above.) 

Consideration was given to the replacement of the pier 
protection dolphins at the Yaquina Bay Bridge in Newport in Lincoln 
County. Mr. Coulter stated that the dolphins are deteriorating and 
no longer perform the function of protecting the pier. He recommended 
replacing the dolphins at an estimated cost of $60,000 and to add the 
Federal Aid project to the Six Year Construction Program. The 
Commission accepted his recommendation. 


Upon the recommendation of Mr. Coulter, the Commission 
confirmed the appointment of William Healy to the Travel Advisory 
Committee to fill out the remainder of Keith Petrie's term, who 
resigned, until November 1979. 


The Commission considered continuing participation in the 
Pacific Northwest Travel Association. Mr. Coulter stated that the 
programs of the Association have resulted in a great deal of favor- 
able publicity for vacation travel in Oregon and he recommended 
renewal of the annual membership in the amount of $4,000. The 
Commission accepted his recommendation. 


The Commission considered requests from the Counties of 
Lane and Marion for Urban System projects. Mr. Coulter stated that 
these projects have been investigated and are eligible for funding 
under the Federal Aid Urban System Program. The Commission approved 
the following projects as recommended by Mr. Coulter and authorized 
him to sign the agreements when prepared: 


Total Federal State's 
Jurisdiction Section _Cost Funds Share 


Lane County E. 17th Ave.-I-5 Intchge. $355,000 $237,900 $19,365 
Glenwood Blvd., FAU 1185 
(construct two lane 
section in Eugene) 

Marion County Chemawa Rd.-Claxter Rd. __ 35,000 _ 30,100 2,450 
Verda Lane, FAU 1685 
(construct bikeway on 


Verda Lane in Salem) $390,000 $268,000 $21,815 
~ 1664 = August 24, 1976 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled and institution of legal proceedings 
filed against the Department of Transportation since the last 
Commission meeting. There were no questions. (See Exhibit G on 
file in the Commission's files, Salem.) 


In answer to the Chairman's question, Mr. Talbot estimated 
there will be 30,000,000 park visitors in the State this year. 
Mr. Talbot stated there are approximately 10 beach access points 
on the program to complete. The program is practically accomplished 
and the beaches are for the most part available to the public. 


Commissioner Walsh inquired about the Greenway hearings. 
Mr. Talbot reported that the hearings are scheduled in Salem, 
August 24; Portland, August 25; and Eugene, August 26, 1976, and 
that he would consult with the Commission after the meeting to 
determine if any of the Commissioners can attend the hearings. He 
mentioned a considerable amount of time was spent working with local 
officials on the boundary and on the issue of what should be 
ultimately purchased for the greenway. The Counties will most 
likely present their views on the proposed boundaries at the hearings 
this week. 


Mr. Coulter reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 


Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Transportation Commission (no report) Exhibit B 
State Highway Engineer Exhibit C 
Director of Permits (no report) Exhibit D 
Right of Way Engineer and Assistant Exhibit E 
State Parks Superintendent (no report) Exhibit F 
Chief Counsel Exhibit G 


The Commission approved Mr. Coulter's request to increase 
the project authorizations on the following contracts: 


(1) Gibbons and Reed Company, Contract No. 8273, 
on the Chemawa Road-Hayesville Interchange 
of the Pacific Highway East in Marion County, 
for $367,193.86 (22.3%). The main reason 
for the overrun was the necessity of 
redesigning the entire storm drainage 
system. 
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AMENDMENT TO 


DELEGATION ORDER NO. 16 


Subparagraph 


70. Adopt rules and regulations establishing 
standards for allowing U-turns at 
signalized intersections on the 
State highway system. 


The Commission considered approving the distribution of the 
fiscal year 1977 Federal Aid Secondary Funds to the individual counties 
of the State. Mr. Coulter said the allocation has been computed in 
accordance with the formula developed by the Association of Oregon 
Counties, using the official 1970 U.S. Rural Census and the January l, 
1976, rural county road mileages. The Commission approved the following 
allocation as recommended by Mr. Coulter: 


FISCAL YEAR 1977 FAS ALLOCATION TO COUNTIES 
August, 1976 


TOTAL FUNDS 
Including State's and 
Counties’ Match Money 


COUNTY FEDERAL FUNDS (Rounded to Thousands) 
Baker $ $1,232 $ 59,000 
Benton 74,032 86 ,000 
Clackamas 198,576 231,000 
Clatsop 69,311 81,000 
Columbia 84,177 98,000 
Coos 114,374 133,000 
Crook 56,317 65,000 
Curry 56,510 66,000 
Deschutes ity oad 90,000 
Douglas 177,445 206,000 
Gilliam 35,185 41,000 
Grant 47,807 56,000 
Harney 55,562 65,000 
Hood River 57,085 66,000 
Jackson 166,913 194,000 
Jefferson 53,089 62,000 
Josephine 85,510 99,000 
Klamath 78,928 92,000 
Lake 47,520 55,000 
Lane 205,925 239,000 
Lircoln 77,416 90,000 
Linn 153,226 178,000 
Malheur 108,951 127,000 
Marion 176,549 205,000 
Morrow 50,833 59,000 
Multnomah 60,717 71,000 
Polk 71,945 84,000 


(Continued on next page) 
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Consideration was given to adopting a resolution abandoning 
1.1 mile of old highway alignment to Clackamas County in the Middle 
Unit, Zigzag-Rhododendron Section of the Mt. Hood Highway. Mr. Coulter 
mentioned that this segment of old alignment is no longer needed for 
highway purposes. Following his favorable recommendation, the 
Commission adcpted “Abandonment Resolution No. 559," which resolution 
by this reference is made a part hereof and filed in the Commission's 
files, Salem. 


Attention was given to an agreement with the City of Ashland 
for the installation of traffic signals at the intersection of the 
Rogue Valley Highway (Siskiyou Boulevard) and Mountain Avenue in 
Jackson County. Mr. Coulter stated the agreement provides that the 
State will prepare all plans, specifications and perform the work and 
the City will pay for all power. The estimated cost is $40,000, 
which will be funded by Federal Aid Urban Funds, $31,200 Federal funds 
and $8,800 State funds. Upon his favorable recommendation, the 
Commission approved the agreement. 


Consideration was given to an agreement with the City of 
Ontario for the improvement of the traffic signal at the intersection 
of S.W. 4th Avenue (Olds Ferry-Ontario Highway) and S.W. 4th Street 
in Malheur County to add fire pre-emption capabilities. Mr. Coulter 
said the State will make the adjustment with its own forces and the 
City will pay for the total cost which is estimated to be $2,500. 
The City will also be responsible for the power consumption and all 
maintenance. The Commission approved the agreement as recommended by 
Mr. Coulter. 


Attention was given to approving a sign with the legend 
"U-TURNS PERMITTED". Mr. Coulter stated that the 1975 Legislature, 
in revising the Oregon Motor Vehicle Laws, included in ORS 487.395 
the prohibition of U-turns within an intersection where traffic is 
controlled by an electrical signal. An opinion from the Attorney 
General stated that the Oregon Transportation Commission and local 
authorities with respect to highways within their respective 
jurisdictions may permit U-turns at specified intersections by 
posting them with appropriate signs. Mr. Coulter also mentioned 
there are a number of signalized intersections throughout the State 
where the U-turn prohibition causes severe traffic problems and at 
which U-turns do not create a traffic hazard. He recommended that 
a sign with the legend "U-TURNS PERMITTED" be approved and that the 
Commission delegate to the State Highway Engineer the authority to 
adopt rules through the Administrative Procedures Act which will 
establish the standards for allowing U-turns at signalized inter- 
sections at specified locations on the State highway system. The 
Commission accepted his recommendation and adopted an amendment to 
Delegation Order No. 16 as follows: 
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DEPARTMENT OF TRANSPORTATION 
Director's Report 


The Commission set Tuesday, September 28, 1976, as the 
date for their next regular meeting. 


The Commission approved the 1977-79 Department of 
Transportation budget request in the amount of $449,494,380 as 
recommended by Mr. Burco. The Commission also approved a budget 
request of $2,605,000 for Parks Acquisition and Construction and 
$500,000 for Tourist Advertising to be funded from State General 
Funds. (Copy of budget on file in Commission Files, Salem. ) 


Mr. Burco said he would like to defer the next two items 
on the agenda until later and hear the delegations at this time. 
(See next page.) 


DELEGATIONS 


The Warm Springs Tribal Council appeared before the 
Commission concerning the need for improving highway conditions 
through the Warm Springs Reservation on U.S. 26 in Jefferson and 
Wasco Counties. The following individuals were present: Zane Jackson, 
Olney Patt, Nelson Wallulatum, Jim Cornett, Rudy Clements, 
Harlow Nasewytewa, Bob Nash, Don Schmith, Ray Rangila, Amos Simtustus, Sr., 
Orin Johnson, Nick Kalama and Wilbur Johnson, Sr. Mr. Zane Jackson 
introduced Mr. Olney Patt. 


Mr. Patt said since the original agreement was finalized 
on Highway 26 through the Reservation, they have become more aware 
of the problems developing on the highway. When the highway was 
designed in the early 1940's, it was done without thought of future 
heavy traffic. He expressed his concern for the safety of their 
children using the school buses. Mr. Patt asked for improvement of 
the highway in the agency area and east to the Deschutes River Bridge. 
He also asked that a line of communication be established between 
the Tribal Council and the Highway Division until the problem is 
resolved. 


Ray Rangila pointed out that the accident rate has 
approximately doubled since 1972. He mentioned a new administration 
building is presently under construction and a small shopping center 
is to be constructed in 1977 in the Warm Springs community. He 
indicated the need for left-turn refuges and the widening of the 
Deschutes River Bridge. 


Copies of correspondence were presented to the Commission 
by Mr. Patt and Mr. Rangila that had been collected during the past 
three years between the Tribal Council and the Highway Division. 
(Copies on file in the Commission's files, Salem. ) 


Don Schmith mentioned the two hazardous intersections and 
narrow roadway west of the Deschutes River Bridge. He said their 
group is willing to work with the Highway Division in planning 
access points from the Reservation to U.S. 26. 
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FISCAL YEAR 1977 FAS ALLOCATION TO COUNTIES 


August, 1976 
(Continued) 
TOTAL FUNDS 
Including State's and 
Counties’ Match Money 
COUNTY FEDERAL FUNDS (Rounded to Thousands) 
Sherman $ 35,166 $ 41,000 
Tillamook 70,758 82,000 
Umatilla 129,791 151,000 
Union 56,001 65,000 
Wallowa 48,316 56,000 
Wasco 57,099 66,000 
Washington 130,672 152,000 
Wheeler 30,906 36,000 
Yamhill 89 ,958 105,000 
TOTAL $3,141,119 $3,652,000 


SUMMARY - ENTIRE STATE FISCAL YEAR 1977 COUNTY FAS FUNDS 


Total Federal Funds for Construction 
(50% of Oregon apportionment less planning survey funds) $3,141,000 


Plus estimated required match money - State Funds 255,500 
= ~ = 3 "= County Funds 255,500 
TOTAL COUNTY FAS FUNDS $3,652,000 


NOTE: Above funds allocated to individual counties on basis of formula 
(25% equally, 60% on rural population and 15% on rural county road 
mileage) proposed by Association of Oregon Counties and approved by 
Transportation Commission. Federal funds are estimated to represent 
approximately 86% of total county road FAS funds with State and County 
funds estimated to be approximately 7% each. 


AERONAUTICS DIVISION 
No report. 
MASS TRANSIT DIVISION 
No report. 
MOTOR VEHICLES DIVISION 
Mr. Ott reported the driver's photo-license congestion 
appears to be leveling off in most of the offices except for the 
Beaverton office which is still overcrowded. The Tigard City 
Council turned down several locations for an office in their city. 


He said that he is working with Laurence Sprecher with the Department 
of General Services to find a suitable location in Washington County. 


August 24, 1976 =e: = 


A 
8-24-76 
TO: Oregon Transportation Commission 
SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, I approved the following action and 
report this for your official records: 


1) On July 19, 1976, approved the 
award of contract for the Ukiah 
Rock Production Project to 
R. J. Taggart, second low bidder 
at the May 27, 1976, bid letting 
in the amount of $85,595. (Contract 
No. 8371). (Contract had been 
awarded to Horton Bros., but they 
could not obtain corporate surety 
performance bond.) 


2) Meacham Rock Production Project in 
Umatilla and Union Counties which 
had been awarded to Horton Bros., 
Inc., Contract No. 8372, on June 4, 
1976, the project will be readvertised 
as the contractor could not obtain a 
corporate surety performance bond. 


For additional information, see pages 1584 and 1615. 
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Bob Nash, Attorney, mentioned that this highway is a year- 
round bottleneck at Warm Springs with the recreational vehicles, campers, 
log trucks, school buses, winter skiers and the ordinary traffic. He P 
invited the Commission to visit their area to see the dangerous ; 
conditions that exist on this heavily-traveled highway. . 


The Chairman informed the delegation that the Commission 
is aware of their needs, and Mr. Coulter and staff will work with 
the Tribal Council and assist in correcting some of these problems 
as funds are available. 


i 


Mr. S. K. Tworoger, representing the Lincoln City Chamber 
of Commerce, came before the Commission concerning the improvement of 
Highway 18 through the Coast Range in Polk and Lincoln Counties. He 
stated this highway is one of the heaviest traveled highways in the 
State and there is a need to construct turnouts to ease the traffic 
congestion. He also mentioned that there are no projects listed on 
this highway in the Six Year Program. The Chairman told Mr. Tworoger 
that a survey would be made on this highway to see if turnout lanes 
could be constructed. 


EERE 


The Chairman recessed the meeting at 10:40 a.m. for a 
briefing on maintenance and lunch. 


EEE 


The Chairman reconvened the meeting at 2 p-m. 


Director's Report (Continued) 


The Commission approved a consultant agreement with 
Arthur Young and Company for services relating to the development of 
selected portions of the Oregon Statewide Transportation Plan for the 
two-to-six year planning period and manpower planning and development, 
expenditure plan development, and workplan organization and management 
in support of the Department organizational plan. The cost is not to 
exceed $45,000 and approximately 40% will be paid by the Federal 
Government. The Chairman was authorized to sign the agreement on 
behalf of the Commission. 


The Commission also approved a consultant agreement with 
Dr. Barry R. Phegan and Dr. Ritva Kaje’ for services in the field 
of long-range planning and management strategies and techniques at 
a cost of $15,000 of which 70% will be paid by the Federal Government. 
The Chairman was authorized to sign the agreement on behalf of the 
Commission. 


rman adjourned the ing at 2:05 p.m. 


f 
se ~ Ca 
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XHiBiT __a— 
VINUTES OF 8-24-76 
TO: Oregon Transportation Commission 


Subject: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHAS! REAL PROPERTY 
Number Name Consideration 
40530 Fryberger, Mary $ 1,030.00 
48855 Gull Oil Company 6,650.00 
48984 Warnke, C. C. & Margaret A. 48,000.00 
48992 Mountain Fir Lumber Co. 150.00 
1-1.94F Smith, Wallace & Ruth 250.00 
1-307.22 Smith, William W. & Ruth A. 7,200.00 
39-22.20 H. L. Robinson Co. it iste ie 110.00 
7 Transactions $ 63,390.00 
(2) County Road Connections: Replace restricted a 


at station 1000+50 on the north side of the 
and at station 1010+00 on the south side of 
way, with County Road Connections as approved by 
Francis F. R. Cole, Grant County Judge. : 
Dayville-Mt. Vernon Section, John Day 
File 20095. 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


Glenn L. Jackso 
Oregon Transpor 


: i 
te Commission 
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, 1976 


EXHIBIT ____a—_ 
MINUTES OF 8=24-76 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


OUD: cn L Projort 


Type ot Work 0-1] mi, Grade, Pave & Structures +a » 
County pe 3 — Hrghway — Nehalem_ 


No. of Bidders eee Low Bidder -_ _Hi_Lo_Roads, Inc. 


Low Bid s__ 432,728.10 — 


Engineer's Recommendation 


as soon as approval is received from FHWA and Cla 


County deposits sum of $55,800.00. 


Olney Cutoff Road Jct. (Contract No. 8399) 


HHS-213(26) 
0S-0400(1) 


On July 19, 1976, I accepted the State Highway 
Engineer's recommendation for award of the above 
project on which bids were received July 8, 1976, 


and authorized him to sign the contract 
conditions for the award have been met. 


Oregon Transpor 
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when 


irman 
Commission 


VEIT A Ae 

_TO: Oregon Transportation Commission MINUTES OF 8926-76 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
48716 Wood, T. R. & Mary $ 100.00 
48771 Garoutte, Waymon D. & Evelyn A. 50.00 
48975 Wright, Harry & Mary 1,625.00 
49168 Long, John B. & Cleta F. 1,800.00 
49180 Nielson, George D. & Lucille R. 450.00 

5 Transactions $ 4,025.00 


(2) Agreement with the city of Stanfield concerning relocation 
of their water line to avoid a conflict with the proposed 
reconstruction of the Hermiston-Stanfield Section of the 
Umatilla-Stanfield Highway in Umatilla County. Cost to 
State, $3,900.00, avoids estimated future expense in excess 
of $20,000.00. 


(3) Agreement with Clackamas County transferring to the County 
all right, title and interest of some former Mt. Hood 
Highway alignment in the Zigzag-Rhododendron Section con- 
sisting of approximately 1.1 mile. (County-City Unit) 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and report this action for your official 
records. 


App CG G 


Aast. Sots Hey. Regr. 
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Rho aR A I A I A LO BE TE AE EAP CE ot em pete ee be 


TO: 


=XHIBIT ail 
MIN ES OF 8-24-76 
Oregon Transpolent toh Comms ston 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
40547 Male, John W. & Ruth E. $ 9,050.00 
46754 Akers, G. Frank & Dwilla 4,500.00 
48542 Null, Richard, et al 87,500.00 
48754 Caniparoli, Henry J. & Dorothy M. 4,795.00 
48952 Wilkins, Lester 7,700.00 
48953 Wilkins, Henry 2,860.00 
48954 Weimar, John A. 2,465.00 
7 Transactions $ 118,870.00 
(2) Temporary easement from the Oregon, California & Eastern 
Railway Co. granting the State permission to enter on their 
right of way and property for the purpose of constructing 
the South Sixth Street-Hilyard Avenue Section of the 
Midland Highway in Klamath County. Permit expires December 
is 1977. No monetary consideration. File 48945. 
(3) Agreement with City of Oakridge concerning improvement of the 


storm drainage system along the Willamette Highway. The City 
will perform all work connected with the project and has 
agreed to increase their pipe diameters six inches to provide 
for highway related storm run-off. State participation is 
limited to $15,000 to be financed with Minor Betterment Funds. 
(County-City Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above (3) and report this action 
for your official records. 


c reoedar 
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wo 4 Pamocr. Empire-Coos Bay Ivy. at Woodland Dr. (Coos Cay) _ 
(Contract No. 8403) 5 

Type of Work RIM ros A. Pray. No _tl-2680(2) 

County +E eae er ae Highway___Empire-Coos Bay 


Hansen Electric Company, Coos Bay 


No, of Bidders __________. Low Bidder ___ 


Low Bid s_20,228.00 


Engineer's Recommendation: Aviard to low bidder as soon as approval of the 


* Federal Highway Administration is received. 


ao 


ae Project ___tlunter Creek Bridge Section 


P (Contract No. 8404) = 
Type of Work _ Structure $5 ae F.A. Pro). No. _RS-08-109(1) 
County Curry estietamnsdiains = ee ai ie _FAS 08-1 09 
No. of Bidders 2 tow Uuieer_ Weaver Construction Co., Union 
or 
Low Bid 5__ 125,347.00 
Enaqineer’s Recommendations 


Award to low bidder as soon as approval of Curry County is received 
and tie sum of $15,700.00 is deposited by the County. 


© proyect _Uepqua Lighthouse State Park 
eae ae (Contract No. 8405) 
Sanitary Sewer System Alteration 


No 


LOR Project 


Type of Work > _F.A. Pro}. No. — 

aan, Vouglas Highweary --- 

No. of Bidders__9 _ LowBidder_F ye & Johnson Construction Co., Cove 
Low Bid S _ 69,738.30 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


4 
DAT an 
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EXHIBIT A. 


ui 


24-76 
REPORT OF CONFIRMATION _oF Visitnbilowe Kefton-unpeR DELEGATED AUTHORITY 


wo. Preguer.._POWder River (Phillips) Bridge Section = 
rye ot Woe Structure (Contract No. eed vo, RS=01-109(1 
County ___Baker Highway FAS_ 01-109 

No. of Bidders _- © Low Bidder_tlamilton Construction Co., Springfield _ 
Contiag: 1 tSsG08.00 


* Enaineer’s Recommendation: 


Award to low bidder 
as soon as approval of Baker County is received and the sun of 
$14,300.00 is deposited by the County. 


No.2 __ project ___ Campbell St.-Auburn Ave. (Baker) Section 
: (Contract No. 8401) 
Type of Work _ Paving ee OY FO N-4 -4860(1) a 
coumy—_baker_tignnay_FAU_4860 (Birch Street 
No. of Bidders! __ Low Bidder Baker Redi-tlix Inc., Baker 


102,247.50 


Low Bid S 
Engineer's Recommendations: Award to low bidder as soon as approval of 


Baker County and the Federal llighway Administration is received 
and the sum of $12,800.00 is deposited by the County. 


Frazier Creek Bridge Section 


ee es ee 

(Contract No. 8402) 
TypeofWork__oeructure ~ £.A. Proj, No, 897603(1) 
County__ Benton Highway! FAS 2( 205 


Ns. ob Blades 7 Low Bidder_tlamilton Construction Co., Springfield 
Low Bid $ _3/025.00: 
Engineer's Recommendations: Award to low bidder as soon as approval of 


Benton County is received and the sum of $4,700.00 is deposited 
by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT La 
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2 2 neremepnepmresecateY we 


ub be hed __—— A 
IUTES OF 8-24-76 
wo — 19 — prenuer GOShen-Cottaye Grove Section 


(Contract No. 8409) : ez 
Type of Work ____Roadsi de Improvement F.A. Proj. No. 1-5-3 108 175 


County Lane Highway Paci fic 
, : . , , 
he 00 tena 4 Low Biider__Anderson's Erosion Control, Junction City 
i 
tow Big s__865775.50 


Engineer's Recommendation: Award to low bidder as soon as approval of the 
Federal llighway Administration is received. 


No.1 projec: _ Beltline Rd. at Coburg Rd. (Eugene) Section 


Grading, Paving, Structure, (Contract No. 8410 
Type of Work Signing and Signals a Prey. tio HADI) 
County ae: Saag ee Highway ___FAU_1035 


No. of Bidders Low Bidder _tlorse Bros. Inc : » Lebanon 


1,263,501.60_ 


Low Bid $ 


Engineer's Recommendations: Award to low bidder as soon as approval of the 
Federal Iigiway Administration and Lane County is received, the 


Sum Of $390,000.00 is deposited by the County and the right-of-way 
is cleared. 


\ lz ren Loqsden-Rock Creek Section eS Se ee 
eee ee OO (Contract No. 8411) a 
. 1c i rf 

Tysest Work __ Paving _ = F.A. Proj. No __RS-105(5) 

r git ig aed il] Rd. 
County Lincoln _ __ Highway FAS 150 (Logsden ore 
No. of Bidders 3 Low Bidder Horse Bros. Inc. 2 Lebanon 
tow nas 26,167.90 


Engineer's Recommendations: Award to low bidder as soon as approval of 
Lincoln County is received and the sum of 99,700.00 is deposited 
by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON a 
4 


DAT ~ 
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EXHIBIT A 
MINUTES OF 8-24-76 
7 Rogue River (Broadway St.) Section 


pene xe Project . ierckadibaack oleae <8 + i 
. sg ~” (Gontract No. 8406) ee 
Type of Work Grading and Paving FA. Proj. No,_2vate Project 


Jacl:son Highway___City Street 


County 

is ck Aihsiond 2 Low Bidder__COpeland Paving, Inc., Grants Pass 
20g 4 

Low as 16,099.20 


Engineer's Recommendation: Award to low bidder. 


No.8 __ Project__2+ Oth St.-lilyard Ave. (Klamath Falls) Section 


(Contract No. 8407 
Type of Work OVading, Paving & Signal Revision ¢, pro, no, State Bond 


County ___K lama th: hignway——idland 
No.of Bidders_© Low Buduer_Stukel Rock & Paving Inc., Klamath Falls 
ow Big $_0900539.65 _ 
Engineer's Recommendations 
Award to low bidder. 
Sei? Pediat HOMES Cr. and Son Gr. Bridges Sag! ion 


Type of wWork__radi NG» Surfacing & Structures F.A. Proj. No RS=1 J- 107 (2) - 


Lake FAS 19-107 


County Highway 


Sins: i actors 5 LowBidder_hOSS Bros. Construction Inc., Salem 


Low Bid S _100,074.50_ 


Engineer's Recommendations 


“Award to low bidder as soon as approval 


of Lake County is received, the sum of $13,300.00 is deposited by 
the County and the right-of-way is cleared. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ~g- JL 
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(HIBIT ._____A 
8-24-76 


16 


No. Proyoet 


NeW. Croeni Rd.-t.W. Cornell Rd. Section 
. : (Contract No. 8415) 
Type of Work Gradi ng _and Paving ity Proy. No. _RS-8(5) 


a Washington a (Ml. Cornelius Pass fd.) 
i laa ascade Construction Company, Inc.,-— 
Portland 


No. of Bidders 3 Co eee 2S. <<, a ae a a ae 


Enqineer's Recommendanon: AWard to low bidder as soon as approval of 
Vashington County is received: and the sum of $34,000.00 is 
deposited by the County. 


Beaverton-llillsdale Ilwy. at Scholls livy. 
No. _! 7 Project__and Uleson Rd. Section 
(Contract No. 8416) 
Type of Work Traffic Signal Revision Fa. pry io, HHS-0U30(1) 


Washington Geaverton-llilisdale 


County —_"' Highway —_ 

No. of Bidders Y___ Lowtder_tlansen Electric Company, Coos Cay 
. 

towsigs—04,947.00 


Engineer's Recommendations AVard to low bidder as soon as approval of the 
Federal Highway Administration is received, 


On August 6, 1976, I accepted the State Highway 
Engineer's recommendations for award of the 
projects on which bids were received July 29, 
1976, and authorized him to sign the contracts 
when conditions for the awards have been met. 


Oregon Trans} on Commission 
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PoM-FLIITR 
“ARB ——. 


MINUTES.OF _ 8-24-76 


wo 3 prayncr Goarduan Safety Nest Area 
(Contract No. 8412) , 
Type of Work ... 2eWage Disposal Systen FA. Proj, No, 17 80t-5(47)159 
County Cee a Highway Columbia River 
hai bicains & Low Bidaer_ + A. llodgson & Sons, Ilorth Powder 
157,063.00 


Low Bid S_— 


Engineer's Recommendation: siaind to low bidder as soon as approval of the 
Federal Highway Administration is received. 


No._.'4 roiecy ..__ Burnside br.-Hawthorne Br. Section 
radi, Paving, IlTumination, (Contract No. 8413) 
Type ot Work _S1gnals and Landscaping ea. proj. tuo. State Project 
County ____Hul tnona a ae wikidies Paci ] fi ic thy. AM. (Front Ave. ) 
Peter Kiewit | Sons! Co., 
No. of ibid Low Uidder _Vancouver, Washington & 


Low Bid 5 290,199.00 


Engineer's Recommendations. Award to low bidder subject to approval of 
Portland Development Conmission. 


S.W. 6th Ave. ‘and Vehaven St. 


No.2 proect__ (*lilton-Freewater) Section ae 
type otwon_Gtrading and Paving _‘ (Contract No. 8414) 0S-3001(1) 
counry__Uiiatitla _Hiqhway___' Ci ty Streets 
Baldwin & Sutherland Inc., 
No. of Bidders} tow Bidder__ Walla Walla, Washington 
Low Bid 529,876.00 


Engineer's Recommendations 


Award to low bidder as soon as approval 
of the City of Milton-Freewater is received and the sum of 
$37,500.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN oll armas 


DAT -€ 
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hl 
ITES OF 8-24-76 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


wo 1 — prowcr. .. Meacham Section _ (Contract No. 8417) 


Type of Work -ROCK_ Production r FA. fin. & State. 


County —_Umatilla and Union Highway _. 07d Oregon: Trad) 
5 


Low Bidder__Uarl Construction, Inc. - The Dalles _ 


No. of Bidders 


Low Bid s_141,250.00 


Engineer's Recommendation Award to low bidder. 


On August 6, 1976, I accepted the State Highway Engineer's 
recommendation for award of the above project on which bids 
were received August 5, 1976, and authorized him to sign 


the contract. 
os nie O day of Sa 1976 


Glenn L. Jackson, Cha 
Oregon Transportation C 


ission 
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TO: 


Lye Te ia’ 
ANLITES OF _8-24-76 


Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 


Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the commission, I approved 

the actions listed below and report this action for your official 
records: 


(1) 


(2) 


Option from Swan Lake Moulding Company and Owen, Fred T., for 
the South Sixth Street-LaVerne Avenue Section of the Midland 
Highway in Klamath County. Consideration $32,169.00. Approved 
August 9, 1976. File 48943. 


Grant of access, unrestricted as to use at Station 305+30, 

on the Mr. Angel-Silverton Section of the Hillsboro-Silver- 

ton Highway, in Marion County, to Theodore and Edith Pallister. 
Consideration $1,000.00. Approved August 12, 1976. File 38661. 


Dated enis/O day 1 heed _1976 


¢ 


a 
lenn L. Jackson, Q 


* ‘ 
Oregon Transportatio i 7 
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Ae a ee 


Cc 
8-24-76 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the actions listed below and report this for 
your official records: 


1) On July 26, 1976, established a 45 MPH 
speed zone on the Pacific Highway West 
in the King City Area, Washington 
County, from M.P. 10.75 (south city 
limits of Tigard) to M.P. 12.71 (0.12 
mile south of S. W. Tualatin Road). 
See Speed Zone Order No. 730. 

Rescinds Speed Zone Resolution No. 627 
dated 3-6-73. 


2) On August 3, 1976, established a 35 MPH 
speed zone on the Modoc Point Highway 
in the community of Modoc Point, Klamath 
County, from M.P. 12.58 (0.31 mile north 
of The Dalles-California Highway) to 
M.P. 12.89 (The Dalles-California Highway). 
See Speed Zone Order No. 731. Rescinds 
Speed Zone Resolution No. 409 dated 10-10-63. 


3) On August 12, 1976, established a construction 
speed zone of 40 MPH from Airport Road 
(M.P. 0.61) to Lancaster Drive (M.P. 1.91) 
on the North Santiam Highway No. 162 in 
Marion County. Speed zoning is to be in 
effect only on those sections where signs 
are in place and only for the duration of the 
construction project. 


4) On August 17, 1976, established a 45 MPH 
speed zone on Goshen=Divide Highway in Lane 
County from M.P. 16.73 (350 feet north of 
Dugan Road) to M.P. 17.16 (0.17 mile north 
of Latham Road. Rescinds Speed Zone Resolution 
No. 383 dated 1-22-63. (See Speed Zone Order 
No. 732) 


ot pe 
H.’ S. Coulter 
State Highway Engineer 


Dated this 2g _ day of feg ust 1976 
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ee ee - — Ce eae nn 


‘ master 
bead WR be hed 


MINLITES OF _ 8-24-76 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegate” Authority 
(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
40515 Butcher, Ivan C. & Edna $ 8,200.00 
40550 Delay, Ralph 0. & Shirley F. 100.00 
48733 Smith, Wallace Lynn 825.00 
49175 Ketola, Francis I. & Dorothy A. 2,150.00 
49177 Stark, Ben G. & Irene D. 2,000.00 
49182 Franklin Service Corporation Gratis 
6 Transactions $ 13,275.00 


(2) Agreement with Winchester Bay Sanitary District for sewer 
services within Umpqua Lighthouse State Park at a cost of 
$7,500. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the above two items and report this action for your official 
records. 


DEPUTY STATE HIGHWAY ENGINEER 


Date... £7 73-76... 
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ERED ARLE RE ELA EOS LI SBE ROR OEE Ign 


Olson Electric Co., 
Inc., No. 8294 


Laneguard, Inc., 
No. 8167 


J. C. Compton Co., 
No. 8059 


Ross Bros. 
Construction, Inc., 
No. 8085 


C. H. Stinson, Inc., 
No. 8195 


August 23, 1976 


Tualatin Valley Highway @ August 20, 
S.W. 198th Avenue, 

Washington County 

Astoria Area Safety Project August 20, 
Clatsop County 

Sutherlin Intchge.- August 20, 
Winchester Intchge., 

Douglas County 

Cow Canyon Safety Rest Area, August 20, 
Wasco County 

Government Camp Rock August 20, 


Production, Clackamas Co. 


Ce anit OT - 
e | i. oe CR Gorin 
H.)S. Coulter, State Highway Engineer 
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1976 


1976 


1976 


1976 


1976 


=i BIT Cc 


28) 


= 8-24-76 


RAIKILITCO 


H Cc) 
WiivU limo VU 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 
the following: 


976 


1976 


1976 


1976 


1976 


1976 


1976 


1976 


1976 


1976 


1976 


Contractor and Acceptance 
Contract No. Section and County Date 
Olson Electric Oswego Highway @ Foothills July 28, 1 
Co., Inc.,; Road (Lake Oswego), 

No. 8106 Clackamas County 

Roy L. Houck Necanicum Highway, August 3, 
Construction Co., Jct.-Brighton, 

No. 8217 Tillamook County 

InCom Construction Canby (Elm and Grant August 3, 
Co., No. 8196 Streets), Clackamas County 

L. W. Vail Co., Inc., Pine Grove-Wapinitia Rd., August 9, 
No. 8204 Wasco County 

Casey Jones Well Gettings Creek Safety August 9, 
Drilling, Inc., Rest Area, 

No. 8315 Lane County 

Columbia West Matls. Pacific Hwy. E. U'Xing- August 9, 
& Constructors, Inc., N. Columbia Blvd., 

No. 8233 Multnomah County 

Ross Bros. Const., Powder River Bridge, August 9, 
Inc., No. 8316 Baker County 

Hansen Electric Lower Col. River Highway @ August 12, 
Company, Col. Avenue (Scappoose) , 

No. 8206 Columbia County 

Klamath Paving Barkley Springs-Algoma, August 12, 
Company, No. 8210 Klamath County 

Donald M. Drake Co., S. E. 17th & Powell Blvd., August 19, 
No. 7741 Multnomah County 

Roy Norquist, Miller Road-Stemple Creek, August 19, 
No. 8290 Lincoln County 
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9) 


10) 


11) 


12) 


13) 


c 
8-24-76 


Facilities in the Boardman Safety Rest Area on the 
Columbia River Highway in Morrow County. Bids re- 
ceived July 29, 1976. Contract No. 8412 awarded 
August 6, 1976, to F. A. Hodgson & Sons, North 
Powder, at $157,083. 


Work on the Burnside Bridge-Hawthorne Bridge Section 
of the Pacific Highway West in Multnomah County. 
Bids received July 29, 1976. Contract No. 8413 
awarded August 6, 1976, to Peter Kiewit Sons' Co., 
Vancouver, Washington, at $1,298,195. 


Work on S.W. 6th Avenue and Dehaven Street in 
Milton-Freewater, Umatilla County. Bids received 
July 29, 1976. Contract No. 8414 awarded August 17, 
1976, to Baldwin & Sutherland, Inc., Walla Walla, 
Washington, at $99,876. 


Work on the N.W. Croeni Road-N.W. Cornell Road 

Section of FAS 632 in Washington County. Bids re- 
ceived July 29, 1976. Contract No. 8415 awarded 
August 16, 1976, to CaScade Construction Company, Inc., 
Portland, at $269,334.20. 


Traffic signal revision on the Beaverton-Hillsdale 
Highway at Scholls Highway and Oleson Road in Wash- 
ington County. Bids received July 29, 1976. 
Contract No. 8416 awarded August 6, 1976, to 
Hansen Electric Company, Coos Bay, at $64,547. 


- Coulter, State Highway Engineer 
Dated this 23 day of Ax got 1976 
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REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated 
to me to award contracts when conditions have been fulfilled, 
I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


Powder River (Phillips) Bridge on FAS 01-109 in 
Baker County. Bids received July 29, 1976. 
Contract No. 8400 awarded August 13, 1976, to 
Hamilton Construction Co., Springfield, at 
$113,608. 


Paving on the Campbell Street-Auburn Avenue (Baker) 
Section of FAU 4860 in Baker County. Bids received 
July 29, 1976. Contract No. 8401 awarded August 6, 
1976, to Baker Redi-Mix, Inc., Baker, at $102,247.50. 


Frazier Creek Bridge on FAS 205 in Benton County. 
Bids received July 29, 1976. Contract No. 8402 
awarded August 18, 1976, to Hamilton Construction 
Co., Springfield, at $37,025. 


Traffic signal installation on the Empire-Coos Bay 
Highway at Woodland Drive in Coos Bay, Coos County. 
Bids received July 29, 1976. Contract No. 8403 
awarded August 6, 1976, to Hansen Electric Company, 
Coos Bay, at $20,228. 


HunteryCreek Bridge on FAS 08-109 in Curry County. 
Bids rhreived July 29, 1976. Contract No. 8404 
awarded\August 6, 1976, to Weaver Construction Co., 
Union, q $125,347. 


Work on the Thomas Creek and Cox Creek Bridges on 
FAS 19-107 in Lake County. Bids received July 29, 
1976. Contract No. 8408 awarded August 13, 1976, 
to Ross Bros. Construction, Inc., Salem, at 
$106,074.50. 


Roadside improvement on the Goshen-Cottage Grove 
Section of the Pacific Highway in Lane County. Bids 
received July 29, 1976. Contract No. 8409 awarded 
August 6, 1976, to Anderson's Erosion Control, 
Junction City, at $86,775.50. 


Paving on the Logsden-Rock Creek Section of FAS 150 
in Lincoln County. Bids received July 29, 1976. 
Contract No. 8411 awarded August 17, 1976, to Morse 
Bros., Inc., Lebanon, at $76,167.50. 


- 1667 - 


< SNES Ae era Ne a 


Page 2 


(7) 


(8) 


(9) 
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Grant of access, unrestricted as to use, at Station 317+05 
on the Willamette Highway, Lane County, to Lucile Miller. 
No monetary consideration. Approved by Chairman Jackson 
June 23, 1976. Signed July 14, 1976. File 12022, L-7240. 
(16-45) 


Grant of access, unrestricted as to use at Station 429+04, 

on the Pleasant Hill-Lost Creek Section of the Willamette 
Highway, Lane County, to Merlin R. Stam, et al. Consideration 
$5,000.00. Approved by Chairman Jackson June 23, 1976. 

Signed July 15, 1976. File 12935. (16-45) 


Grant of access, restricted to residential and farm use 
only, at Station 585+24 westerly, on the Brownsboro-Hanley 
Ranch Section of the Lake of the Woods Highway in Jackson 
County, to Lauren L. and Georgia R. Dover. No monetary 
consideration. Approved by Chairman Jackson July 20, 1976. 
Signed July 28, 1976. File 40678. (16-45) 
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August 1976 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right of 
Way Engineer (Administration Order No. 18), I report that I have 
taken the following actions for your official records: 


(1) Service Contract with the Oregon-Washington Railroad & 
Navigation Co. and Union Pacific Railroad Co. for the 
installation of flashing lights and gates for the crossing 
of the Mainline tracks by S.E. 6th Avenue in the City of 
Ontario. Approved August 5, 1976. 


(2) Service Contract with the Oregon-Washington Railroad & 
Navigation Co. and Union Pacific Railroad Co. for the 
installation of flashing lights and gates for the crossing 
of the Mainline tracks by S.E. 5th Avenue in the City of 
Ontario. Approved August 5, 1976. (16-12) 


(3) Sale of 1.7 acres of excess property on the Hinkle Underpass- 
Umatilla River Section of the Hermiston Highway in Umatilla 
ii County r a minimum consideration of $4,400.00. Approved 
July“30, 1976. File 24039. (16-43) 


(4) Addendum Agreement with Oregon-Washington Railroad & Nav- 
igation Co. and Union Pacific Railroad Co. covering relocation 
of automatic grade crossing protection devices at 12th Street 
in Vale, Malheur County. Approved August 9, 1976. (16-12) 


(5) Exchange of 0.34 acre excess property on the Drew-Summit 
Section of the Tiller Trail Highway in Douglas County for 
1.47 acres material source abutting an existing quarry. 
Exchange is based on equal value. Approved August 12, 1976. 
File 17810. (16-43) 


(6) Sale of 5.84 acres excess property on the Ontario-Snake 
River Section of the Old Oregon Trail Highway in Malheur 
County for a minimum consideration of $45,000.00. Approved 
August 16, 1976. Files 26716-20, 28321. (16-43). 
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REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at trial demand Verdict 
See acerca ee OMAN == §“ “BsSVerdict 
Cleo M. Canoy $5,000 $4,450 $8,500 $6,500 

(at trial) 

L-7206 
R-41499 


Section: Oregon Coast Highway at Devil's Lake 
Highway: Oregon Coast 
County: ‘Lincoln 


Approved by: Walter Barrie Date: August 3, 1976 

Lester Hamacher $1,400 $5,000 $1,400 
Default 
Judgment 

L-7208 

R-41973 


Section: Drain-Anlauf 

Highway: Umpqua 

County: Douglas 

Approved by: Walter Barrie Date: August 17, 1976 
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August 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of 
Way Engineer in the absence of the Right of Way Engineer (Admini- 
stration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Amendment of Agreements of October 10 and November 25, 1955 
with Northwest Pipeline Corporation covering moving the 
pipeline easement northeasterly of the right of way of the 
Hilyard Junction-Red Bridge Section of the Ukiah-Hilyard 
Highway in Union County. Approved-July 16, 1976. Files 
27699, 38775. (16-12) 


Dated this /& day of /K</«wgcesf 1976 


7 a 2 

Ze ff (fe 
fof AKCKEP* 
John R. Oakes, Assistant Right of Way 


Engineer 
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REPORT OF TRIAL QF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
vefendant_ sss ss Cause of Action Plaintiff Judgment 
Kathleen F. Allen Forcible Entry Possession of Possession of 
and Detainer Premises Premises ob- 
tained, 
L-7263 
County: Multnomah 
Anthony Costy Forcible Entry Possession of Possession of 
and Detainer Premises Premises ob- 
tained. 
L-7264 
County: Multnomah 
Clark McCutchan Forcible Entry Possession of Possession of 
and Detainer Premises Premises ob- 
tained. 
L-7265 
County: Multnomah 
Pamela Crader Forcible Entry Possession of Possession of 
and Detainer Premises Premises ob- 
tained. 
L-7279 
County: Multnomah 
Alrenzo Ferguson Property Damage $1,384.39 $1,384.39 
L-7284 
County: Multnomah 
Attorney Fees: None Court Costs: $43.30 


Remarks: Judgment in amount sued for. 


Laurie A. Gardner Property Damage $3,124.28 $3,124.28 


L-7285 
County: Multnomah 
Attorney Fees: $500 Court Costs: $43.30 


Remarks: Judgment in amount sued for. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict ~ 
of or 

Vefendant Cause of Action Plaintiff Judgment 

Roscoe J. Hayes Property Damage $3,361.47 $3,361.47 

L-7202 

County: Coos ; 

Attorney Fees: None Court Costs: $38.30 


Remarks: Judgment in amount sued for. 


Timothy R. Nelson Property Damage $ 337.62 $ 337.62 


L-7312 
County: Coos 
Attorney Fees: $100 Court Costs: $45.30 


Remarks: Judgment in amount sued for. 


a Mike Freeman Property Damage $ 204.03 $ 204.03 


L-7365 
County: Linn 
Attorney Fees: None , Court Costs: $42.80 


- Remarks: Judgment in amount sued for. 


James Willis Breach of Contract $ 482.77 $ 482.77 
plus costs plus costs 

L-7318 

County: Marion 

Attorney Fees: None Court Costs: $ 5.00 


Remarks: Default Judgment. 


LeRoy G. Druley Forcible Entry Possession of Possession of 
and Detainer Premises Premises ob- 
tained, 
L-7231 


County: Multnomah 


Norman Weicuss Forcible Entry Possession of Possession of 
and Detainer Premises Premises ob- 
tained. 
L-7308 


County: Multnomah 


Alex Heagle Forcible Entry Possession of Possession of 
and Detainer Premises Premises ob- 
tained. 
L-7334 


County: Multnomah 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTATION 
——— eh E DEPARIMENT OF TRANSPORTATION 


L-7366 Marland Graham v. State, et al: This case arises out of an 
accident that happened on July 17, 1975, in which the plaintiff was 
operating a motor vehicle on Highway 30, approximately 18 miles west 
of Astoria, in Clatsop County. The accident involved the plaintiff's 
vehicle, a log truck and a Highway Division dumo truck. The amount 
of the lawsuit is $75,412.00. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. 


L-7367_ Ruth A. Graham v. State, et al: This case arises out of the 
Same occurrence as reported in L-7366 and the amount of the lawsuit 
is $82,227.68. 


The matter has been referred to the State's insurance carrier for the 
defense of the State. 


L-7369 Grover H. Poe and James Wl. Jamison v. State: This is a com- 
plaint for declaratory relief and a quiet title. This lawsuit involves 
title to a parcel of real property adjacent to state highway right of 
way in the City of Gladstone. The plaintiffs claim ownership to a 
portion of the property that the Hiqhway Division acquired by virtue 
of the vacation of a public street (old S.E. 82nd. Avenue). 


The matter has been referred:to the Attorney General's office for 
handling. 
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: REPORT OF CONDEMNATION CASES SETTLED 
State's 

. State's Highest Amount of 
Defendant —_________iffer___ Anpraisal__ Settlement __ 
Albert T. King $1,300 $2,250 $3,000 
L-7173 
R-48253 
Section: Barron Creek-Siskiyou Summit 
Highway: Pacific 
County: Jackson 
Approved by: Walter Barrie Date: -August 6, 1976 
A & A Investments $1,900 * 
L-7255 
R-48643 
Section: Biddle Road Interchange 
Highway: Crater Lake 
County: Jackson 
*Settled by option by Right of Way Department. 
REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 

Demand of 
Plaintiff Defendant =» Cause of Action Plaintiff 
State of Oregon Fourth Sisters Trespass $1,850 

Condominium 
Association 
L-7319 
4 County: Deschutes 


Disposed of by: Settlement of $1,300. 
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September 10, 1976 
Salem, Oregon 


The Oregon Transportation Commission held a special 
telephone meeting at 11:30 a.m. in Room 140 of the State Highway 
Building in Salem, Oregon. Notice of the meeting was made by 
press release to the newspapers of the general and local circulation 
throughout the State 24 hours prior to the meeting. The following 
persons were on the telephone at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Peter J. Brix, Member, Portland 

Michael P. Hollern, Member, Bend 

H. S. Coulter, State Highway Engineer, Enterprise 

R. L. Schroeder, Assistant State Highway Engineer, Salem 
Jack Sollis, Assistant Counsel, Salem 

John J. Earley, Public Information Officer, Salem 

C. W. Head, Manager, Commission Services, Salem 


Mr. Coulter said the meeting was called to consider the 
termination of the Landscape Artists’ Contract No. 8037, roadside 
improvement, Beaverton Interchange on ihe Beaverton-Tigard Highway 
in Washington County. He called on Jack Sollis to explain the 
problem. 


Mr. Sollis referred to Mr. Coulter's letter dated 
September 9, 1976, to the Commission concerning this contract. 
(Copy on file in the Commission's files, Salem.) He said the 
contract in the amount of $95,356 was awarded to Landscape Artists 
on July 8, 1974, and was completed on December 31, 1974. 


In addition to the original planting work, under the 
provisions of Section 682.42 of the Standard Specifications, the 
contractor was to maintain the landscape area during an establish- 
ment period which would have carried through the fall of 1975. The 
normal retainage of 5 percent was withheld and an additional 10 per- 
cent retainage withheld on the planting items. The amount due the 
contractor at this time is $10,995.86. 


Mr. Sollis pointed out that the contractor was advised 
in April of 1975 that there was heavy weed growth in the contract 
area and was asked when he would begin his maintenance work. The 
contractor informed the State the latter part of April that he 
planned to chemically control the weeds as soon as the weather 
permitted. The contractor did very little work during the 
summer months to control the weed problem. Mr. Sollis mentioned 
in September of 1975 a letter was sent to the contractor's surety, 
Balboa Insurance fompany, advising of the contractor's failure to 
do the required wa@yk and asking the surety to take whatever action 
was necessary to bring the project to completion. The contractor 
started work again on November 12, 1975, and continued until 
January 21, 1976. 
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SEPTEMBER 28, 1976 


On February 11, 1976, the Resident Engineer told the 
contractor again to finish the work. After no response, several 
attempts were made to contact the contractor but were unsuccessful. 
On April 13, 1976, a letter was sent to Balboa Insurance Company 
requesting that they take over the job and complete it as quickly 
as possible. There was nothing done by the bonding company. On 
July 19, 1976, a meeting was held with James Case, attorney for 
the bonding company. 


Then on August 16, 1976, Mr. Case, representing Balboa 
Insurance Company, denied any liability on the part of the bonding 
company to complete the job and indicated that the surety would not 
accept any liability. In response to the Chairman's inquiry, 
Mr. Sollis said in terminating the contract this will not relieve 
the bonding company or the contractor of any liability for the 
costs the State incurs in completing the contract. Mr. Coulter 
recommended termination of the contract by letter and if no response 
is received, to let another contract to complete the work remaining 
under the first contract. 


All three Commissioners accepted his recommendation to 
terminate the contract by issuing a notice to the contractor and 
surety as provided by Section 108.11 of the Standard Specifications 
and seven days after the written notice to officially terminate the 
contract, take possession of the premises and complete the contract 
by whatever means appears to be mst expedient. (Letter sent to 
contractor and surety September 10, 1976, terminating the contract 
on September 20, 1976.) 


The meeting adjourned at 11:36 a.m. 
/ ¢ | 
/ / 


OCU. Khewk2 


Commission Services 
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September 28, 19/6 
Salem, Oregon 


The Oregon Transportation Commission held their regular 
Meeting at 10 a.m. in Room 122 of the State Highway Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

R. L. Schroeder, Assistant State Highway Engineer 
J. B. Boyd, Right of Way Engineer 

Dave Talbot, State Parks Superintendent 

Paul E. Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission approved the minutes of the meetings of 
August 24 and September 10, 1976. 


HIGHWAY DIVISION 


A list of properties needed for highways and other uses 
was presented by Mr. Boyd. He requested the Commission to declare 
by resolution the necessity of said properties for the public use 
to which they are to be put and to authorize him to attempt to agree 
with the owners of said properties as to price. After careful con- 
sideration, the Commission granted authority to.condemn the properties 
if negotiations are not successful and thereupon adopted "Condemnation 
Resolution No. 2651," which resolution by this reference is made a 
part hereof and filed in the Commission's files. 


Consideration was given to approving a petition for street 
improvement of S.E. 53rd Street between S.E. Franklin and S.E. Tibbetts 
Street in the City of Portland. Mr. Boyd stated that this street is 
badly in need of improvement and it is estimated to cost the State 
$3,500. The State owns 33 percent of the frontage; the remaining 
frontage, 39 percent have signed the petition in favor of the 
improvement and 28 percent either abstained or refused to sign. 

He said it was proper in this case to sign the petition in agree- 
ment with the majority of the private holders as it will enhance 
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Chairman of Oregon Transportation Commission Exhibit A 
Vice Chairman of Transportation Commission (no report) Exhibit B 
State Highway Engineer and Assistant Exhibit C 
Director of Permits (no report) Exhibit D 
Right of Way Engineer Exhibit E 
State Parks Superintendent (no report) Exhibit F 
Chief Counsel Exhibit G 
Controller Exhibit H 
Program Management Engineer Exhibit I 


The Commission approved Mr. Coulter's request to increase 
the project authorization on the following contract: 


Baker Redi-Mix, Inc., Contract No. 8331, Middle 
Bridge Road-Ritter Creek Section of the Baker- 
Copperfield Highway in Baker County for 
$33,590.66 (6.87%). The reasons for their 
increase are for correcting soft subgrade 

areas in stage construction surfacings and for 
shoulder rock replacement after heavy rains 
washed away some of it after the paving was 
done. 


Attention was given to the annual assessment of $6,200 to 
the AASHTO Materials Reference Laboratory for the 1976-77 fiscal 
year. Mr. Coulter mentioned that the Reference Laboratory works in 
the fields of aggregate, soils and bituminous materials, and its 
function is to tour highway department laboratories to check testing 
procedures and to calibrate testing machines. It has provided a 
service in standardizing procedures and machinery through the 
National Bureau of Standards. Upon the recommendation of Mr. Coulter, 
the Commission approved the annual assessment. 


Consideration was given to authorizing the State Highway 
Engineer to hold a public hearing under the Administrative Procedure 
Act concerning the adoption of maintenance signing standards. 
Mr. Coulter said it is necessary to establish standards for traffic 
control for these particular types of maintenance operations which 
are not covered by the Manual on Uniform Traffic Control Devices. 
He recommended that the Highway Engineer be authorized to proceed 
with a hearing and after the hearing bring the proposal back to the 
Commission for formal adoption. The Commission accepted his 
recommendation. 


Mr. Coulter presented a report and recommendation covering 
the program of street work in cities having a population of less than 
5,000 under the $250,000 fund appropriated by law for the year 1977. 
He mentioned that 53 applications had been received and all carefully 
analyzed. There were 13 projects selected for approval as being most 
meritorious and are all that can be covered by funds available. The 
Commission approved the projects in the following cities and 
authorized the Highway Engineer to sign the agreements when prepared: 
(Specific details shown on each project in Commission's files, Salem.) 


(See next page) 
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the neighborhood and the properties owned by the State. Following 
his recommendation, the Commission approved the petition and 
authorized Mr. Boyd to sign it. 


Mr. Barrie asked if there were any questions in connection 
with the informational reports previously submitted to the Commission 
on cases tried, cases settled and institution of legal proceedings 
filed against the Department of Transportation since the last 
Commission meeting. There were no questions. (See Exhibit G on 
file in the Commission's files, Salem.) 


Mr. Barrie reported that the Lone Tree Bar State Park 
property within the Willamette River Greenway was settled for 
$315,000 and another settlement involving part of the Fremont Bridge 
controversy in the amount of $429,000. A case in the amount of a 
million and a half is going to be tried involving the Lone Tree Bar 
State Park in Yamhill County on October 7, 1976. In response to the 
Chairman's inquiry, he said the trial has not been set on the Drake- 
Willamette controversy. 


Attention was given to a request from Robert L. Rice to 
place a mobile home within the Rogue River Scenic Waterway on the 
left bank of the river in river mile 84 near Everton Riffle in 
Josephine County. Mr. Talbot mentioned that the site is approxi- 
mately 400 feet from the river and while presently screened by 
trees and vegetation, it would not be topographically screened as 
required by present rules. Also, placement of a mobile home at this 
location would be contrary to the Commission's rules and regulations. 
The Commission denied Mr. Rice's request gs recommended by Mr. Talbot. 


Mr. Talbot reported that staff is still working on the 
Willamette River Greenway. Public hearings have been held and the 
boundary has been reduced. He said there is an 88,000 acre 
Greenway today and staff's proposal is to reduce it to 51,600 
acres and after numerous meetings it is now down to 49,500 acres. 
The Governor's Committee is meeting and going over these problems 
on a mile-per-mile basis along the river. He mentioned there have 
been 177 meetings with local officials on the Greenway since the 
first of this year. Mr. Talbot indicated staff is not ready to 
ask for any formal action at this time. 


Mr. Coulter reported on actions taken under delegated 
authority received for filing with the Commission records. These 
reports show the actions taken by the following officials on behalf 
of the Commission pursuant to its duly adopted delegation orders: 


(Listed on next page.) 
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COUNTY & Programmed Share 
FAS NO. Section Amount rounded 
Umatilla McKay Creek (Shaw) Br. $ 90,000 $ 6,300 
B579 Sec., Spring Hoilow Road 
Union Lookingglass Creek (Palmer 100,000 7,000 
B613 Jct.) Bridge Sec., Forest 

Boundary Rd. 
Washington Tualatin Valley Hwy.-S.C.L. 340,000 23,800 
A678 Cornelius, S. 10th Ave. & 

Golf Course Rd. 
Yamhill Salmon River Hwy.-Deer Creek 220,000 15,400 
A696 Sec., Gopher Valley Rd. 
Yamhill Hillcrest Rd.-Tindell Creek 200 ,000 14,000 
A695 Rd. Sec., Willamina Creek Rd. 
Yamhill Lafayette Hwy.-Webfoot Rd. 160, C00 11,200 
A698 Sec. 

TOTAL $3,765,000 $263,550 


The Commission considered nine requests from the City of 
Portland and one request from Washington County for Federal Aid 
Urban System Projects. Mr. Coulter mentioned that these projects 
have been investigated and are eligible for funding under the Federal 
Aid Urban System Program. Following Mr. Coulter's favorable 


recommendation, the Commission approved the following projects 
and authorized him to sign the agreements when prepared: 


Juris- Total Federal State's 
diction Section Cost Funds Share 
City of Hollywood District $ 15,000 $ 12,900 $ 1,050 
Portland Transportation Study 

s Macadam Avenue 15,000 12,900 $ 1,050 
Corridor Study 
FAU 9565 

a C.B.D. Signal System 37,500 32,250 2,625 
Expansion, FAU 9355, 
9341, 9345, 9318 

“ Traffic Signals 400,000 344,000 28,000 
(4 Intersections) 
Macadam Ave., 
FAU 9565 

~ N.E. Broadway at 9th 20,000 17,200 1,400 


Ave. 
way, 


(Portland) Broad- 
FAU 9318 


(continued on next puge) 
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CITY SCA CITY 
Aurora $ 3,820 $ 
Cascade Locks 25,000 16,460 
Central Point 25,000 93,450 
Chiloquin 25,000 6,800 
Columbia City 25,000 10,580 
Hermiston 25,000 146,220 
Jefferson 25,000 34,540 
John Day 25,000 69,180 
Myrtle Point 25,000 2,860 
Redmond 25,000 9,950 
Rockaway 25,000 14,980 
Stanfield 25,000 16,260 
Stayton 25,000 40,078 
TOTAL $303,820 $461, 358 


TOTAL 


$ 3,820 
41,460 
118,450 
31,800 
35,580 
171,220 
59,540 
94,180 
27 ,860 
34,950 
39,980 
41,260 


65,078 


$765,178 


Attention was given to requests from 11 counties for 
Federal Aid Secondary Projects. 
tion, the Commission approved the requests and authorized him to 
sign the agreements when prepared. 


Following Mr. 
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Highland Ave. 


COUNTY & Programmed 
FAS NO. Section Amount 
Benton Bellfountain Rd.-Pacific $ 300,000 
A508 Hwy. W. Sec., Greenberry 

Road 
Clackamas Pudding River (Red) Br. 460 ,000 
A616 Sec., Arndt Road 
Harney Frenchglen Hwy.-Diamond 205,000 
B472 Sec., Old Diamond Highway 
Linn Thomas Creek (Weddle) Br. 200 ,000 
A496 Sec., Kelly Road (later changed 

to (Devaney) Bridge) 
Linn Upper Calapooya River Br. 250,000 
A482 Sec., Calapooya River Road 
Marion Pudding River (Nussom Rd. ) 350,000 
A585 Br. Sec., Nussom Road 
Polk Godsey Rd.-Pacific Hwy. W. 250,000 
A557 Sec., Clow Corner Road 
Tillamook Nehalem River (C.C.C.) Br. 400 ,000 
A727 Sec., Foss Road 
Umatilla Hermiston Hwy.-Umatilla- 240,000 
B570 Stanfield Hwy. Sec., 


(continued on next page) 
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Coulter's recommenda- 


State's 
Share 


(rounded ) 
$ 21,000 


32,200 


14,350 


14,000 


17,500 


24,500 


17,500 


28,000 


16,800 


AERONAUTICS DIVISION 


Attention was given to a resolution accepting a Grant 
Offer from the Federal Aviation Administration for financial 
assistance in the amount of $111,127 for an Airport Development 
Aid Program Project for the Cottage Grove State Airport in Lane 
County. Mr. Burket stated that this project covers the construction 
and marking a taxiway and an aircraft parking apron. The present 
aircraft parking area is very small and inadequate for the usage 
the airport receives. The project will also provide thirteen 
additional spaces for aircraft parking. Following his favorable 
recommendation, the Commission adopted the resolution and authorized 
the Director to sign the resolution. 


Consideration was given to the approval of financial aid 
to municipalities grants to Medford-Jackson County Airport in the 
amount of $50,000 as a portion of its local share of a $1,217,550 
project for land acquisition and to Hermiston in the amount of 
$14,300 as a portion of a $583,069 project for runway and taxiway 
expansion, overlay and powerline removal. Mr. Burket said this 
action constitutes an emergency waiver of the application and approval 
procedures outlined in the financial aid to municipalities manual. 
The Commission approved the financial aid as recommended by Mr. Burket. 


Mr. Burket reported that Chairman Jackson, under delegated 
authority on September 27, 1976, approved a financial aid to municipal- 
ities program grant to the City of Ashland in Jackson County in the 
amount of $4,900 to match the City's share of a State-Local project 
and $13,100 to the Madras City-County Airport in Jefferson County to 
be used as a portion of the local sponsor's share of an airport 
development aid program project. 


MASS TRANSIT DIVISION 
No report. 
MOTOR VEHICLES DIVISION 


Upon the favorable recommendation of Mr. Ott, the 
Commission approved submitting the following requests to the 
Emergency Board for approval: 


1) Senate Bill I (revision of Oregon's Traffic Code) - 
increase expenditure limitation to cover additional 
staff and expenses. Total cost $63,424. 


2) Postage Costs - due to higher postal rates, increase 
expenditure authority of $76,400 until the end of the 
biennium. 


3) Multnomah County Fuel Tax - request for two positions 
and other costs to administer the l¢ per gallon gas 
tax levied by Multnomah County. Cost $20,910. (If 
the Statewide gas tax increase is approved on 11-2-76, 
this request will be cancelled.) 


(continued on next page) 
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Juris- Section Total Federal State's 


diction Section ___Cost Funds Share 
City of Signal Improvements $ 49,500 $ 42,570 $ 3,465 
Portland W. Burnside at 


23rd Ave., FAU 

9326 and S.W. lst 
Ave. at Arthur St., 
FAU 9380 


. Interconnect Existing 42,350 36,420 2,965 
Signals 
FAU 9914, 9699, 
9776, 9308, 9022, 
9314 


sad Traffic Signal 409,500 352,170 28,665 
Replacement 
FAU 9341, 9318, 
9329 


¥4 Barbur Blvd. at 3rd 48,000 41,280 3,360 
and Miles 
Barbur Blvd., FAU 9361 


Washington Bridge Replacement 136,000 116,960 9,520 
County S.W. 65th Ave., 
FAU 9274 
TOTALS $1,172,850 $1,008,650 $82,100 


Attention was given to a request from the City of Salem to 
install a traffic signal at the intersection of the Salem-Dayton 
Highway (Wallace Road) at 7th Avenue, Polk County. Mr. Coulter said 
the intersection meets the requirements of the standard traffic signal 
warrants and will be made at no cost to the State. The power and 
maintenance costs will be shared by the City and State. The 
Commission approved the signal installation as recommended by Mr. 

Mr. Coulter. 


Consideration was given to a supplemental agreement with the 
University of Oregon, Museum of Natural History, to investigate 
archaeological sites on Highway Division projects. Mr. Coulter said 
the supplement will amend the agreement by extending the annual 
expenditure limitation with regard to archaeological salvage work. 
The total cost of the blanket contract shall not exceed $30,000, 
and the total annual cost of the blanket contract for major salvage 
work shall not exceed $45,000. He mentioned that this archaeological 
work is a requirement before Federal funds can be released for 
construction, and this work is eligible for Federal participation 
under normal preliminary and construction engineering. Following 
his favorable recommendation, the Commission approved the supple- 
mental agreement. 
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first of November. The first task forces are working on deferred 
maintenance, operational improvement types of programs and classifying 
the types of work on the existing programs such as the Six Year 
Program, the $150 million bond project list that was derived and 
prioritized by the COG's. He said this plan, when finalized by the 
Department and approved by the Commission, would be submitted to 

the 1977 Legislature. 


DELEGATIONS 


A delegation of approximately 22 persons from Philomath 
appeared before the Commission concerning the traffic problems on 
US20-ORE34 (Corvallis-Newport Highway) in their City in Benton 
County. Mayor Martin Hoffman stated that Philomath is the gateway 
to the Pacific Ocean and that their City is growing and the traffic 
is increasing. 


Neal Peterson, City Engineer, inquired about the $150 million 
bond program. Chairman Jackson informed him thot $25 million of 
bonds has been sold, but the Department is now in a financial 
situation where it is impossible to service the issuance of 
additional bonds. Mr. Peterson said the City has been working on 
the traffic problem with the Highway Division personnel for some 
time, and they are most anxious to improve the present conditions. 
He presented a copy of the Benton Bulletin dated September 23, 1976, 
with a front-page story with pictures showing the traffic condition 
on Main Street in Philomath. (Copy on file in the Commission's files, 
Salem.) He also mentioned that Main Street (US20) carries approxi- 
mately 12,000 vehicles a day. 


Bonnie Craft presented approximately 357 questionnaires 
that have been completed and signed by individuals in Philomath 
concerning the pedestrian and traffic safety in crossing Main 
Street. (Questionnaires on file in the Commission's files, Salem.) 
She said between the State, the School Board and the City that a 
solution should be worked out to improve the hazardous conditions 
that exist on Main Street. 


James Nyman, City Councilman representing Hobin Lumber 
Company, mentioned that they have approximately 125 employes that 
use Main Street and it is difficult for their trucks to get on and 
off during the day. 


State Senator Bob Marx said he supports the City's 
attempt to get a traffic signal on Main Street. He called attention 
to the truck traffic and the safety for the school children and 
senior citizens that have to cross the highway. 


Gloria Merrill mentioned that she talked to approximately 
200 residents in Philomath and most of them live on the north side 
of the highway and their primary concern was for some type of 
traffic control so they could get across the street on foot or in 
a vehicle. 
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4) Federal Fund Expenditures - increase of $2,000 in tre 
Division's federal funds expenditure limitation. 
Funds for the statistician in the fatal accident 
reporting system. 


(Copy of detailed report on file in Commission's files, Salem.) 


DEPARTMENT OF TRANSPORTATION 
DIRECTOR'S REPORT 


The Commission set Tuesday, October 26, 1976, as the date 
for the next regular meeting. 


Mr. Burco said he would like to defer Mr. Bothman's status 
report on the Interstate transfer projects and organization in the 
Portland Metropolitan Area until three o'clock in the afternoon. 

See pages 1689 through 1691. 


Mr. Burco called on Larry Rulien to give a status report 
on the Draft Management Plan for managing and organizing the 
Department's affairs for the next several yeais. Mr. Rulien stated 
that the first of September 1976 two teams were put together to 
conceptualize what this plan should include and to suggest goals and 
objectives. He introduced the following team members: Dave Talbot, 
George Bell, Fred Miller, L. B. Day, Denny Moore, Bob Royer, 

Scott Coulter, Bob Schroeder, Lloyd Henion, Bob Blensly and himself, 
Larry Rulien. He said these two groups did formulate the following 
goals: 


a) To gain legislative support for the Department's 
recommended transportation program. 


b) To create a climate for a positive response by 
the Legislature and the public towards the 
Department's financial deficiencies. 


c) To lay out the programs and recommendations in 
a framework that will identify tradeoffs and 
retain flexibility in project selection. 


He said the objectives are to develop a plan for the Department of 
Transportation including policy, administration, highway, transit, 
aeronautics, parks, motor vehicles, financial and manpower elements; 
utilize the resources of the Department and its Divisions to the 
fullest extent practical and keep the Department employes informed 
of the process and the progress of the plan development. A management 
team was formed to produce a draft of this plan by October 11. 

Mr. Rulien introduced the following members of the team: Bob Blensly 
Lloyd Henion, Dave Moomaw, Bob Royer, Ron Schaadt, Dave Talbot, 

L. B. Day (not present), and himself, Larry Rulien. He handed to 

the Commission copies of the Oregon Transportation Plan draft form. 
(copies on file in the Commission's files, Salem.) He indicated 

that this is not an all inclusive outline, but it represents the 
thoughts that have been accumulated to date. There are a lot of 
technical activities that will be included in the draft around the 
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The Chairman adjourned the meeting at 11:15 a.m., and 
stated the meeting will reconvene at 3 p.m. 


The Chairman reconvened the meeting at 3:30 p.m. 


Mr. Robert Bothman, Assistant State Highway Engineer, 
assisted by Ted Spence and Don Adams, from the Metro Office, reported 
on the Interstate transfer projects and organization in Portland and 
the metropolitan area. He introduced Tom King, General Manager of 
Tri-Met; Jerry Drake, Tri-Met Consultant; and Steve McCarthy, Tri- 
Met Assistant General Manager. Packets were presented to the 
Commission containing the following material: Report on Interstate 
Transfer Projects, Revised Organization and Work Program for CRAG 
Transportation Systems Planning, Banfield Transportation Improvements, 
Sunset Transportation Improvements, Banfield Freeway HOV Lane Project 
Report and Metropolitan Organizational Chart. (Copies on file in 
the Commission's files, Salem.) 


Mr. Bothman reported the Interstate Transfer Committee 
representatives of ODOT, Tri-Met, CRAG and the City of Portland are 
working to establish criteria and develop mechanisms to get the 
projects moving. The Interim Transportation Plan covers the urbanized 
area of Portland. Projects being developed must show up in this plan. 
He said the proposals may be initiated by local jurisdictions and 
agencies. The group developed three priorities. The first priority 
would be projects in the southeast Portland area, the area impacted 
by the Mt. Hood Freeway. The second priority is the Transit Corridor 
projects: Sunset, Banfield and Oregon City. The third priority 
would be a series of projects throughout the entire region. He 
mentioned the committee went through CRAG to local jurisdictions 
and requested that projects be submitted up to the September 15, 1976, 
cutoff date. These proposals go to the TTAC of the Transportation 
Committee at CRAG who, with local jurisdictions, set priorities. 


The next step is the CRAG Board. The State has submitted 
a series of projects as follows: seven new signals, four left-turn 
projects, two traffic system intertie projects, two minor widening 
projects, continuous left-turn projects, four overlay projects, 
three bridge replacement projects and two widening projects. Local 
match is the criteria for advancing projects. The policy is that 
local match will come from local jurisdictions. He said the projects 
have gone in with no local match identified so the projects sit until 
they can be identified. The policy of staff is to support Ineal 
match to the continuing highway program. ‘he tirst thing the State 
has to do is to match those monies that do lapse. 


Mr. Bothman said two actions will go to the CRAG Board this 
week. The first will be to reserve $183,000,000 of the total funds 
which is $153,000,000 of the Federal Funds for the three corridor 
projects. The second is approval of a technical study grant of 
$535,000 submitted by Tri-Met. The Board will also consider nine 
other projects and they have a local match pretty well identified 
which cost is $4,000,000. He said activities of CRAG planning, 
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Joe Enos, Councilman, pointed out that the only way to 
solve the traffic problem would be to construct a one-way couplet. 


Sandra Ihrig said she was recently on patrol duty assisting 
the children crossing Main Street and now realizes the dangerous 
situation that exists. She urged that the questionnaires that were 
turned in be read to get the feeling of the people in Philomath. 


In reply to the Chairman's inquiry, Mr. Coulter said that 
a study was underway involving a Citizen's Advisory Committee as to 
a possible bypass or couplet system. He mentioned that a traffic 
signal investigation had been made at two of the intersections in 
Philomath and neither met the warrants. The Chairman asked 
Mr. Coulter to reinvestigate the situation in Philomath and to 
advise the City. 


pre neteeneeregiseneceeee 


A delegation from Medford and Jackson County came before 
the Commission to request amendment of the Six Year Highway Improve- 
ment Program to include the reconstruction of West Main Street 
(Jacksonville Highway) between Elm Street and Oak Grove School in 
Jackson County and improvement of the Central-Riverside Avenue 
couplet (Rogue Valley Highway) in the City of Medford. 


Hugh Jennings pointed out that the Medford City Council, 
the Jackson County Board of Commissioners and the Greater Medford 
Chamber of Commerce as well as other interested citizens of 
Jackson County are in full agreement that the Jacksonville Highway 
has the highest priority in the County at this time. He presented 
as exhibits traffic volume, accident data and collision diagrams. 
(Copies on file in the Commission's files, Salem. ) 


Monte Stamper, City Councilman, urged improvement of 
West Main. He said the Central and Riverside couplet also needs 
improvement as traffic volumes now exceed 30,000 vehicles per day 
and this section has a high accident rate. The traffic signals 
are surplus World War II signals from Camp White which are 
inadequate. 


Tam Moore, County Commissioner, presented a letter to 
the Commission regarding the Elm Street-Oak Grove School Section 
of Highway 238. He said the Board is most anxious to get this 
project going now that the City and County are in agreement on 
this project. 


Jack Hoffbuhr, President of Greater Medford Chamber of 
Commerce, indicated that the Chamber joins with the City and 
County to urge the Commission to do what is necessary to commence 
the Elm Street to Oak Grove Road Project as quickly as possible. 


The Chairman informed the group that the section had 
been on the Highway Division's construction schedule in the past 
but was not implemented due to disagreement at the local level. 
He mentioned that nothing can be done at this time as the Department 
is short of funds, but an effort will be made to work these jobs 
into the program when money is available. 
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Mr. Burco reported that the Department of Transportation 
is eligible for a $110,000 grant with no State match required from 
the Federal Railroad Administration for a West Coast Corridor Study 
that is part of a three-State effort. He does not believe, however, 
that the contract can be completed for the amount of money involved. 
He gave three alternatives: one is to sign the contract and hope 
Oregon, California and Washington would be successful in moderating 
the FRA's demands; another is not to sign the contract until a try 
has been made to negotiate a new work program; the third is to with- 
draw from the study. Mr. Burco suggested the second alternative of 
renegotiating with FRA and keeping open the question of doing the 
study internally. After further discussion the Commission instructed 
Mr. Burco to write to the Federal Railroad Administration asking 
them to renegotiate an agreement around a new work program. If the 
FRA does not agree, Oregon will not participate in the study. The 
FRA would have 30 days to reply so that action can be taken at the 
next Commission meeting. 


The Chairman adjourned the meeting at 5 p.m. 


Chairman 


ommissioner 


1. Zot 


Commission Services 
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Tri-Met planning, 1-205 and Banfield Project are interrelated. They 
all have to have decisions made at various points that will keep 

the others going. He cited examples of this in the Light Rail 
Transit Study and work on the Banfield. 


In response to Chairman Jackson's question, Mr. Bothman 
said that the decision-making process would not slow down completion 
of I-205. 


Mr. Spence reviewed the CRAG system planning and Interim 
Transportation Plan. He then talked about problems with the Interim 
Transportation Plan and conceptional work on a revised work program 
draft. 


Mr. King said Tri-Met has intensified their efforts to 
come up with a best transit input to serve the region. Jerry Drake 
discussed the three high priority corridors. He explained how 
planning criented to light rail transit decisions ties directly 
into the Banfield corridor decision, and also the other two corridors 
and CRAG long-term planning. 


Mr. Bothman mentioned the Inter-Agency Coordinating 
Committee feels they should move ahead on the Banfield. He discussed 
alternatives with HOV lanes and busways and stations. 


In response to Commissioner Walsh, he said the key right- 
of-way problem is the railroad. In response to questions on light- 
rail planning on the Banfield, he said the only delay would be if, 
in April 1977, Multnomah County Study recommends an immediate move 
to light rail. Mr. Bothman feels the State should keep moving the 
way it is with what it has. 


Mr. Bothman presented to the Commission a reorganizational 
chart of his office and mentioned Ed Hardt's region office will be 
responsible for all construction. He said his office is doing all 
the planning and design. 


Chairman Jackson asked Mr. Bothman if the HOV lane 
experiment on the Banfield is at a point where a conclusion can be 
drawn. Mr. Bothman said the project is successful. There was 
considerable discussion concerning the hours of the HOV lanes and 
the number restriction of persons in the vehicle using the HOV lanes. 
Mr. Brix said he would like to see taxis using the HOV lanes. 

Mr. Bothman said he will report the Commission's feelings to the 
Advisory Committee. 


The Commission approved the appointment of Mr. Burco to 
the CRAG Board and Mr. Spence toc the Technical Committee at CRAG 
and Mr. Rothman maintaining the committee on the Banfield Project. 
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t mange 
OF 9-28-76 

TO: OREGON TRANSPORTATION COMMISSION 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
38354 Woelfel, Susan V. $ 3,200.00 
41826 Studebaker, Jacob R. & Meda M. 1,900.00 
48756 Widmer, Walter & Lola 1,000.00 
48764 Sullenger, Gertrude D. 28,000.00 
1W-106.88 Strome, Martin 25.00 


>! 


5 Transactions 34,125.00 


(2) Supplemental agreement with City of Gladstone extending 
to the year 2002 a lease of Meldrum Bar State Park for 
maintenance and custodial care of the park. (Parks Branch) 


(3) Agreement with City of Warrenton and Towr »s Hammond for 
replacement of water lines within Fort Stevens State Park 
in Clatsop County. State will pay Town of Hammond $7,803.55 
which will be transferred to the City of Warrenton as its 
share of the cost of replacement of water lines and will pay 
the City of Warrenton $150 for each water meter required. 
(Parks Branch) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority 

on behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the above three items and report 
this action for your official records. 


Dated onset day —- 1976. 


Oregon Transpor 


Commission 


APPROVED 


"ATE ia W ENGINEER 


a , . - 
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AMA oe hes ie. ae 
MINUTES OF 9-28-76 
August 16, 1976 
TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the action listed below by telephone on the date 
shown and report this action for your official records: 


Grant of access, unrestricted as to use, at Station 305+30 
on the East side of the Mt. Angel-Silverton Section of the 
Hillsboro-Silverton Highway in Marion-County, for a minimum 
consideration of $1,000.00. Approved August 12, 1976. 

File 38661. 


Dated ans U day of 1976 


Glenn L. Jackson, 


Oregon Transport Commission 
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A 
9-28-76 
TO: Oregon Transportation Commission 
SUBJECT: Report of Confirmation of Telephone Action 


Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority and acting in accordance therewith for the Commission, 
I approved the actions listed below by telephone on the dates 
shown and report this action for your official records: 


1) Easement deed to Portland Traction Company for 
property on the East Marquam Interchange of the 
Pacific Highway in Multnomah County containing: 
Parcel 1, 1.0 acre; Parcel 2, 0.7 acre; Parcel 3, 
1.46 acre for a consideration of $153,093 plus 
interest at 6% from the date of possession, 
February 24, 1966. Approved August 20, 1976. 
File 28365, L-5467. 


2) Agreement with City of Eugene for payment of 
$100,000 towards purchase of the Wayne Morse 
Ranch as authorized by Oregon Laws 1975, Chapter 
396. Approved August 30, 1976. 


Oregon Transportat hoy Commission 
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peemen k 


TO: Oregon Transportation Commission MINUTES OF _9-28-76 
SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transpor- 
tation Commission. Pursuant to that authority and acting in accordance 
therewith for the Commission, I awarded the following five contracts 

on August 17, 1976, and rejected the combination bid as recommended by 
the State Highway Engineer 


eon T - Comm. 
om Tegoye: 


= 
(1) DESCHUTES COUNTY: Lafayette nok oy (Bend) "Section. 
FAUS 3317. Excavation, concrete, paving, dscape and signals. 
Bids received by the City of Bend August 6, 1976. 
EXCAVATION 


R. L. Coats, Bend $21,308.00 
Jack Robinson & Sons, Inc., Bend 29,754.00 


AWARDED TO LOW BIDDER. (Contract No. 8418) 


CONCRETE . 
Jack Waterfield Constr., Bend $16,410.28 
Bob Wilson Curb Cont., Bend 19,464. 34 
Douglas S. Coats Construction, Bend 22,303.10 


AWARDED TO LOW BIDDER. (Contract No. 8419) 


PAVING 
R. L. Coats, Bend $25,776.50 
Central Oregon Pavers, Redmond Ry 40,449.00 
Bend Aggregate & Paving, Bend 42,100.00 


AWARDED TO LOW BIDDER. (Contract No. 8420) 


LANDSCAPING 


Alpine-Land, Inc., Bend $6,206.00 
Madras Landscape, Madras 9,050.00 


AWARDED TO LOW BIDDER. (Contract No. 8421) 


TRAFFIC SIGNAL 
Hamilton Electric, Inc., Eugene $14,532.00 


AWARDED TO LOW BIDDER. (Contract No. 8422) 


COMBINED BID 


R. A. Hatch Co., Bend $114,846.70 


REJECTED BID - 1694 - 


A 
Arlt 9-28-76 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


fiectet: ~. Projoet _Ist »_end, 3rd & Vine Streets (Ri chland) 
(Contract No. 8423) 

Type of Work _ 0.33. Mi ] e Gradi n op eo F.A. Proj. No. OS-0101(1) 

Oe ee ae ee es cet ighiieie AE SEBO SS 


No. of Bidders ___!__ Low Bidder_ Baker Redi-Mix, Inc, , Baker 


Low Bid S 52,065. 00 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from City of Richland and sum of 
$5,300.09 is received from City. 


. , (Contract No. 8424) 
Type of Work 0.7 Mile Paving F.A. Proj. Ho. _M-9714(1) 


County _Clackamas ighway __FAU_97 14 


No. of Bidders ] Low Bidder__Cascade Construction Co., Inc., Portland 


Low sig s-49,972.00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA and Clackamas County and 
sum of $4,050.00 is deposited by County. 


reject .__108N St Pac. ty. E._& Main St. (Orseon City) 
i4 


ene: . 
(Contract No. 8425) HHS-132 
Type of Work___LY. affic_Signal_ Installation F.A. Proj. No _M-0315(1) neon 


County 2s DE TRCRAWAS 2 on ee dy Ve OV eS 
Second 


No. of Bi Ty es. ee Low Bidder 


Secon 
73,404.00 


Low Bid S oo 


Tice Electric Co., Portland 


Engineer's Recommendations: LOW bidder failed to comply with Federal Regulations 
regardtna minority sub-contracting. Award to second 
low bidder as soon as approval is received from FHNA 
and City of Oregon City and sum of $7,600.00 is 
deposited by City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
paTe__‘7-.3 
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TO: 


SUBJECT: 


(1) 
Number 


40548 
41816 
48769 
49174 
49176 


(2) Amendment of the Agreement dated November 22, 


Name Consideration 
Groves, Ann $ 100.00 
Weinberg, Marc Gregory Estate 450.00 
Lund, Fannie C. 50.00 
Publishers Paper Company 50.00 
Ketola, Edward V. & Marjorie I. 100.00 

5 Transactions $ 750.00 


Oregon Transportation Commission 


Report of Actions Taken Under mieeieed jathewtry 


OPTIONS TO PURCHASE REAL PROPERTY 


1960 between 


the City of The Dalles and State Highway Commission for the 
State to relinquish title to a portion of West 6th Street 
(near Webber Street) to said City for public road purposes. 
J. B. Boyd is authorized to sign the relinquishment of title. 
File 30539, L-3776. 


(3) Agreement with City of Sweet Home covering construction of 
the WCL-9th Avenue Section of the Santiam Highway in Linn 


County. 
improved street connections will be provided. 


A four-lane facility with curbs, sidewalks and 


The project 


is currently scheduled for contract in September with an 


estimated cost of $860,000. 


be used. (County-City Unit) 


Appro 


Mast. State Bary. Engr. 


Federal Aid Primary Funds will 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 


behalf of the Oregon Transportation Commission. 


Pursuant 


to that authority, and acting in accordance therewith for 
the Commission, I approved the above three items and report 
this for your offi ippal records. 


1976 


PPROVED 
a 


(4 


pate: =39-— 76 
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9-28-76 | 


clot —— Clem_Road-Speece - y 
catia tac cea ll ieee (Contract’ No.” 8%29)~ 
Type of Work 2618 Mil es Grading & Paving F.A. Proj. No. _! tate_Bond_ 


er feeee ees NUNES.) ee Sea 1 LS ee eee 
No. of Bidders ao oe Low Bidder ROY L. Houck Constructi on_Co.,_ Sal at 
Low Bid S__616,458.50 _ 


Engineer's Recommendation: Award to low bidder. 


No.8 _ Project __ Eagle Creek-Klamath County Line 

(Contract No. 8430) 
Type of Work ___13.74 Miles Paving ee TE, Ne __RF-195 (9)__ 
County SOE ee ee ae ee Highway Wi Llamette — 
No. of Bidders 8 Low Bicder__F,._H. McEwen Construction_Co., Fugene _ 


Low Bid S-L27,170,00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


oe Ao Project___ Willamette River (Sprinafield) Bridge 


Type of Work.__ Bridge Repair _& Painting. sev. Pro). No._-State_____ 


Caipee a OOM se ctiwayn MCRenz Te 
No. of Bidders 5 Low Bidder__We Painters, Inc., Lynnwood, WA 
Low Bid 227,000.00 


Engineer's Recommendations Reject’all bids as being too high. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_7- 3- 7¢ 
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ices ate mew ine mame 


No.4 | Proner_COlumbia County Stump Removal Project __ eee 
Type ot cua pen, re, wo. SRS-000SLA3) 
County__ Columbia Highway_Z26 County Roads * 
No. of Bidders___ 3 Low Bidder___C- K. Moore & Son, Boise, ID 


Low Bid S__323680.00_ _ 
Engineer's Recommendation: Award to low bidder as soon as approval is 


received from FHWA and Columbia County and 
sum of $4,800.00 is deposited by County. 


ne. 5. - -pigject Thomas Creek-Brookings 
(Contract No. 8427) 


Type of Viork _ 8.22 Miles Paving __ BEE Fe mS _RF-124(26) 
County eS 2 Highway wOreqon Coast. 
No. of Bidders 7 Low Bidder __Roy_L. Houck Construction_Co., Salem 


Low Bid s—082,655.00 _ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


No.-_—©_ Project __Dillard Intchge.-Myrtle Creek 

(Contract No. 8428) 
4,07 Miles Paving & Signing Fa. Proj, no, _1-5-2(85)109 
Pacific 
No. of Bidders __ 5 Low Bidder Su D. Spencer & Son, Vancouver, k Re x 
Low Bid $ 1,339,483. 60 


Type of Work 


County Douglas Highway 


Engineer's Recommendations. Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTE__‘<Z-_.5 - 
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9-28-76 


fie Proynct — Decker Road-Jackknife Creek 


Type of work 2-04 Miles Grade & Pave ea, voy, no, RS-561(3) 
peers FAS BAST, (Eaet vent pa.) 
No. of Bidders ee Low Bidders _L. Coats, Bend 


201,291.00 __ 


Low Bid S_-— 


County 


Engineer's Recommendation: > 
The low bidder failed to comply with Federal] regu- 
lations reguarding Minority Subcontracting. The 
second low bidder was not prequalified for a joint 
venture, It would be in the Public interest to 
reject all bids and readvertise at a later date. 


No ae. Project __ Emigrant Sprin 2 oe en ey OOS 


_Utility Building 


Type of Work tse co Lhd F.A. Proy. No. _ BOR 
mat? Old Oregon Trai 
County _U A, Highway —___ ee | 
4 - : 
No. of Bidders 3 Low Bidder _McCorma ck Constructi on Co., Pendleton _ 


Q 
Low Bid $2! 2600.00 


Enoineer's Recommendations; Reject all bids as beingtoo high. 
No? Project __Wa u OWa_Lake State LE: Se PE s 
Type of Work —_ Toilet Bui ldi ng_ FLA. Pro}. no, BOR 
Wallow 
County lal scsi ves Highway YOSeph-Wallowa Lake 
3 


No. of Bidders 


‘ Low Bidcer_DOUglas_S. Coats Construction, Bend 
_ 42,380.00 _ 


a, 


Low Bit S 


Eneineer’s Recommendations: Reject all bids as being too high, 
On September 3, 1976,°I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received August 26, 1976, including rejection of bids as shown 
above, and authorized him to sign the contracts when conditions 
for the awards have been met. 


‘ay this iS day of Qep bes » 1976 
itn 

Glenn L. JackSen,} Chairman 
Oregon Transportation Commission 
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IUTES OF _9-28-76 


] 0 ~ Prayoct _____Yachats River_ Bridge | 


DUNS, cncetneseme's socenes ween os aieenaiesignioeans 


‘ (Contract No. 8432) 
Type of Work 0.26 Mi * Grade, Pave, Struc ture _ F.A, Proj. No. RF = 


County ee OG | 
No. of bis 2 Low Bidder Donald W. Thompson, Inc. 
Low Bid s__7 02,881.00 


En *s Recommendation: , . : 
«aide Award to low bidder as soon as approval is received 


received from FHWA. 


No.1 __ project __ Burkhart Cr.-Scravel Hill Road 

(Contract No. 8433) 
Type of Work ___ 1-01 Mile Paving FA. Pro. Wo. SSRS-000S(69)_ 
ee eT Highway_county Road_ (Knox Butte Rd.) 
No. of Bidders 2 Low Bidder __Wildish-Corvallis Con str. Co., Eugene _ 


Low Bid 04.491. 50 _ 


Engineer’s Recommendations: Award to low bidder as soon as approval is 
received from FHWA and Linn County and the 
sum of $7,500.00 is deposited by County. 


No..'2 __ ‘Proiect__9-£- Division St. @ S.E. 112th Ave. 

; (Contract No. 8434) 
Type of Wor_1"2 ffic Signal Installation sea Proj. No. — HHS=-0670(1)_ 
County_Multnomah trighway__FAU_0670 (S.E. Division) 

Second ; . 
ee of Bidders____ Se 1 Low Bidder _ Hamil ] ton_E] ectri ¢_Inc., Eugene =— 
econd 

Low Bid $ _30, »681 80 


Engineer's Recommendations: Low bidder failed to comply with Federal Requlations 
regarding minority sub-contracting. Award.to second 
low bidder as soon as approval is received from FHWA 
and Multnomah County and sum of $3,600.00 is deposited 
by County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTe__7—3-/G 


- 1700 - 


ao a A 


9-28-76 
TO: Oregon Transportation Commission 
SUBJECT: Report of. Actions Taken Under Delegated Authority 
(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
40496 Dierks, Ben & Edna $ 1,500.00 
41825 Byrd's Incorporated 2,350.00 
48990 The Circle K Corporation 100.00 
49181 Nielson, Mads Edward 750.00 
49433 Steele, Horace & Beatrice Gratis 


5 Transactions $ 4,750.00 


(2) Agreement with Ta Ho Development Company for continued sewer 
services to Neskowin Beach State Wayside in Tillamook County 
at a cost of $24 a month. State will also pay Ta Ho $1,450 


for capital improvement costs. The agreement runs for 5 years. 
(Parks Branch) 


(3) Agreement with City of Portland (letter form) for installation 
of railroad crossing protection for Union Pacific Railroad at 
N. E. 27th Avenue near N. E. Lombard. The project is eligible 
for 90% Federal Aid Funding under Section 203 of Title che 
Highway Safety Act of 1973. Total estimated cost for the work 
is $85,000. Matching monies will be 74% State Grade Crossing 
Protection Fund ($6,375) and 24% City funds ($2,125) with no 
expense to the Highway Division. (County-City Unit) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
above and report this action for your official records. 


Dated this /S day of See eae » 1976 
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TO: Oregon Transportation Commission NUTES OF _9-28-76 


YU 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS TO PURCHASE REAL PROPERTY 

Number Name Consideration 
49179 Mesabi Western Corporation 5 $ 3,500.00 
49217 McCall, Don W. & Frances E. ~~ 35,500.00 
49217 Ramsey, Clyde * 2,500.00 
49367 Hafeman, George et al 1.00 


4 Transactions $ 41,501.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I accept 
the above four options and report this action for your official 
records. 


Oregon Transpo bn Commission 


* This was not an option which is shown above, but an 
agreement with Clyde Ramsey for water and sewer rights 
for 25 years at $100 a year totaling $2,500. (Farewell 
Bend Section, Old Oregon Trail, Malheur County) 
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c 
9-28-76 


REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) Reuben Creek-Rock Creek Section of FAS 17-100 in 
Josephine County. Bids received June 24, 1976. 
Contract No. 8385 awarded September 14, 1976, to 
Kimball Construction, Inc., Medford, at $118,955. 


2) Beltline Road at Coburg Road (Eugene) Section 
of FAU 1035 in Lane County. Bids received 
July 29, 1976. Contract No. 8410 awarded 
August 27, 1976, to Morse Bros., Inc., Lebanon, 
at $1,263,501.60. 


3) Work on Ist, 2nd, 3rd and Vine Streets in Richland 
in Baker County. Bids received August 26, 1976. 
Contract No. 8423 awarded September 9, 1976, to 
Baker Redi-Mix, Inc., Baker, at $52,065. 


4) Paving on the S.E. Bell Avenue-S.E. 82nd Avenue 
Section of FAU 9714 in Clackamas County. Bids 
received August 26, 1976. Contract No. 8424 
awarded September 17, 1976, to Cascade Construction 
Company, Inc., Portland, at $49,972. 


5) For the Columbia County Stump Removal Project 
on 76 County roads in Columbia County. Bids 
received August 26, 1976. Contract No. 8426 
awarded September 14, 1976, to C. K. Moore & Son, 
Boise, Idaho, at $37,680. 


6) Work on the Thomas Creek-Brookings Section of the 
Oregon Coast Highway in Curry County. Bids received 
August 26, 1976. Contract No. 8427 awarded 
September 7, 1976, to Roy L. Houck Construction 
Co., Salem, at $682,655. 


7) Work on the Dillard Interchange-Myrtle Creek 
Section of the Pacific Highway in Douglas County. 
Bids received August 26, 1976. Contract No. 8428 
awarded September 7, 1976, to S. D. Spencer & Son, 
Vancouver, Washington, at $1,339,483.60. 


8) Paving on the Eagle Creek-Klamath County Line 
Section of the Willamette Highway in Lane County. 
Bids received August 26, 1976. Contract No. 8430 
awarded September 7, 1976, to F. H. McEwen 
Construction, Eugene, at $727,170. 
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J 9-28-76 
TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under 


Delegated Authority 


Zy your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority, and acting in accordance therewith for the Commission, 
I approved the two consultant agreements below and report this 
for your official records: 


1) Approved on August 17, 1976, an agreement 
between The Pihas, Schmidt, Westerdahl Com- 
pany and the Department of Transportation 
to provide services to create and develop a 
public information program relating to the 
Willamette River Greenway. Purpose of the 
agreement is to inform the public of the 
present status and future plans for the 
State's Willamette River Greenway Program 
and of the role each Oregonian must play 
in its formation and development. Cost not 
to exceed $20,000. 

2) Approved on August 27, 1976, an agreement 
with Meade Telfair, Consultant, and the De- 
partment of Transportation to assess the 
system level marketing problems on the 
Banfield Freeway Project in Multnomah County. 


_ oe a day of Repl , 1976 


Oregon Transportation Commission 
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9-28-76 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


Hannan Bros. 
Constr., Inc., 
No. 7977 


Klamath Paving Co., 
No. 8279 


Wildish Const. Co., 
No. 8366 


Clark Painting Co., 
No. 8304 


Benge Paving, Inc., 
No. 8365 


Marmolejo-Hewson, 
Inc., No. 8319 


Oceanlake Ready Mix 
Company, No. 8347 
Workman Contractors, 
Inc., No. 8016 
Hansen Electric Co., 
No. 8145 

W. R. Sutherland, 


No. 8342 


A. K. Lundmark & 
Son, Inc., No. 8300 


Holst Constr. Co., 
No. 8223 


September 27, 1976 


Section and County 


N. Lagoon Ave.-Pacific Hwy., 


Multnomah County 


Modoc Point (Units C & D), 
Klamath County 


Florence (Maple St.), 
Lane County 


Tillamook and Trask River 
Bridges, Tillamook County 


Lowell (Pioneer St.), 
Lane County 


Benson State Park, 
Multnomah County 


Salmon River Highway @ 
Slick Rock Road, 
Lincoln County 


Molalla River (Wrights) 
Bridge, Clackamas County 


Pacific Highway East @ 
S.E. Rothe Road, 
Clackamas County 


Condon Rock Production 
Project, Gilliam County 


Milton Creek and Beaver Creek 


Bridges, Columbia County 


Beaver Creek Bridge, 
Lincoln County 
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Acceptance 
Date 


August 27, 1976 


September 1, 1976 


September 2, 1976 


September 7, 1976 


September 13, 1976 


September 13, 1976 


September 13, 1976 


September 21, 1976 


September 21, 1976 


September 21, 1976 


September 22, 1976 


September 24, 1976 


H.' S. Coulter, State Highway Engineer 


J ; 9-28-76 


9) Work on the Yachats River Bridge Section of the 
Oregon Coast Highway in Lincoln County. Bids 
received August 26, 1976. Contract No. 8432 
awarded September 8, 1976, to Donald W. Thompson, 
Inc., North Bend, at $702,881. 


10) Paving on the Burkhart Creek-Scravel Hill Road 
Section of Knox Butte County Road in Linn County. 
Bids received August 26, 1976. Contract No. 8433 
awarded September 7, 1976, to Wildish-Corvallis 
Construction Co., Eugene, at $64,491.50. 


11) Traffic signal installation on S.E. Division 
Street at S.E. 112th Avenue on FAU 0670 in 
Multnomah County. Bids received August 26, 1976. 
Contract No. 8434 awarded September 9, 1976, 
to Hamilton Electric, Inc., Eugene, at $30,681.80. 


12) Traffic signal installation on 10th St. at Pacific 
Hwy. E. and Main St. in Oregon City, Clackamas Co. 


Bids received August 26, 1976. Contract No. 8425 
awarded September 23, 1976, to Tice Electric Company, 
Portland, at $73,404. 


ee 


H. §. Coulter, State Highway Engineer 
Dated this 247 _ day of Sep ton de, 1976 
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3) 


4) 


Cc 


9-28-76 
Speed Zone Order No. 733: Redwood Highway, 
Josephine County. Approved: August 24, 
1976. 45 MPH speed zone from west city 
limits of Grants Pass (M.P. 0.75) to Allen 
Creek Road (M.P. 1.24) and 50 MPH speed 
zone from Allen Creek Road (M.P. 1.24) to 
0.15 mile west of Dowell Road (M.P. 2.20). 
Rescinds Speed Zone Resolution No. 580 dated 
May 4, 1971. 


On September 23, 1976, prohibited parking on 
Coos Bay=-Roseburg Highway in the vicinity of 
Bridge from M.P. 31.30 to M.P. 31.50 (both 
sides of highway) in Coos County. 


H. S. Coulter, State Highway Engineer 
Dated this 2¢ day of Depot em be H 
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fio 
UTES OF _9-28-76 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
all actions listed below and report this action for your official 
records: 


1) On September 3, 1976, prohibited parking at the 
following locations on The Dalles-California 
Highway in the vicinity of Klamath Falls, Klamath 
County: 

M.P. 255.70 to M.P. 255.85 Both Sides 
M.P. 267.03 to M.P. 267.22 Both Sides 
M.P. 288.43 to M.P. 288.64 West Side Only 


2) On September 3, 1976, designated the intersections 
for U-turns at the following locations: 


a) Pacific Highway East at Hyacinth Street NE 
in Salem - Highway No. 1E - M.P. 46.49 
(north and south approaches) 


b) Klamath Falls-Malin Highway at Campus Way~- 
Biehn St. in Klamath Falls - Highway No. 
50 - M.P. X6.41 (north and south approaches) 


c) Klamath Falls-Lakeview Highway at Altamont 
near Klamath Falls - Highway No. 20 - M.P. 2.72 
(east and west approaches) 


d) Pacific Highway West (Franklin Blvd.) at Walnut 
St. in Eugene - Hwy. No. 1W - M.P. 125.48 
(west approach) 


e) Pacific Highway West (Franklin Blvd.) at Villard 
St. in Eugene - Hwy. No. 1W - M.P. 125.28 (east 
and west approaches) 


f) Pacific Highway West (Franklin Blvd.) at Agate 
St. in Eugene - Hwy. No. 1W-M.P. 125.06 (east 
and west approaches) 


g) Pacific Highway West (Franklin Blvd.) at Onyx 
St. in Eugene - Hwy. No. 1W -M.P. 124.88 (east 
and west approaches) 


h) Pacific Highway West (Franklin Blvd.) at Hilyard 
St. in Eugene - Hwy. No. 1W - M.P. 124.38 (west 
approach) 
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September 1976 9-28-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under Delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the fol- 
lowing actions for your official records: 


1) Sale of 130 square feet excess property on the Emigrant 
Avenue Overpass Section of the Pendleton-John Day Highway 
in Umatilla County for a minimum consideration of $250.00. 
Approved August 18, 1976. File 23707 (16-43) 


2) Sale of 10.77 acres excess property on the Garrison Corner 
Section of the Nyssa-Adrian Highway in Malheur County for 
a minimum consideration of $800.00. Approved August 18, 
1976. File 15695 (16-43) 


3) Sale of 2.6 acres excess property on the Stanfield Junction- 
Pendleton Section of the Old Oregon Trail Highway in Umatilla 
County to Umatilla County for public road purposes, to be 
relinquished for no consideration. Approved August 25, 1976. 
File 39895 (16-43) 


4) Service Contracts with Oregon-Washington Railroad Navigation 
Company: 
Contract 76-021 SW Court Place Agreement Number RR 838 
Contract 76-022 SW 4th Street Agreement Number RR 839 
Contract 76-023 S Main Street Agreement Number RR 840 
Contract 76-024 SE 3rd Street Agreement Number RR 841 
All in the city of Pendleton. Approved August 25, 1976. 
(16-12) 


5) Construction Maintenance Agreement with Burlington Northern, 
Inc. covering installation of grade crossing protection devices 
at Columbia Avenue in Scappoose, Columbia County. Approved August 
25, 1976. Agreement Number RR 843. (16-12) 


6) Service Contracts with Southern Pacific Transportation: 
Contract 76-019 SW Lower Boones 


Ferry Road Agreement Number RR 835 
Contract 76-020 SW Lower Boones 
Ferry Road Agreement Number RR 836 
All in Lake Oswego, Clackamas County. Approved August 30, 1976. 


(16-12) 


7) Sale of 1.66 acres excess property on the Olds Ferry-Ontario 
Section of the Old Oregon Trail Highway in Malheur County for 
a minimum consideration of $2,700.00. The FHWA approves. 
Approved August 31, 1976. File 22149 (16-43) 
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TO: Oregon Transportation Comnission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and the State Highway Engineer and 
under authority delegated to me, I approved the following: 


1) Removal of the traffic signals at 
2nd Street at Madison Avenue and 3rd 
Street at Madison Avenue (Mosier-The 
Dalles Highway) in City of The Dalles, 
Wasco County. Approved September 13, 
1976. 


R. L. Schroeder 

Assistant State Highway Engineer 

Acting on behalf of the State Highway 
Engineer in his absence 


Dated this]3thday of Sept. » 1976 
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9-28-76 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of 
the Commission: 
GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - JOSEPHINE 
COUNTY 

R-40511 - Kenneth Henderson Howell et al. Parcel 1: 0.07 acre 
for right of way purposes; Parcel 2: 0.04 acre for permanent ease- 


ment for slopes, irrigation facilities and power lines. Offer $6,000.00. 


ROBERTS MOUNTAIN-MYRTLE CREEK SECTION, PACIFIC HIGHWAY - DOUGLAS 
COUNTY 


R-48976 - A. N. Meidl et al. 0.33 acre for right of way pur- 
poses. Offer $700.00. 


Dated this 3lst day of August 1976. 


- B. BOYD, Right of Wgf Engineer 


RE: Report of Offers Tendered - 2 
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8) 


9) 


10) 


11) 


12) 


ITTS OF 9-28-76 


Sale of 0.95 acres excess property on the Lake Road Interchange- 
Clackamas River Section of the East Portland Freeway in Clackamas 
County for a minimum consideration of $53,000,00. Approved 
September 1, 197£, subject to FHWA approval. Files 28738, 

28739, 28741 L-3547 (16-43) 


Grant of Easement to Spokane, Portland & Seattle Railway Company 
and O.W.R.& N. Company over 0.190 acre for a railroad crossing 
structure. Approved September 1, 1976. File 48721 (16-43) 
(Swift Highway, Multnomah County) 

Agreement with Southern Pacific Transportation Company and U.S. 
Department of Transportation for re-arranging the railroad 
facilities at Mapleton in connection with the Saunders Creek- 
Mapleton Section of the Florence-Eugene Highway in Lane County. 
Approved September 8, 1976. File 43881, RR 702 (16-12) 


Sale of 0.84 acres of excess property on the Gohle-St. Helens 
Section of the Columbia River Highway in Columbia County to 
Columbia City for a minimum consideration of $500.00 (half the 
appraised value), subject to park and recreation use only. 
Approved September 14, 1976. File 21318 (16-43) 


Service Contract with Portland Traction Company for work to be 
done on the Johnson Creek Boulevard at Bell Avenue Section of 
the Clackamas County Road. Approved September 21, 1976. Agree- 
ment Number RR 846. (16-12) 


Dated thiseged day fc) 
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G 
9-28-76 
RLOORT OF TRIAL OF OTHLR CASES = State Defendant 


Demands Verdict 
of or 

Plaintiff Cause of Action _ Plaintiff Judqment 
Sarah Eichbaum Personal Injury $10,420.70 Dismissed 

for lack of 

prosecution 
L-7236 
County: Lincoln 
Kurt Link Personal Injury $265,311 $136,000 


L-7219 
County: Coos 


* Verdict of $136,000 was against defendants Massie and Fred Slate 
Co. and in favor of the State. 


David Longenecker Personal Injury $50,000 for defendants 


L-7061 
County: Multnomah 


Joseph, Cubic Order to Show Compel Arbi- Demurrer Upheld 
Cause tration on 
Emoloyee 
Grievance 
L-7364 


County: Multnomah 


| . REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's tliqhest Amount of 

Defendant _____ Offers Anpraisal Settlement _ 
| Patricia Calaba $310,000 $244,000 $315,000 
L-7216 

R-36329 

Section: Lone Tree Bar State Park 

County: Marion 

Approved by: Jack Sollis Date: September 1, 1976 
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9-28-76 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 

of or 
Vefendant _Cause of Action Plaintiff Judgment 
Richard Koenig Property Damage $370.46 $370.46 
L-7146 


County: Baker 
Attorney Fees: $100 


John Baxter Property Damage 


L-7283 
County: Multnomah 
Attorney Fees: None 


Tomas Sifuentes Property Damage 


L-7295 
County: Washington 
Attorney Fees: None 


DeLong & Travelers Breach of 
Contract 

L-4904 

County: Marion (Astoria Bridge) 
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Court Costs: $38.80 


$252.52 $252.52 


Court Costs: $37.80 


$203.65 $203.65 


Court Costs: $25.00 


Added Interest 
and Attorney 
Fees 


G 
9-28-76 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of " 


Plaintiff Defendant Cause of Action Plaintiff 
Tracy Belway State of Oregon Personal Injury $ 50,750 


L-7170 
County: Lincoln . 
Disposed of by: Settlement of $2,500. (Handled by State's Ins. Carrier) 


Jarrad Belway State of Oregon Personal Injury $ 59,090 


L-7171 
County: Lincoln : 
Disposed of by: Settlement of $4,952.50. (Handled by State's Ins. Carrier) 


H. A. Anderson State of Oregon Breach of $1,295,071.15 
Contract 
L-7122 


(Fremont Bridge) 
County: Marion 
Disposed of by: Settlement of $429,000. 


George Westover City of Oregon Personal Injury $ 50,900 
City 


L-7248 


County: Multnomah 
Disposed of by: Settled by State's insurance carrier for $17,000. 


William Gregory State of Oreaon Breach of $15,490 


Contract 
L-7319 


County: Marion 
Disposed of by: Settlement in the amount of $8,750. 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant =» sss Cause of Action Plaintiff 
Janis Puckett State of Oregon Wrongful Death $250,990 


L-6902 
County: Columbia 
Disposed of by: Settlement of $350. (Handled by State's Ins. Carrier) 


Holly Hermanson Lane County and Personal Injury $ 300 
State of Oregon 


L-7147 
County: Lane 
Disposed of by: Settlement of $440.61. (Handled by State's Ins. Carrier) 


Jennifer Stone Lane County and Personal Injury $ 4,102.75 
State of Oregon 


L-7148 
County: Lane 


Disposed of by: Settlement of $440.61. (Handled by State's Ins. Carrier) 


Lucille Miller State of Oregon Suit for Declar-  Interpreta- 
atory Judqment tion of a 
deed and 
option 
L-7240 
R-12022 


County: Lane 
Disposed of by: Grant of access fully processed and the case dismissed. 


John H. Stevenson HAC Trucking Co. Personal Injury $ 57,000 
and property 
damage 

L-7242 


County: Lane 
Disposed of by: Settlement of $250. (Handled by State's Ins. Carrier) 
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Oregon to properly utilize federal funds available for the develop- 
ing of minority business enterprise participation in state hiahwav 
contracts within the State of Oregon. The suit asks for a prelimi- 
nary injunction restraining the State from entering into anv new 
agreements involving Federal Supportive Services Funds and also 
seeks damages for the failure to follow an affirmative action plan 
that they believe is required. The matter has been referred to the 
Attorney General's office for the defense of the State. 


L-7374 State of Oregon v. Sam Sarich: Defendant is the owner of 
real property on which three sians not in conformance with the Oreaon 
Motorist Information Act are located. Defendant has refused to allow 
the Highway Division's authorized agent to remove the sians. (Marion 
County) The matter has been referred to the Department of Justice 
for handling. 


L-7375 Margaret Stauch v. State: This case involves an accident 
that occurred on August 8, 1975. The plaintiff alleaes that she fell 
on a raised portion of asphalt in the pedestrian crosswalk on "E" 
Street in Grants Pass. This crosswalk is a nart of the State Hiaqhway 
system, The lawsuit is in the amount of $20,519.63 and has heen re- 
ferred to the State's insurance carrier for the defense of the State. 


L- -- 7376 Merle J. Chase, et ux v. State: This is an inverse condemna- 
tion case “involving a parcel of Tand Tocated at 645 East "8" Street 
in Rainier, Oregon, in Columbia County. The plaintiff alleaes that 
the construction of the Columbia River Hiahwav caused his land to 
settle and alide down the hill and it is unsafe for residential use. 
The plaintiff is seeking $29,500 for the nronertv. The matter has 
been referred to the Department of Justice for the defense of the 
State. 


L-7377 Elaine Johnson v. Walter Hall and the e Highway / Division, De- 


Dartment of Transportation: This lawsuit ar’ arises out of an accident 
that occurred on September 20, 1974, in which the vehicle driven by 
the plaintiff and the vehicle driven by Walter Hall collided. The 
plaintiff alleaes that at the time of the collision Walter Hall was 
acting in his capacity of an employ of the Hiahway Division. She 
also alleges that he was neqliaqent in the driving of his vehicle and 
was responsible for the accident. A renort from the field indicates 
that he was on his way home from work driving his private vehicle and 
was not within the scope of his employment. The lawsuit is in the 
amount of $25,212.75. The matter has been referred to the State's 
insurance carrier for the defense of the State. This accident occur- 
red on Highway 97 in Deschutes County. 
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Pursuant to a lease agreement. (Marion County) The matter has been 
referred to the Attorney General's office for the defense of the 
State. 


L-7370 Dail P. Yates v. State, et al: This case arises out of an 
accident that occurred on ‘ovemher 18, 1974, on State Hiahway 224 

in Clackamas County and involves a collision between a lon truck and 
a Highway Division scoopmobile. The allenations of nealiqence relate 
to the scoopmobile being improperly nlaced on the hiahway and the 
lack of warning sians indicating work in Pprooress on the hiahwav. 

The amount of the lawsuit is $8,470 and the matter has been referred 
to the State's insurance carrier for the defense of the State. 


L-7371_ Donald Zerr v. State: This action arises out of an accident 
that occurred on August 20, 1974, in Chamnoea Pest Ston on Interstate 
5, Multnomah County, when the plaintiff slipped on some wet arass in a 
rest area and was injured. The alleqations of neqliqence relate to 
excessive watering and failure to warn the public of the slippery con- 
dition of the grass. The amount of the lawsuit is $48,099. The matter 
has been referred to the State's insurance carrier for the defense of 
the State, 


. 


L-7372 Clarence R. Grant v. Kenneth Stevens and State, et al: This 
lawsuit arises out of an accident that occurred on Mav 27, 1975, on 
Oregon Route 42 at a point approximately 5.3 miles west of Camas Valley 
in Coos County and involves a collision between the vehicle overated 

by the plaintiff and the vehicle overated by one of the defendants, 

B. P. & S. Loqaing Company, causina personal injurv to the plaintiff. 
The allegation of negligence against the State are failure to place 
flagmen at the end of the work area and failing to place adequate sian- 
ing warning traffic that they were approaching a work area. The amount 
of the lawsuit is $40,000. The matter has been referred to the State's 
insurance carrier for the defense of the State. 


L-7373 Euaene Jackson, et al v. William T. Coleman, et al and State: 
This is a lawsuit in Federal Court see ing equitable and declaratorv 
relief and damages against the Secretary of Transportation, the Federal 
Highway Administration, the Federal Highway Administrator, the Re&onal 
Engineer, and also Mr. Burco, Mr. Klaboe and Mr. Coulter. This laWsuit 
concerns itself with certain alleaed failures on behalf of the State of 
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SUBJECT; Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On <p. 27, «119%, $2727397 27 was distributed to 
(20 counties as their share of motor vehicle revenues 
20 percent) for the month of Zug» 19%. 
(List of apportionments on file in Commission Files, 
Salem. ) 


» 19%, $usseverez (12 percent of the 
Woh 7 Fand) was ae eaieted to the cities for the 
month Of cig __» 19%. 
(List of apportlonente on file in Commission Files, 
Salem. ) 


Jeg > 19 A 
——_— 


WE Sbrez 
V. E. S¥60g, Controller 


Highway Division 


Dated this “” day of 


Attachments 
cc: Robert Burco 


H. S. Coulter 
John Earley - Att. 
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TO; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On Zig ~7 _, 19 % $2 722 750,50 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of Galy _» 19%. 

(Liet of apportionments on file in Commission Files, 
Satem. ) 


On 3, 19%, $/ 634 250.70 (12 percent of the 
Highsed Fund) was distributed to the cities for the 
month of __¢ >» 19%. 

(List of ortionments on file in Commission Files, 
Satem. ) 


Dated this “day of Lapua» 1926 


WE Are 


V. E. Skoog, Controller 
Highway Division 


- 1720 - 


$A 


I 
9-28-76 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


Pursuant to authority delegated to me, I approved the following 
actions and report this for the Transportation Commission's 


records: " R 

Applicant Description Approved 
City of Portland Portion of N.E. Hoyt Street 6/1/76 
City of Portland Portion of S.W. 56th Avenue 6/14/76 
City of Portland Portion of S.E. 96th Avenue 6/22/76 
City of Portland Portions of S.E. 14th & 15th 6/23/76 

Avenues 
City of Portland Portion of S.W. 36th Avenue 6/28/76 
First Assembly of Beaverton-Hillsboro Hwy., 6/30/76 
God, Portland Milwaukie 

City of Portland All of the Plat of Glenada 7/21/76 
City of Portland Portion of N.E. Argyle Street 8/20/76 
City of Portland Portion of S.E. Henry Street 8/24/76 
City of Portland Portion of N. Hancock Street, 8/24/76 


N. Benton Avenue, N. Ross Avenue 
and N. Wheeler Place 


State of Oregon McCauley Street between Dexter 8/24/76 
Lane County Street and relocated McKenzie Hwy. 


Dated this KF day ir a ~*~ . 1976. 


L. W. Rulien 
Program Management Engineer 
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October 14, 1976 
Salem, Oregon 


The Oregon Transportation Commission held a special 
telephone meeting at 10 a.m. in Room 140 of the Transportation 
Building in Salem, Oregon. Notice of the meeting was made by press 
release to the newspapers of the general and local circulation 
throughout the State 24 hours prior to the meeting. The following 
persons were on the telephone at the locations given: 


Glenn L. Jackson, Chairman, Portland 

B. Gordon Coleman, Member, Eugene 

Michael P. Hollern, Member, Bend 

Tom Walsh, Member, Portland 

Robert A. Burco, Director of Transportation, Salem 

F. B. Klaboe, Chief of Operations, Salem 

Walt Barrie, Chief Counsel, Salem 

H. S. Coulter, State Highway Engineer, Salem 

R. N. Bothman, Assistant State Highway Engineer, Portland 

George Bell, Special Assistant for Public Affairs, Salem 

Harold L. Grover, Manager of Organization and Manpower 
Services Branch, Salem 

John J. Earley, Public Information Officer, Salem 

C. W. Head, Manager, Commission Services, Salem 


Following Mr. Burco's recommendation, the Commission 
approved personnel changes as follows: 


1) Harold L. Grover as Administrator of the 
Motor Vehicles Division replacing Chester Ott 
who will be retiring in the near future; 


2) Edward L. Hardt as Special Assistant for 
Transportation Policy Research and Special 
Studies for approximately nine months, 
replacing Fred Miller who was recently 
named Director of the Department of Energy; 


3) Walter Hart as Region 1 Engineer for 
approximately nine months; 


4) Robert Hamilton as Liaison Engineer for 
approximately nine months; and 


5) Max Klotz as Special Assistant for 
Intergovernmental Affairs for approximately 
nine months. 


Mr. Bothman stated the Banfield HOV operations have been 
reviewed and he recommended to reduce one hour for both east and 
westbound lanes. Westbound lanes will be operational from 6:30 a.m. 
to 9:30 a.m., and the eastbound lanes from 3:30 p.m. to 6:30 p.m., 
Monday through Friday. He said this has the consensus of the 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION TELEPHONE MEETING 
held on 


’ October 14, 1976 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


October 26, 1976 


mur 


Advisory Committee which included administrative-type decisions 
from the City of Portland, Tri-Met, DEQ and Oregon State Police. 
Mr. Bothman said this change will not affect the objectives of the 
HOV lane operation. The Commission accepted his recommendation 
to reduce the operational hours of the HOV lanes on the Banfield ' 
Freeway in Portland from four hours to three hours. 


The meeting adjourned at 11:06 a.m. 


Commissionér 


Commisio; 


Commissioner 


Me” Ow, 


Commission Services 
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October 26, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their meeting 
in Room 122 of the Transportation Building in Salem, Oregon. Notice 
of the meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Paul E. Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 

Chester Ott, Administrator of Motor Vehicles 
Dave Talbot, State Parks Superintendent 

C. W. Head, Manager, Commission Services 


There were other staff members present including representa- 
tives from the news media. 


There was a brief informational session held prior to the 
formal meeting. The Commission reviewed a list of material that is 
now being mailed to them and indicated that they did not wish to 
receive the following items: 


1) Apparent low bidders as read at bid opening. 
2) Schedule of Contract Lettings. 


3) Accident and Summary July 1, 1975 to June 30, 1976 
(Compiled by Employee Safety). 


4) 1977-79 Budget. (Commissioner Brix indicated he 
would like copies of the budget.) 


5) Minutes of Oregon Recreation Trails Advisory Council. 
(Commissioner Hollern said he would like to continue 
to receive these minutes. ) 


6) Public hearing transcripts. (The Commission would like 
to be notified of the public hearings and where the 
transcripts are filed.) 


Concerning the Report on Status of Construction Projects, the 
Commission requested that this report be published quarterly rather 
than monthly. 
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5) 


6) 


7) 


8) 


9) 


The following surveys: 


a. Rock Creek Bridge Section, Willamina-Sheridan 
Highway, Yamhill County. (Highway Corridor & 
Design Resolution No. 422 on file in 
Commission's files, Salem.) 


b. Price Road-Goldfish Farm Road Section, 
Santiam Highway, Linn County. (Highway 
Corridor & Design Resolution No. 423 on file 
in Commission's files, Salem.) 


A 9.6% overrun on the authorization of the Jordan Valley- 
Jordan Creek Section of the I.0.N. Highway in Malheur 
County due to extension of project limits and unanticipated 
items. A $103,084 increase in authorization. (Contract 
No. 8245 - Hall International, Inc.) 


A petition to the City of Portland requesting improvement 
of S.E. 5lst Avenue and S.E. Tibbetts Street within the 
Mt. Hood Freeway Corridor in Multnomah County and 
authorized the Right of Way Engineer to sign. 


Resolution declaring necessity of certain real property 
for public purposes and authorizing condemnation. 
(Condemnation Resolution No. 2652 on file in Commission's 
files, Salem.) 


Resolution accepting Amendment No. 1 to the Grant Offer 
from the Federal Aviation Administration for the Powers 
State Airport in Coos County for an Airport Development 
Aid Program Project that increases the total grant amount 
from $16,575 to $18,232.50 and authorized the Director 
to sign the resolution. (Aeronautics Miscellaneous 
Resolution No. 10A on file in Commission's files, Salem.) 


Written delegated authority reports were given to the 


Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 


orders: (Exhibits on file in the Commission's files, Salem.) 

Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Engineer & Assistant Exhibit C 
Chief Counsel Exhibit D 
Controller Exhibit E 
Program Management Engineer Exhibit F 
Administrator of Mass Transit Exhibit G 
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The Commission said they would like to continue to receive 
the financial report which is prepared by Merl Whiteman, Fiscal Officer, 
DOT. 


The Commission asked that the delegated authority reports 
along with the agenda and the consent calendar material be mailed to 
them one week prior to the meeting. 


The Chairman then called the formal regular meeting to 
order at 10 a.m. 


The Commission unanimously approved the following items on 
the consent calendar except the scenic waterway requests. The 
Commission considered the scenic waterway requests later in the 
meeting (see page 1731 ) and asked that these requests not be 
listed on the consent calendar so that each request could be 
discussed by Mr. Talbot at the meeting with the Commission. 


1) Minutes of the meetings of September 28 and October 14, 
1976. 


2) Request from Wallowa County for a FAS-C Project to 
determine the most feasible route for possible reloca- 
tion of the Upper Imnaha River Road through the Freeze- 
out Gorge Section. Estimated cost $26,000. Federal 
Funds $22,360. State's share $1,820. 


3) Requests for the following FAUS projects: 


a. City of Baker - improve sections of Auburn and 
Washington Avenues. Total cost $102,500. 
Federal Funds $88,150. State's share $7,175. 


b. Clackamas County - widen S.E. 82nd Drive 
between Lawnfield Road and the Clackamas 
Highway. Total Cost $288,000. Federal 
Funds $247,680. State's share $20,160. 


c. Multnomah County - widen E. Burnside Road from 
Stark Street to Bull Run Road. Total cost 
$2,585,000. Federal Funds $2,223,100. State's 
share $180,950. 


d. Multnomah County - construct an off-ramp from 
the Sellwood Bridge to Macadam Avenue. Total 
cost $370,000. Federal Funds $318,200. State's 
share $25,900. 


4) Modifying the agreement with United Senior Citizens of 
Bend to allow some revisions in the management of the 
experimental transportation project being conducted in 
the Bend area. 
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Mr. Burco said each of these committees involved participants in 

the workshop to work on problems that were identified as key to the 
organization. These committees will be reporting back next month. 
There was a mixed feeling, he said, on the part of the staff whether 
or not these exercises were of any value. Also, if the contribution 
of the consultants was or was not valuable. Some of the activities, 
exercises and concepts that were developed the first couple of days 
in each case were valuable in not only setting up workshops but in 
setting up some long-range understanding of issues. Mr. Burco 
mentioned that he was generally pleased with the results of the 
workshops. He said he felt the second workshop was highly productive, 
one worth the time and money that was expended. 


Mr. Burco reported on the Arthur Young and Company consult- 
ant contract which the Commission approved several months ago. He 
said the firm had representatives at the first staff workshop and 
is assisting the Department in terms of development of a plan. The 
consultants will also assist the Department in preparing for the 
next legislative session and in manpower and financial planning. 


Ed Stewart, head of the consulting firm's Portland office,’ 
was present and gave a brief report of their activities the past 
two months. He said they have been working with the management of 
the Department of Transportation, assisting in the development of 
a manpower plan and defining what the plan is going to be. He 
indicated their firm has been participating in discussions with 
the Department's management in the overall subject of what the ten- 
year document should contain and how to organize the Department's 
resources to get the job done in a short period of time. Mr. Stewart 
mentioned that a final manpower document will be produced by his firm 
in six to eight weeks. A financial backup package with a detailed 
definition will be available within a couple of weeks. 


Mr. Burco indicated the Department would like to ask for 
a presentation by the consultants at the November 23 Commission 
meeting on manpower planning and the financial package. 


The Commission confirmed Thursday, November 4, 1976, for 
their special meeting at the State Office Building in Portland to 
discuss the budget and the Willamette River Greenway. The Commission 
set Tuesday, November 23, 1976, as the date for their next regular 
monthly meeting in Salem. 


Ed Hardt handed to the Commission a schedule of review 
of the policy document. (Copy on file in the Commission's files, 
Salem.) 


Mr. Burco said staff will be making a recommendation to 
the Commission at its November 23 meeting on a transportation plan. 
He suggested some kind of a working session in the early part of 
December for a markup of the plan and a policy document. The 
Chairman suggested that action be postponed on this matter until 
the November 4 meeting in Portland. 
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DIRECTOR'S REPORT 


Mr. Burco introduced Max Klotz, Special Assistant for 
Intergovernmental Affairs. He said Mr. Klotz's responsibilities 
will be to work on national legislation through some of the existing 
organizations that the Department participates in nationally. Also, 
to seek out coalitions with other States on various positions and 
working with the various administrators. He will be monitoring 
the Department's legislative activity and working with the various 
Divisions to follow the bills that effect their Division. Mr. Klotz 
stated that he would be contacting each Commissioner in the near 
future to get their thoughts on the various matters on what they 
feel are important and how he can assist them. 


Mr. Burco introduced Ed Hardt, Special Assistant for 
Transportation Policy Research and Special Studies. He mentioned 
Mr. Hardt's responsibilities are with the policy staff and 
with the internal advisory committee, and with the Commission's 
input on policy and plans develop policy positions that are pre- 
sented to the Legislature and that are represented in the national 
councils. 


Mr. Burco pointed out that Bob Hamilton was appointed to 
replace Ralph Sipprell, Liaison Engineer for the Highway Division, 
and that he will also retain his position as head of the Highway 
Permits Section. 


Mr. Burco reported that two workshops had been held 
recently, one with the Director's staff and administrators and the 
other with the principal administrators in the Highway Division 
and some members of the Director's staff. 


The following committees were formed: 


1) Priority Committee - To review how ODOT's priorities should 
be set, who should set them, how staffing levels should be 
set and how to deal with the bottlenecks that may occur. 


2) Project Scheduling Committee - To determine who should put 
projects on and off the schedule, how project changes 
should be communicated, how to track project development 
and how to relate the schedule to manpower needs. 


3) Staff/Line Committee - Try to more sharply define authority 
and responsibilities of staff and line personnel. 


4) Unity Committee - To explore practices and procedures that 


inhibit a closer relationship between the Highway Division 
and ODOT. 
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Mr. Talbot presented for the Commission's consideration 
Notifications of Intent by property owners to make various types 
of improvements along the Rogue River Scenic Waterway. He indicated 
that the requests have been carefully investigated as to their 
compliance with the Scenic Waterways Act. The Commission acted on 
the following Notifications of Intent for reasons as stated in 
Mr. Talbot's letters to the Commission insofar as their authority 
under the Scenic Waterways Act is concerned: 


1) Approved a request from Fran Urban to construct a 
single family residence upstream from the Robertson 
Bridge on the left bank of the river in river mile 84 
in Josephine County. 


2) Approved a request from Carol Henneman to construct 
a single family residence just downstream from the 
Robertson Bridge on the left bank of the river in 
river mile 83 in Josephine County. 


3) Approved a request from Texasgulf Western, Inc., 
for preliminary exploration drilling in the area 
of the Alameda Mine in Josephine County. 


AERONAUTICS DIVISION 
No report. 


Mr. Burco announced that Paul Burket was recently elected 
President of the National Association of State Aviation Officials 
at its 45th Annual Conference held in Norfolk, Virginia. 


Mr. Moore gave a status report on the Roseburg MID experimental 
project. He mentioned the project started this month with two vans 
donated by automobile dealers in the community and drivers funded 
through a CETA Program, approximately $14,000 of State funds and 
the rest in local funds. It operates in five routes hourly, has a 
35¢ fare or a $10 monthly pass, and has an average ridership of 
161 passengers per day. 


MOTOR VEHICLES DIVISION 


No report. 


The Chairman recessed the meeting for ten minutes. The 
meeting reconvened at 11:15 a.m. 


Mr. Burco called on Larry Rulien to present the Transporta- 
tion Plan. (A draft of the plan entitled "The Decade Ahead" was 
previously mailed to the Commission.) Mr. Rulien referred to the 
various charts displayed on the walls, some of which were a result 
of some of the task forces efforts, the goals and objectives of the 
planning document and the highway element of the plan. 
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There was discussion concerning the schedule (flow chart) 
of the policy document. It was decided that the policy document 
will be given to the Commission on November 1 and hold a limited 
discussion at the November 4 meeting. It will be left open for 
comment and will be followed by a telephone meeting. The document 
will then be circulated to other State agencies. The Commission 
asked that this document not be released until they have had time 
to review it. This document will be discussed further at the 
November 23 Commission meeting. 


LEGAL 
No report. 
OPERATIONS 


Mr. Royer reported on the Federal Railroad Administration 
West Coast Corridor Study contract which the Commission discussed 
and acted on at its September 28, 1976 meeting. He said Mr. Burco 
wrote the Railroad Administration telling them the Department would 
like to renegotiate the contract around a new work program. This 
was followed up by a telephone conversation with the Administration 
and agreed that approximately $13,500 that has been expended by the 
Mass Transit Division will be available for Federal Railroad funding, 
providing they verify that the work is done. It was agreed the 
Department will provide a Project Coordinator for Oregon at the 
expense of the FRA, but they would hire a consultant to do the work. 
The Department will meet with the Administration in the near future 
to clarify the goals between the Department's coordinator, the 
Federal Railroad Administration and the consultant. Mr. Royer 
pointed out that the Department will proceed to recover the $13,500 
that has been expended by the Mass Transit Division in their study. 
In response to Commissioner Walsh's inquiry, Mr. Royer replied 
that Don Byard would be the Project Coordinator. 


Mr. Coulter introduced Walt Hart, Bridge Engineer, who 
will be the Region 1 Engineer while Ed Hardt is in Salem. 


Mr. Coulter mentioned that under Oregon law the Commission 
has the authority to lengthen or shorten the use of studded snow 
tires and the statutory date for the use of studded tires is from 
November 1 through April 30. Due to the snow in the mountain passes 
and the opening of the elk season, Mr. Coulter recommended that the 
use of snow tires be effective today, October 26, 1976. The 
Commission accepted his recommendation. 


Mr. Coulter introduced Bob Hamilton, Highway Division 


Permit Engineer, who will also be handling the Highway Division's 
liaison activities with the State Legislature. 
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Marv Windred, stationery store owner, also asked for 
improvement of the highway. 


The Chairman informed the delegation that the Highway 
Engineer has had this matter under investigation and it is not 
known at this time what should or can be done until the investi- 
gation is completed. 


Larry Rulien continued with the plan and introduced 
Jim Valentine who has been working on the structures. Mr. Rulien 
then introduced Bud George, Traffic Engineer, who is handling the 
operational preservation projects. 


Bud George reported on the safety and the capacity 
preservation projects which involve a statewide list of traffic 
signals, channelization, left-turn refuges and rock fall areas. 

He mentioned a need for the replacement of old-type traffic signals 
which are worn out. The backlog of requests is now for about 65 
traffic signals with an estimated cost of about 24 million dollars. 


The Chairman announced that the remainder of the meeting 
would be a work session. 


Larry Rulien handed to the Commission a sheet entitled 
"Decade Summary by Response" showing six responses of Highway 
programs with attachments of detailed information for each of the 
six responses. (Copy on file in the Commission's files, Salem.) 
A brief description of each response is as follows: 


Response 1: No New Revenue (based on existing revenue 
sources without Ballot Measure No. 8). 


Response 2: Continued Full Federal Aid Program (based 
on additional revenue sufficient to match 
Federal Aid and carry out an adequate 
maintenance program). 


Response 3: Prevent Further System Deterioration 
(based on sufficient additional revenue to 
overlay 350 miles per year and emphasize 
operational projects). 


Response 4: Catch-up on Deterioration (based on 
sufficient increased revenue to pick up 
the backlogof deteriorated pavements, 
structures and operations and then hold 


the line through the decade). 


Response 5: Undertake Some New Construction (based 
on sufficient additional revenue to catch 
up on the deteriorated condition of the system 
and undertake about 40 miles of new construction). 
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The Chairman mentioned the only position that the 
Commission can take on this matter is a recommendation for a level 
of construction and maintenance that serves the State and the 
2,250,000 registered vehicles. The plan means very little if there 
are no funds to support it. He indicated the Department has a two 
part plan: an adequate system and a system based upon the avail- 
ability of funds if those funds are not forthcoming. The Chairman 
said he would propose that the Department ask the Legislature to 
consider legislation that will restore the adequacy of the highway 
system to serve the needs of the State regardless of the outcome of 
Ballot Measure No. 8 on November 2, 1976. 


Jack Rowland covered the functional classification of 
highway as it relates to classifying all the public roads in the 
State and as it relates to realigning the Federal Aid Systen. 


Bob Blensly discussed the perceived needs to build a 
highway program. He said it was felt desirable to place the 
construction activities into four catagories: preserving of 
existing pavement and structures, operational preservation, 
reconstruction and new construction. The task force came up with 
a total (without the interstate system) of 17% of the Six Year 
Program devoted to preservation of pavement and structures; 6% 
operational preservation, 74% reconstruction and 3% new construction. 


Martha Hansen of the Deferred Maintenance Task Force 
reported on the reassessment of the continuation of the system in 
terms of pavement and how many overlays are needed. She referred 
to a chart covering the District Engineers' survey of the assess- 
ment of the condition of the roads in their districts. (See 
afternoon session, page 1733 for continuation.) 


Chairman Jackson recessed the meeting at 11:55 for lunch. 
(The Commission and staff had lunch in the Blue Room, State Capitol, 
with the Public Utility Commissioner's staff.) 


The meeting reconvened at 1:40 p.m. 
DELEGATION 


Sid Tworoger, Fred Friedli and Marv Windred of Lincoln 
City appeared before the Commission urging improvement of Highway 18 
(Salmon River Highway) in Polk and Lincoln Counties. Mr. Tworoger, 
owner of Surf Tides, mentioned this highway is heavily traveled 
and needs improvement. He told the Commission the Chamber of 
Commerce and the Oregon Coast Association are in favor of the one- 
cent gas tax. 


Mr. Friedli, owner of Rinehart Realty, Inc., requested 
improvement of Highway 18 from the junction of Highway 22 leading 
into Lincoln City. He mentioned there are no turnouts for the 
vehicles and the highway is very dangerous due to the heavy volume 
of traffic through the corridor which causes numerous accidents. 


= 2732. October 26, 1976 


eee 


A 

TO: Oregon Transportation Commission 10-26-76 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) OPTIONS TO PURCHASE REAL PROPERTY 
Number Name Consideration 
40511 Howell, Kenneth H. $ 6,000.00 
41987 Weddel, Gary & Shireen 7,499.00 
48686 Treharne, Evan R. & Viola, Heirs of 660.00 
48690 Southern Pacific Transportation Co. 350.00 
49172 Longview Fibre Company 1,600.00 
49336 Belles, Donald S. & Nadine D. 1,000.00 
49434 Baertlein, Howard & Lloyd (constr. permit) 0.00 
49437 Engel, Marlin (constr. permit) 0.00 
49438 Sayles, Dale M. (constr. permit) 50.00 

9 Transactions $ 17,159.00 


(2) Agreement with Bear Creek Valley Sanitary Authority for 
construction of sewer facilities at TouVelle State Park 
in Jackson County. State will pay the Authority $6,615 
as a connection fee plus a $5 permit and $230 inspection 
fee. (Parks Branch) 


(3) Agreement with Department of Fish and Wildlife to lease 
park lands within McIver State Park in Clackamas County 
for the purpose of construction, operation and maintenance 
of a fish hatchery. In return, Fish and Wildlife will 
allow State Parks to use some of their lands which are 
adjacent to McIver State Park. (State Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


GW/U/76 


Appr 


Asst. Sate Hwy. Bagr. 


Oregon Transportation Commission 
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Response 6: Undertake More New Construction and 
Reconstruction (based on sufficient 
additional revenue to catch up on the 
deteriorated condition of the new 
system, undertake about 80 miles of new 
construction and place an emphasis on 
modernizing outdated or obsolete, or overly 
congested sections of highways, by 
reconstruction). 


There was considerable discussion among the Commissioners 
and staff concerning the Programs listed under the various responses. 
The Chairman said the key interstate problem today is to finish I-205 
and the second is to get the basic System back in shape. I-505 and 
I-82N are not critical and should be removed from Responses 2, 3, 4 
and 5, and leave them in Response 6. The Chairman said to submit 
a plan that will provide for the State an adequate base highway 
system and to make a realistic approach which would be somewhere 
between Responses 4 and 6. 


It was decided to present the budget to the Commission at 
their special meeting in Portland on November 4 and the plan at 
its regular meeting on November 23. 


The Chairman adjourned the meeting at 2:45 p.m. 


Commissi 


Commissioner 


2H Kee 


Commission Services 
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Sasa alae een mlioenn sree 


A 
10-26-76 


September 21, 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in accordance 
therewith for the Commission, I approved the action listed below by 
telephone on the dates shown and report these actions for your official 
records: 


(1) Grant of unrestricted access to DuWayne A. Donnelly at Station 
550+45 on the north side of the Canby-Aurora Section of the Pacific 
East Highway in Clackamas County for a consideration of $20,000.00. 
Approved September 1, 1976, subject to FHWA approval which was 
given September 3, 1976. File 34973. 


(2) Grant of unrestricted access at Station "A" 5+25 to Allen 0. 
Maxwell, et al on the Judkins Point-Goshen Section of the Pacific 
Highway in Lane County. Owners will deed State a 50 foot strip 
of land as a consideration. Approval given September 1, 1976, 
subject to FHWA approval. 


(3) Option with Lee L. and Emid Nichols for right of way on the Warren- 
Scappoose Section of the Columbia River Highway in Columbia County, 
valued at $27,050.00, with the State to convey to Grantor 1.66 
acres excess land from file 47676 and house from file 48751 for a 
consideration of $31,753.00. Approved September 21, 1976. File 


48788. 
Dated nics day of ‘ 1976 


Glenn L. Jackson, 
Oregon Transporta 


hairma 
io 


n Cogmission 
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Teen i ree 
Iara cere 


BIT A 
ITES O 10-26-76 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) OPTIONS TO PURCHASE REAL PROPERTY OR OTHER 
DOCUMENTS RELATING TO ACQUISITION OF PROPERTY. 
Number Name Consideration 
40510 Moniz, Manual R. & Lucille $ 2,850.00 
40513 Beard, Leonard A. & Lulu M. 3,150.00 
40531 Campbell, Anna 4,650.00 
48786 Taggart, Charles J. & Josephine 1,350.00 
48938 Seufert, W. J. Land Company 500.00 
48972 Whitaker, Charles H., et al 34,500.00 
49429 Grunder, John (construction permit) 0.00 
7 Transactions $ 47,000.00 


(2) Grant of 40' unrestricted access to Vona Faye Park at 
Station 540+20, on the southerly side of the Canby- 
Aurora Section of the Pacific Highway East in Clackamas 
County. The FHWA has approved. File 34971 


(3) Modification of access restrictions for the Frank 
Warlick and Robert Harrington access at Station 331+65 
on the Umatilla-Hermiston Section of the Umatilla- 
Stanfield Highway in Umatilla County from private and 
limited agriculture to unrestricted. File 2339 


(4) Second supplemental agreement with Warren Whiting for 
additional public service displays for new gazebos located 
in rest areas. This will extend the agreement to June 1, 
1977. Maximum amount to be expended under second supple- 
mental agreement shall not exceed $2,500. 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


ENGI 
PE 


‘7 : 
pave: 2/24 LE ovvennn- = 1736 


sere mercaruannnonon a 


10-26-76 


No. -.-4  Prowet. GOTd_ Fish Farm Rd.- Lebanon: . Bie Se ee 
(Contract No. 8441) 
— F.A. Proj. No be) 


Highway __Santiam : 


type of Work 10.48 Miles Paving 


. 's 
CORY cccccnten ek Une 


2 f 
J Low Bidder 


forse Bros. Inc., Lebanon. 


No. of Bidders 


Low 8d S_463, 411.75 


Engineer's Recommendation: Award to low bidder as soon as approval jis 
received from FHWA. 


No.__5 ___ Project __ Lebanon Rd. Intchge.-Halsey Intchae. 


Type of Work ___ Roadside_Improvement FA, Proj. No. 1-5-4(83)216__ 
! . . . 
County inn = Highwey._.__Pacific 
Ne { Bidde a I a Oe - Sas — Sin nae 
) _————— ueene 
Engincer’s Recommendations PROJECT WITHDRAWN 
No.6 __ projec: __Deadmans Pass Safety Rest Area__ ha oe wes 
(Contract No. 8442) 
Type of Work__Hater_Supply System Improvement __F.a. Pro). No, 1-B0N-6(62)228 


OR oe ET i Highwavee. 0d Oregon Tradt 


! oy 


No. of Bidders 8 Low Bidder____Loftus, Inc., Kennewick, WA Ss 


Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate_7- 22-7 
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10-26-76 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


an 1 Proyoct . .. 8th_St.-15th St._(Astoria) nes ait secon ates irl 


Type of Work . 0,42. Mil e Grade_& Pave Sv Proj. No. —M-4370(1)— 
Clatsop Highway AU_4370 (Niagara Ave.) _. 


Low Bidder __R. A. Hatch Co., Bend 


County 


No. of Bidders 


Low Bid S__.296.39992.00 


Engineer's Recommendation: Reject all bids as being too high. 


No,____2.___ Project ___ G1 en_ Baker_Rd.-Lava Butte 
? (Contract No. 8439) 
Type of Work _6.29 Miles Paving. __ ee eee et 


County____ Deschutes... Highway __The_Dalles-California___ 


No. of Bidders__4 Low Uidder__Babler_Bros. Inc..,_Portland__ 


Low 8id S—317, 105.00 ___ 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


ae. Projec:_—_-W. Garden Valley Blvd. at Stewart Parkway 
(Contract No. 8440) 
Type of Work__ Traffic Signal_Installation____F..a. Pic}. No. __State 
County__DOUg1a$ oe inthway__ County Road No. 308 


No. of Bidders__3 _— Low Bidder__Sims Flectric, Inc., Roseburg __ 
Low Bid $21,399.00 
Engineer's Recommendations Award to low bidder as soon as Douglas County 


has assured the State the right-of-way has 
been acquired. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_ 7-2) - 7% 
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A 
10-26-76 
TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under 


Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 

the Commission, I approved the following supplemental agree- 
ment on September 28, 1976: 


Supplemental agreement with Multnomah County 
extending the original agreement to November 10, 
1976, for a program to study the Rocky Butte 
Jail in Multnomah County. 


Commission 
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10-26-76 


ree oe Prooct. Rainbow Lane and Patricia Ave, ; i= 
(Contract No. 8443) 

Type of Work —- 2.1 Mil es Grade & Pave Sere : F.A. Proj. No. _0S-3401(1)_ 

County __ Washing | 2 Sere Highwoy_____PUD] i rs 


No. of Bidders 3 


Low id 5_ 84,174 47 


Low Bidder__C, G.Gredvig, Portland —___.____ 


Engineer's Recommendation Award to low bidder as soon as approval is 
received from FHWA and Washington County and 
sum of $22,000.00 is deposited by County. 


é 
On September 27, 1976, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received September 23, 1976, 
and authorized him to sign the contracts when conditions 
for the awards have been met. 


*< Or 
Dated this © day of 1976 


Glenn L. Jacks 


Oregon Transpo on Commission 
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A 
10-26-76 
TO: Oregon Transportation Commission 
SUBJECT: Report of Action Taken Under Delegated Authority 


(Confirmation) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the action listed below and report this for your 
official records: 


On September 3, 1976, upon the recommendation 
of the State Highway Engineer, I rejected all 
bids for the Decker Road=-Jackknife Creek Sec- 
tion of FAS B447 in Sherman County on which 
bids were received August 26, 1976. 


After reviewing the facts and upon the recom- 
mendation of the State Highway Engineer, I 
accepted on October 4, 1976, the bid of J. C. 
Compton in the amount of $219,313 for the 
above-mentioned project and authorized the 
State Highway Engineer to award and sign the 
contract when Sherman County deposits $17,700. 
(Contract No. 8435) 


Glenn L. Jackson, 
Oregon Transporta 


Dated this [¥~ 
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PR en ance = REE IE NI ie seinem ia 

Ya A 
TO: Oregon Transportation Commission si 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) OPTIONS OR OTHER DOCUMENTS RELATING TO PROPERTY ACQUISITION 


Number Name Consideration 


40525 Churchill, Alexander Burton & 

Alice Mae $ 3,200.00 
46377 Kohler, Ralph A. & Ella Mae 17,750.00 
48565 State of Oregon, Department of 

Fish and Wildlife 3,750.00 
48772 Dahlgren, Sam W. & Mabel S. 2,550.00 
49178 Boise Cascade Realty Corporation 265.00 
49274 Wheelhouse, Jay L. & Janice M. 

Warick, Harold F. & Harrington, 

Robert E., C. P. 1,100.00 
49426 Deschutes County 00.00 
49435 Dean, Wayne D. & Louise M. 100.00 

8 Transactions $ 28,715.00 


(2) Agreement with Big Eddy Water Company to terminate our 
agreements of December 8, 1961 and November 24, 1964 
when the City of The Dalles municipal water system 
commences to service the Maintenance site at The Dalles 
in Wasco County. Authorize J. B. Boyd to sign the 
agreement. Miscellaneous C & A 2549. 


(3) Supplemental throughway agreement with City of Portland 
covering construction of the remainder of 1-205 lying 
within the corporate limits of the City of Portland. 

(A companion agreement has been presented to Multnomah 
County for their consideration.) (Foster Road-Columbia 
River Section, East Portland Freeway No. 64) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


= 
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~ ~ - A 
TO: Oregon Transportation Commission 10-26-76 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 

48851 Johnson, Theresa G. $ 20,050.00 

48927 Wroten, Tom et al 100.00 

49257 Chapman, William I. & Anna Mae 1,300.00 

49293 Tower Properties 00.00 

49294 Haupert, Hayden H. 25.00 

49295 Schmitz, Mary Martha 438.00 
} 49410 Ramsey, Clyde 125.00 
49432 Peavey Oil Company 00.00 

8 Transactions $ 22,038.00 


(2) Agreement with Multnomah County for law enforcement functions 
at Rooster Rock and Dabney State Parks. State will pay County 
$15 per hour for such services. State shall not be obligated 
to pay in any one fiscal year more than $20,000. Agreement 
effective April 1, 1976, and terminate on June 30, 1977. 
(Parks Branch) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve the actions listed above and 
report this action for your official records. 


ed this ‘4 day of Oat » 1976 


| Glenn L. Jackson, Chg rman 
{ Oregon Transportat so anata 


i 
pate: (0 ~¢$--ZE 
| eee 
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TO: Oregon Transportation Commission 10-26-76 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
40523 Langhurst, Melvin W. & Mary L. $ 4,400.00 
47067 Weinman, Elsie 250.00 
49297 & 
49298 Buel, Keith K. & Barbara R. 725.00 
49373 Sauers, LaVern & Helen 50.00 
49443 Pye, Archibald & C. Rowena 0.00 
4-278.17 North Entrance Motel 2,400.00 
6 Transactions $ 7,825.00 


By your duly adopted delegation order, you 
authorized me in my official capacity to 
exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance 
therewith for the Commission, I approved the 
above item and report this action for your 
official records. 


tall Ow 
Dated this ! __ day of , 1976 


Glenn L. Jackson, rman 
Oregon Transporta Commission 
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B 
10-26-76 


REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


Decker Rd.-Jackknife Creek Section of the 

East Kent Road in Sherman County. Bids received 
August 26, 1976. Contract No. 8435 awarded 
October 8, 1976, to J. C. Compton Co., 
McMinnville, at $219,313. 


Paving on the Glen Baker Rd.-Lava Butte Section 
of The Dalles-California Highway in Deschutes 
County. Bids received September 23, 1976. 
Contract No. 8439 awarded September 28, 1976, 
to Babler Bros., Inc., Portland, at $317,105. 


Traffic signal installation on N.W. Garden 
Valley Blvd. at Stewart Parkway in Douglas 
County. Bids received September 23, 1976. 
Contract No. 8440 awarded September 28, 1976, 
to Sims Electric, Inc., Roseburg, at $21,399. 


Paving on the Gold Fish Farm Road-Lebanon 
Section of the Santiam Highway in Linn County. 
Bids received September 23, 1976. Contract 
No. 8441 awarded September 28, 1976, to 

Morse Bros., Inc., Lebanon, at $463,411.75. 


Water supply system improvement in the 

Deadmans Pass Safety Rest Area on the Old 

Oregon Trail in Umatilla County. Bids 

received September 23, 1976. Contract No. 

8442 awarded September 28, 1976, to Loftus, Inc., 
Kennewick, Washington, at $102,990. 


Work on the Rainbow Lane and Patricia Avenue 
Section of Public Roads in Washington County. 
Bids received September 23, 1976. Contract 
No. 8443 awarded October 12, 1976, to 

C. G. Gredvig, Portland, at $84,174.50. 


ee nnn Es 
H. 6. Coulter, State Highway Engineer 


Dated this /Y day of Ley , 1976 
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10-26-76 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


No.l... Project ______ Beaverton. Interchange... Bs cies 
(Contract No. 8444) 
Type of Work 0.61 Mile Roadside Improvement _F.a. Proj. No. 


0 Ls a 


County —__ Washington sd Highway__Beaverton=-Tigard 


Low Bidder__Harmony Gardens, Portland 


No. of Bidders —- 
Low Sid $44,252.80. 


Engineer's Recommendation: Award to Low Bidder 


On October 11, 1976, I accepted the State Highway Engineer's 
recommendation for award of the above contract on which bids 
were received October 7, 1976, and authorized him to sign the 
contract. 
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10-26-76 
TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me, 
I approved the following items and report this for the Transporta- 
tion Commission's records: 


1) On September 29, 1976, approved the installation 
of a YIELD sign at McNary Junction on the Columbia 
River Highway and Umatilla-Stanfield Highway in 
Umatilla County and approved the removal of a 
MERGING TRAFFIC sign at this location. 


2) On September 29, 1976, approved a 40 MPH speed 
zone on the Corvallis-Lebanon Highway from M.P. 
9.70 (0.44 mile west of the I-5 overcrossing) 
to M.P. 10.40 (0.26 mile east of the I-5 over- 
crossing) in Linn County. See Speed Zone Order 
No. 734. 


3) On September 29, 1976, approved a 45 MPH speed 
zone on the Oregon Coast Highway in Curry County 
from M.P. 1299.16 (500 feet south of Silver Butte 
Road) to M.P. 1299.95 (north city limits of Port 
Orford. Rescinds Speed Zone Resolution No. 457 
dated May 28, 1964. See Speed Zone Order No. 
735. 


4) On October 8, 1976, approved prohibiting parking 
on both sides of the Cascade Highway North No. 68 
from $.E. Lambert Street (M.P. 6.86) to S.E. King 
Road Avenue (M.P. 8.23) in Multnomah and Clackamas 
Counties. 


H. $. Coulter, State Highway Enginer 
Dated this /¥ day of October, 1976 
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j 10-26-76 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to accept 
contracts completed according to specifications, I accepted the following: 


Contractor and 
Contract No. 


Robert H. O'Hair & 
O'Hair Const. Co., 
No. 8197 


Babler Bros., Inc., 
No. 8047 


F. H. McEwen Constr., 
No. 8212 


Roy L. Matchett, Inc., 
No. 8346 


Hamilton Electric, Inc., 
No. 8312 


Clark Painting Co., 
No. 8297 


Cascade Construction 
Company, Inc., 
No. 8390 


: Robert H. O'Hair & 
é O'Hair Const. Co., 
No. 8220 


October 19, 1976 


Section and County 


Sage Hen Hill-Hines, 
Harney County 


Arlington Intchge.-Irrigon 
Jct., Gilliam and Morrow 
Counties 


Goshen-Cottage Grove, 
Lane County 


Warner Rock Production, 
Lake County 


Fern Valley Road and Valley 
View Road, Jackson County 


Siletz River Bridges Mainte- 
nance, Lincoln County 


Hubbard (5th St.), Marion 
County 


M.P. 5.3 to M.P. 15.5 Unit, 
Riley-Lake Co. Line, 
Harney County 
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Saggy 


- Coulter, State Highway 


Acceptance 
Date 


September 29, 1976 


September 29, 1976 


September 30, 1976 


October 6, 1976 


October 6, 1976 


October 6, 1976 


October 15, 1976 


October 19, 1976 


Engineer 


Cc 
10-26-76 
October 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Assistant 
Right of Way Engineer in the absence of the Right of Way 
Engineer (Administration Order No. 18), I report that I have 
taken the following actions for your official records: 


1) Right of Way Service Agreement with the City of Hermiston 
in connection with the expansion of the Hermiston Airport, 
Umatilla County. Approved October 12, 1976. Misc. C&A 
5899. (16-69) 


2) Right of Way Service Agreement with the City of Portland 
for the NE 68th-NE 8lst Avenue Section of NE Halsey Street. 
Approved October 13, 1976. Misc. C & A 5830. (16-69) 


3) Sale of 4.2 acres excess property on the Bucks Corner- 
Stanfield Junction Section of the Old Oregon Trail Highway 


in Umatilla County for a minimum consideration of $4900.00. 
Approved October 13, 1976. File 38136 (16-43) 


Dated this / g day of ( a ae 1976 
- a 4 
tLe Y bile 


John BR. Oakes, Assistant Right of Way 
/ Engineer 


- 1751 - 


OER ER tne rn 


10-26-76 


October 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under Delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right 

of Way Engineer (Administration Order No. 18), I report that 
I have taken the following actions for your official records: 


1) Service contract 76-010 with Oregon-Washington Railroad 
& Navigation Company at North Randolph Street in Portland. 
Agreement RR 844. Approved September 1, 1976. (16-12) 


2) Sale of 2.26 acres excess property on the Myrtle Creek- 
Canyonville Section of the Pacific Highway in Douglas 
County for a minimum consideration of $2250.00. . Approved 
October 6, 1976. File 47796 (16-43) 


3) Grant of Access to Theodore and Edith F. Pallister on the 
Mt. Angel-Silverton Section of the Hillsboro-Silverton 
Highway in Marion County. Approved by Mr. Jackson August 
12, 1976, was signed October 6, 1976. File 38661 (16-45) 


4) Sale of 1.24 acres excess property ori the Crooked River- 
Terrebonne Section of the The Dalles-—California Highway 
in Deschutes County for a minimum consideration of $2500.00. 
Approved October 11, 1976. File 6115 (16-43) 


5) Service contract 76-026 with Southern Pacific Transportation 
Company for grade crossing protection devices at Winchester 
Street in Roseburg, Douglas County. Agreement RR 848. 
Approved October 15, 1976. (16-12) 


6) Grant of Access to Vona Faye Park on the Canby-Aurora 
Section of the Pacific Highway East in Clackamas County. 
Approved by Mr. Jackson September 29, 1976, was signed 
October 15, 1976. File 34971 (16-45) 


Dated this 
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D 
10-26-76 


REPORT OF TRIAL OF OTHLR CASES - State Defendant 


Demands 
of 
Plaintiff Cause of Action Plaintiff 


Burch Judson Declaratory Voiding of 
Judgment a City in 

approving a 

conditional 


use permit 
L-7058 


County: Lincoln 


Verdict 
or 
Judament 


State was 
named but 
did not 
appear. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 


Plaintiff Defendant sss Cause of Action Plaintiff 


State of Oregon Deborah J. Cline Property Damage $597.53 


L-7282 
County: Multnomah 
Disposed of by: Settlement of $507.53. 
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10-26-76 


REPORT OF CONDEMNATION CASES TRIED 


State's } 

Highest 

written 

offer made 

more than State's Defend- 

30 days Highest ants' 

prior to Testimony lowest : 
Defendant —Ss—ittrial at trial demand _Verdict 
Helen Becker $2,325 $2,000 $5,509 $2,100 
L-7252 
R-48423 


Section: Grande Ronde River Bridge 

Highway: Wallowa Lake 

County: Union 

Approved by: Walter L. Barrie Date: October 12, 1976 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Jefendant sss Case of Action Plaintiff Judgment 
Levell Peters Property Damage $ 268.77 $ 268.77 
L-7180 
Attorney Fees: $150.00 Court Costs: $27.00 


County: Multnomah 


Lucille Willaughby Property Damage $1,759.67 $1,750.67 
L-7179 


Attorney Fees: None Court Costs: $46.69 
County: Marion 


_ Kenneth Branham Property Damage $ 316.91 $ 316.91 
L-7178 
Attorney Fees: $100.00 Court Costs: $31.30 


County: Wasco 
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; : ; : 4 11 17.4 
Claims Pending at Beginning of Period 141 : g 112,917.40 
- — 138 ~196.955.19 
Claims Pending at End of Period Peete g 426,935.19 
foney Collected During Period 
Installment Payments oe ae } } 


Compromise Paymen 


Payments in Fu 


TOTAL... 


D 
10-26-76 


o 
a 


1} 72 


Claims Abandonec During Period 7: ie $1,424.87 
Damage Cases (Actions Filed) 


Uncollected Judpments 
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10-26-76 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7375 Ernest Anderson v. State of Oreaon, et al: This lawsuit 
arises out of an accident that occurred on Sentember 26, 1974 he- 
tween a vehicle driven by nlaintiff and a vehicle driven hy Earl 
warren, Plaintiff alleges that the Hishwav Division emnlovee fol- 
lowed too close and did not maintain pnroner control and was drivina 
at an excessive sneed. The amount of the lawsuit is $19,362.29. 
The matter has been referred to the State's insurance carrier for 
the defense of the State. (South Sixth Street and Altamont Street, 
City of Klamath Falls, Klamath County) 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


Pursuant to authority delegated to me, I approved the following 
Petition for Street Vacation and report this for the Transporta- 
tion Commission's records: 


On September 13, 1976, approved a Petition 

for Street Vacation covering a portion of 

S.W. Dickinson Street (Tax Lot 1 of Lots 1 & 2 
Cedar Crest) - Tryon Creek Park, City of 
Portland, Multnomah County. (File 45385) 


Dated this al day of BES. 1976 


L. W. Rulien 
Program Management Engineer 
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10-26-76 
TO; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On October 22, 1976, $2,668.116.04 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of Sept. _» 1976 

(List of apporttonments on file in Conmisston Files, 
Salem.) 


On October 29 , 1976, $ 1,690,869.63 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of _ Sept. , 19 76. 

(List of apporttonments on file in Commission Files, 


Salen.) 
Dated this 18thday of Oct. _, 1976 
ZE ez: - 
V. E. Skoog Controller 
os Highway’ Division 
Attachment 


cc: Robert Burco 
H. S. Coulter 
John Earley/Att. 


__ NOTED 
CW. HEAD 
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Oregon Transportation Commission 10-26-76 
October 14, 1976 Page Two 


City of Reedsport, federal funds - $40,800, (July 12, 1976) 
total grant budget, $47,002 


Metro Mobility, Inc., Gresham, federal funds Wuly 5, 1976) 
$100,000, total grant budget, $154,266 


Clackamas County, federal funds - $112,000 (July 13, 1976) 
total grant budget, $182,414 


-- A contract with Lane Transit District to provide local match 
of $275,000 for the legislatively authorized purchase of buses. (May 6, '76 


-- A contract with the Tri-County Metropolitan Transportation 
District (Tri-Met) to provide local match of $677,000 for the 
legislatively authorized purchase of buses. (May 12, 1976) 


-- An agreement with the Public Utility Commissioner for 
execution of a portion of the legislatively authorized 
Willamette Valley Rail Study work program at a maximum 
cost of $6,800. (May 28, 1976) 


-- A contract with the Urban Mass Transportation Administration 
for $40,000 to continue a Technical Resource Program for 
transit planning assistance to smaller communities. (July 28, 1976) 


-- An amendatory agreement with the Rogue Valley Transportation 
District allowing for the return of unobligated funds under 
a prior contract should the District be found to have been 
organized improperly. (December 15, 1975) 


>- <A contract (acting as the recipient) with the Urban Mass 
Transportation Administration to receive and disburse 
$465,925 of federal operating assistance funds to the Lane 
Transit District (the grantee). (May 12, 1976) 


-- A contract (acting as the recipient) with the Urban Mass 
Transportation Administration to receive and disburse 
$318,845 of federal operating assistance funds to the City 
of Salem (the grantee). (July 20, 1976) 


The following contracts were signed after approval by either the 
Commission or the Chairman: 


-- Small Area Experimental Projects: 
City of Ontario, $3,962 (April 28, 1976) 


United Senior Citizens of Bend, $6,680 (July 9, 1976) 
City of Roseburg, $14,025 (August 4, 1976) 
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é 
TO: 
FROM: 
SUBJECT: 


61-125.1587 


G 
STATE OF OREGON INTEROFFICE MEMO 
10-26-76 
DEPARTMENT OF TRANSPORTATION 
\ DATE: 
IN bipccmaterial COMMISSION October 14, 1976 


Mr. Dennis H. a Admini 
Mass Transit Division 


Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority delegated to 
me to approve and sign contracts, I have taken the following actions 
since my last report to you on September 17, 1975. 


-- A contract with the Urban Mass Transportation Administration 
to administer and disburse $248,300 of federal funds for the 
purchase of capital equipment to be used in transporting 
elderly and handicapped persons. Local match of 20 percent 
is specified for a total budget of $310,375. (October 22, 1975) 


-- Under the above federal program for Elderly and Handicapped 
Capital Equipment Grants, agreements have been signed to 
purchase 25 vehicles and auxiliary equipment such as wheel- 
chair lifts and radio dispatching systems with the following 
sixteen organizations: 


North Lincoln Council on Aging, Inc., Lincoln City (April 7, 1976) 
Senior Citizens Area Transit, Inc., Grants Pass (August 16, 1976) 
Sunrise Enterprises, Roseburg (April 8, 1976) 

Senior Activity Center, North Bend (May 10, 1976) 

Columbia County Council of Senior Citizens (April 9, 1976) 

Special Mobility Services for Clackamas County (June 21, 1976) 
Special Mobility Services for Washington County (June 21, 1976) 
Mid-Willamette Valley Council on Aging, Salem (May 14, 1976) 
Metro Mobility, Inc., Gresham (August 18, 1976) 

Treasure Valley Opportunities, Ontario (July 1, 1976) 

Waverly Children's Home, Portland (April 12, 1976) 

Shangri-la, Inc., Salem (June 16, 1976) 

Columbia Gorge Rehabilitation Center, Hood River (April 22, 1976) 
New Day Enterprises, La Grande (April 9, 1976) 

Yamhill] County Council on Aging (May 22, 1976) 

Willamette Valley Rehabilitation Center, Inc., Lebanon (May 17, 1976) 


-- Four agreements for the administration and implementation 
of two-year rural transportation demonstration programs 
funded by the Federal Highway Administration with the 
following local organizations (which provide all matching 
funds) : 


Forest Grove Senior Center, Inc. - $92,370 federal (July 1, 1976) 
funds, total grant budget $143,060 
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Oregon Transportation Commission . 
October 14, 1976 10-26-76 Page Three 


-- An agreement with Arthur's Reporting service for written 
transcripts of the public hearings required by the Rural 
Highway Public Transportation Demonstration Program at 
a maximum cost of $1,500. (December 10, 1975) 
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November 4, 1976 
Portland, Oregon 


The Oregon Transportation Commission held a special 
meeting at 9 a.m. in Room 36 of the Portland State Office Building. 
Notice of the special meeting was made by press release to the 
newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

H. S. Coulter, State Highway Engineer 

David Talbot, State Parks Superintendent 
Walt Barrie, Chief Counsel 

C. W. Head, Manager, Commission Services 


There were others present including DOT staff members and 
representatives from the news media. 


The Commission and staff discussed the defeat of Ballot 
Measure No. 8 which would have increased gas taxes one cent per 
gallon and weight mile taxes paid by trucks and buses by 26 percent. 


Mr. Burco handed to the Commission a colored map of the 
State showing the outcome of Ballot Measure 8 by counties. He 
pointed out that the Portland and Salem metropolitan areas, Deschutes 
and Clatsop Counties were all over 50 percent in favor of the 
measure. There was a weaker support in Douglas County and other 
portions of Southern and Eastern Oregon. The Chairman said it 
appears that the voters are under the impression that a portion of 
their highway dollars are going to mass transit and other nonrelated 
highway funding. He said the Department's major objective should be 
to appeal to the Legislature to relieve the Department's budget of 
nonrelated highway activities in order that these funds be used for 
construction and maintenance. 


Mr. Coulter mentioned that copies of four alternate 
highway budgets had been mailed to the Commission for their review. 
He presented to the Commission copies of the budget which lists 
1973-75 actual expenses, the estimated expenses for 1975-77, 1977-79 
base budget with no additional revenues and the base budget with 
State Police transfer. (Copy of budget on file in the Commission's 
files, Salem.) 


Mr. Coulter went through the seven-page budget which 
shows the consolidated summary of revenues and disbursements, 
construction and real property purchasing, maintenance of highways, 
bridges and related activities. There was considerable discussion 
between the Commission and staff as Mr. Coulter was explaining the 
various categories in the budget. 


- 1761 - November 4, 1976 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


November 4, 1976 


— 


es 


Mr. Talbot mentioned the Governor's Committee has reviewed 
the boundary mile by mile and pointed out that the law directs the 
Department of Transportation to submit a plan or segment to the Land 
Conservation and Development Commission. The proposal today is to 
forward to LCDC 10 segments of the Greenway proposal for their 
processing and try to resolve the conflicts between the two plans. 

He then handed to the Commission copies of letters from the following 
10 units of government and commented on each letter: Columbia County 
and City of St. Helens, Multnomah County, excluding City of Portland, 
City of Milwaukie, City of Gladstone, Yamhill County, excluding City 
of Dundee, City of Salem, Benton County, excluding City of Corvallis 
and North Albany, Lane County, including City of Eugene but excluding 
Cities of Springfield and Cottage Grove. (Letters on file in the 
Commission's files, Salem.) 


Ms. Adrianne Brockman of the Governor's Committee on the 
Willamette River Greenway was present. She said the Committee has 
held work sessions, public meetings and have reviewed all the aerial 
photographs and that they are asking the Commission to support sending 
the 10 segments to LCDC so they can begin the hearing process. 

Ms. Brockman mentioned that there were members of the Committee 
who do not support various segments of the boundary, but they will 
represent themselves today. 


Chairman Jackson complimented the Committee on the amount 
of time and effort that they have put into the Greenway plan. 


Morris Majors, Yamhill County Commissioner, was present and 
said the County is about 90 to 95 percent in agreement with the 
Greenway Committee relating to the boundaries in Yamhill County. 


Dave Talbot said Gladstone City Councilwoman, Cherie Sutton, 
was scheduled to appear but was not in the audience. 


Mrs. George Van Leeuwen, also present, asked the Commission 
to very carefully consider George Van Leeuwen's minority report in 
the decisions they make. (Copy of Mr. Van Leeuwen's minority report 
in the Commission's files, Salem.) She also said on behalf of the 
Green Rights Association that there are a number of local govern- 
ments who feel they have not received cooperation from the State 
Parks Branch as required by law and this would be the major objection 
of this Association of the State going ahead and adopting the staff's 
proposed boundary rather than the local governments proposed boundary 
in many of the areas. 


Commissioner Brix said he would like to receive the 
Port of Portland's input concerning the Port lands. 


The Commission gave their approval for the Department 


to transmit the segments as mentioned above to the Land Conservation 
and Development Commission without any recommendation. 
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The Commission adopted the budget for the 1977-79 
biennium without any consideration to a change in the allocation 
formula, and to ask the Legislature through the Executive Depart- 
ment to fund the State Police programs relating to public safety 
and energy conservation with General Funds. The amount of these 
programs is estimated to be $22.7 million which would be transferred 
from the Highway Fund and is shown as a transfer in the 1977-79 
biennium Highway budget. In addition to the above, the Chairman 
said the Department will ask the Legislature that the amount of 
$500,000 in the budget for out of state advertising be charged to 
the General Funds and that the Legislature will be asked to deter- 
mine a policy of whether or not the Department is in the tourist 
business or out of it. He said if the State is going to compete 
with other Western States in tourism, more funds will be needed. 
Also, the Department will ask for $2,000,000 for acquisition and 
the development of the State Parks program to be taken from the 
General Fund. 


Ed Hardt handed to the Commission copies of the latest 
draft document entitled Oregon Transportation Commission Policies, 
1976. He referred to two policy areas on pages 35 and 40 under 
the Transportation Services Coordination and the Department's role 
with the private sector. Discussion sheets have been added to 
these pages for the Commission's review as there is some amount of 
controversy. Following discussion of several portions of the 
document, it was decided to place this item on the November 23rd 
agenda. 


Larry Rulien gave a brief report concerning the various 
plan proposals for the 1977 Legislature. The Chairman said the 
outcome of Ballot Measure 8 does not change anything insofar as 
these responses are concerned. He mentioned a program is needed 
to put the highway system into a condition to serve the needs of 
the State. This program was developed around alternate 5 because 
it was felt that that gave Oregon the type of system that would 
serve the present and growing needs year by year. 


It was the Commission's feeling that the Department should 
proceed as part of its report to the Legislature with a recommenda- 
tion that indicates the amount of money that it is going to take 
to do the type of job that gives the State an adequate highway 
system. 


The Chairman reconvened the meeting at 10:30 a.m. after 
a 10 minute recess. 


Mr. Talbot presented to the Commission copies of a 
proposal for the Willamette River Greenway dated November 1976 
and gave a brief background of the plan. He said the temporary 
boundary that is in effect now is 88,000 acres. After reviewing 
the boundary as it is on the ground today, working closely with 
local government, citizen groups, Governor's Committee, staff came 
back with a proposal of approximately 51,000 acres. As a result 
of public hearings, other public input and the Governor's Committee, 
it is now reduced to 49,982 acres within the Greenway. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


November 23, 1976 


The Chairman adjourned the meeting 


at 11 a.m. 


Ry 


CH. Xu 


Commission Services 


November 4, 1976 - 1764 - 


ee 


November 23, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their formal 


meeting at 10 a.m. in Room 122 of the Transportation Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the general and local circulation throughout the State. Present 


were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

David Talbot, State Parks Superintendent 
Paul E. Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
C. W. Head, Manager, Commission Services 


There were other staff members present including repre- 


| , Sentatives from the news media. 


The Commission unanimously approved the following items 


on the consent calendar: 


1) 


2) 


CAO No. 


75-410 
75-421 
76-4 
76-31 


76-40 
76-45 
76-131 


76-136 
76-177 
76-212 


Minutes of the meetings of October 26 and November 4, 1976. 


Abandoning the following ten claims for damages to State 


Highway facilities and vehicles totaling $7,409.32. (Claims 


do not warrant further action toward collection. ) 


Name Amount Damage 
Eugene M. Shalberg $ 544.41 Guardrail 
Raymond L. George 533.53 Guardrail 
Edwin E. Stewart 703.48 Rock Wall 
Richie Dean Thornton 437.91 Cleanup of spilled 
wheat 
Morris D. Macomber 1,384.06 Sign 
Greg L. Wildman 700.45 Guardrail 
Wildish Construction 334.63 Fence 
Company 
Pamela K. Laton 704.31 Impact attenuator 
Moses Mayfield 385.95 Guardrail 
Manuel Mena and 1,680.59 Snake River Bridge 


Yolanda Rodriguez 
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EO IASON 


11) 


12) 


13) 


Request for a Federal Aid Secondary Project and a 


request to cancel a previously approved project as 
follows: 


a. Replacement of a deficient bridge 
spanning the Applegate River on Fish 
Hatchery Road in Josephine County. 
Federal Funds $454,080. State's 
share $36,960. 


b. Cancellation of a previously approved 
project on Cornelius Pass Road from 
Croeni Road northerly to the Multnomah 
County Line in Washington County. 


Financial aid to municipalities program grants to 
three cities as follows: 


a. City of Pendleton - paint $1,240 
for airport marking 


b. City of Corvallis - 50% of $2,341 
sponsor's portion of an 
airport master plan 


c. Port of Hood River - 50% of $1,242 
sponsor's portion of an 
airport master plan 


Resolution accepting Amendment No. 1 to the Grant 
Offer from the Federal Aviation Administration for 
the Independence State Airport for an Airport 
Development Aid Program Project No. 7-41-0027-01 
that increases the total grant amount from $100,779 
to $110,856.90 and authorizing Director to sign 
resolution. (Aeronautics Miscellaneous Resolution 
No. 8A on file in the Commission's files, Salem.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit 
State Highway Engineer and Deputy Exhibit 
Right of Way Engineer and Assistant Exhibit 
Chief Counsel Exhibit 
Controller Exhibit 
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mBoOw Pp 


3) 


4) 


5) 


6) 


7) 


8) 


9) 


10) 


Request from the Public Utility Commissioner for a 
sign with the legend "DO NOT STOP ON TRACKS". 
(Signs will tend to eliminate the hazard caused 

by vehicles stopping on railroad tracks when the 
tracks parallel a major arterial.) 


Survey for the Comstock-Anlauf Section of the 
Pacific Highway in Douglas County. (Highway 
Corridor and Design Resolution No. 424 which 
resolution is on file in the Commission's files, 
Salem. ) 


Placing on the Six Year Program for a future bid 
opening the West Fremont Interchange Ramp and 
Connections of the Stadium Freeway in Multnomah 
County. Project will consist of safety improve- 
ments to the existing westbound ramp connection 
from I-405 to N.W. Vaughn Street and rehabilitation 
of N.W. 22nd Avenue between N.W. Vaughn and N.W. 
Thurman. 


Agreement with Klamath County covering the traffic 
signal at the intersection of Shasta Way and the 
Klamath Falls-Malin Highway. County will care for 
future power consumption and State will be responsible 
for maintenance of signal. 


Agreement with City of Ashland covering the traffic 
Signals at the intersections of the Rogue Valley 
Highway at Wightman Street and the Green Springs 
Highway. State to be responsible for maintenance 
and City to pay for power costs. 


Resolution declaring necessity of certain real 
Property for public purposes and authorizing condem- 
nation. (Condemnation Resolution No. 2653 on file 
in the Commission's files, Salem.) 


Increase in project authorization in the amount of 
$83,372.10 on Contract No. 8072, Memaloose Safety 
Rest Area, Columbia River Highway, Wasco County. 
(Waybo, Inc.) 


Two requests for Urban System Projects as follows: 


a. Preliminary engineering project to 
prepare final plans for construction 
of a four-lane section on 158th Avenue 
and Jenkins Road (Cornell Road-Murray 
Boulevard), Washington County. Federal 
Funds $104,060. State's share $8,470. 


b. Progress Interchange Offramp to Scholls 
Ferry Road at the Beaverton-Tigard Highway, 
Washington County. Federal Funds $301,000. 
State's share $49,000. 
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1) Increases aviation pasoline tax from two cents to 
three cents per gallca and reduces the gas tax refund 
from one cent to three cents per gallon. 


2) Reduces the tax refund on the purchase of aircraft 
fuel by two cents rather than one cent per gallon. 


3) Increases aircraft registration fees, sets registration 
fees on value of aircraft rather than one fee for all. 


4) Authorizes the Department of Transportation to contract 
for nonexperimental public transportation services. 


5) Changes Mass Transit Division name to Public Transit 
Division. 


Mr. Klotz said three committees have been established: 
Administration and Housekeeping, Finance and Policy to work on the 
proposed legislation that has not yet been submitted to the Executive 
Department. (List of committee members and description of bills by 
Divisions are on file in the Commission's files, Salem.) 


Mr. Burco referred to the Transportation Commission Policy 
Document which was previously submitted to the Commission in draft 
form. He mentioned that Ed Hardt will be presenting it again today 
for a review and that staff is asking for Commission approval to 
release the document as a draft to circulate to other agencies for 
their critical review. 


Mr. Hardt introduced the Policy Review and Writing Team 
that had done the work on this policy document. 


Mr. Hardt read the policies from the November 1, 1976 
draft to the Commission with discussions on the following pages of 
the document: 


1) PAGE 23: Concerning the "development of the energy conservation 
program," Chairman Jackson said that the Department should cooperate 
but not activate an energy conservation program. 


Mr. Burco said the Commission had also raised a question 
whether the Commission should be concerned over the "financial 
difficulties of local areas" as indicated on page 23. 


2) PAGE 30: 


Policy: The Department will respond to requests from public 
agencies and private organizations for assistance in providing 
alternatives to increased highway construction, high fuel consumption 
and the lack of transportation for the mobility disadvantaged citizen. 


The Chairman said due to the financial limitations facing 


the Department, this should be amended to read "The Department will 
attempt to respond to requests from. 
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The following informational reports were previously 
submitted to the Commission: (Copies on file in the Commission's 
files, Salem.) 


Highway Beautification Program 
Mt. Hood Freeway Properties 


DIRECTOR'S REPORT 


Mr. Burco recalled that the Commission at their November 4, 
1976, special meeting made a request to the Governor that $22,000,000 
for the State Police be transferred from the Highway Fund to General 
Funding. Also, the Commission had reaffirmed the request for some 
limited amount of General Funding for the Parks program for construction 
and acquisition and the request for some partial funding of the tourism 
program out of the General Funds. 


He said that during the past several weeks the staff has 
worked with the Governor's Office and the Executive Department in 
terms of budget reviews. He indicated the Governor's budget will be 
released on December 1, 1976. The Governor was favorable towards 
a partial funding of the State Police out of the General Fund. It 
was Mr. Burco's understanding that there would be some General 
Funding support for Parks, the tourism program and for the State 
Police. 


George Bell reported on the gas tax Ballot Measure 8 which 
was defeated 52 percent to 48 percent at the November 2 election. 
He handed to the Commission colored maps of the State showing the 
outcome of the voting, a summary of voting pattern analysis, 
regional voting analysis and a comparison of yes vote percentages 
between selected County - City pairs. (Copies of reports on file 
in the Commission's files, Salem.) Mr. Bell pointed out that the 
metropolitan areas and the Willamette Valley were in support of 
th asure. He said the cities voted for the tax, but the counties 
souaateat it. 


Chairman Jackson presented to Gerald K. Drummond, President 
of the Tri-Met Board of Directors, and Steve McCarthy, Assistant 
General Manager of Tri-Met, a check in the amount of $677,000 from 
the State General Funds. Mr. Moore stated the 1975 Legislature had 
made appropriations for public transportation purposes to provide 
for additional equipment. He said these funds will assist Tri-Met 
in paying for 100 new buses. The check is part of the State Mass 
Transit Division's program to provide part of the local match for 
capital grants from the Federal government. He indicated this is 
the first year such a program has been implemented for mass transit 
on the State level. 


Max Klotz mentioned the following bills have been submitted 
to the Executive Department and have been approved by the Legislative 
Interim Committee on Intergovernmental Affairs, which will be pre- 
sented to the next Legislature: 


(Continued on next page) 
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Larry Rulien gave a brief update of the plan document 
which contains a variety of program levels broken down by Responses 1 
through 6. (Copies of the document were given to the Commission, 
and a copy is on file in the Commission's files, Salem.) He said 
a statewide map showing the condition of the pavements, structures 
and operational type of improvements for each county is now being 
prepared and will be a part of the policy document to be presented 
at the December Commission meeting. 


Mr. Klaboe mentioned that the Department still has an 
obligation to show what the cost of taking care of the State Highway 
System will be and should be and are looking at new ways of financing 
the highway needs. He said the deficit over the next four years is 
approximately $585,000,000 for the recommended Response 5 (close to 
Response 5) that the Commission previously chose. As an example, 
one of the alternates as a method of financing a portion might be 
a two-cent gas tax increase, a ten-cent cubic inch displacement-type 
tax plus an equivalent weight-mile tax increase. He pointed out a 
package of this type over a four-year period compared to $585,000,000 
would give $134,000,000 which is a long way short of the needs on a 
system even with that type of package. 


Mr. Klaboe commented on the Jones Bill which was introduced 
and then died at the end of the last Session of Congress. If pre- 
sented again and passed, it would make the primary Federal allocation 
approximately two and a half times more than it is at present. This 
would give Oregon approximately $105,000,000 more in a four-year 
period which is still a long way short of the $585,000,000. He 
mentioned another plan if the Federal Government would let the States 
that are primarily finished with their Interstate Program to use 
some of the interstate funds on their primary and secondary systems. 
Still another possibility of additional money would be to take some 
portion of that increased gas tax and dedicate it legislatively to a 
bond issue. Alternate financing proposals will be covered later. 


PUBLIC COMMENTS 


Henry Wolf, Leo McLachlan, Robert McWilliams and Vic Miller, 
all of Lincoln City Twenty Miracle Miles Chamber of Commerce, appeared 
before the Commission concerning improvement of Highway 18 (Salmon 
River Highway in Polk and Lincoln Counties). Mr. Wolf asked for 
more passing lanes and some straightening of the highway. He also 
asked that Highway 18 not be forgotten insofar as maintenance is 
concerned. He mentioned the traffic volume has increased approxi- 
mately 41 percent over the last ten years. He also asked if the 
Department has had time to consider Mr. Tworoger's request which is 
basically the same as his request. Mr. Coulter said the Department 
is looking at some possible improvements along the Salmon River 
Highway. Some of these are involved with the Van Duzer Corridor 
and this area will have to be looked at very carefully. 


Chairman Jackson told the delegation that the Department 


would take a good look to see what can be done to improve the 
highway. 
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3) PAGE 34: 


Policy: The Department's facilities, services and activities 
will respect the environment, socio-economic integrity of communities 
and the desires of communities as incorporated in comprehensive land 
use plans. 


The Chairman said the policy statement should be revised 
somewhat to emphasize the fact that the Commission has a basic 
responsibility in the field of transportation that cannot be 
subjugated by localized situations that might have a direct effect 
on the overall State plan. 


4) PAGES 36 and 37: 


Policy: The concept of assessing user fees in proportion to 
cost responsibility will be continued for highw2ys and be applied 
to other modes where feasible. User fees collected from a particular 
mode (highways or aeronautics) will be expended primarily for the 
benefit of the users of that mode. 


Policy: The Department will continue to finance the construction, 
improvement, maintene ce and operation of transportation facilities 
primarily from user fees. Where user fees are insufficient to 
accomplish the tasks of the Department, the Department will consider 
increasing fees or reducing service. 


The Chairman indicated the policy should be revised so it 
is not confining highway user fees strictly to highway construction 
or maintenance as the funds go to other programs, such as parks, 
bicycle trails, etc., as mandated by the Legislature. 


5) PAGE 40: 


Policy: Competition in the market place should prevail as the 
principal economic regulator of transportation, however, it is recognized 
that some needed services cannot provide a reasonable return on 
investment and some government assistance may be needed. In these 
instances the operator should first be encouraged and assisted in 
using available means to increase his return before resorting to 
more substantive assistance. The operator has a responsibility to 
match theseefforts by efforts of his own to improve service. 


There was considerable discussion concerning the wording 
of this policy and the Commission asked that this policy be removed 
for the time being. 


The Commission approved releasing the document as a draft, 
after the above changes have been made, and to circulate to other 
State agencies. Mr. Burco stated the final document will be 
presented to the Commission for their approval on December 21, 1976, 
for delivery to the Legislature in January, 1977. 
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OPERATIONS 


Consideration was given to advance the Four Corners- 
Woodburn Section Project of the Hillsboro-Silverton Highway in 
Marion County from 1980 to 1977 on the Six Year Construction 
Program. Mr. Klaboe said that during construction of the Hayesville- 
Woodburn Section of I-5, 54,000 tons of asphaltic concrete was 
Salvaged. This material was stockpiled in anticipation of an 
experimental recycling program. The material can be used on the 
Four Corners-Woodburn Project in the interest of conservation and to 
improve the State's knowledge of this type of operation. He said 
the State will receive $50,000 of Special Federal Aid Experimental 
Project Funds for this recycling project. The estimated cost of the 
project is $919,000 of which $121,000 would be State match. The 
Commission approved the above modification of the program as 
recommended by Mr. Klaboe. 


Attention was given to reduce the toll charge for bicycles 
and motorcycles on the Astoria Bridge in Clatsop County from $1 to 
50 cents. Mr. Coulter mentioned in view of the high importance 
given to energy conservation and the environment, it appears that 
bicycle riding should be encouraged. Neither of these two-wheel 
vehicles cause much wear or maintenance problems on the bridge. This 
reduction would also bring this toll charge in line with other toll 
charges across the Columbia River. Following his favorable 
recommendation, the Commission approved reducing the toll to 50 cents 
effective this date. (Received concurrence from State of Wash. 2-17-77) 


Mr. Coulter presented a plaque to the Commission from the 
Portland School District in appreciation for the State's participation 
in the Binnsmead Middle School in connection with the acquisition of 
the Barlow School, East Portland Freeway in Multnomah County. 


The Chairman recessed the meeting at 11:55 a.m. for lunch. 
(The Commission and staff had lunch in the Blue Room, State Capitol, 
with Governor Robert Straub. ) 


EXECUTIVE SESSION 


The Commission held an Executive Session at 1:30 p.m. in 
Mr. Burco's office, Room 135, Transportation Building in Salem, to 
discuss some litigation which involves approximately 245 acres of 
land in Yamhill County. 


Present were Commissioners Glenn L. Jackson, B. Gordon 
Coleman, and Michael P. Hollern; Robert Burco, Fred Klaboe, Walt 
Barrie, David Talbot, Scott Coulter, Cecil Head and other staff 
members. 


Mr. Barrie stated that this property is being taken for 
the Lone Tree Bar State Park, which was one of the five authorized 
areas that could specifically be taken as parks by the same law 
which provided for the Greenway. He mentioned that this case, State vs. 
Blake, has been going on a long time. The State dismissed the case 
at one time, authorized it again and it has just recently been 
completed. A jury verdict awarded $650,000 for the property which 
the State must pay to the Blakes. 
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The Commission set Tuesday, December 21, 1976, as the date 
for their next regular meeting. The Commission decided to hold a 
work session in Room 108, State Office Building, in Portland from 
10 a.m. to 2 p.m. on Wednesday, December 8, 1976, to discuss policy 
and planning. The Commission meeting date to be held in the City of 
Bend was changed to April 19, 1977. 


Mr. Burco stated that the Federal Rail Act of 1976 reguia- 
tions have been finally adopted by the Federal Rail Administration, 
and the Department needs to have a Rail-Freight study developed by 
March 1977 to qualify for $187,004 of Federal Rail Planning Funds. 
He said in order to do this and have Legislative approval, the 
Commission's endorsement is needed of a planning effort so it can 
be forwarded to the Emergency Board next month. 


Paul Norris described the Federal regulations and handed 
to the Commissicn a packet containing the following materials: 


1) Extract from ORS 184.618. Duties of Commission and 
Divisions in preparing and implementing State Trans- 
portation Policy 

2) Letter from ICC to Governor Straub dated March 16, 1976. 

3) Letter from Governor Straub to ICC dated April 1, 1976. 


4) Memorandum summarizing certain sections of Railroad 
Revitalization and Regulatory Reform Act of 1976. 


5) Summary of rail line abandonments in Oregon. 
6) Memorandum on transportation in the Mid-Columbia. 


7) Memorandum regarding meeting with Jay Glatt, Department 
of Agriculture. 


(Copies on file in the Commission's files, Salem.) 


In reply to the Chairman's inquiry, Bob Rynerson said 
there are approximately 3200 miles of railroad feeder lines in the 
State. 


Commissioner Brix asked how many other States are partici- 
pating in the subsidy. Paul Norris indicated that 50 to 60 percent 
of the Western states are actively involved at the present time. 


The Commission gave their approval to submit the proposal 
to the Emergency Board to apply for Federal Funds totaling $187,004 
for a Rail-Freight Study. 


Walt Barrie said an Executive Session will be held at 
1:30 p.m. today in Room 135 to discuss specific litigation. 
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Mr. Barrie then summarized four options available in this 
case: 


1) Not appeal and pay the jury award of $650,000 plus 
between $200,000 and $295,000 in court costs depending 
on the success of State attorneys in getting a reduction 
in costs. At least $900,000 is anticipated as a probable 
total sum. Subtracting BOR's participation (1/2 the 
judgment or $325,000) leaves the State with approximately 
$575,000 to $620,000 to pay. 


2) Appeal but settle the case prior to court arguments and/ 
or a decision. Mr. Barrie thought a reasonable offer 
at this stage would be the jury award of $650,000, but 
that would include all costs as well. BOR would then 
pay $175,000 (1/2 the State's high appraisal) and the 
State would end up paying $475,000. 


3) Appeal and lose the case. Not a great deal lost. Anticipated 
additional costs of appeal to be tacked on the amount to be 
paid under Option No. 1 would be around 10,000. 


4) Appeal and win. State could reduce its settlement offer 
to no more than $600,000 prior to a new jury trial. If 
this were accepted, the State would pay $425,000 after 
BOR participation. 


Mr. Barrie further stated that if the case were won on 
appeal and retired because a settlement could not be agreed upon, 
he could not predict what a new jury verdict might be. 


The Commission favored appealing the case subject to the 
Governor's approval. 


The Chairman adjourned the Executive Session at 2 p.m. 


—_—_-_ eee 


The Chairman reconvened the formal meeting at 2:05 p.m. 
in Room 122, Transportation Building. 


The Commission considered two agreements to create a 
memorial park on the Oregon Coast at Tillamook Head in Clatsop 
County. Mr. Talbot said it is a complex project with a lady wanting 
to donate $1,000,000 to create a memorial park for her brother. It 
is a complicated three-way trade which includes purchase of some 
private property and, finally, the delicate matter of gaining local 
approval in a community that is very critical of taking further 
land off their tax base. Mr. John Woods, State Forester, was 
Present and described the property from a map. 


Mr. Talbot indicated the appraisal process is almost 
complete. There will then be general concurrence for the three- 
way exchange between State Parks, Crown Zellerbach and State 
Forestry. There is a general agreement and a security agreement 
Pledging $500,000. When the project is completed, a third agreement 
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Mr. Barrie said the Blakes were asking approximately one 
and a half million dollars for the property. The State's appraisal 
was $350,000. As is usually the case, Mr. Barrie continued, a jury 
will split the value and it appears that has happened in this 
particular case. He mertioned that he has discussed the case with 
the State's two attorneys that tried the case, and Mr. Talbot to 
consider whether to appeal. He felt there are some errors which 
the court committed which would give the State at least a 50-50 
chance for reversal. 


In addition to the $650,000, Mr. Barrie said there are 
costs for attorney fees, expert witness fees, etc., that the 
defendants have submitted to the court but which have not yet 
been approved by the court, totaling $295,000. The total verdict 
with costs added is $945,000. If the State doesn't appeal and 
pays the judgment and costs, it would probably be around $900,000, 
assuming the State is moderately successful in persuading the court 
to reduce the costs requested by defendants. If the State does 
appeal the case, it would have some leverage for settling at a 
lower figure than the Jury award because the State's assignment of 
error would be sufficient to cause the defendants some concern over 
the possibility of losing the appeal. 


Mr. Barrie pointed out that the State offered $515,000 
before the case was tried. If the verdict had been under this 
amount, the State would not have had to pay attorney fees and costs. 
If the State were to appeal and make a new offer, it would have to 
be more than the original offer because the defendants have now won 
the case in the lower court. The defendants would thus obviously 
not accept the State's original offer so an offer of around $600- 
$650,000 might be acceptable to the defendants if the State appeals 
but prior to argument and decision of the court. If accepted, that 
figure would include attorneys fees and costs. 


Mr. Barrie mentioned that another item to consider is 
that the Bureau of Outdoor Recreation provides half of the total 
funding for projects of this type but only based upon the State's 
high appraisal or a court award, and not a settlement. Mr. Barrie 
also pointed out that the Bureau of Outdoor Recreation does not 
participate in court costs. 


Mr. Talbot pointed out the property on an aerial photo 
map. There was considerable discussion concerning the elevation 
of the land in regards to the construction of buildings and access 
to the proposed park. 


In reply to Commissioner Hollern's question, Mr. Barrie 
said the State has 30 days after judgment to appeal. There are 
briefs to be filed and a time for oral arguments would be set by 
the court. It would probably take nine months before the State 
would have a decision on the case. 
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Mr. Moore reported on the elderly and handicapped 
capital grant program. He mentioned that it is sponsored by the 
Federal Urban Mass Transportation Administration and it prevides 
80 percent capital grants to non-profit corporations and associations 
which provide transportation services to elderly and handicapped 
persons. The State received $248,000 in the 1975-76 fiscal year 
and there were 16 non-profit organizations which submitted grants 
and have been approved. ‘Twenty different vehicles have been 
received and 19 have been distributed. He indicated the last 
fiscal year funds will buy 24 vehicles for 16 organizations. 
(Several pictures of vehicles were on display.) 


Mr. Moore said it is anticipated that this program will 
continue until 1979 and be funded at a level of approximately 
$250,000 a year in Oregon. He pointed out the State is maintain- 
ing ownership of the equipment except where a local government 
wants to assume ownership. 


i 


The Commission considered a request for the Department 
(Motor Vehicle Division) to go to the Emergency Board to request 
an expenditure limitation increase in the amount of $159,038 to 
provide for the additional expenses of implementing the photo- 
driver's license program. Mr. Ott indicated that the additional 
expenses are still less than the additional revenue generated by 
the program. The Commission approved the request as recommended 
by Mr. Ott. 


The Chairman adjourned the meeting at 2:35 p.m. 


The Commission then held an informal session in Mr. Burco's 
office, Room 135, Transportation Building. An informal session was 
also held between 8:30 a.m. and 10 a.m. in Room 133. 


Commission Services 
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would be put together setting up a trust for the balance of the 

estate. From the State's standpoint, the agreement is arranged in 

such a way as to protect the State to the fullest extent possible 

from the possibility of the State buying some land and not being 

reimbursed. Mr. Talbot said the agreement calls for a completion ‘ 
date of January 1, 1977, however, her attorney was present and 

indicated she would be willing for an extension to the agreement. 

Following Mr. Talbot's recommendation, the Commission approved the 

agreements. . cc ¥ 5 2 


Attention was given to an agreement with Benjamin 
Franklin Federal Savings and Loan Association of Portland through 
its subsidiary, Willamette Factors, Inc., covering the donation of 
a scenic easement on that portion of the Charbonneau deve lopment 
which lies within the Greenway boundary in Clackamas County. 
Mr. Talbot mentioned that the staff has carefully reviewed the 
Charbonneau plan, which has been approved by the City of Wilsonville, 
and feel that it is consistent with the Greenway values. The 
easement will assure that the natural river bank will be maintained, 
substantially screening the new community from the view of the river. 
The Commission approved the agreement as recommended by Mr. Talbot. 


Upon the recommendation of Mr. Talbot, the Commission 
approved the following appointments to the State Parks and Recreation 
Advisory Committee: Frank Gilchrist, new member, four-year term; 

Bob Frazier, new member, one and one-half term ending on April 17, 
1978, replacing Bud Forrester; and L. L. "Stub" Stewart, reappointed, 
four-year term. Mr. Talbot also mentioned that Alfred E. "Cap" Collier 
would be assuming status of an Honorary Member of the Committee. 


Mr. Burket presented to the Commission material pertaining 
to the regulation of air commerce in Oregon. (Copy on file in the 
Commission's files, Salem.) Mr. Burket said since passage of 
Senate Bill 240 on July 22, 1973, there has developed a situation 
which demands clarification and adoption of better policies and 
rules. Three applications now pending before the Public Utility 
Commissioner have brought sharply into focus the need for such 
improvements. The Department of Transportation and the Aeronautics 
Division staff have worked closely with the Public Utility Commissioner's 
staff in developing the concepts contained in the Air Commerce 
Regulation Policy and Rules. 


Mr. Burket reviewed the document and specifically pointed 
out the five new definitions and the proposed general policy state- 
ment as outlined on pages 7 and 8. 


The Commission accepted Mr. Burket's recommendation to 
Support the policy positions as outlined in the PUC memorandum 
dated November 18, 1976. 


~ 
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RT ER EEN 


A 
11-23-76 


Ni inet. __S.W. Lee Street-S.£, Fogarty Street (Newport). Section 
Contract No. 8448 


Type of Work 0.35 mile, grading & paving __F.a. Pro. No. -6850(1) __ 
County eee! | Highway —FAU 6850 (Bay Blvd.) 
No. of Bidders et Low Budder _Road & Driveway, Co es Newport 


Low aid s_89,890. 50 


Engineer's Recommendation: Award to low bidder as soon as approval of 
the City of Newport and. the Federal Highway Administration is 
received and the sum of $7,600.00 is deposited by City. 


Pe Project_Yaquina Bay Bridge os 
Contract No. 8449 


5 \ 
Type of Work _UOlphin Replacenent_—__ F.A. Proj. to. — F-2(1) 
County__Lincoln righway_Oregon Coast Highway 
No. of Bidders aa Low Bidder Willame t te- Western Co rp orati on_- Portland 


Engineer's Recommendations: Award to low bidder as soon as approval 


end. ; , of Federal 
Highway Administration 1S received. 


Re Os Project _N. Fork Cold Spri ngs (MP. Be) Bridge Section 
Contract No. 8450 z rer, 
Type of Work 400 feet grade, base & structure a pio) no, RS-30-110(1) _ 


County. iat Va Higa FAS 30-110 
No. of Bidders___ 7 Low Bidder__DOuglas S, Coast Construction - Rend _ 


Low Bid $57,640.00... __ 


Engineer's Recommendations: Award to low bidder as soon as approval of 
Umatilla County is received and the sum of $4,700.00 is deposited 
by the County 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. — 
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A 
11-23-76 
REPORT OF CONFIRMATION OF ACTION TAKEN 
UNDER DELEGATED AUTHORITY 


no. —1_. . Prowcr Umpqua River (Scottsburg) Bridge Section __ 
° : : Contract No. 8445 

Type of Work SS. 2 Proj. No. 

County Douglas Highway___Umpqua_ Highway 

No. of Bidders__© _ Low Bidder__S tee] Structures, Inc. - Eugene 

Low gia $_37 179. 


Engineer's Recommendation: Award to low bidder. 


ee Project Ss. Uni et orest Boundary-C 


Contract No. 8446 
Type of Work 4.00 mile rading & Surfacing —_F.a. Proj. No. _OS-1800(1) 


ONS 2) Highway Squaw Flat County Road 


Niss.0k Bidders 6 Low Bidder__M.C. Lininger & Sons, Inc. - Medford 
234,150.00 


Low Bid S “ 
Engineer's Recommendations: Award to low bidder as soon as approval of 
Klamath County is received and the sum of $58,600.00 is deposited 
by the County. 


No. 3__ Project __Willamette River (Springfield) Bridge Section 
Contract No. 8447 

Type of Work Bridge Repair F.A. Proj. No. — 

County___ Lane Highway__MCKenzie Highway 

No. of Bidders___5 Low Bidder_Merlin R. Stam - Eugene 


Low Bid $28,200.00... 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT. — hls 
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TO: Oregon Transportation Commission 11-23-76 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
40507 DeVore, Kenneth R. Sr. & Edna M. 

Hitch, Dennis & Patricia $ 4,500.00 
40552 Kruiswyk, Willem & Geertruida 


___ 1,300.00 
2 Transactions $ 5,800.00 


(2) Grant of 25' unrestricted access to Vona Faye Park at 
Station 538+88 on the Canby-Aurora Section of the Pacific 
Highway East in Clackamas County. Reported to correct 
stationing in approval of September 29, 1976. File 34971 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 


all actions listed above and report this action for your official 
records. 


Dated this 2 y) day of OW » 1976 
Glenn L. Jacke 
Oregon Tra 


ion Commission 


- 1781 - 


——— et re 
ore , TN 


A ‘ 
11-23-76 


No.2. _ Proywer__Minam-Enterprise (M.P. 34.5, M.P. 37.5 & M.P._57.2) Section 
Contract No. 8451 

Type of Work Slope improvement & Rock barrier .a. proj. no. f-7(1) 

County Wallowa Highway__Wallowa_ Lake Highway 

No. of Bidders Z Low Bidder_-D_ Mc D Corporation - LaGrande 


Low Bid s.95.385-00 


Engineer's Recommendations: Award to low bidder as soon as approval of the Federal 
Highway Administration is received. 


No. 8 project Hillsboro-Beaverton (Bus Turnout) Section 

i Contract No. 8452 
Type of Work __ Grading and Paving F.A. Proj, No. 7 32(1) 
Couny___Washington ighway___Tualatin Valley Highwa 


No. of Bidders___3 __ Low Bidder__Gibbons & Reed Company - Portland 


Low big ¢463343.00 


Engineer's Recommendations Award to low bidder as soon as approval of the 


Federal Highway Administration is received. 


On October 26, 1976, I accepted the 
State Highway Engineer's recommendations for award 
of the projects on which bids were received 
October 21, 1976, and authorized him to sign the 
contracts when conditions for the awards have been 


met. | 
Dated this A day of Yr) , 1976 | 


Glenn L. Jackson,~Chai 
Oregon Trans ion {Commission 
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TO: 


SUBJECT: 


By your 


A 
11-23-76 


Oregon Transportation Commission 


Report of Confirmation of Action Taken Under 
Delegated Authority 


duly adopted delegation order, you authorized me 


in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 


to that 


authority and acting in accordance therewith for 


the Commission, I approved the actions listed below on 
the dates shown and report these actions for your official 


records: 


1) 


2) 


An option to lease a staging area for contractors 
from Columbia Associates in connection with the 
Columbia River Bridge Project on the East Portland 
Freeway in Multnomah County. The option consider- 
ation is $2,380 a month and the lease will be 
$4,760 a month, Approved November 2, 1976, to 

J. B. Boyd. File 49502. 


On October 15, 1976, approved an addendum to an 
agreement with The Pihas, Schmidt, Westerdahl 
Company for additional work covering the Willamette 
Greenway at a cost of $750. 


Glenn L. Jackson, C 


Oregon Transportati Commission 
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A 
TO: Oregon Transportation Commission 11-23-76 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
41818 48 States News Distributing Co. $ 4,750.00 
48773 Dahlgren, Hilda S. 840.00 
48777 Peterson, Helfred A. 1,650.00 
48975 Wright, Harry & Mary 
Westland Company 1,625.00 
48981 Spriggel, Amos C. & Alice R. 1,800.00 
48991 Occidental Petroleum Land & 
Development Corporation 9,000 .00 
6 Transactions $ 19,665.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
items listed above and report this action for your official records. 


Dated this a day of Wor » 1976 
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11-23-76 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept acontracts completed according to specifications, I accepted the 


following: 

Contractor and 

Contract No. Section and County 

Baker Rock Crushing North Plains (Lenox Ave.), 
Co., Inc., Washington County 

No. 8397 

Douglas S. Coats Malheur River (Russell) 
Corp., No. 8349 Bridge, Malheur County 

R. J. Taggart Grass Valley Rock Production 
Const. Co., Inc., Project, Sherman County 

No. 8369 

Douglas S. Coats & Burlington Northern RR X'ing 
Hap Taylor, Inc., (Camp Abbot) Bridge, 

JV, No. 8309 Deschutes County 

R. J. Taggart Ukiah Rock Production Project, 
Const. Co., Inc., Umatilla County 

No. 8371 

Ausland Construc- Poormans Creek Bridge, 

tion, Inc., Jackson County 

No. 8230 

M. C. Lininger & Neil Creek Section, 

Sons, Inc., Jackson County 

No. 8193 

L. K. Comstock & 13th St. S.E. @ Hines St. 
Co., Inc., S.E. (Salem), 

No. 8291 Marion County 

B & H Equipment Unity Rock Production 

Co., Inc., Project, Baker County 

No. 8340 


November 15, 197 


. Coulter, State Highway Engineer 
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Acceptance 
Date 


October 28, 1976 


October 28, 1976 


October 28, 1976 


October 28, 1976 


October 28, 1976 


November 4, 1976 


November 4, 1976 


November 12, 1976 


November 12, 1976 


rea ; 0 


A 
TO: Oregon Transportation Commission 11-23-76 


SUBJECT: Report of Action Taken Under Delegated Authority 
(1) Options Or Other Documents Relating To Property Acquisition 


Number Name Consideration 
40493 Haley, Lyle G. & Margaret M. $ 2,605.00 
40500 Herndon, Bryon K. & Viriginia R. 1,100.00 
40503 DuBois, Pearl , 
Haggard, John D. & Karen I. 6,000.00 
40527 Kaeser, Rudolph C., et al 8,350.00 
46995 The United Contracting Co. 196,890.00 
48978 Propco, Inc. 5,800.00 
49232 Blackburn, Jett C. & Dorothy A. 1,700.00 
49296 Peterson, Roy H. & Claire L. 750.00 
4-272.09E 
63-8.43 Obie Outdoor Advertising 8,315.00 
9 Transactions § 231,510.00 


By your duly adopted delegation order, you 
authorized me in my official capacity to exercise 
certain authority on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, 
I approve the above items and report this action for 
your official records. 

ao 


Dated all day of , 1976 


Oregon Transporta pf Commission 
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B 
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REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated 
to me to award contracts when conditions have been fulfilled, 
I awarded the following contracts: 


1) S.W. Lee Street-S. E. Fogarty Street Sec- 
tion in Newport on FAU 6850 in Lincoln 
County. Bids received October 21, 1976. 
Contract No. 8448 awarded November 8, 1976, 
to Road and Driveway Co., Newport, at 
$89,890.50. 


2) Dolphin replacemert on the Yaquina Bay 
Bridge on the Oregon Coast Highway in 
Lincoln County. Bids received October 21, 
1976. Contract No. 8449 awarded October 27, 
1976, to Willamette-Western Corporation, 
Portland, at $85,300. 


3) North Fork Cold Springs (M.P. 1.2) Bridge 
Section of FAS 30-110 in Umatilla County. 
Bids received October 21, 1976. Contract 
No. 8450 awarded November 10, 1976, to 
Douglas S. Coats Construction, Bend, at 
$57,640. 


4) Slope improvement and rock barrier work on 
Minam-Enterprise (M.P. 34.5, M.P. 37.5 and 
M.P. 57.2) Section of the Wallowa Lake Highway 
in Wallowa County. Bids received October 21, 
1976. Contract No. 8451 awarded October 27, 
1976, to D Mc D Corporation, La Grande, at 
$95,385. 


5) Grading and paving on Hillsboro-Beaverton 
(bus turnout) Section on the Tualatin Valley 
Highway in Washington County. Bids received 
October 21, 1976. Contract No. 8452 awarded 
October 27, 1976, to Gibbons and Reed Company, 
Portland, at $46,343. 


E. S. Hunter, Deputy State Highway Fngineer 
for H. S. Coulter, State Highway Engineer 
Dated this day of November, 1976. 


11-15-76 
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11-23-76 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under its authority delegated 
to me, I approved the following items: 


1) Om October 25, 1976, established a 30 MPH 
speed zone on the Crooked River Highway 
from Fifth Street (M.P. 0.37) to 950 feet 
south of Lynn Boulevard (M.P. 0.77), City 
of Prineville, Crook County. (Speed Zone 
Order No. 736) 


2) On October 27, 1976, prohibited parking on 
both shoulders of the Mt. Hood Highway No. 
26 from the Boy Scout Camp Road intersection 
(M.P. 61.57) to the south end of the U.S. 
Forest Service parking lot (M.P. 61.86) 
in Hood River County. (Vicinity of White 
River Bridge) 


3) On November 2, 1976, established a 40 MPH 
speed zone on the Columbia River Highway 
(Umatilla Bridge Spur) in Umatilla County 
from M.P. Y184.03 (Columbia River Highway) 
to M.P. Y184.28 (City limits of Umatilla 
300 feet north of UPRR Xing). (Speed Zone 
Order No. 737) 


4) On November 2, 1976, established a 40 MPH 
speed zone on the Goshen-Divide Highway 
south of Creswell in Lane County from 
M.P. 6.01 (S.C.L. of Creswell) to M.P. 6.14 
(700 feet south of Creswell). (Speed Zone 
Order No. 738) 


5) On November 2, 1976, established a 50 MPH 
speed zone on the Pacific Highway West 
in Benton County from M.P. 100.17 (700 feet 
north of Center Street) to M.P. 100.37 
(Monroe N.C.L.). (Speed Zone Order No. 739) 


E. S. Hunter, Deputy State Highway Engineer 
for H. S. Coglter, State Highway Engineer 
Dated this day of November, 1976 
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November 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under uelegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18, I report that I have taken the follow- 
ing actions for your official records: 


(1) Sale of a roadway easement over 0.23 acre excess property in the 
Redmond-Terrebonne Section of the The Dalles-California Highway 
in Deschutes County for a minimum consideration of $230.00. 
Approved October 25, 1976. File 14908 (16-43) 


(2) Service Contract No. 76-027 with the Southern Pacific Transportation 
Company for grade crossing of the Center Street Bridge (Front Street 
Off Ramp) Section of the Willamina-Salem Highway in Marion County. 
Agreement RR 851. Approved October 28, 1976. (16-12) 


(3) Construction-Maintenance Agreement with Burlington Northern, Inc. 
and S. P. & S. Railway Company for grade crossing protection 
devices at N. 17th Street in St. Helens, Columbia County. Agreement 
No. RR 850. Approved October 28, 1976. (16-12) 


(4) Supplemental Agreement with Oregon-Washington Railroad & Navigation 
Company, reducing the size of the storm sewer in the original May 
6, 1974 agreement for the S. Banfield Interchange-S.E. Yamhill Street 
Section of the East Portland Freeway in Multnomah County. Agreement 
No. RR 771. Approved October 28, 1976. (16-12) 


(5) Supplemental Agreement with Southern Pacific Transportation Company 
for grade crossing protection devices at 10th Street-Pacific Highway 
East and Main Street in Oregon City, Clackamas County. Agreement 
No. RR 761. Approved October 28, 1976. (16-12) 


(6) Service Contract No. 76-028 with Union Pacific Railroad Company 
for installation of grade crossing protection devices at N.E. 27th 


Avenue in Portland, Multnomah County. Agreement No. RR 852. Approved 
November 9, 1976. (16-12) 


Dated this lé day of November _ 1976 


fr: J. B. Boyd, Right of Way Engineer 
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November 1976 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of 

Way Engineer in the absence of the Right of Way Engineer (Administration 
Order No. 18), I report that I have taken the following actions for your 
official records: 


(1) Sale of 2423 square feet excess property on the Medford Section 
of the Rogue Valley Highway in Jackson County to Jackson County 
for a minimum consideration of $4,450.00. Approved October 21, 
1976. File 10145. (16-43) 


(2) Construction-Maintenance Agreement with Burlington Northern Inc., 
for installation of grade crossing protection devices at N.W. Doane 


Avenue in Portland, Multnomah County. Agreement No. RR 853. Approved 
November 15, 1976. (16-12) 


Dated this /% day of Movember. 1976 


ohn R. Oakes, Assistant Right of Way 
Engineer 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's.  Hiqhest Amount of 
Defendant ____ offers Anpraisal Settlement 
Stanley D. Lazz $3,700 $7,140 $7,140 
L-7174 
R-42590 
Section: Elk'River-Port Orford 
Highway: Oregon Coast 
County: Curry 
Approved by: Jack L. Sollis Date: September 1, 1976 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 
State of Oregon Nathanial White Property Damaqe $505.82 


L-7398 
County: Lane 


Disposed of by: Defendant paid amount of claim plus costs and 
attorney fees in the sum of $100. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant ___-____— Cause of Action Plaintiff’ Judgment __ 
J. David Jensen Trespass $9,000.00 $8,503.17 
L-7392 
Attorney Fees: None Court Costs: $53.30 


County: Coos : 
Remarks: Suit was for damages to a State Park caused by defendant 
bulldozing a road: through the park. 


Lesta Joann Moncy Property Damage $ 373.86 $ 373.86 
L-7193 


Attorney Fees: None Court Costs: $43.30 
County: Tillamook 


Remarks: Judgment in amount sued for. 


ORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff ____ Cause of Action _ Plaintiff __Judament__ 
United Parcel Service, Direct appeal To declare Anneal 
Inc., et al. of Commission Commission Dismissed 
action to the action in- 
Court of cc valid con- 
sentina to 


Swan Island 


truck route. 
L-7293 
State Court of Appeals 


John M, Schoonover Declaratory Declare access Dismissal 
Judgment unrestricted 
and declare 
road a highway. 


L-7212 
County: Klamath 
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11-23-76 
TO; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On Nov. 26 , 1976 $ 2,801,113.46was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of October , 1976, 

(Iist of apportionments on file tn Commission Files, 
Saten. ) 


On Nov. 30, 19 7 $ 1,680,668.08 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of October, 19 76. 

(List of apporttonments on file in Commission Files, 
Salem.) 


Dated this 15th day of Nov. , 19 _ 


Ue hse 
Vs Ge SkoogController ; 
Highway ” Division 
cc: Robert Burco 


H. S. Coulter 
John Earley 


- 1793 - 


D 
11-23-76 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7391 Donald Sturges v. Allan A. Salo, Murland F. Graham, Roy 
Dague an e State of Oregon: S case arises out of an acci- 
dent that occurred on July 17, 1975, on Highway 30 in Clatsop 
County. The accident involved plaintiff's truck and a truck op- 
erated by Mr. Salo, a Highway Division employee. The alleaed 
negligence of the Highway Division employee is driving at an ex- 
tensive speed, failing to keep his vehicle under control, and 
failing to maintain a proper lookout. The matter has been re- 
ferred to the State's insurance carrier for the defense of the 
state employee. The amount of the lawsuit is $15,238. 


L-7405 Edith V. Herlin, personal representative of estate of 
Jeanne Van Osdol v. Matt Patterson ae Walker and Richard N. 
Alsbury: This is a wrongful death lawsuit and arises out of an 
accident that occurred on November 19, 1973, on Highway 30 at or 
near milepost 92.5 in Clatsop County. Plaintiff was a passenaer 
in a vehicle which collided with a vehicle driven by the defen- 
dant Patterson. The other two defendants, Jack Walker and Richard 
Alsbury, are Highway Division employees and the alleged negligence 
on their part is the failure to sand the John Day Bridge prior to 
the time of the accident. The amount of the lawsuit is $750,000 
and the matter has been referred to the State's insurance carrier 
for the defense of the State. 


L-7406 Dale Stevenson, Personal Representative for the Estate of 
Brenda Fern Stevenson, deceased, v. State of Oregon and James 
Linder: This Tawsuit arises out of an accident in which the Dlain- 
tiff's decedent was a guest passenger in a vehicle which collided 
with a vehicle operated by the other defendant, James Linder. The 
accident occurred at the intersection of Redwood Avenue and the 
Redwood Highway in Josephine County. The alleged neqligence of 

the State is the failure to correct known malfunctions of the 
traffic signal at the intersection and the failure to repair and 
maintain the traffic signal in a proper working condition. The 
lawsuit is in the amount of $250.000. The matter has been referred 
to the Attorney General's Office for the defense of the State. 


L-7407__ State of Oregon v. Dennis Van Wald: This is a suit seeking 


an Injunction which would require the defendant to remove a water 
line crossing Banks-Vernonia Linear Park which presents a safety 
hazard. This suit is in Washington County. 
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December 8, 1976 
Portland, Oregon 


The Oregon Transportation Commission held a workshop at 
10 a.m. in Room 108 of the Portland State Office Building. Notice 
of the meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 
Dennis Moore, Administrator of Mass Transit 
David Talbot, State Parks Superintendent 
Fran Neavoll, Commission Services 


There were others present including DOT staff members and 
representatives from the news media. 


Mr. Klaboe handed to the Commission a report covering 
proposed legislation regarding revision of Highway Use Taxes and 
Fees. (Copy on file in the Commission's files, Salem.) He pre- 
sented to the Commission three proposed bills for the 1977 Legislature 
as follows: 


TRUCK PARITY TAX: 1) Farm trucks of over 28,000 pounds will pay 
standard weight-mile tax fees. 2) The bill restricts the flat fee 
options to operators having four or fewer vehicles. Operators 

having more than four vehicles would be required to pay under the 
mileage tax rate table. 3) Revises weight-mile flat rate tax 

tables applicable to diesel engine trucks to provide a more proportion- 
ate share of road user taxes in comparison to gasoline engine trucks. 
This Bill No. 1 would bring all the trucks including the flat fees 

on log and dump trucks and on farm vehicles over 28,000 pounds up to 
parity with the 1967 one-cent gas tax (the weight mile for trucks and 
fees for logging trucks were not increased in 1967). 


GENERAL TAX INCREASE: (Two-cent gas tax, ten-cent cubic inch displace- 
ment on new cars purchased and appropriate increase in motor carrier 
fees.) Bill No. 2 would take all the taxes created by the first 

bill and existing taxes and lifts them all up together with cost 
responsibility as the prime factor on the basis of a two-cent increase 
in gas tax and ten-cent CID tax. 


VARIABLE FUEL TAX: (Combining a variable gas tax with a CID tax on 
new cars.) Bill No. 3 would superimpose on both truck taxes and the 
motor vehicle user a variable fuel tax based on the cost of living 
index. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION WORKSHOP MEETING 
held on 


December 8, 1976 


alternatives had to do with modal-trust funds or combined trust 
funds. Mr. Burco stated that he has spent some time with Senator 
Jason Boe, who is Vice Chairman of the National Conference of 

State Legislators, and exchanged information with him about the 
positions of several other States. He also mentioned that he had 
lunch with all the transportation staffs of the Oregon Congressional 
Delegation in Washington, D.C., and met with the transportation 
people on President-elect Carter's transition team to express these 
points of view. 


Mr. Burco commented on the status of the State Transporta- 
tion Plan Document. He said a lot of refinement has gone into the 
highway alternatives in the past few weeks. The alternatives are in 
the report to make points to the Legislature and the public about 
policy differences between the balance of the money that is used on 
the Interstate System or if it is the primary or secondary. He said 
they are in the report to show what it would cost to bring the entire 
system up to good condition if the money was just spent on rehabilita- 
tion. 


George Bell said he is editing the document and will send 
it to Larry Rulien for retyping and it will be ready by the December 21st 
Commission meeting. 


Larry Rulien mentioned that his group has been working with 
Mr. Coulter and staff and he didn't think that they would have any 
problem in mapping what is a good and reasonable representation of 
a recommended program consistent with the financial package for four 
years. 


Commissioner Hollern indicated that he would like to have 
the document prior to the Commission meeting so he would have time 
to review it. 


Dennis Moore reported on the Willamette Valley Passenger 
Rail Study. (Copies of the Summary of Findings were mailed to the 
Commission on December 3; copies of the Summary and the Final Report 
dated December 7, 1976, are on file in the Commission's files, Salem.) 
He said the Emergency Board initiated this study in 1976. The 
Emergency Board allocated $20,000 for the study which was to address 
legal and economic feasibility, along with an assessment of current 
physical facilities and operations. This $20,000 of General Funds 
was later supplemented with $13,500 of Federal Railroad Administration 
Funds available for the West Coast Corridor Study. He called on 
David Paoli, Chief Planner of the Transit Division, to explain what 
has been developed. 


Mr. Paoli referred to a map pointing out the three 
corridor options: 


a) The Southern Pacific inline 


. b) The Oregon Electric Altyrnative 
c) The Interstate 5 Alternad\{ive 
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Mr. Klaboe explained the three bills in detail and referred 
to certain pages and charts listed in the report. There was con- 
siderable discussion concerning the comparison of motor vehicle 
fees paid on the two and three axle farm trucks in Oregon, Washington, 
California and Idaho as listed on page 38 of the report. The 
Commission voted in favor of the proposed bills as presented by 
Mr. Klaboe with the exception that a flat rate tax be added as an 
option for the farm trucks. Commissioner Hollern abstained from 
voting on the first two proposals because of a possible conflict 
of interest. 


Mr. Burco reported that he and Mr. Klaboe met yesterday 
with Judge Elder of Wasco County, head of the Parks and Transportation 
Committee of the Association of Counties. He mentioned the Judge is 
also Oregon's representative in the National Association Transportation 
Committee. Mr. Penhollow of the Association of Oregon Counties' staff 
was also at the meeting. There was concern that some other Counties 
like Multnomah are looking to the fact that the gas tax passed in 
their County and may be interested in proposing a new gas tax them- 
selves. Mr. Burco said these gentlemen assured him that if there 
was evidence that there was support in the Legislature for substantial 
new taxes at the State level that the Counties would certainly be 
behind the Department. 


Mr. Barrie updated the Commission and staff on the 
administrative rules and procedures for lobbying registration and 
reporting. He referred to ORS Chapter 171. An individual who 
spends more than 16 hours in a calendar quarter lobbying, excluding 
travel time, must register with the Ethics Commission. Under 16 hours, 
no registration is required. He recommended that the Commission sign 
the certification and designation forms independently and Mr. Burco 
sign the registration form for the staff employees. Persons register- 
ing in December 1976 must file an annual statement as of January 31, 
1977. If one registers in 1977, the filing can wait until January 1978. 
It was decided that Mr. Jackson and Mr. Burco should register now and 
the other Commissioners and staff in January 1977. 


Mr. Barrie pointed out that the expenditure reports would 
have to be filed monthly while the Legislature was in session if 
any money is spent. He indicated that he would notify the Commissioners 
when to file the various forms. 


Mr. Burco reported that Fred Klaboe, Scott Coulter, Ed Hardt 
and himself attended the AASHTO National meeting recently at Birmingham, 
Alabama. He mentioned a special committee for this meeting prepared 
a variety of tax measures for consideration by all the State Transporta- 
tion officials as far as becoming Federal policy about Federal financing 
of highways and other transportation systems. There was concern that 
the Federal Government is into too many programs. One approach dealing 
with that problem is to ask the Federal Government to get out of 
everything except the Interstate System and then pass back to the 
States something like two cents of the four-cent Federal gas tax. 

The wording in the proposal, however, was only if the States them- 
selves then enact a comparable two-cent tax. He mentioned other 
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The Commission indicated that they want sufficient time 


to thoroughly analyze the proposed changes in these reports before they 


they take action. The Commission decided to take action on the 
planning document at their January 18, 1977 meeting instead of at 
their December 21, 1976 meeting. 


Don Streun reported that in anticipation of needing this 
kind of program, the Department has been developing a manpower 
planning capability within the staff over the past two years. He 
said as positions became vacant they were redefined. He commented 
on the establishment of an internal staff structure, the internal 
audit program, development of procedures for staffing requirements 
and organizational productivity. This program will be extended to 
cover all of the Divisions within the Department. The organization 
analysis that has gone on in the past has been documented, cataloged 
and can be used to fold into the organizational studies that the 
Arthur Young Company would be recommending. He mentioned that the 
training and career development program is really complex. He said 
it will be difficult to develop a career program for the people but 
the Department is working with the Executive Department and labor 
unions to achieve as much flexibility as possible. 


The Chairman said the Department needs to reestablish some 
organizational morale in terms of opportunity and the environment 
in which the employee works. All of these things have to be 
evaluated. He pointed out that the Department must still in the 
future be in a position to attract desirable people. He said there 
have been periods when it was almost impossible to hire an engineer 
and it will happen again. He felt when the Department asks people 
to come into the transportation field, it should be as attractive as 
possible. He said there is a need to get some stability in where 
the Department is going so that the people that are now working can 
be reassured and in our recruiting, offer something other than 
uncertainty which has been the byword for a year or so. 


Chairman Jackson announced that Chester Ott, Administrator 
of Motor Vehicles, retirement dinner is to be held on Friday, 
January 7, 1977 in Portland. 


The Chairman adjourned the meeting at 1:05 p 


fMmi ssioner 


Commission Services 
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He covered the following items as outlined in the summary: 


a) Stations (8 station stops between Portland and Springfield) 

b) Speeds (Cruise speeds in the 70 to 100 MPH range) : 
c) Vehicles 

d) Existing track usage 

e) Institutional restraints on train operation 

f) Ridership (Years 1980-1990-2000C) 

g) Financial results of operation (Years 1980-1990-2000) 

h) Capital costs 

i) Funding sources 

j) Management alternatives 


Mr. Moore said the report represents study findings only 
and no recommendations concerning "best" alternatives are given. 
The Commission authorized release of the report which will be 
presented to the 1977 Legislature. 


The Chairman recessed the meeting at 12:15 p.m. for lunch 
and reconvened at 12:45 p.m. 


Bill Sabo of Arthur Young Company commented on the various 
items in the tax package which the Commission approved earlier today. 
He mentioned that he has been working with the DOT staff discussing 
the tax alternatives and the technical economic aspects. He said he 
had examined all of the tax proposals as to impartiality of any 
particular group. He discussed the proposed CID tax, the weight tax 
and EPA ratings. He emphasized a need for adequacy in the future 
taxes giving consideration to what might happen in the future con- 
cerning the fuel situation or if the people buy smaller cars, can 
all of these taxes be adjusted to meet the total need? 


Mr. Sabo indicated that they have been checking with 
other States on the types of taxes that they have. He mentioned 
the State of Hawaii adopted a ten-cent cubic inch displacement (CID) 
tax which is to be implemented on January 1, 1978. He commented 
further on an increase in the registration tax which is low in 
Oregon at the present time. He said this tax would have a severe 
effect on individuals in the lower income groups and the elderly. 
The use of General Funds is becoming more prevalent around the 
country. Mr. Sabo said his company would prepare a supportive 
tax alternatives document for use with the proposed tax measures. 


Dean Ritchhart of Arthur Young Company reported on the 
manpower planning studies. He said the systems and the methods 
that have been used by the Department in the past (projected require- 
ments) have been very sound. He continued by saying that their 
company had been asked to analyze the system and make sure it is 
sound but flexible for the future. He said they are analyzing the 
present systems for budgeting and planning. He stated that their 
company will be preparing a recommended manpower plan for the next 
couple of years which will be sent to the Legislature in support of 
this planning document that in essence says that the company will 
be recommending certain key features of the system for the 
Department to implement. He mentioned the report will be ready by 
December 21 for inclusion in the entire package. 
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December 21, 1976 
Salem, Oregon 


The Oregon Transportation Commission held their formal 


meeting at 19 a.m. in Room 122 of the Transportation Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the general and local circulation throughout the State. Present 


were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Jack Sollis, Assistant Chief Counsel 

H. S. Coulter, State Highway Engineer 

Roger Ritchey, Deputy Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Chester Ott, Administrator of Motor Vehicles 
David Talbot, State Parks Superintendent 

C. W. Head, Manager, Commission Services 


There were other staff members present including representa- 


tives from the news media. 


The Commission unanimously approved the following items on 


the consent calendar: 


1) Minutes of the meeting of November 23, 1976. 


2) Resolution declaring necessity of certain real 
property for public purposes and authorizing 
condemnation. ("Condemnation Resolution No. 2654" 
on file in Commission's files, Salem.) 


3) Installation of a traffic signal at N.E. 27th Avenue 
and Lombard Streets in the City of Portland. City 
to pay for installation, maintenance and power. 


4) Agreement with Clackamas County for installation 
of a traffic signal at the intersection of Pacific 
Highway East (McLoughlin Boulevard) and Park Avenue. 
State to pay for total cost of project estimated at 
$45,000 to be charged to a Federal Title II program, 
Section 209. State to maintain signals and County 
to pay for power used. 


5) Resolution accepting Amendment No. 1 to the Grant 
Offer from the Federal Aviation Administration for 
the Lebanon State Airport for an Airport Development 
Aid Program Project No. 7-41-0033-01 that increases 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


December 21, 1976 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Engineer and Assistant Exhibit C 
Chief Counsel Exhibit D 


DIRECTOR'S REPORT 


Mr. Burco announced that the policy document was circulated 
to other State agencies since the November Commission meeting, and 
the Department has received some input from some of these agencies. 
He said that Dick Howsley of the Rogue Valley Council of Governments 
wishes to comment on the document but is unable to be at the meeting 
until later this morning. There are some individuals from State 
agencies in Salem that are present and would like to speak. Mr. Burco 
suggested that no action be taken on this matter until everyone who 
wishes to speak has had an opportunity to do so. 


Mr. Ed Hardt reported that 3 of the 19 policies have been 
modified and one deleted as requested by the Commission at their 
November meeting. He said after discussion with the State Police 
and Traffic Safety Commission, it is proposed to add one policy 
relating to transportation safety. This policy statement is now 
being written and will be available later. He mentioned the 
Intergovernmental Relations Division and the Land Conservation and 
Development Commission were concerned about land use planning and 
how it fits into the transportation plan. These agencies found 
out that the policy the Department prepared did not recognize the 
role of State Transportation planning and the mandate in Senate 
Bill 100. Mr. Hardt read the revised policy. He said the Land 
Conservation and Development Commission asked the Department to 
emphasize in its action statement a development of a memorandum 
of understanding between the Department and theirs which is now 
being prepared. He mentioned that the Department of Human 
Resources suggested that the Department of Transportation emphasize 
in one of its State Park policies that it will provide adequate 
attention to the elimination of architectural barriers in the 
State Park facilities. He indicated this is also being done. 


Mr. Mike Burton, Acting Administrator of Intergovernmental 
Relations, said that his Division reviewed the preliminary proposed 
Transportation Commission policies and indicated that they support 
the efforts of the Commission to adopt the Commission's policies. 

He mentioned that they have met with DOT staff and have viewed their 
concerns. He asked that more emphasis be given on coordination on 
DOT plans and local planning. All governments must know what 
facilities DOT plans along with planning and location in order to do 
effective planning. He said DOT should stress creation of criteria 
for distributing money and projects so all governments will have 

the ability to identify how and why decisions have been made. 
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6) 


7) 


8) 


9) 


the total grant amount from $249,900 to $274,890 
and authorizing Director to sign the resolution. 
("Aeronautics Miscellaneous Resolution No. 1A" 
on file in Commission's files, Salem.) 


Request from the City of Baker to cancel a street 
improvement project on two Urban System Routes. 
(Oak Street-Birch Street Section of Auburn Avenue 
and Balm Street-Birch Street Section of Washington 
Avenue. ) 


Increases in project authorizations on the following 
contracts: 


a. Contract No. 8246, Bellevue St.-Mission St. 
(Salem) Section, FAU 1555 (12th and 13th 
Streets), Marion County, in the amount of 
$38,484.85. (Ross Bros. Construction, Inc.) 


b. Contract No. 8444, Beaverton Interchange, 
Beaverton-Tigard Highway, Washington County, 
in the amount of $18,205.50. (Harmony Gardens, Inc.) 


c. Contract No. 8311, Cabin Creek Safety Rest 
Area, Pacific Highway, Douglas County, in the 
amount of $34,516.28. (Kelly F. White Co.) 


Route description for ORE99W in Portland as follows: 
(Multnomah County) 


a. Over the Pacific Highway West from its junction 
with the Pacific Highway (I-5) near the north 
city limits of Tigard, southerly via Tigard, 
Newberg, McMinnville and Corvallis to its 
junction with the Albany-Junction City Highway 
(ORE99E) at Junction City (common with US20 
and ORE34 for a short section in Corvallis). 


Route description of ORE10 to provide route continuity 
as follows: 


a. Over the Beaverton-Hillsdale Highway from its 
junction with the Tualatin Valley Highway (ORE8) 
in Beaverton, easterly via Hillsdale to its 
junction with the Pacific Highway West in 
Portland; thence northerly over the Pacific 
Highway West to its junction with the Mt. Hood 
Highway (US26) in Portland. 


Revised CRAG Unified Work Program for fiscal year 
1976-77 for transportation planning in the CRAG 
region (Clackamas, Multnomah and Washington Counties), 
agreeing to provide up to $9,350 in additional match. 
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Mr. Coulter mentioned that the recommended program for a 
four-year time frame draft isn't ready at this time. It will be 
displayed in a form similar to the material that Larry Rulien has 
just presented. He commented on Chapter 3 of the document relating 
to highways. 


The Chairman inquired if the State of Washington had 
cleared up their problem relating to I-82. Mr. Klaboe replied that 
Washington has cleared it up. He mentioned that Mr. Bulley, Director 
of Highways in Washington, recently asked when Oregon is going to 
proceed on I-82. 


The Commission decided to hold a work session on Friday, 
January 7, 1977, at 2:30 p.m. in Room 108, State Office Building, 
in Portland to discuss the plan, "The Decade Ahead." 


Mr. Burco mentioned that he had met with Mr. Bill Penhollow 
of the Association of Oregon Counties and several other leaders 
among the county engineers of the State and they indicated an 
interest in doing a similar planning study as the Department of 
Transportation. Mr. Penhoilow was present and said that following 
the Commission's November meeting that he generated a lot of 
interest in developing information along with the Department of 
Transportation information for presentation to the Legislature and 
the public identifying the degree of need of road improvement at 
the state and county level. He mentioned that they have been 
working with the county engineers and roadmasters in trying to 
develop a plan. Mr. Penhollow asked for the Department's assistance 
and cooperation, its expertise and knowledge of developing a study. 


Chairman Jackson commented that the counties, cities and 
the state are in the same situation. At the legislative level and 
as a result of the last election there was not a coordinated 
approach in trying to point out these projected needs. The needs 
are not apparent when one drives the city, county and state highways. 
He pointed out that this is an educational job, and must get the 
public to realize these needs. 


Mr. Max Klotz presented to the Commission a folder containing 
a summary of the three proposed legislative bills. (Copies on file 
in the Commission's files, Salem.) He said one additional bill has 
been added which would give the State Police and Highway Weighmasters 
authority to stop the drivers of vehicles to warn them that their 
load appears to be in danger of falling off onto the highway which 
would create a hazard to the traveling public. Under the present 
law these vehicles cannot be stopped until the load has actually 
fallen on the highway. 


Mr. Klaboe commented on the elimination of the seasonal 
permit operation for agriculture commodity carriers which is a 
part of House Bill 2142. 

The Commission set Tuesday, January 18, 1977, for their 


next regular meeting. 


- 1803 - December 21, 1976 


He mentioned that individual communities lack the overall view to 
coordinate rail, bus, air and other services. He asked for a 45-60 
day delay in adopting the policies to allow for local review. 


Mr. Burton said his Division recommends adoption only on an 
interim basis of the plan until the Transportation Commission's 
meeting in January. In the interim period, he stated his Division 
will work with the League of Oregon Cities, Association of Oregon 
Counties and Council of Governments to try to obtain local comment 
on the policies and make these comments available to the Commission 
prior to final adoption. 


Chairman Jackson informed Mr. Burton that if the Inter- 
governmental Relations Division will take the responsibility for 
circulation and exposure to the subdivisions of government, the 
Commission will delay action on the policy document. 


Mr. John Gustafson, Deputy Director of the Land Conservation 
and Development Commission, mentioned their greatest concern was a 
policy on community impact of transportation. He indicated support 
of the revised draft of this policy which they recently received. 
Mr. Gustafson said that they hope there will be an opportunity for 
agencies of governments to review final drafts before final adoption. 
He suggested that a schedule be developed so the two Commissions car 
meet and discuss mutual areas of interest. 


Mr. George Bell reported on the second draft of 
"The Decade Ahead" which covers the program alternatives for the 
Department of Transportation. (Copies presented to the Commission 
and a copy is on file in the Commission's files, Salem.) He said 
that most of the editing is completed and the document will soon 
be completed. Additional charts and tables will be added and there 
will be a letter of transmittal and at che end of the document several 
pages will be added looking to the future. He reviewed the various 
chapters in the draft covering all divisions within the Department. 
Mr. Bell stated that Chapter 3 covers the program that each of the 
Divisions is recommending to the next Legislature. He indicated 
that the report has a balance to it and it moves in a logical 
progressive way. 


Mr. Larry Rulien reported on the recommended program 
element on the plan and referred to page 2-11, Summary of Expenditures 
By Response (1 through 6). He pointed out that there has been con- 
siderable amount of work in trying to make a determination on what 
an appropriate responsible pavement preservation program should be. 
The miles in the pavement preservation have been revised downward 
to reflect the best judgment of the most expert people in DOT as 
to what the Department should really be tending to proposed overlays 
on Response No. 6 to still have a good program for pavement maintenance. 
Mr. Rulien presented to the Commission a map of the state entitled 
Functional Highway Classification Based on Future Usage (5 to 10 years) 
relating to the pavement overlay program. He also handed to the 
Commission two packets of maps showing operational preservation 
program, spot improved projects, structure preservation program and 
bridge replacement and betterment by counties. (Copies on file in 
the Commission's files, Salem.) 
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Range 7 West, within the Rogue River Scenic Waterway in Josephine 
County. Mr. Talbot mentioned that placement of a mobile home on 

this site would be in direct conflict with the Commission's rules 
and regulations regarding this area. The Commission denied 

Mr. Chars' request as recommended by Mr. Talbot. 


Mr. Moore reported that his Division has been notified 
of the availability of $2.2 million nationally from the Urban Mass 
Transportation Administration (UMIA) for fiscal year 1977 fora 
transit planning, training and management assiStance program on 
a one-year discretionary basis. He said a letter of intent was 
sent to apply for $58,278 of these funds. If UMTA finds the initial 
ideas satisfactory, Mr. Moore said he will request Commission's 
authority to apply by means of the regular grant application process. 
(Letter of intent contained five elements. See Mr. Moore's letter 
of December 4, 1976, to the Commission for further information.) 


Mr. Moore said that the Department has just been advised 
of direct availability and actual allocation of $12,000 from the 
Energy Department to do a Vanpool Study and a Special Events 
Transportation Study. He indicated that his Division will proceed 
on these two items. 


Chairman Jackson announced that this is Chester Ott's 
last Commission meeting as he will be retiring the end of December. 
The Chairman complimented Mr. Ott for his excellent work as the 
Administrator of the Motor Vehicles Division. 


Dick Howsley, Director of the Rogue Valley Council of 
Governments, called attention to two goals of the policy document. 
First, provide for a participatory transportation planning process 
which is sensitive to the public, the private sector and all levels 
of government. Second, to insure timely and meaningful involve- 
ment from other units of government and the public in the planning 
and development of facilities and services. He said that they had 
not been provided a copy of this policy document and it is useful 
for their group to have Some input and comment on the policies of 
the Commission. Mr. HowSley read a letter from the Rogue Valley 
Council of Governments Board of Directors dated December 20, 1976, 
expressing their concern on the proposed staff Department of 
Transportation policy "Community Impact of Transportation". The 
letter also proposed the following policy statement: (Letter on 
file in the Commission's files, Salem.) 


PROPOSED POLICY CHANGE 


The Department will work with local agencies in the preparation of 
land use plans in order to coordinate transportation and land use 
planning and, thereby, minimize undesirable social, economic and 
environmental impacts of transportation facilities. Completed land 
use plans by local units of government which have been acknowledged 
by LCDC will be observed by the Department. (Consistent with its 
resources and statewide responsibilities. This is a proposed Depart- 
ment Staff rider for the above policy. However, it would have the 
effect of a contradiction to the policy statement.) 
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Mr, Klaboe reported on the Federal Economic Stimulation 
Bill. He mentioned that the State of Oregon submitted 586 applica- 
tions for funding under this Bill totaling $460,000,000. The 
Department of Transportation submitted applications for 48 highway 
projects for $55,000,000, 7 park projects for $1.2 million and 5 
airport projects for a little over $800,000. The entire State has 
been granted $29,000,000. He pointed out the applications are now 
in the Federal Computer System and a decision will be published in 
the Federal Register tomorrow, December 22nd. 


The Commission considered the acceptance of a settlement 
of a law suit filed against the Department concerning the Donald 
Drake-Willamette Western Contract Nos. 7310, 7311 and 7312, East 
Fremont Interchange, Stadium Freeway, Multnomah County. Mr. Coulter 
said the contractor claims damages arising out of corrective work 
as the result of an apparent failure of the paint system to adequately 
protect the bridge and for resultant delays. He said the State's 
legal counsel decided that because of the complexities of the project 
and the State's liability for portions of the contractor's allega- 
tions, the State would likely be held liable in court for damages 
incurred by the contractor. As a result of extensive reviews of all 
records and negotiations in which Attorney General Lee Johnson 
participated, a settlement in the amount of $791,000 was agreed to. 
The Federal Highway Administration has concurred and they will par- 
ticipate in this settlement. Following his favorable recommendation, 
the Commission approved the settlement. 


Chairman Jackson presented 40-year service award pins to 
the following employes in the Highway Division: Willard Scofield, 
Senior Resident Engineer; Gail A. Williamson, Office Manager, Equip- 
ment Headquarters; and Arnold Kahler, Payroll Supervisor. The 
Chairman thanked the employes for their dedication and long terms 
of service. 


Consideration was given to the adoption of a permanent 
administrative rule amending the rule on Uniform Traffic Control 
Devices for Streets and Highways covering minimum Standards for 
Signing of maintenance operations on State highways. Mr. Coulter 
pointed out that a hearing was held on November 15, 1976, and no 
objections were received. This matter was also discussed with the 
County and City Officials organizations and the Federal Highway 
Administration, and there were no objections. Following his recom- 
mendation, the Commission adopted the rule. (Copy of rule filed 
with the Secretary of State on December 27, 1976, and published in 
his Bulletin on January 15, 1977.) 


Mr. Coulter presented to the Commission a second place 
award plaque for highway litter-prevention programs sponsored 
cooperatively by the Federal Highway Administration and Keep America 
Beautiful, Inc. 


Attention was given to a request from Robert L. Chars 
to place a mobile home on Lot 200, Section 11, Township 35 South, 
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Mr. McIntyre reviewed the history of the Oregon City Bypass. 
He said CRAG is now looking at taking the two projects which were 
previously approved for State Bond Funds (Powell Boulevard and 72nd 
Avenue-217 Interchange), and funding those with the Mt. Hood With- 
drawal Funds and use the excess and the bond funds as match. This 
would give about $1.5 million that could be used for the Oregon 
City Bypass. Mr. McIntyre mentioned that CRAG has adopted a policy 
that the preliminary engineering should not be funded using State 
Bond Funds as the match. He was hopeful that the Department would 
join Clackamas County and Oregon City in putting up the match. He 
indicated that tne County is willing to assist in putting up the 
match for the preliminary engineering figure of $200,000. 


Senator Groener said that traffic congestion on the Oregon 
City Hill is very heavy. One of the most rapidly developing areas 
in the State is out the Molalla Highway-Beaver Creek. He Said the 
traffic from that area funnels into Oregon City and north into the 
metropolitan anea which creates a real bottleneck. The Senator felt 
that the Oregon City Bypass is a much needed project. 


Mr. McIntyre commented on the Highway 212 Project. He 
said the County supports the scaled-down concept that is now being 
advocated and is asking for the State to restore the match funds 
which it had there previously. Mr. McIntyre asked that the State 
consider the transfer of approximately seven miles of the State 
highway system into Clackamas County (Highway 170) from Canby south 
to the Marquam Highway in return for Highway 212 that is now signed 
from I-205 through Damascus and Boring to Highway 26. 


Chairman Jackson said the Commission will support these 
projects at the CRAG level and will look at the funding which will 
depend on the outcome of the action by the next Legislature. 


The Chairman adjourned the meeting at 2:20 p.m. 
The Commission held a work session on manpower planning and 


financial analysis in Mr. Burco's office, Room 135, Transportation 
Building. 


Chairman 


OH. Abe 
ommission ervices 
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Chairman Jackson informed Mr. HowsSley that the Inter- 
governmental Relations Division has taken the reSponsibility to 
circulate the policy document to the local jurisdictions, councils 
of government, etc., to get Some input prior to the Commission's 
January meeting. 


Chairman Jackson recessed the meeting at 11:40 a.m. for 
lunch, (The Commission and staff had lunch in the Blue Room of 
the State Capitol with Lloyd Anderson and staff, Port of Portland.) 


PUBLIC COMMENTS 


Mr. John McIntyre, Director of Public Works, Clackamas County; 
Alfred Simonson, City Manager of Oregon City; Representative Roger 
Martin and Senator Richard G, Groener appeared before the Commission 
concerning highway improvements in Clackamas County. Mr. McIntyre 
mentioned that they wish to discuss the Oregon City Bypass, Oswego- 
Succor Creek Bridge, Highway 212 (Clackamas Highway) and the Goods 
Bridge on Highway 170. He recalled that the Kerr Road in Clackamas 
County was one of the highest priority projects and that FAUS Funds 
were Set aside for this road, however, Clackamas County has had 
problems getting the environmental impact statement completed. 


Mr. McIntyre mentioned that the County met recently with 
Multnomah County, outlined their program and asked that they join 
with Clackamas County and the City of Lake Oswego in drafting a 
letter to CRAG requesting the transfer of those funds from the Kerr 
Road to the Oswego-Succor Creek Bridge. Multnomah County and Lake 
Oswego have agreed to do this, however Multnomah County has placed 
a Stipulation on this transfer that they do not want to commit to 
a project that is going to cost in excess of $1.9 million which is 
the amount previously allocated to Kerr Road. He indicated that 
the bridge could be constructed for $1.9 million and he could see 
no reaSon why CRAG would object as they originally allocated the 
money to Multnomah and Clackamas Counties. He asked the Commission 
to provide funding (match monies) for the Oswego-Succor Creek Bridge. 


Representative Roger Martin stated that this was his third 
appearance before the Commission concerning this bridge. He pointed 
out that the bridge is very narrow and antiquated. He presented two 
photographs of the bridge which show dangerous traffic conditions 
that exist. (Photographs on file in the Commission's files, Salem.) 
He mentioned in 1968 a Lake Oswego Bypass was discussed but was 
shelved because of a high price tag. Representative Martin indicated 
the Lake Oswego Chamber of Commerce is behind the project and also 
the Mayor-elect of Lake Oswego. 


Chairman Jackson Stated that it was unfortunate that this 
was changed to urban highway classification. He said the Department 
will take a good look at this project eSpecially from the viewpoint 
of Support at the CRAG level. 
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A 
12-21-76 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approved the following agreement and 
report this action for your official records: 


On November 10, 1976, approved a supplemental 
throughway agreement with Multnomah County 
covering construction and maintenance along 

the remaining portion of I-205 (Columbia River- 
Foster Road Section, East Portland Freeway, 
Multnomah County). This fulfills the agreement 
requirements for construction from Foster Road 
to the Columbia River. 


Dated this/ 7 day of Uw! 1976. 
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TO: 


A 


Oregon Transportation Commission 12-21-76 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name = Consideration 
48749 Harper, Melvin C. & Pearl E. $ 14,400.00 
48842 Sawyers, Ralph A. & Donna R. 350.00 
49240 City of Burns (Cemetery) 300.00 
49339 Thomson, Walter G. & Minnie J. 9,000.00 

4 Transactions $ 24,050.00 
(2) Master Crossing Agreement with the United States Bureau of 


(3) 


(4) 


(5) 


STATE HIGHWAY ENGINEER 


Reclamation covering the Klamath Project in Southern Klamath 
County for providing basic guidelines for the crossing of 
each others facilities. Mr. Coulter to sign the agreement. 
Misc. C & A 5943. 


Supplemental agreement to the existing agreement between the 
Highway Division, the Travel Information Council and Travel 
InfoCentres of Oregon. The agreement provides for a slight 
change in the method of payment by InfoCentres to the Travel 
Information Council. It provides that the payment shall be 
5% of the first $500,000 and then 10% of the next $500,000 
and then 15% over $1,000,000. The original contract was 
somewhat ambiguous in reference to these particular provisions 
and therefore this clarification was made. (Legal Department) 


Agreement with Public Utility Commissioner covering use of land, 
construction and maintenance of Farewell Bend (Ontario) Port of 
Entry on the Old Oregon Trail in Malheur County. (Permit Section) 


Letter-form agreement with Deschutes County for improvement of 

The Dalles-California Highway at N. W. Davidson Road. This 
project is eligible for 90% Federal Aid funding under Section 209 
of Title II, Highway Safety Act of 1973. Total estimated cost 

for the work is $20,000. The County and State will each provide 
5% ($1,000) of the 10% ($2,000) matching funds. (County-City Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this for your official records. 


Dated this/ 7 day of Wn? _. 1976 


Oregon Transpor on Commission 
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A 
12-21-76 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the award of the following 
contract and report this action for your official records: 


On November 19, 1976, approved the award of 

the contract for bridge repair on the 

Willamette River (Springfield) Bridge Section 

of the McKenzie Highway in Lane County to 

Steel Structures, Inc., Eugene, in the amount 

of $42,694. (This contract had previously been 
awarded on October 26, 1976, to Merlin R. Stam 
but he failed to sign the contract.) 

(Contract No. 8447). 


, 1976 


Glenn L. Jackgé i : 
Oregon Transj dtion Commission 


- 1811 - 


‘ , TO: Oregon Transportation Commission A 
12-21-76 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or other Documents Relating to Property Acquisition 


Number Name Consideration 
48768 Longston, Jessica L. $ 50.00 
48788 Nichols, Lee L. & Enid 500.00 
48989 The Nature Conservaucy 67,450.00 
49235 Carlon, Austa M. 130.00 
49292 Rosenberg, Glenn W. & Verna E. 0.00 
49391 Walker, Lee & Joan 1,450.00 
49427 Rosenberg, Glenn W. 0.00 
49431 Johnston, Jack & Harlene 0.00 
1W-24 .33 
1W-24.59 
1W-24.78 
1h-25.12 Southern Pacific Transportation Company 1,440.00 
9 Transactions $ 71,020.00 


(2) An easement from Southern Pacific Transportation Company for 
0.40 acre on the Veneta Section of the Territorial Highway 
in Lane County. Mr. Boyd to sign the easement. File RR 823. 
(3) Agreement with the Medford Water Commission for protection 
of their 30 inch water line as affected by construction of the 
Head Road-Airport Road Section of Biddle Road in Jackson 
County. Mr. Coulter to sign the agreement. Misc C & A 5945. 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this for your 


official records. 
| OP hc at 
Dated this _ day of » 1976 


alt 


hairman 
on Commission 


Glenn L. Jacksg 
Oregon Transpor 


- 1810 - 


A 


12-21-76 
REPORT OF CONFIRMATION OF TELEPHONE ACTION TAKEN UNDER DELEGATED AUTHORITY 
: 


No, 1. Prower Baker-Copperfield (M.P._ 28 


jhe: Mar; . a. i i 
(Contrast ve. Nyse 6) Section 

FLA. Proj two, 8S-182(1) 

County __ Bakes Highway Saker-Copperfield 


No. o! Biaders___S1X Low Biider_2 Nc _D Corporation LaGrande OR $7850 _ 
Low wia s_26,470.00 


Type of Work Slope Improvement __ 


Engineer's Recommendation Award to Low Bi dder 


No. 2 Project_ Harris Beach State Park ~ 
hi di (Contract No. 8454) 
Type of Work _Utility Bui ding _ iad FLA. Pro; noBOR Project 41-00805 
County Curry _ a Highway 
No. of Bidders three Low Guutr Horton Bros. Inc., Brookings, Oregon 97415 


vis 
Low Bid S 84 840. Riscnnes 
Engineer's Recommendations 


Award to low bidder as soon as approval of the Bureau of Outdoor 
Recreation is received. 


nee 3 Project ___C'' Canal Bridge : 


(Contract No, 6435) 
TypeofWork__Structure 7.A. Proj. No, RS-168(1 


County Klamath Highway__Lower Klamath 


No. of Bidders_SiX Low Bidder_Ross Bros. Construction, Inc., Salem 
P 
Low Bid 536,106.00 106. 00 — 


Engineer's Recommendations Award to Low B idder 


On November 26, 1976, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received November 18, 1976, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


Si Oe 
Glenn L. Jacksa 


Oregon Transportat? = 
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12-21-76 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48985 Brown, ZoeVae $ 1,000.00 
1-279.77 Cooper, E. H. & Irene M. 4,500.00 

2 Transactions $ 5,500.00 


(2) Stipulation and Application with the U.S. Forest Service 
modifying the original January 23, 1968 agreement with the 
Bureau of Reclamation for transfer of the new right of way 
around Mason Dam on the McEwen-Mason Dam Section of the 
Sumpter Valley Highway in Baker County. Mr. Coulter to 
sign Stipulation and Mr. Boyd to sign subsequent deed. 
File 37824 and Mise... C & A 2849. 


(3) Agreement with City of Reedsport for water service at Umpqua 
Lighthouse State Park in Douglas County covering installation 
fees of $8,000 plus regular monthly service charges. 

(Parks Branch) 


By your duly adopted delegation order, you authrized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this ? day of AL. 1976 


APPROVED. 


STATE HIGHWAY ENGINEER 


pate: ...//=.30.-2E.—— 
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BOTS et eet meee, o° 


B 


12-21-76 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 


Contract No. 


Hamilton Construc- 
tion Co., No. 8139 


Ben Castile 
Landscaping, 
No. 8237 


Ben Castile 
Landscaping, 
No. 8239 


Morse, Bros, 
No. 8298 


Ine.» 


Waybo, Inc., 
No. 8314 


Columbia West 
Matls. & 
Constructors, 
Inc., No. 8391 


Coral Corporation, 
No. 8248 


Osburn & Davis 
Const. Co., 
No. 8361 


Jack Mathis, 
General Contractor, 
Inc., No. 8301 


Coral Corporation, 
No. 8327 


Section and County 


Willamette River (Harrisburg) 


Bridge, Lane County 


Smith Point (Astoria) Project 


Clatsop County 


S. W. Clay St.-S. W. Sheridan 
St. Project, Multnomah County 


N.W. 9th St. 
St. (Corvallis) Project, 
Benton County 


Memaloose SRA-Idaho State 
Line Project, 5 Counties 


Gervais (lst, 2nd & 4th 
Streets) Project, 
Marion County 


McMinnville, Willamina, 
Sheridan Area Safety 
Project, Yamhill and 
Polk Counties 


Silver Point Slide Project, 
Clatsop County 


Bend Maintenance Building, 
Deschutes County 


Deer Park Dr. S.E.—Mehama 
Project, Marion County 
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@ N.W. Buchanan 


Acceptance 


Date 


November 


November 


November 


November 


November 


November 


November 


November 


December 


December 


16, 1976 


16, 1976 


16, 1976 


17, 1976 


17, 1976 


24, 1976 


26, 1976 


24, 1976 


1, 1976 


2, 1976 


A 


12-21-76 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 

48428 U.S. Dept. of Agriculture, $ Gratis 
Forest Service 

48458 U.S. Dept. of Agriculture, Gratis 
Forest Service 

48783 Rasler, Clarence Olin & Phyllis E. 3,250.00 

48841 Hansen, Vivian P. 2,750.00 

49222 Publishers Paper Company 2,540.00 

49284 Head, Daniel Warren 3,850.00 

49374 Umpqua Development Corporation 350.00 

7 Transactions $ 12,740.00 


(2) Supplemental agreement with Lane County for a time extension 
of an agreement for the Alton Baker East Corridor Park 
Project. Two parcels are in the process of acquisition and 
this supplemental wiil extend it to June 30, 1977. (Parks 
Branch) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve the actions listed above and 
report this action for your official records. 


ted this _. day of co = , 1976 


Glenn L. Jackson, 
OREGON TRANSPORTAT 


Asst. State Hwy. Enc 


APPROVED 


ATE. HIGHWAY ENGINEER 


pate: (2-93 7G. 
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12-21-76 
TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under 


Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following items and report this action for your official 
records: 


1) Agreement with City of Corvallis covering acquisi- 
tion of approximately 85 acres north of and adja- 
cent to Willamette Park which is in the extreme 
southeast corner of the City of Corvallis in connec- 
tion with the Willamette River Greenway. Federal 
funds $56,875. State funds $28,687. City funds 
$28,188. Approved November 24, 1976. 


2) Agreement with Polk County to furnish plans and 
specifications for all bridges and culverts without 
cost to County in connection with the Economic 
Development Administration Public Works Grant. 
Approved on October 29, 1976. 


3) Prohibited parking on south side of the 24th Avenue 
Frontage Road to the Pacific Highway from Henderson 
Avenue (M.P. F191.68) to a point 150 feet west of 
Henderson Avenue (M.P. F191.71) in Lane County. 
Approved November 30, 1976. 


4) Approved the installation of a "YIELD" sign (R1-2) 
and a "YIELD AHEAD" sign (W3-2) on the northbound 
offramp of I-5 at the North Shady Interchange (High- 
way 1, M.P. 120.50) with the Oakland-Shady Highway 
(Highway 234, M.P. 20.76) in Douglas County. 
Approved November 30, 1976. 


5) Approved the installation of sign entitled "U-TURN 
PERMITTED" at the intersection of the Beaverton- 
Tigard Highway at Bangy Road in Clackamas County 
when the intersection is signalized. Approved 
December 6, 1976. 


6) Prohibited parking on the south side of the Alsea 
Highway in Benton County from a point 300 feet west 
of Third Street (M.P. 39.90) to Third Street 
(M.P. 39.96). Approved December 10, 1976. 
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Contractor and 
Contract No. 


Industrial Painting 
& Sandblasting Co., 
No. 8359 


D Mc D Corpcration, 
No. 8357 


Hamilton Construc- 
tion Company, 
No. 8396 


Jarl Construction, 
Inc., No. 8417 


Stilwell Construc- 
tion Co., No. 8260 


December 10, 1976 


ec esr 


12-21-76 


Section and County 
Clackamas River (McLoughlin) 
Bridge, Clackamas County 


Medical Springs Rock Produc- 
tion Project, Union County 


Catherine Creek Bridge, 
Union County 
Meacham Rock Production 


Project, Umatilla County 


Motorist Service Signing 
Project, Six Counties 


- Coulter 


Acceptance 
Date 


December 2, 1976 


December 2, 1976 


December 3, 1976 


December 6, 1976 


December 10, 1976 


State Highway Engineer 
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December 1976 12-21-76 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right 

of Way Engineer (Administration Order No. 18), I report that 
I have taken the following actions for your official records: 


(1) Right of Way Services Agreement with the City of Lake 
Oswego in acquiring right of way for the S.W. Madrona 
Street-S.W. Jean Road Section of S.W. Lower Boones Ferry 
Road in Clackamas County. Approved October 20, 1976. 
Misc. C & A 5953. (16-69). 


(2) Sale of 9,327 square feet excess property on the LaGrande- 
I-80N Section of the Wallowa Lake Highway in Union County 
for a minimum consideration of $22,250.00. Approved 
November 24, 1976. Files 46853 and 46854. (16-43). 


(3) Sale of 3,088 square feet excess property on the LaGrande- 
I-80N Section of the Wallowa Lake Highway in Union County 
for a minimum consideration of $2,500.00. Approved November 
26, 1976. File 46850. (16-43). 


(4) Service Contract with the Southern Pacific Transportation 
Company for installation of grade crossing protection devices 
at S.W. 170th Avenue at Huber in Washington County. Approved 
November 26, 1976. Agreement RR 854. (16-12). 


(5) Termination Agreement with the Union Pacific Railroad Company 
covering a haulroad crossing at Cascade Locks in Hood River 
County. Approved November 26, 1976. Agreement RR 358. 
(16-12). 


(6) Right of Way Services Agreement with the Port of St. Helens 
in connection with the expansion of the Scappoose Airport 
in Columbia County. Approved November 29, 1976. Misc C&A 
5954. (16-69). 


(7) Sale of 3.45 acres excess property for a minimum consideration 
of $20,700.00, plus even exchange of 0.52 acre parcel of equal 
value, on the Wilsonville Interchange Section of the Pacific 
Highway in Clackamas County to the City of Wilsonville. Approved 
November 29, 1976. Files 22382 and 22383. (16-43). 


(8) Sale of 3.56 acres excess property on the Silver Lake-Chalk 
Cliff Section of the Fremont Highway in Lake County for a 
minimum consideration of $275.00. Approved November 30, 1976. 
File 6780. (16-43). 
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9) 
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Adopted as a permanent administrative rule on December 9, 
1976, the following: 


The State Highway Engineer may, in his discretion, 

designate specific signalized intersections in which 

U-turns shall be permitted if the following criteria 

are met: 

a. The turning radii are adequate. 

b. The signal operation consists of three or more 
phases. 

c. A turning movement is possible with a reasonable 
degree of safety. 

d. A traffic engineering investigation shows a need 
for the U-turn movement. 


(This rule was adopted as a temporary rule by H. S. 
Coulter, State Highway Engineer, on September 3, 
1976.) 


On November 26, 1976, awarded Contract No. 8454 to 
Horton Bros., Inc., Brookings, at $84,840.75 for a 
utility building in Harris Beach State Park in 
Curry County. Bids received November 18, 1976. 


On November 16, 1976, awarded Contract No. 8446 to 
M. C. Lininger & Sons, Inc., Medford, at $234,150 
for work on the South Unit, Forest Boundary-Colahan 
Road Section of Squaw Flat Road in Klamath County. 
Bids received October 21, 1976. 


~— oe. Oe Sel 


H. S. Coulter, State Highway Engineer 
Dated this 13th day of December, 1976 
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12-21-76 


December 1976 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Assistant Right of Way 
Engineer in the absence of the Right of Way Engineer (Administration 
Order No. 18), I report that I have taken the following actions for 
your official records: 


(1) 


(2) 


(3) 


Sale of 9.03 acres excess property on the Oakridge Section of 

the Willamette Highway in Lane County for a minimum consideration 
of $16,500.00 to the City of Oakridge in exchange for 4.53 acres 
City property valued at $16,400.00 and needed for a maintenance 
site. Approved November 19, 1976. Files 10665, 11701, 49401. 
(16-43). 


Sale of 0.62 acre excess property on the Goshen-Divide Section 

of the Pacific Highway in Lane County for a minimum consideration 
of $3,500.00, which is one half of the appraised value, to the 
City of Cottage Grove. Subject to highway related use only. 
Approved December 7, 1976. File 21427. (16-43). 


Release of slope easement, except rights in and to lateral 
support of adjoining highway, to Time Oil Company, on the 

Toledo Section of the Corvallis-Newport Highway in Lincoln 
County. Approved December 10, 1976. File 36782. (16-43). 


Dated this se. day of Lecember_ 1976 


- Oakes, Assistant Right of Way 
Engineer 
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December 1976 12-21-76 
Page 2 
(9) Sale of 5.21 acres excess property on the Wilsonville Inter- 


(10) 


(11) 


(12) 


change-Hubbard Interchange Section of the Pacific Highway in 
Clackamas County to the City of Wilsonville for a minimum 
consideration of $30,000.00, subject to 4.11 acres for public 
park and recreation purposes only and 1.1 acres for public 
use only. Approved December 1, 1976. File 19382. (16-43). 


Sale of 0.8 acre excess property on the Hood River-Mosier 
Section of the Columbia River Highway in Hood River County, 
for a minimum consideration of $12,000.00 to the Port of 

Hood River, subject to a public use clause. Approved December 
2, 1976. File 16684. (16-43). 


Construction and Maintenance Agreement with the S. P. & S. 
Railway Company and Burlington Northern for installation of 
grade crossing safety devices at St. Helens Street in St. Helens 
Columbia County. Approved December 6, 1976. RR Agreement 856. 
(16-12). 


Sale of 1.0 acre excess property on the Mosier-The Dalles 
Section of the Columbia River Highway in Wasco County for 
a minimum consideration of $2,500.00. Approved December 

13, 1976. File 8315. (16-43). 


pated this /4/ day of Bcrvaba 1976 


Boyd, Right of y Engineer 
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12-21-76 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of 
the Commission: 

COLUMBIA RIVER BRIDGE-NE SANDY BLVD. UNIT, COLUMBIA RIVER- 


PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH 
COUNTY 


R-46965 - Sandy Blvd. Drive-In Theatre, Inc. et al. 12.3 
acres for right of way purposes. Offer $678,500.00. 


DOUGHERTY SLOUGH-TILLAMOOK SECTION, OREGON COAST HIGHWAY - 
TILLAMOOK COUNTY 


R-49299 - Henry E. Wetzel et al. 650 square feet for 
permanent easement for slope. Offer $400.00. 


SOUTH SIXTH STREET-HILYARD AVENUE SECTION, MIDLAND HIGHWAY - 
KLAMATH COUNTY 


R-48971 - Swan Lake Moulding Company et al. Parcel 1: 3376 
square feet for right of way purposes; Parcel 2: 1054 square 
feet for permanent easement for slopes and drainage. Offer 
$36,200.00. 


SE DIVISION STREET-SE FOSTER ROAD UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-45362 - Northwest Communications, Inc. doing business as 
Ackerly Communications, Inc. Sign interest. Offer $2,675.00. 


Dated this 10th day of December, 1976. 


Way Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16; Sub. 46), subdelegated to the Assistant Right of Way 
Engineer in the absence of the Right of Way Engineer (Administra- 
tive Order No. 18). I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


DOUGHERTY SLOUGH-TILLAMOOK SECTION, OREGON COAST HIGHWAY - 
TILLAMOOK COUNTY 

R-49296 - Roy H. Peterson et ux. 350 square feet for right 
of way purposes including its use for a connection to Hadley 
Road. Offer $350.00. 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - JOSEPHINE 
COUNTY 

R-40493 - Lyle G. Haley et al. 0.05 acre for right of way 
purposes. Offer $2,000.00. 


HERMISTON-STANFIELD JUNCTION SECTION, UMATILLA-STANFIELD HIGHWAY - 
UMATILLA COUNTY 

R-49119 - John Whitesell. 0.68 acre for right of way pur- 
poses. Offer $2,725.00. 


R-49120 - Roger S. Bounds. 0.98 acre for right of way pur- 
poses. Offer $5,000.00. 


JUNCTION CITY-AIRPORT ROAD SECTION, PACIFIC WEST HIGHWAY - LANE 
COUNTY 

R-48415 - Charles 0. Jennings et al. 1.9 acre for right of 
way purposes. Offer $3,500.00. 


TYGH VALLEY STATE WAYSIDE 
R-47652 - Kenneth C. Webb et al. 10.0 acres for parks. 
Offer $13,500.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA 
COUNTY 

R-48779 - Stanley C. Wagner. 1.0 acre for right of way pur- 
poses including its use for a connection to Slavens Road. Offer 
$2,475.00. 


Dated this 2lst day of October 1976. 


JOHN R. OAKES, Asst. Right of Way Engineer 
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RE: Report of offers tendered - 7 


12-21-76 


D 
12-21-76 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant —__ Cause of Action Plaintiff 


State of Oregon Robert H. Wight Property Damane $455.32 


L-7394 
County: Wasco 
Disposed of by: Settlement of $400. 


Bruce Chapman State of Oregon Personal Injurv $96,750 


L-6633 
County: Klamath 
Disposed of by: Settlement of $5,000 by State's insurance carrier. 


State of Oreaqon Kim E. Gray Pronerty Damage $395.69 


L-7297 
County: Jackson 
Disposed of by: Settlement of $200. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant ____Offer ss Appraisal Settlement 
K. M. Young $5,200 $5,200 $7,500 
L-7258 
R-48728 


Section: Slater Creek-Mystic Creek 
Highway: Cocos Bay-Roseburg 
County: Douglas 


Approved by: Walter L. Barrie Date: November 22, 1976 
M. W. Anderson $176,990 $191,500 $215,900 
L-7269 

R-48536 


Section: West Portland Park & Ride 

Highway: Pacific 

County: Multnomah 

Approved by: Walter L. Barrie Date: November 26, 1976 


Anne Lazaroni $3,000 * 


L-7306 

R-40528 

Section: Grants Pass-New Hope Road 
Highway: Jacksonville 

County: Josephine’ 

* Settled by Right of Way Department. 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTATION 
_— ee E DEPARIMENT OF TRANSPORTATION 


L-7408 Charlene K. Dawell v. Joan Monica Howe and State: This 
lawsuit arises out of an accident that occurred on October 5, 
1975, in which the plaintiff was a paying passenaer in a vehicle 
operated by the defendant Joan Monica Howe. The car left the 
main-traveled vortion of the highway which was under construction 
and overturned. Alleged negligence of the State is the failing 
to post warning signs on the highway, failina to place foa lines 
or other lane markers on the road surface, failure to properly 
supervise the work of the contractor, failing to inspect the area 
under construction and failing to correct existing hazardous con- 
ditions. That matter has been referred to the Attorney General's 
office for the defense of the State. (Multnomah County) 


L-7409 State of Oreaon v. Safeway Stores, Inc.: This is an in- 
junction proceeding which was filed in Clackamas County to enioin 
Safeway from pavina a nortion of State-owned surnlus pronerty. 

At the preliminary hearing the court refused our injunction and 
allowed Safeway to proceed. The court required Safeway to post a 
$5,900 bond to insure that the pavina would be removed if our title 
is sustained. Our title to the disputed area will be determined 

in Poe and Jamison v. State of Oregon, L-7369. That case will be 
tried in January or Febraury of 1977. 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant __—___sitrial___at_trial___demand__Verdict _ 
Capital Lumber Co. $260,000 None $845,608 Dismissal 
(State de- 
cided not 
to take 
land) 
Attorney Fees: $14,000 Court Costs: $18,958.13 
L-7066 
R-45011 
Section: Chemawa Road-Hickory Street 
Highway: Salem Freeway 
County: Marion - 
Approved by: Walter L. Barrie Date: November 22, 1976 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Jefendant ____—s Cause of Action Plaintiff Judqnent 
Nordic Plywood Damage to hiagh- $721.20 * 


way surface 


L-7387 
Douglas County 


* The expense of establishing a claim would be far qreater than anv 


possible recovery. It is recommended that we allow the defendant 
to take judgment after the Demurrer is sustained. 
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January 7, 1977 
Portland, Oregon 


The Oregon Transportation Commission held a workshop at 
2:30 p.m. in Room 108 of the Portland State Office Building. 
Notice of the meeting was made by press release to the newspapers 
of the general and local circulation throughout the State. Present 
were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

H. S. Coulter, State Highway Engineer 

L. W. Rulien, Program Management and Scheduling Engineer 

Ed Hardt, Special Assistant for Transportation Policy 
Research and Special Studies 

Max Klotz, Special Assistant for Intergovernmental 
Affairs 

C. W. Head, Manager, Commission Services 


There were others present including DOT staff members and 
a representative from the news media. 


Mr. Burco presented to the Commission two draft reports 
by Arthur Young & Company on manpower planning and financial analysis 
for their review. (Copies on file in the Commission's files, Salem.) 
He said a third report on detailed manpower will be available in 
about a week. 


Mr. Burco reported that the first part of next week there 
will be a recommendation by the Legislative Fiscal Office that the 
Legislature experiment with two agencies of the State for zero base 
budgeting. It was his understanding that the two agencies will be 
the Department of Transportation and a teaching hospital in Portland. 
Mr. Burco said that he would forward this report to the Commission 
just as soon as it is available. 


Mr. Ed. Hardt mentioned the Intergovernmental Relations 
Division has mailed the policy document to all the COG's and to 
various cities. He said they will be collecting these responses 
and returning them to the Department. 


Mr. Burco mentioned that he is pleased with the analysis 
of the six levels of the highway program that was developed. He 
did indicate that the document does need additional internal work 
on the wording and organization. He said the staff would go back 
and work on the document and have it ready for the February Commission 
meeting. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION WORKSHOP MEETING 
held on 


January 7, 1977 


RPE RERE 5, 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


January 18, 1977 


Mr. Rulien distributed to the Commission copies of a 
"Summary of Expenditures by Response During the 1977-1987 Decade". 
(Copy on file in the Commission's files, Salem.) 


Mr. Coulter commented on the four-year recommended highway 
Program. There was considerable discussion concerning the progran, 
Proposed projects and the various resporces. 


The Commission indicated that they want the program 
prepared and presented in a manner that everyone can understand. 
Mr. Burco said that the staff is ready to make other analysis upon 
request from the Legislature. 


Chairman Jackson asked if everyone understood that the 
Department is now going to a practical approach to its problem on 
the basis of the four year program working toward Response 5. 


Mr. Len Bergstein of the Governor's staff was present and 
handed to the Commission an outline of the Governor's Legislative 
Program. (Copy on file in the Commission's files, Salem.) He said 
the Legislators are waiting to see who will be on Ways and Means and 
the various committees. He indicated that the Governor would like to 
continue to meet with the Commission at lunch and the Governor's Office 
is very excited about the work that the Commission is doing. 

Mr. Bergstein informed the Commission that when they are in the 
Capitol Building to feel free to stop by his office. 


The Chairman adjourned meeting at 4:15 p.m. 


Chairman 


Lt. Ye ake 


Commission Services 
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January 18, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
meeting at 10 a.m. in Room 122 of the Transportation Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the general and local circulation throughout the State. Present 
were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Paul E. Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Harold Grover, Administrator of Motor Vehicles 
David Talbot, State Parks Superintendent 

Max Klotz, Special Assistant for Intergovernmental Affairs 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Klotz: 


1) Minutes of the workshop of December 8 and the meeting 
of December 21, 1976. 


2) Resolution declaring necessity of certain real property 
for public purposes and authorizing condemnation. 
("Condemnation Resolution No. 2655" is on file in 
the Commission's files, Salem.) 


3) Two requests for projects under the Special Bridge 
Replacement Program as follows: 


a. City of La Grande, 2nd Street Viaduct; total 
cost $57,000; Federal Funds $42,750; City's 
share $14,250. 


b. City of Klamath Falls, "A" Canal Bridge; total 
cost $7,000; Federal Funds $5,250; City's 
share $1,750. 


(Granted authority to enter into project agreements 
following negotiations. ) 
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Mr. Klotz mentioned that Mr. Coulter had sent to the 
Commission an informational report concerning the Public Works 
Employment Act. The report stated that under Title I of the Act, 
$925,709 had been allocated to the Department for an overlay project 
on the Hide Creek-Philomath Section of the Alsea Highway in Benton 
County. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Chief Counsel Exhibit C 
Location Engineer Exhibit D 
Controller Exhibit E 


DIRECTOR'S REPORT 


Mr. Ed Hardt stated that written comments have been 
received concerning the policy document from Umpqua Regional Council 
of Governments, Clatsop and Tillamook Intergovernmental Council, the 
Oregon Association of Railway Passengers, Lane Council of Governments, 
Cities of Central Point and Salem and the Mid-Columbia Economic 
Development District. He mentioned the policies were presented 
yesterday to the Joint Transportation Committee of the Association 
of Oregon Counties and the League of Oregon Cities. Mr. Hardt 
indicated that most of the comments were in the form of questions 
as to how the policies of the Commission are going to affect the 
local governmental operations. There were no objections to any of 
the policies. He said the local governments want to become more 
actively involved in the planning process and several groups expressed 
a desire to become more directly involved in the project selection 
process especially with respect to the Highway Division. Mr. Hardt 
commented on some of the significant changes as a result of the 
policy review as follows: 


Page 11 (policy concerning deterioration of facilities 
and services). Adding to an action statement "in concert with 
local officials" that local officials will work with the staff in 
the process of taking local roads off the highway system. 


Page 15 adding an action statement in the area of the needs 
of local government and their concerns for project selection. 
"Emphasize participation by local officials in the development of 


the Department's policies, programs and plans which may affect their 
jurisdictions." 


Page 23 changing a statement regarding energy conservation 
Strategies not to limit those strategies to vanpooling and carpooling. 


Adding a policy on transportation safety. (Mr. Hardt read 
the policy.) 
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4) Resolution transferring approximately 1,600 feet 
of frontage road (Park Street-Watkins Avenue Section) 
along the Pacific Highway West in Tigard to the City. 
City has requested this frontage road for city street 
purposes. ("Abandonment Resolution No. 560" on file 
in the Commission's files, Salem.) 


5) Resolution transferring the old alignment in the 
Elk River-Port Orford Section on the Oregon Coast 
Highway to Curry County and the City of Port Orford. 
(Approximately 1.25 mile of old alignment will be 
transferred to the County along with a new connection 
between the old and new alignment. Approximately .2 
mile will be transferred to the City including a new 
connection with the new alignment.) ("Abandonment 
Resolution No. 543" on file in the Commission's files, 
Salem. ) 


6) Agreement with the City of Roseburg for the City to 
borrow two buses owned by the Mass Transit Division. 
Agreement provides for a 3-month lending period with 
renewable options, provisions for maintenance, storage, 
insurance, etc. 


7) Policy for State Bicycle Fund Expenditure as follows: 


After necessary expenditures for salaries and other 

administrative costs including expenses of the 

Advisory Committee on Bicycles, the moneys identified 

\ under ORS 366.514 for the footpath and bicycle trail 
program shall be expended under the following system 
of priorities: 


First priority shall be given to the construction of 
bikeway projects in compliance with the provisions of 
ORS 366.514. 


Second priority shall be given to adequate maintenance 
of those existing bikeways for which the State is 
responsible. 


Third priority shall be given to the construction of 
independent bikeway projects on state-owned right- 
of-way. 


Fourth priority shall be given to the financial 
assistance ef other governmental agency bikeway 
projects. 


The current Transportation Commission policy for 50 
percent financial assistance to local governmental 
agencies for the development .f comprehensive bicycle 
route planning shall remain unchanged. 
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Mr. Larry Rulien handed to the Commission copies of the 
"Transportation in Transition Planning Overview". (Document contains 
part of the formerly entitled "The Decade Ahead".) (Copy on file in 
the Commission's files, Salem.) He said the document is organized 
into three sections which contains general planning information, the 
highway system, definitions, needs and programs and a summary of 
environmental concerns. The intent of the use of the document, which 
contains considerable basic data and information, would be a resource 
in dealing with the Legislative subcommittees and others. 


Mr. Rulien said the staff is continuing to work on the 
companion document "Transportation in Transition A Look Ahead" 
incorporating the changes previously directed by the Commission 
and will have it completed in time for the Commission to take 
action at its February meeting. 


Mr. Burco reported that he and Mr. Burket will begin a 
backgrounding process for the House Trarsportation Committee this 
afternoon. He said the committee will also tour the Motor Vehicles 
Division today. On January 20 and February 1 there will be hearings 
with the Senate and House Transportation Committees. He mentioned 
the House Committee has inquired about a tour to see the deteriorating 
pavements, bridges and aviation matters. 


Mr. Don Streun reported on the Governor's program which 
was implemented in 1976 for improving the effectiveness of manage- 
ment in State government. He said the committees were formed and 
the Governor will most likely introduce legislation to carry out 
the recommendations of these committees. Mr. Streun indicated 
that management development and collective bargaining would be 
included in the Governor's package. He commented on numerous other 
items that will be considered by the Legislature. 


The Commission set Tuesday, February 15, 1977, for their 
next regular meeting. 


The Commission considered adding the South Umpqua River 
Overflow Channel Project on the Coos Bay-Roseburg Highway in Douglas 
County to the Six Year Construction Program in the fiscal year 1977. 
Mr. Klaboe said during the construction of this project the State 
was unsuccessful in accomplishing some necessary work on the over- 
flow channel of the South Umpqua River near Winston by extra work. 
The total estimated cost for the right of way and construction is 
$50,000. Upon his favorable recommendation, the Commission approved 
adding this Federal Aid Primary Project to the Six Year Construction 
Program. 


The Chairman inquired about the backlog of traffic signals 
in the critical areas throughout the State. Mr. Coulter indicated 
that a preliminary review has been made and he was waiting for a 
better definition of the manpower-type resources that would be 
necessary to undertake. He said he would look into the possibility 
of the local units of government participating in the cost of traffic 
signal improvements. 
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Page 40 (policy on parks and recreation). Adding a back- 
ground statement that says that part of the development of the 
Parks program will be based on the LCDC Statewide goals and guide- 

' lines. 


Page 42 adding to an action statement that the work will 
be done in cooperation with local government. 


Page 27 adding an action statement in the area of community 
impacts of transportation services to support an amendment to 
ORS 197.300 to permit State agencies to petition for review of 
actions concerning a local government plan which conflicts with a 
State agency plan. 


Mr. Bill Penhollow, Association of Oregon Counties, 
commented briefly on the second city-county meeting. He said the 
group generally supported and commended the Commission for setting 
forth these policies in written form. He mentioned that their group 
is interested in trying to develop a process which they can gain 
greater involvement in the decisions that the Department is 
developing. 


Mr. Penhollow suggested that the Transportation Commission 
establish a local government advisory committee to meet with the 
Commission's staff to deal with policy matters that have an impact 
on local governments. 


Mr. Michael Burton, Intergovernmental Relations Division, 
Stated the local governments recognize the need to have statewide 
plans that are drawn up in the context of the State's ability to 
meet goals and requirements for a statewide transportation system. 
Mr. Burtu.. also recommended the establishment of an advisory 
committee to the Transportation Commission to help jointly meet 
some of those needs. He urged the Commission and the DOT staff to 
actively seek the input of local governments. He expressed his 
appreciation to Mr. Burco and staff for the excellent cooperation 
that they gave to his Division during the past month. 


Chairman Jackson pointed out that the policy program has 
been going on in varying degrees for a number of years. In the 
past he said the Department was dealing <lmost entirely with 
construction measures and now it is dealing with a scarcity of 
funds that enables it to meet the needs of the traveling public in 
all areas. He said the Department is looking at the need for closer 
cooperation in trying to solve these problems more than it ever did 
in the course of transportation history of the State. 


Following Mi. Burco's recommendation, Commissioner Walsh 
moved that the policy document be adopted for submission to the 
State Legislature. Commissioner Hollern seconded the motion. The 
Commission unanimously adopted the policy document. 
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The Commission considered a request from Dr. Robert Egan 
to construct a small cabin on Lot 201, Township 37 South, Range 9 
West, Section 8 within the Illinois River Scenic Waterway in 
Josephine County. Mr. Talbot pointed out that construction at this 
location, in the accessible natural river area, would be incon- 
sistent with the Commission's rules and regulations. The 
Commission denied the request as recommended by Mr. Talbot. 


Mr. Talbot said the Parks and Recreation Branch has 
completed a review of the existing fee structure of Oregon State 
Parks and has determined that fees charged for many services 
provided to the public should be increased to help cover costs of 
operation. Following his recommendation, the Commission authorized 
the Department to schedule public hearings and begin the process 
under the Administrative Procedure Act. 


Mr. Talbot stated their act‘vities in the Legislature will 
be to try to get some General Fund money for some capital improve- 
ments. There are numerous scenic waterway bills, completion of 
the South Slough Sanctuary Project, transfer of the Natural Area 
Preserves Advisory Group function to the Parks agency and there's 
a proposal for the State to buy the Sea Lion Caves and many others. 
He mentioned the Parks Advisory Committee will be reviewing these 
matters. 


nein 


Mr. Burket commented on the Airport Development Aid 
Program under the new Federal law that was passed last yea. He also 
commented on the commuter air service. Mr. Burket mentioned he is 
appearing before the House Transportation Committee later in the 
day concerning the Division's programs, functioning and activities. 


Upon inquiry of Chairman Jackson, there was discussion 
whether or not there is any validity to attempt to exercise some 
control over the interstate commerce carriers that are providing 
intrastate service in the State, such as time schedules. Mr. Burket 
mentioned that the State of Texas has an Aeronautics Commission 
which has the authority and responsibility for regulating air 
commerce in the State. The Chairman said under the present Federal 
law there is no way in which the State can force an interstate 
carrier that is providing intrastate service to provide the type of 
service that will accommodate the needs of the local people. He 
Suggested that this matter be presented to the Legislature as the 
Transportation Commission and the Public Utility Commissioner does 
not have authority to regulate schedules. 


Chairman Jackson recessed the meeting at 11:50 a.m. 
(The Commission and staff had lunch with Senators Charles Hanlon 
and Robert Smith and Representatives Pat Whiting and Max Simpson.) 


The meeting reconvened at 1:35 p.m. 
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Mr. Walt Hart reported to the Commission on the construction 
method and procedure of the proposed Interstate 205 Columbia River 
Bridge between Clark County, Washington and Multnomah County, Oregon. 
Charts were displayed of the project and slides were shown of the 
bridge corridor. Mr. Hart described the project as follows: 


The first contract will consist of 17 river piers 
and filling on Government Island. Estimated cost 
is $33,000,000. Bids to be received in April 1977. 
Projected completion 1979. 


The second contract covers the erection of 10 spans 
(Washington approaches). Contract will be advert- 
ised and administered by State of Washington. 
Estimated cost is $25,000,000. Projected completion 
1980. 


Third contract is the north span superstructure. 
Precast sections will be hoisted by Gantry to the 
bridge piers, 145 feet in height, estimated cost 
$75,000,000. Estimated advertisement date 1978. 
Estimated completion 1981. (Type of construction 
was pioneered in Europe and has had limited use in 
the United States.) 


Fourth contract is the south channel crossing, 
45 feet high, estimated cost $35,000,000. 
Estimated bid date 1978. Completion 1981. 


Fifth contract is paving, signing and lighting. 
Estimated cost is $7,000,000. Estimated bid 
date 1980. Completion 1981. 


Mr. Hart indicated the target date for completion of the 
entire project is the end of 1981 or 1982. The total estimated cost 
is $175,000,000; the State of Washington's share is $50,000,000 and 
$125,000,000 for Oregon. He said the project will consist of twin 
structures, four lanes to a structure, with a bicycle path in the 
center. The project will be 11,600 feet in length - approximately 
two miles. 


The Chairman asked what the employment factors will be 
for the project. Mr. Hart mentioned that he did not have the man- 
power figures but they would be projected and released. 


Mr. Coulter gave a brief outline of the legislative 
matters in the Highway Division. He mentioned that Mr. Hamilton, 
Legislative Liaisou kepresentative, analyzes the bills as they are 
introduced and then consults with him. Action on the bills are 
either an analysis and report as to what involvement the Division 
should have in it or the necessity of preparing some formal 
testimony for the Legislative Committees or the possibility of an 
expert to monitor the bill. Mr. Hamilton coordinates his analysis 
with Mr. Klotz. Mr. Coulter in‘icated there may be a major change 
in the Workmen's Compensatio: bill that would affect State personnel 
but basically would affect highway contractors. 
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Representative Tony Van Vliet encouraged the Commission 
to give serious thought of keeping the full hundred thousand dollars 
in if possible for a complete study of all alternatives. 


Mr. George Stevens, representing Oregon State University 
and the Chamber of Commerce, also asked for the utilization of the 
resources that were established for the study and to get it under- 
way as soon as possible. 


V—_e—_—————————— 


Mr. Lee Bercot, Legislative Aide from Salem, and Mr. Stan 
Wells, Student at Oregon State University, came before the Commission 
with a petition to repeal the 55 mile fer hour speed limit. (Petition 
on file in the Commission's files, Salem.) Mr. Bercot said their 
Purpose today is to come under the Administrative Procedures Act 
in the manner of the repeal of the rule 10TC28(1) which fixes a 
maximum speed of 55 miles per hour on all highways within the State. 
He pointed out that there is no fuel shortage and that no fuel 
shortage is imminent in the foreseeable future. Mr. Bercot handed 
to the Commission a document containing six pages of arguments which 
he then commented on in the matter of the repeal of the maximum 
speed limit. (Document on file in the Commission's files, Salem.) 
He asked the Commission under the Administrative Procedures Act to 
initiate rule making procedures to repeal 10TC28(1) which fixes the 
maximum speed limit of 55 miles an hour on all highways within the 
State. He also asked the Commission to respond within 30 days 
(petition received January 4, 1977) and requested the Commission 
to act within that time. 


Chairman Jackson asked Mr. Bercot to waive the period of 
time between February 4 and the next Commission meeting which is 
set for February 15 in order that this matter may be researched. 


Mr. Bercot indicated that he and his co-petitioner have 
determined they are not going to waive the 30-day period because 
they feel the data that is available to the Commission to base 
their decision is summarized in his arguments and it is also data 
available from the Department's Research and Planning Section. 


After further discussion, the Chairman told Mr. Bercot 
that he would have an answer by February 4, 1977. (See page 1839 
for Commission action.) (Also see pages 1839a and 1839b) 


Mr. Moore handed to the Commission copies of the Annual 
Report entitled "Public Transportation in Oregon" for the year ending 
June 30, 1976. (Copy on file in the Commission's files, Salem.) 
He commented on the following Legislative bills: 
1) Senate Bill 5538 which is the budget bill of the 
Division. He stated that the Mass Transit Division 


is a general funded agency. 


2) Senate Bill 16 is referred to as the Intercity Public 
Transportation Contract Authority Measure. The 
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PUBLIC COMMENTS 


A delegation from the City of Corvallis appeared before the 
Commission concerning the continuation of the reconnaissance study 
for the Corvallis Bypass. Present were: Mayor Donald L. Walker, 
Senator Clifford W. Trow, Representative Tony Van Vliet, C. Dean Smith, 
2 Inge C. McNeese, George F. Stevens, Terry Barker, G. McAdams, Douglas 
Parker, Alan Berg, Frank Triska and Bill Monroe. 


ry. Mayor Walker said that their group feels very strongly 
that the livability of their City must be kept as well as the 
viability of their downtown business district. He mentioned that 
they have tried to keep trucks off of Third and Fourth Streets 
without success. The traffic volume on these two streets and on 
Second and Fifth Streets is approximately 38,000 vehicles daily. 
He commented on the air quality standards for carbon monoxide 
levels and the DEQ standards for noise. 


Mayor Walker recalled that in 1952 when Corvallis' 
population was 18,000, there was a need for a bypass. Hearings 
were held by the State in 1970 regarding the First Street Bypass 
and due to citizen objection, the project was abandoned by the 
State. He said the City was told that if the community could get 
together they would have a better chance of having a bypass. Since 
then there has been a community goals study and citizen input from 
throughout the City. He indicated the citizens of Corvallis now 
are very strongly in favor of the southern section east of the 
Willamette River for a bypass. 


The Mayor referred to a letter the City received from 
the State saying the $100,000 that was to be used for the bypass 
reconnaissance study is to be used for other highway projects. 

He said the reconnaissance bypass study, their top priority, was 
the only thing the City asked for out of the $150 million State 
Bond Fund. Considering the present population and the estimated 
future growth, he asked that the reconnaissance study be continued 
at the earliest possible time. 


Chairman Jackson stated that commitments made by staff 
and the fact that $100,000 was included in the Six Year Plan as 
adopted by the Commission is a valid point that the State does 
have a commitment. He said the State's problem in the consideration 
of the Eastside Bypass is the cost estimate of $50 million, which for the 
foreseeable future, there is no way in which it could be funded. 
The Chairman mentioned that the Department recognizes that many 
alternatives have been studied to try to find a solution to a very 
critical need in Corvallis Chairman Jackson said the Department 
will proceed in attcuwpting to follow-up on alternatives that are 
within its financial ability. 


%y Senator Clifford Trow said the City of Corvallis needs 
the State's help now with the traffic problem through its business 
4 district. He mentioned the reconnaissance study is very vital and 
hopefully it will provide such facts as in the areas of traffic 
volume projections, envircnmental impacts, cost benefit analysis and 
the eastside-westside and no build options facing the City. 
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BEFORE THE OREGON TRANSPORTATION COMMISSION 


Petition of Stanley Wells ) 
and Lee Bercot for the ) Findings and Order Denying Petition 
repeal of Rule 10 TC 28 (1) _ ) 

Petitioners filed their petition on January 4, 1977 pursuant to ORS 
183.390. At petitioners' request oral testimony was received by the Commission 
at its regularly scheduled meeting on January 18, 1977. The Commission 
considered the oral testimony given by Mr. Bercot on behalf of himself and Mr. 
Wells as well as petitioners’ written arguments requesting repeal of the 
above entitled rule. 

Petitioners argue that there is no need to conserve fuel because there is 
no current or imminent fuel shortage and that, therefore, this Commission must, 
pursuant to ORS 487.475 (1), repeal Rule 10 TC 28 (1) which fixes a maximum 
speed of 55 miles per hour on all highways within the State of Oregon. 

The sole evidence submitted to this Commission by petitioners was that 
there has been a steadily rising increase in the consumption of motor vehicle 
fuel in Oregon since the Arab oil embargo in early 1974. 

It is the opinion of the Commission that the present rate of consumption 
of fuel in Oregon does not address the issue of whether or not there is a 
current or imminent fuel shortage. We consider the question of a fuel shortage 
or its imminence to be a national and international problem and one which we 
believe to be critical still. The Commission looks for guidance on this vital 
issue not to whether Oregonians can fill their fuel tanks without difficulty 
but, rather, what is the national policy and what is the international climate. 
Federal law now provides a national 55 mile per hour maximum speed limit. 23 USC 


Sec. 154 (a). That law was enacted in order to conserve fuel. That is a national 
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Director has established a staff task force to come 

up with standards and criteria essentially to meet 

the provisions of Section 13 which says "for the 
purpose of aiding in the development of public 
transportation system, the Department shall establish 
criteria as standards for the evaluation of transporta- 
tion projects to be considered under this Act." 


3) House Bill 2045 changing the name of the Mass Transit 
Division to the Public Transit Division. 


4) House Bill 2043 if passed will expedite the formation 
of the transit district in the Salem metropolitan area 


There was further discussion concerning gas consumption 
and the 55 mile per hour speed limit. Mr. Barrie mentioned there 
a national speed limit that was passed and is still in effect; the 
basis for its passage was to conserve fuel. Chairman Jackson said 
that in view of Mr. Bercot's presentation earlier and since the 
Commission had ruled recently upon sustaining the policy level of 
a 55 mile per hour speed limit in the State that possibly the 
Commission is in a position to pass judgment on this request at 
this time. It was moved by Commissioner Hollern and seconded by 
Commissioner Walsh that the Commission instruct Counsel to prepare 
findings to retain the 55 mile per hour speed limit. Motion passed 
unanimously. (See pages 1839a and 1839b) 


Prior to adjournment at 2:20 p.m., the Chairman announced 
that there will be an Executive Session in the Director's Office 


immediately following this meeting which will be confined to personn 
matters and qualifies under the law as a nonpublic meeting. 


Chairman 


ommission 


nee. 


Commissioner 


ommissione 


_CA. > 


Commission Services 
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January 18, 1977 
Salem, Oregon 


An Executive Session of the Oregon Transportation Commission 
was held at 2:35 p.m. in Room 135 of the Transportation Building in 
Salem, Oregon. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Member 

Peter J. Brix, Member 

Tom Walsh, Member 

Robert A. Burco, Director 

C. W. Head, Manager, Commission Services 
Fran Neavoll, Commission Services 


Chairman Jackson announced earlier in the afternoon at the 
Commission's regular meeting that pursuant to ORS 192.660(b) an 
Executive Session would be held in the Director's Office concerning 
personnel matters. 


The Chairman adjourned the meeting at 3:30 p.m. 


OA. Ket 


C. W. Head, Manager 
Commission Services 
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policy. This Commission considers such action by the United States government 
to be heavily persuasive in determining the Commission's own policy at the state 
level. We also take notice of the factors influencing federal policy, primarily 
this country's heavy dependence on the importation of foreign oil, the 
historical fact of the 1974 embargo, and the current propensity for crises of 
a similar nature. 

Based upon the above findings and considerations it is hereby 


ORDERED, that the petition to repeal Rule 10 TC 28 (1) is hereby denied. 


January 18, 1977 


ob LM. 


Commissioner B. Gordon Coleman did not attend the meeting at which this 


matter was heard and took no part in this decision. 
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rYH'B~ A 
MINUTES OF 1:18-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
2W-19.18 Brown, W. L., Estate of $ 360.00 
4 SR'S National Advertising Company 856.00 

2 Transactions $ 1,216.00 


(2) Letter form agreement with City of Salem for installation of 
railroad protection at the Woodrow Street N.E. crossing of 
the Southern Pacific Transportation Company tracks (Crossing 
C-720.10). The project is eligible for 90% Federal Aid funding 
under Section 203 of Title II, Highway Safety Act of 1973. 
Total estimated cost for the work is $65,000. Matching monies 
will be 73% State Grade Crossing Protection Fund ($4,875) and 
2%% City funds ($1,625) with no expense to the Highway Division. 
(County-City Unit) 


By your duly adopted delegated order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that au- 
thority, and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


Glenn L. Jac 
Oregon Trans 


2” of@ i 
el Commission 


STATE HIGHWAY ENGINEER 


Date_ £7 —77- 7G 
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EXHIBIT___»— 


1-18-77 
TO: Oregon rr MINUTES, Qe nsrssion 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48199 Tallman, Dr. Edward R. $ Gratis 
48799 Simpson, Emily H. 3,400.00 
49112 State Fish & Wildlife Commission Gratis 
49169 Western Oregon Conference Association 
of Seventh Day Adventists 350.00 
49242 Miller, Rosella F. 
McDannel, Robert J. 400.00 
49251 Jenkins, Patricia E. 250.00 
49299 Wetzel, Henry E. & Marjorie H. 500.00 
49376 C & D Lumber Company 150.00 
9-191.40 Ulman, Richard & Arlis N. 100.00 
6 SR'S National Advertising Company 433.00 
10 Transactions $ 5,583.00 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain au- 

thority on behalf of the Oregon Transportation Commission. 
Pursuant to that authority and acting in accordance there- 
with for the Commission, I approve the above items and 
report this action for your official records. 


os, MR 
Oregon Transportatigh Commission 
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REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY|=-X}}'B'” A 


MINUTES OF 1-18-77 


] SE Powell Blvd.-S.E. Foster Rd. Section 


ae | ee ter os . aeardee 


(Contract No. 8456) 
Type of Work 1.80 Miles Grade, Pave & Struc. F.A. Proj. No. 1-205=2(36)307 


County —Multnomah____ Highway £8St_ Portland Freewa 
No. of Bidders ae Low Bidder ROY _E. Ladd In .-Redding nc Sah 
Low Bid 52985 ,142.50 


Engineer's Recommendation: Award to low bidder as soon as approval of the FHWA 
is received. 


No.2 ___ Project __ 8th St-15th St. (Astoria) Section 

; (Contract No. 8457) 
Type of Work 0,42 Mile Grade and Pave FA. Proj. No -M-4379(.)—_ 
POO. ee Higher AU 4370 (Ni iagara Ave.) 


No. of Bidders__8____ Low Bidder ,. D, Gredvig, Portland 
Low Bid $-212,953,00- 


Engineer's Recommendations: AWard to low bidder as soon as approval of the City of 
Astoria and the FHWA is received and the sum of 
$48,500.00 is deposited by the City. 


No.___3.___ Project _ 1. Fremont Ramp and_Connection————— 
(Contract No. 8458) 


Type of Work Grade and Pave F.A. Proj. No 


County Multnomah Highway_otadium Freeway and Col ui ia River Hwy. 
Columbia West Materials & 


No. of Bidders___7___ Low Bideer__Constructors, Inc., Longview, WA 


Low sid $158.470.50 


Engineer's Recommendations: Award to low bidder as soon as approval of the FHWA is 
received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT = 


EYH'BI~ $ 
MINUTES OF 1218-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the actions listed below and report this action for 
your official records: 


1) Option from Frank W. and Mary Rita Kellett for 
the NE Sandy Boulevard-NE Glisan Street Section 
of the East Portland Freeway in Multnomah 
County. Consideration $44,000. Approved 
December 13, 1976. File 49291. 


2) Approved on December 15, 1976, two addendums 
to two separate agreements with Public Utility 
Commissioner covering the establishment and 
maintenance of a Port of Entry at Ashland, 
Jackson County, and a Port of Entry at Farewell 
Bend, Old Oregon Trail, Malheur County. 
Addendums cover amendment to paragraph VI to 
delete the first sentence of the existing agree- 
ments which says "This contract and any amend- 
ments thereto will not be effective until 
approved by the Executive Department." This 
statement is not necessary. 


gekson, Chairman 
sportation iappiocion 
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EXHIBIT____ A 
MINUTES OF _1-18-77 
7 Little Dry Creek-Milton-Freewater Section 


ee Projet — __ hasta ne 
(Contract No. 8461) 


F.A, Proj. No. F-19(1) 
eee et re Highway—Oregon=Washi eer 


Type of Work 5.12 miles Pave _ 


2 Low Biader-L- W. Vail Co., Inc., Pasco, WA __ 


Low Bid $_329,647.50 


No. of Bidders 


Engineer's Recommendation: Award to low bidder as soon as approval of the FHWA 
is received. 


On December 22, 1976, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received December 16, 1976, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


Dated this 6 day &F ja, 1977 


Glenn L. Jackson@€ 
Oregon Transportation 


bemission 
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EXHIBIT__A 
MINUTES OF 2-*°-77 


No... Prowet +E._Grant_St-SE Division. St. (SE 96th Dr.-)-Section 
(Contract No. 8459) 

Type of Work 0.18 Mile Grade and Pave FA. Proj. No. 4-~205-7435}309 

County [ful tnomah County Highway-East Portland Freeway— 

No. of Bidders ___2_____ Low Bidder_Cascade_Construction—Ccompany,_Inc., Portland 

Low Bie ¢...1392301.40 


Engineer's Recommendation: Award to low bidder as soon as approval of the FHWA is 


received. 
No.5. Project_4:E+ Prescott St.-S.E. Flavel St. (Portland Section 
Type of Work _Paffic Signal Installation _F.a. Proj. mo. S1=-TOM-9713(1) 
County a Highway _Cascade_ 


ne | ee 
Low Bid S 


Engineer's Recommendations: -PROJECT WITHDRAWN 


a roject _SE_ Crystal Springs Blvd-SE-Sunnyside-Rd—Sectien— 
" Ques ¥ Niestract * 8460) 


Vork.2°23 Miles Roadside Improve. & F.A. Proj. No.L=205-7( 34 ) 304 
Type of Wo “—Wikeway = 3 a A 1 
CoumyMultnomah & Clackamas tighway_East Portland Freeway 
No. of ities Oe iaitidaeen es Heaton Co... Bend 


Low Bid $_198,771,50 


Engineer’s Recommendations: Award to low bidder as soon as approval of the FHWA is 
received. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE _t2 ~22-7 
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EXHIBIT A 
REPORT OF CONFIRMATIOWIDHAEE SyQRich 8528 pevecatep avtuor ity 


No. 1 ~ Prajoet — a ie Banfield iitchge.-S, Es Yamhi 1 wk 
(Contract No. 8462) 


Type of Work ___6,300 ft. Sewer Tunnel ss A. Proy no.L=205=7(37)310 


Saee Multnomah Highway Fast Portland Freeway 
No. of Biaders___§ __ Low Bidder__W. J. Lewis Corp., Fontana, CA | 
Low Bid s_2,309 666.00 — 


Engineer’s Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


“ 


Sic! oe Project__9-W. Barbur Blvd. at S.W. 19th Ave. (Portland) 


(Contract No. 8463) 


Type of Work 0.15 mi, Grade, Pave, Signals Fa. Proj, uo. ~HHS-203(10) _ 
County__.__Multnomah =. Highway eRe Re Re 


No. of Bidders____5 _ Low Bidder —Cascade Construction Co., Portland 
Low big $99,484.50 
Engineer's Recommendations Award to low bidder as soon as approval is 


received from FHWA. 


On December 27, 1976, I accepted the 
State Highway Engineer's recommendations 
for award of the two projects on which 
bids were received December 23, 1976, 
and authorized him to sign the contracts 
when conditions for the awards have been 
met. 
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lal 


Pra! XHIBIT___ a 
MINUTES OF 1-18-77 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated dbhowtty 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration cin 
41825 Byrd's Inc. $ 
48979 Bevest, Inc. 35,050.00 
48982 Unified Sewerage Agency of Wash. Co. 28, 305.00 
3 Transactions $ 63,355.00 


(2) Agreement with City of Tigard transferring to the City a 
short frontage road (Park Street-Watkins Avénue Section) 
along the Pacific Highway West as a City street. This 
frontage is no longer needed for highway purposes. 
(Washington County) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this for your official 
records. 


Dated this é da 1977 


airman 
on Commission 
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= , out °° B 
1-18- 
MINUTES OF 2°87 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 
i the following: 
' Contractor and Acceptance 
\ Contract No. Section and County Date 
Castile Landscaping, Idaho Ave. Interchange, December 15, 1976 
No. 8335 Malheur County 
Morse Bros., Inc., Blodgett-Gellatly Summit, December 15, 1976 
No. 8129 Benton County 
F. G. Scott Con- Ritner Creek Bridge, December 22, 1976 
struction Co., Polk County 
No. 8274 
Oceanlake Paving Old Highway 101 - Rose December 23, 1976 
Co., No. 8368 Lodge Project, 
Lincoln County 
Salem Road & Gatch St. @ Lincoln St. January 7, 1977 
Driveway Co., (Woodburn), Marion 
No. 8389 County 
Baker Redi-Mix, Campbell St.-Auburn Ave. January 7, 1977 
No. 8401 (Baker), Baker County 
Hamilton Const. Co., Frazier Creek Bridge, January 7. 1977 
No. 8402 Benton County 
Morse Bros., Inc., Logsden-Rock Creek, January 7, 1977 


j No. 8411 Lincoln County 


January 10, 19 
H.\ S. Coulter 
State Highway Engineer 
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‘=XHIBIT_____ 


TO: Oregon Transportation Commission 
MINUTES OF —1-18-77 
SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under authority delegated to me 
to award contracts, I awarded the following contracts: 


1) Work on S.E. Powell Boulevard-S. E. Foster 
Road Section of East Portland Freeway in 
Portland, Multnomah County. Bids received 
December 16, 1976. Contract No. 8456 
awarded December 22, 1976, to Roy E. Ladd, 
Inc., Redding, California, at $5,985,142.50. 


2) Work on 8th Street-15th Street Section in 
Astoria on FAU 4370 (Niagara Avenue) in 
Clatsop County. Bids received December 16, 
1976. Contract No. 8457 awarded December 22, 
1976, to C. G. Gredvig, Portland, at $212,953. 


3) Work on West Fremont Ramp and Connection on 
Stadium Freeway and Columbia River Highway in 
Portland, Multnomah County. Bids received 
December 16, 1976. Contract No. 8458 awarded 
December 22, 1976, to Columbia-West Materials 
& Constructors, Inc., Longview, Washington, at 
$158,470.50. 


4) Work on SE Grant Street-SE Division Street 
(SE 96th Drive) Section of East Portland Free- 
way in SE Portland, Multnomah County. Bids 
received December 16, 1976. Contract No. 8459 
awarded December 22, 1976, to Cascade Construction 
Company, Inc., Portland, at $133,381.40. 


5) Work on S. E. Crystal Springs Blvd.-SE Sunnyside 
Road Section of East Portland Freeway in Portland, 
Multnomah and Clackamas Counties. Bids received 
December 16, 1976. Contract No. 8460 awarded 
December 22, 1976, to R. A. Hatch Co., Bend, at 
$198,771.50. 


6) Paving on Little Dry Creek-Milton-Freewater Section 
of Oregon-Washington Highway in Umatilla County. 
Bids received December 16, 1976. Contract No. 8461 
awarded December 22, 1976, to L. W. Vail Co., Inc., 
Pasco, Washington, at $325,647.50. 


7) Sewer tunnel on S. Banfield Interchange-S. E. Yamhill 
Street Section of East Portland Freeway in Multnomah 
County. Bids received December 23, 1976. Contract 
No. 8462 awarded December 29, 1976, to W. J. Lewis 
Corp., Fontana, California, at $2,309,666. 


8) Work on S.W. Barbur Boulevard at SW 19th Avenue in 
Portland on Pacific Highway West, Multnomah County. 
Bids received December 23, 1976. Contract No. 8463 
awarded December 29, 1976, to Cascade Construction 
Company, Inc., Portlpnd, at $99,484.50. 


H. S.' Coulter, State Highway Engineer 
Dated ghis {0 day of January, 1977 


ey. 


(EXHIBIT. 
MINUTES OF _1-18-77 


REPORT OF CONDEMNATION CASES TRIED 


State's 
cS Highest 
written 
offer made 
more than State's Defend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant . trial at trial demand Verdict 
~,W. Swinford - $1,200 $ 450 $2,500 $2,000 
L-7062 Attorney Fees: 


R-45140 

Section - Garden Valley - Fairgrounds 

Highway - Pacific 

County - Douglas 

Approved by: Jack L. Sollis Date: January 7, 1977 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


ee Demands Verdict 
of or 

vefendant _Cause of Action Plaintiff Judgment 
Diana Lou Miller Property Damage $500.16 $500. 16 
Attorney Fees: $150 Court Costs: $48.30 
L-7292 
County: Coos 
Terry M. Gulliksen Property Damage $162.25 Dismissed 


L-7290 
County: Marion 
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EXHIBIT B 
MINUTES OF 2718-77 


QUARTERLY REPORT OF PROPERTY DAMAGS CLAIMS 
MADE AND COLLECTED BY TATE HIGHWAY LEGAL DEPARTMENT 


Period From October 1 Thru Dec. 31, 1976 


No. Amount 
Claims Pending at Beginning of Period 138 $ 126,955.19 
Claims Pending at End of Period 136 $ 100,052.61 
I ethan a 
Money Collected During Period 
Installment Payments 47 $ 1,884.30 
Compromise Payments 4 $7,017.58 
Payments in Full ; 80 $_ 60,499.96 
| SSR Es rene th Ror hs oe ee $ 69,401.84 
S02 fos See aananeEnenne SEEN 
Claims Abandoned During Period 10 $ 7,409.32 
Damage Cases ‘Actions Filed) 57 $_ 28,402.37 
Uneollected Judgments pH $_ 50,779.17 
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=XHIBIT___ 
MINUTES OF 1-18-77 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


= Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 


——— ee 


State of Oregon Fairfield General Property Damage $2,156.51 
Freight. & Pacific 
International 
Express Co. 


L-7401 


County: Clackamas 
Disposed of by: Amount sued for paid in full. 


Donald M. Drake State of Oregon Breach of Contract $2,289,019.65 
Co. 


L-7121 


County: Marion 
Disposed of by: Settlement of $791,000. 
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|=XHIBIT g 
MINUTES OF 2-'8-77 


REPORT OF CONDEMNATION CASES SETTLED 


wis State's 
State's Highest Amount of 

Defendant __Offer Appraisal Settlement 
Equity Land Resources $1,150 $1,150 $1,200 
L-7270 

R-33183 
‘Section: Wildwood-Forest Boundary 

Highway: Mt. Hood 

County: Clackamas 

Approved by: Walter Barrie Date: January 11, 1977 
Lester Smith $ 200 $ 200 $ 700 
L-6984 

R-47633 

Section: Winston-Shady Interchange 

Highway: Coos Bay-Roseburg 

County: Douglas 

Approved by: Jack L. Sollis Date: January 7, 1977 
Ivan C. Butcher $7,000 * 
L-7352 

R-40515 


Section: Grants Pass-New Hope Road 
Highway: Jacksonville 
County: Josephine 


* Settled by Right of Way Section. 
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EXHIBIT____e 
MINUTES OF 1-18-77 


T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On December 23, 1976, $ 2,500,075.03was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of November, 1976 

(List of apporttonments on file tn Commission Files, 
Satem. ) 


On December 30, 1976, $ 1,479,231.68 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of November, 1976. 

(List of apporttonments on file in Commission Files, 
Salen. ) 


Dated this 20thday of December , \976 


W/E. les 
V. E. Silos, Controller 
Highway Division 


cc: Burco 
Coulter 
Earley 


- 1856- 


EXHIBIT p 
MINUTES OF *=*8°77 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized the 
State Highway Engineer to exercise certain authority on 
behalf of the Oregon Transportation Commission. The State 
Highway Engineer in Administrative Order No. 9 subdelegated 
to the Location Engineer to approve and execute Consents 

to Annexations. Pursuant to that authority and acting in 
accordance therewith, I approved and executed the following 
Consent and report this action for your official records: 


On December 3, 1976, approved and executed a 
Consent to Annexation to the City of Phoenix 
covering all that real property belonging to 

it (comprising that certain area of Pacific 
Highway in D.L.C. #42, Township 38 South, Range 
1 West, W.M., Jackson County.) 


tS hdd 


Frank E. Terpin 


Location Engineer 
Dated this/@ day ot Atttala, 1976 
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February 9, 1977 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 1:30 p.m. in Room 129 of the Transportation Building 
in Salem, Oregon. Notice of the meeting was made by press release 
to the newspapers of the general and local circulation throughout 
the State 24 hours prior to the meeting. The following persons were 
on the telephone at the locations given: 


B. Gordon Coleman, Member, Eugene 

Peter J. Brix, Member, Portland 

Tom Walsh, Member, Hermiston 

H. S. Coulter, State Highway Eagineer, Salem 

E. S. Hunter, Deputy State Highway Engineer, Salem 
John J. Earley, Public Information Officer, Salem 
C. W. Head, Manager, Commission Services, Salem 


Mr. Coulter stated that this meeting was called for the 
Commission to consider acceptance of a grant of $925,709 under the 
Local Public Works Capital Development and Investment Act of 1976 
(Public Law 94-369) from the Economic Development Administration, 
U. S. Department of Commerce. He said the deadline for acceptance 
of this grant is February 14, 1977. 


Mr. Coulter mentioned that this money is to be used for 
the asphaltic concrete surfacing overlay of the Hide Creek-Philomath 
Section of the Alsea Highway in Benton County. 


Following Commissioner Walsh's motion, the Commission 
unanimously accepted the grant; designated H. S. Coulter, State 
Highway Engineer, as the accepting official for the Oregon Depart- 
ment of Transportation; designated C. T. Keasey, Construction 
Engineer, as project coordinator; and granted authority to contract 
the Hide Creek-Philomath Section project. 


There being no further business to come before the 
Commission at this time, the meeting was adjourned at 1:35 p.m. 


ya A. ea? ssioner 


Commission Services 
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February 15, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
meeting at 10 a.m. in Room 122 of the Transportation Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
the general and local circulation throughout the State. Present 
were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Harold Grover, Administrator of Motor Vehicles 
David Talbot, State Parks Superintendent 

Max Klotz, Special Assistant for Intergovernmental Affairs 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Klotz: 


1) Minutes of the workshop of January 7, the meeting of 
January 18, and the telephone meeting of February 9, 
1977. 


2) Resolution declaring necessity of certain real property 
for public purposes and authorizing condemnation. 


("Condemnation Resolution No. 2656" on file in 
Commission's files, Salem.) 


3) Increase in project authorization on the following 
contract: 


a. Contract No. 8423 with Baker Redi-Mix, City 
Streets in Richland, Baker County, in the 
amount of $13,264.82. (22.25% overrun) 


4) Payment of annual membership dues in the amount of 
$5,050.39 to the American Association of State 
Highway and Transportation Officials for the year 
1977. 
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c. Signalization at the intersection of Virginia 
Avenue and Harrison Avenue in North Bend. 
Estimated cost $40,000. Federal Funds $34,400; 
State's share $5,600. 


10) Allocated funds in the amount of $10,000 in the Parks 
Budget for financial assistance to coastal communities 
for beach lifesaving services and authorize payment to 
the City of Seaside and City of Cannon Beach for this 
program. 


11) Commitment of $25,000 of small area grant program funds 
for the purpose of matching Federal funds for three 
buses in the Albany area. Authorized Administrator to 
sign agreement. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Engineer Exhibit C 
State Parks Superintendent Exhibit D 
Chief Counsel Exhibit E 
Controller Exhibit F 
Program Management Engineer Exhibit G 


DIRECTOR'S REPORT 


Mr. Burco referred to the document, "Transportation in 
Transition: A Look Ahead" which was handed to the Commission. (Copy 
on file in the Commission's files, Salem.) He explained that the 
document is a short-term program plan, which was developed during 
the past six months as a step toward a longer range, comprehensive, 
multimodel transportation system for the State. He said this docu- 
ment would be an accompaniment to the policy document. The appendix 
includes the bills for funding the highway system and aeronautics. 
The document also includes county maps of the highway program that 
would be supported by the revenue measures that the Commission has 
recommended to the Governor and to the Legislature. 


Mr. Burco pointed out that the subject matter of the 
document is a program-by-program discussion of Highway, Aeronautics, 
Public Transit, Parks and Recreation and Motor Vehicles Divisions. 
He also called attention to a new section, "A Longer View Ahead." 


Mr. Bob Blensly said it is planned to insert photographs 
of deteriorated highways and bridges and of park development. He 
indicated if the document is approved today copies would be avail- 
able in approximately two weeks. 
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5) 


6) 


7) 


8) 


9) 


February 15, 


Agreement with City of Klamath Falls for traffic 
signals at the intersection of the Klamath Falls- 
Lakeview Highway and Shasta Way in Klamath County. 
State to pay for maintenance and City to pay cost 
of power consumption. 


Agreement with Payless Drug Stores Northwest, Inc., 
Safeway Stores, Inc., and the City of Newport for 
installation of traffic signals at the intersection 
of the Oregon Coast Highway and N.E. 20th Street in 
Lincoln County. Estimated cost of project is $40,000; 
Payless and Safeway each pay 25% to a maximum $10,000; 
City pays 50% and the remainder if exceeds $40,000. 
State to maintain signal and City is responsible for 
power costs. 


Agreement with City of Bend covering the installation 
of a traffic signal at the intersection of The Dalles- 
California Highway at First Street, Deschutes County. 
State to pay total estimated cost of $40,000 to be 
funded with Federal-aid Primary Funds. State to 
maintain signal and City to pay for power costs. 


Two requests from Multnomah County for Urban System 
Projects as follows: 


a. Reconditioning and resurfacing approximately 
158,000 square feet of the Burnside Bridge at 
a cost of $350,000. Federal Funds $301,000 
and County's share $49,000. 


b. Widen and improve a 1.0 mile segment of S.E. 
72nd Avenue (S.E. Duke St.-S.E. Clatsop Street 
Section) at a cost of $460,000. Federal Funds 
$395,600 and County's share $64,400. 


Funding of above two projects will be from transfer- 
ring approximately $696,600 of Interstate Transfer 
Funds, withdrawn from the Mt. Hood Freeway, to the 
Urban System. County will provide all the match 
funds for these projects. 


Three requests from the Cities for Urban System Projects 
as follows: 


a. Signalize the intersection of Koosbay Boule- 
vard and the Oregon Coast Highway in City of 
Coos Bay. Estimated cost $50,000. Federal 
Funds $43,000. State's cost $7,000. 


b. Widen and improve Atwater Street between Main 
Street and Clay Street in City of Monmouth. 
Estimated cost $60,000. Federal Funds $51,600; 
State's cost $4,200. City's cost $4,200. 
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The Commission considered reappointments of Glen Ferris, 
Portland; Paul Niskanen, Portland; and Fred A. Stickel, Portland, to 
the Travel Advisory Committee. Mr. George Bell said these reappoint- 
ments have the approval of the Advisory Committee. The Committee 
also recommended the expansion of the size of the Committee on a 
temporary basis from 15 to 17. Ann Lyman, Salem; James B. Bedingfield, 
Coos Bay; and George Henderson, Portland, were recommended by the 
Committee for appointments as new members and have the approval of 
the Governor's office. Following Mr. Bell's favorable recommendation, 
the Commission approved the above actions. 


Mr. Burco reported that staff has appeared twice before 
the Senate Transportation Committee to give background briefings on 
the overall directives of the Department and its program. He 
mentioned that the staff has appeared at three hearings of the House 
Transportation Committee at their request giving them a detailed 
background on the overall progress of the Department and a case-by- 
case description of the activities of all Divisions. Copies of the 
policy document and planning overview were distributed to both 
Committees. 


Mr. Burco mentioned that two meetings have been held with 
the Ways and Means Subcommittee No. 6 at their request. He said 
that he had extended an invitation to this Committee to join the 
Commission for lunch at their monthly meeting on March 15 in Salem. 
He indicated that he suggested to the Committee that they might want 
to look at the condition of some pavements and structures on the 
Oregon Coast Highway and to view some of the State parks, recycling 
of asphalt and public transit in operation. 


Mr. Burco mentioned the Senate has begun a series of three 
hearings to look into the question of intercity bus travel. 


The Commission considered approval of a contract with the 
Federal Railroad Administration for Oregon's portion of the West 
Coast Corridor Study. Mr. Burco said the contract compensates the 
Department for $32,959 for work the Department has already accomplished 
on the West Coast Corridor in terms of doing the Willamette Valley 
Rail Study and in providing a coordinator to work with the States of 
Washington and California and the Federal Railroad Administration 
over the next year. Upon Mr. Burco's recommendation, the Commission 
approved the contract and authorized him to sign it. 


Mr. Burco reported that the Department has distributed the 
initial pages of a planning work statement for a three-year rail 
planning effort. He mentioned the Emergency Board has given the 
Department approval to apply for Federal Funds. 


The Commission set Tuesday, March 15, 1977, for their next 
regular meeting in Salem. They also set Tuesday, April 19, 1977, for 
their regular monthly meeting to be held in Bend. The Commission 
asked Commissioner Hollern to work with the local officials in setting 
up the program. 
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Chairman Jackson inquired if it was necessary to reprint 
the report. Mr. Burco felt that reprinting was necessary as it is 
planned to have a wide circulation of this report throughout the State 
to communicate the needs of the Department to the public. 


The Chairman recessed the meeting for ten minutes to give 
the Commission an opportunity to review the document. 


When the meeting reconvened, Mr. Burco highlighted the 
following Issues: 


1) Deterioration of the existing highway system 

2) Inadequacy of transportation funding 

3) Cost responsibility and allocation of resources 
4) Absence of intercity public transit authority 
5) Refinancing of parks and recreation programs 

6) Public understanding of complex program issues 
7) Transportation systems efficiency 

8) Marvower stability and professional development 


The Commission unanimously approved the document, "Trans- 
portation in Transition: A Look Ahead" for distribution to the 
Legislature, subdivisions of government and interested parties 
throughout the State. 


Mr. Don Streun briefed the Commission on the zero-base budget 
directives from the Ways and Means Committee. He said by April l, 
1977, the Office of the Director and the Motor Vehicles Division will 
submit budgets that show a reduction of 8% as one budget and another 
as 25% from the Governor's recommended budget dealing in State funds 
only. Then as a part of this process, Mr. Streun said the restoration 
of these reductions will be shown and in what priority order does the 
State make the restoration in both the 8% and 25%. This will be done 
by cost centers within the Office of the Director and the Motor 
Vehicles Division and then it would be done throughout the Department. 
He mentioned the Highway Division will have to submit the same budget 
by April 15, 1977. The total Department reduction at 8% would be 
$20,300,000 and at the 25% level would be $63,000,000. Mr. Streun 
said the Legislative directive calls for approval of the Commission 
for the reductions and approval of the Commission for the priority 
of the restoration of these reductions. 


He said that Mr. Burco has suggested that a Commission work- 
shop be held to review these budgets. It was decided to hold a workshop 
in Portland at the Portland State Office Building at 1 p.m. on February 17, 
1977, for the Commissioners that can attend. A similar workshop will 
be held in Salem on March 2, 1977. The budget will be presented to 
the Commission at their next meeting for approval. 
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Hite. 


Mr. Klaboe asked that the item “Progress Review of Six 
Year Highway Improvement Program with Modifications to Reflect 
Current Status and Present Policies Consistent with Resources and 
Funding" be delayed. He mentioned that the Chairman had not 
received the background material sent to him earlier as well as a 
portion of this material had been inadvertently omitted. He stated 
that he would send to the Commission the rest of the material and 
it will be discussed at the next Commission meeting. 


Mr. Coulter reported on the Hoodland Safety Rest Area 
Project in Clackamas County. He recalled that a delegation appeared 
before the Commission at its September 24, 1975, meeting urging 
consideration of this rest area. At that time the project was 
placed on the rest area priority list for consideration as funds 
became available. Due to the Department's financial condition and 
placing emphasis on preservation of the existing highway system, 
the Commission decided not to proceed with the rest area study. 
Mr. Coulter said he would advise the Hoodland Chamber of Commerce 
of this decision. 


Mr. Vernon Cusack of the Federal Highway Administration 
presented to the Commission four plaques that the Highway Division 
won in 1975 and in 1976 in the contest, "The Highway and Its 
Environment". The categories, awards and locations are as follows: 


“Outstanding Section of Highway in Its Urban 
Environment." First place award for design and 
development of lst to 7th Avenue Viaduct crossing 
several streets and railroad lines and serving 

as an entranceway to Eugene, Lane County. 


“Outstanding Bridge, Overpass, Tunnel Approach, 
Interchange Structure or other Structural Feature. 
First place award for the Clarno Bridge crossing 
the John Day River near Clarno, Wheeler County. 


"The Outstanding Example of Landscape Treatment 
Along Roadsides and Interchanges." Second place 
award was for the Stadium Freeway (1-405), 
Multnomah County. 


"The Outstanding Safety Rest Area or Information 
Center." Third place award for the Brookings 
Safety Rest Area in Curry County. 


The Commission considered a safety project to improve 
South Commercial Street in Salem. Mr. Coulter mentioned the project 
would be the widening of South Commercial Street to provide a center 
left-turn lane from where the existing left-turn lane ends at 
Browning Avenue to Sunnyside Road (99E). Also as part of the project, 
it is anticipated that traffic signals would be installed at Browning, 
12th Street and the IBM access. He said the project would be done as 
part of the Title II Highway Safety Program at an estimated cost of 
$200,000. Ninety per cent of the cost will be paid by the Federal 
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Consideration was given to adding to the Six Year 
Construction Program for the fiscal year 1977 a resurfacing project 
on the westbound lanes of the South Baker Interchange-Encine Section . 
of the Old Oregon Trail in Baker County. Mr. Klaboe stated that 
this project was completed and opened to traffic in 1969, however, 
by 1974 serious pavement distress was evident which will prevent 
this section from lasting through its original design life. The 
estimated cost is $1,000,000 using Interstate Resurfacing Funds, 
92% Federal and 8% State. The Commission approved the project as 
recommended by Mr. Klaboe. 


Mr. Hardt reported on the criteria for use in implementing 
Senate Bill 16 which is called the Intercity Public Transportation 
Contract Authority Bill. He read to the Commission the purpose of 
this proposed 1977 Act. He said a committee of Mr. Burket, Mr. Moore 
and himself has been formed and four levels of approach have been 
identified as follows: 


1) To maintain the existing public transportation network. 


2) To redistribute the service in the network to make it 
more effective. 


3) To fill in "missing links" in the system. 
4) To increase the service level of the system. 


Mr. Hardt said the committee saw a real need for three kinds of 
criteria to carry out the bill as follows: 


1) An assessment of the public need and community support 
for a service. 


2) To assess a proposal that the Department might receive 
from a carrier as to its effectiveness. 


3) A program to monitor and evaluate the service that the 
State is getting to determine whether the public is 
getting what it's paying for. 


Mr. Hardt reviewed the evaluation criteria which was previously 
mailed to the Commission. (Copy on file in the Commission's files, 
Salem, entitled "Criteria for Financial Assistance".) He indicated 
other State agencies are interested in the concept of this bill and 
have expressed a desire to work with the committee. If the Bill 
passes and funds are appropriated, the mix of programs will be 
selected and presented to the Commission for approval. He said the 
Department would ask for applications for assistance from the 
industry and evaluation of the relative need in the State as to the 
different routes that the Department would be looking at and the 
proposals received would be evaluated. A recommendation would be 
presented to the Commission for carrying out the act, and if approved, 
a contract would be awarded with a carrier. At this point, Mr. Hardt 
said the Department would commence an evaluation process to determine 
the effectiveness of the contract and of the funds being spent. 
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Chairman Jackson adjourned the meeting at 1:20 p.m. 


CM. Meek? 


Commission Services 
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Highway Administration. He requested approval to enter into an 
agreement with IBM Corporation who will provide $20,000 necessary 
for the remaining 10 per cent match which is required by the local 
participating agency. After considerable discussion, the Commission 
approved the project as recommended by Mr. Coulter. 


Mr. Kevin Keane, Mr. Robert Stebner, Mr. Frank Jepsen of 
Salem and Mr. Ray Zimmerman, Los Angeles, IBM officials, were present 
and presented to the Commission a check for $20,000 for their parti- 
cipation in the project. 


Mr. Coulter previously mailed to the Commission a detailed 
letter concerning the settlement of petroleum escalation claims. 
(Copy of letter dated February 10, 1977 on file in Commission's files, 
Salem.) Mr. Coulter explained the 1974 Special Session of the Legis- 
lature passed Senate Bill 1009 (ORS 279.332) which allowed the State 
to compensate contractors for increased costs of petroleum products 
on which prices increased more than 10 per cent. The Law applies 
only to contracts existing prior to January 15, 1974. He said there 
are active claims for petroleum escalation on three contracts. 
Following the Chairman's inquiry, Mr. Barrie said there is no legal 
requirement that the State settle these claims; it is completely 
discretionary with the Commission and the Department. It was 
Mr. Coulter's recommendation that the State settle these claims. 
Mr. Walsh indicated that he would like more time to review this matter. 
The Commission delayed action until their next meeting. 


The Chairman recessed the meeting at 11:50 a.m. The meeting 
reconvened at 1 p.m. 


Mr. Talbot and Mr. Bob Potter gave a detailed status report 
on the scenic waterway program. He said since the program began in 1970, 
a total of 380 applications have been received; 233 applications have 
been approved; 40 applications have been declined. Mr. Potter mentioned 
of the 40 denials, 16, including a scenic easement, led to acquisition 
and 2 pending condemnation cases; leaving 9 pending or withdrawn cases. 
(A breakdown tabulation by river is on file in the Commission's files, 
Salen. ) 


Mr. Ranny Rancourt, Chairman, and Earl Flink, Member, of 
the Oregon Recreation Trails Advisory Council, was present. Mr. Rancourt 
reviewed the past history of the Council and requested the Commission's 
support for the Trails’ program in the Department's budget to enable 
them to plan a good system of hiking, bicycle and horseback trails 
in the State. (Copy of Mr. Rancourt's statement and annual report of 
the Council are on file in the Commission's files, Salem.) Chairman 
Jackson suggested that they make a presentation to the Ways and 
Means Committee concerning their budget. 


Mr. Moore reported that one of the buses that was purchased 


from General Funds, which will be on loan to the City of Roseburg, 
is parked outside the Transportation Building for their inspection. 
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EXHIBIT _ A 
MINUTES OF2z=13-77 


December 30, 1976 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
| the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the action listed below and report this action for your official 
records: 


(1) Gratis Deeds from Margaret Louise McGee for the 
Illinois River State Park on the Redwood Highway 
in Josephine County. Approval given Mr. Talbot 
December 15, 1976. File 49475. 


(2) Option from Triple H. Investments for the Oakhill- 
Eugene-Springfield section of the Florence-Eugene 
Highway in Lane County. Consideration $41,640. 
Approval given Mr. Boyd December 21, 1976. 

File 42423. 
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FYH'B™ A 
2-15- 
TO: orecon TransPaM FScREs ror a 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Right of Way Report of January 7, 1977 


Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
40495 Boyer, Hazel L. $ 1,500.00 
40524 Abbott, Raymond and Ragna 900.00 
45362 Northwest Communications 3,000.00 

3 Transactions $ 5,400.00 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and report this action for your official 
records. 


Dated this Le day of face + 1977 
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EXHIBIT ___a 


MINUTES OF _2--77 
REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


sa 1 _ prone Burchard Creek-Scott ¢ Creek Section 
; os “(Contract No. 8464) 
Type of Work 1.28 miles Grade and Pave CA, tra. Not 20(2) 


County eee Se I 
No. ot Bidders 9.» Low Bidder. Y>_C-_ Compton Co., McMinnville 
Low Bid $-3292016.75 


Engineer's Recommendation: Award to low bidder as soon as approval of 
FHWA is received. 


iit Project ___ Lebanon Rd. -Intchge.-Butte Creek Section 
(Contract No. 8465) 


Type of Work 5226 Miles Roadside Improvement Fa. Proj. No. 4=2= 
County Linn Highwey Pacific i x 


No. of Bidders__9__ Low Bidder ___ Castile Landscaping, Lake Oswego ___ 
tow pw'seeabl seo 


Engineer's Recommendations: Award to low bidder as soon as approval of : 
FHWA ts received. 


No. 3 Project Dougherty Slough-Tillamook Section 
(Contract No. 8466) 


Type of Work0.52 mile Grade and Pave A. Proj. No. 2!) ee 


County__Li] 1amook Highway Oregon Coast 


No. of Bidders___8 _ Low Bidder__Cascade Construction Co, Inc. Portland 
Low Bid S 372,999.50 
Engineer's Recommendations: Award to low bidder. 


On Summary 12, 1977, I accepted the State Highway 
Engineer's recommendations for award of the above 
three projects on which bids were received January 6, 
1977, and authorizgd him to sign the contracts 

when conditions : 


Oregon Tran dpe 
Dated this@)) 
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EXHIBIT A 
MINUTES OF 2-15-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
40535 E. J. Dupont DeNemours & Co., Inc. $ 200.00 
49252 Stokes, Allen L. and Pearl B. 1,000.00 
4-272.09 Asphalt Paving Co. 500.00 

3 Transactions $ 1,700.00 
(2) Easement agreement with Portland General Electric granting 


an easement over 1.07 acres for construction of an overcrossing 
across the Willow Creek-Boardman Section of the Columbia River 
Highway in Morrow County. Files 33563, 16655. 


(3) Permit of Entry agreement with Portland Traction Company for 
the Johnson Creek at Bell Avenue Section of Johnson Creek 
Boulevard in Clackamas County. Mr. Boyd to sign acceptance 
of the permit. Files 48562 and RR 862. 


(4) Supplemental Agreement No. 8 to Contract No. DOT-FH-11-7950 
with the Federal Highway Administration covering a speed 
advisory study. Supplement deletes eight existing tasks 
and replaces them with five revised tasks. Extends the 
contract period from 11-30-76 to 4-30-77. No increase in 


cost. (Traffic Section) (Old Camp Adair) 
<* 
(5) Agreement with Hood River County whereby the State will re- 
imburse the County for snow removal at Cooper Spur Ski 
Area. (Maintenance Section) 
6) Letter-form agreement with City of Corvallis for installation 


of railroad protection at the S. W. Washington at Sixth 

Street crossing of the Southern Pacific Transportation Company 
tracks. Project is eligible for 90% Federal Aid funding under 
Section 230 of Title II, Highway Safety Act of 1973. Total 
estimated cost for the work is $65,000. Matching monies will 
be 74% State Grade Crossing Protection Fund ($4,875) and 23% 
City Funds ($1,625) with no expense to the Highway Division. 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


EXHIBIT . 


TO: Oregon Transportatiod UW T&R OF 2-15-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Option or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48971 Swan Lake Moulding Company S 39,231.00 
49337 Delbert & Mary Lou Garrett 100.00 

2 Transactions $ 39,331.00 


(2) Grants of unrestricted access to Jack G. Baty, et al at 
Stations 269+00 and 389+00 on the Jones Ranch - Hudspeth 
Mill Section of the Ochoco Highway in Wheeler County for 
a consideration of $1,800.00 each. File 17609. 


(3) Agreement with Madge B. Jones, Ernest L. Wood and Lorene D. 
Wood, owners of property abutting the Brooks-Salem Section 
of the Pacific Highway East in Marion County covering the 
diversion of concentrated drainage water across their land. 
(Right of Way Branch) 


(4) Agreement with the City of Eugene covering development and 
construction of the Valley River Bicycle-Pedestrian Bridge crossing 
the Willamette River in Lane County. The City of Eugene was 
successful in obtaining a federal grant in the amount of $288,000 
under the Bikeway Demonstration Program. The Federal Highway 
Administration contributes 80% of the cost with 20% City matching 
funds. The State does not participate in this program; however, 
the State is responsible for administering the project. This 
will require that the State monitor the work, certify the materials 
and submit claims for federal funds in the usual manner. The City 
has engaged a consultant to perform the preliminary and construction 
engineering. (Local Government Programs) 


(5) Supplemental agreement with a donor relating to the donation of 
funds to the State for the creation of a public park along the 
Oregon coast to be known as Trails End State Park at Tillamook 
Head in Clatsop County. Supplement amends an agreement dated 
November 23, 1976, page 4, item 1, under "Donor Agrees", lines 7 
and 8, as follows: "all the property in Exhibit A, Line A is to 
be acquired by April 1, 1977." Except as amended, the agreement 
of November 23, 1976, shall remain in effect. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
above and report this action for your official records. 


Dated this / day of tue , 1977 


eS 
Glenn L. Jackson 
Oregon Transportatke 
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STAVE HIGHWAY ENGINEER 
pate: _/ ~2¢ ee? ey Aen 


eaiediatin 


TO: ° Oregon Transportation Commission EXHIBIT é 
MINUTES OF _2745-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Option or Other Documents Re! ting to Property Acquisition 


Number Name Consideration 
39387 US Forest Service $ GRATIS 
40519 Corporation of the Presiding Bishop 
of the Church of Jesus Christ of 

a Latter Day Saints, a Utah Corp. __ 2,150.00 
40537 lansen, Howard R. & Louise L. 2,970.00 
40856 Portland General Electric Co. 
49173 Beede, Helen Louise ‘ 2,000.00 
49229 Elliott, Hubert & Betty 

(Racine, Goldie - Fee) 385.00 
49234 Harney Electric Co-op., Inc. 170.00 
49248 Blackburn, Jett C. & Dorothy A. 

(Eilers, Martha J. & all) 1,060.00 

8 Transactions S$ 8,735.00 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


Daged thisa@ day Bee i077 


- 1871 - 


Contractor and 
Contract No. 


Douglas S. Coats & 
Hall Intl., Inc., 
No. 8280 


Barnhardt & Platt, 
Inc., No. 8348 


J. C. Compton Co., 
No. 8384 


Baker Redi-Mix, Inc., 
No. 8423 


Shur-Way Contractors, 
Inc., No. 8326 


January 31, 1977 


EXHIBIT_____ 8B 
MINUTES OF _2215-77 
Section and County 


Malheur R. Bridge, Malheur 
County 


De Ford Cr. Bridge, Linn 
County 


Forest Boundary-Little 
Beech Cr., Grant 
County 


lst, 2nd, 3rd & Vine Sts. 
(Richland), Baker County 


Main St.-S. "A" St. 
(Springfield), Lane County 


H. 'S. Coulter, State Highway Engineer 


- 1874 - 


Acceptance 
Date 


January 26, 1977 


January 27, 1977 


January 27, 1977 


January 27, 1977 


January 27, 1977 


AA A LR te pent en 


FXHIBIT___ 
MINUTES OF _2=15-77 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


R. A. Hatch Co., 
No. 8367 


Coral Corporation, 
No. 8228 


R. L. Coats, 
No. 8328 


Hansen Electric Co., 
No. 8227 


F. G. Scott Con- 
struction Co., 
No. 8339 


Cascade Construc- 
tion Co., Inc., 
No. 8127 


Corvallis Sand & 
Gravel and McNesby & 
Aubry, J.V., 

No. 8156 


Roy L. Houck Const. 
Co., No. 8373 


Kimball Const., Inc., 


No. 8382 


Section and County 


Heather Sta.-The Dalles/Cal. 


Highway Jct., Lane and 
Klamath Counties 


Salem, Hubbard Area Safety 


Project, Marion and Polk 
Counties 


Rocky Canyon-Prineville 
Reservoir, Crook County 


Corvallis, Albany, Lyons 
Area Safety Project, 
Benton and Linn Counties 


Pacific Hwy. E. U'xing- 
N. Columbia Blvd., 
Multnomah County 


S.E. Foster Rd.-S.E. 
Causey Avenue, Multnomah 
and Clackamas Counties 


Gellatly Summit-Wren, 
Benton County 


Spring Cr.-Lostine & 
Joseph (Alder St., lst 
St. & McCully Ave.), 
Wallowa County 


Powers (Fir St.), Coos 
County 
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Acceptance 


Date 


January 12, 1977 


January 


January 


January 


January 


January 


January 


January 


January 


12, 


12, 


12, 


14, 


14, 


14, 


14, 


14, 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


EXH'BIT__8 
MINUTES OF _2245°77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the actions listed below and report this action for your official 
records: 


1) On January 18, 1977, established 45, 50 and 55 
MPH speed zones on The Dalles-California Highway 
in Deschutes County from M.P. 122.71 to M.P. 
136.14 (south of Redmond). This action rescinds 
Speed Zone Rule No. 661 dated March 27, 1974. 
(See Speed Zone Order No. 740) 


2) On January 31, 1977, established a speed zone (35 MPH) 
on the Nehalem Highway, City of Forest Grove, 
Washington County, from M.P. 89.07 to M.P. 89.46, 
including a school zone, This action rescinds 
Speed Zone Resolution No. 94a dated May 16, 1957. 

(See Speed Zone Order No. 741) 


| 


a Highway Engineer 


Dated this @ day of ati 1977 
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2 9 B 
TO: Oregon Transportation Commission FYXH'B"™ 


MINUTES OF _2--77 


SUBJECT:Confirmation Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under authority delegated to me to award 
contracts, I awarded the following contracts: 


1) Work on Burchard Creek=-Scott Creek Section of 
Umpqua Highway in Douglas County. Bids received 
January 6, 1977. Contract No. 8464 awarded 
January 12, 1977, to J. C. Compton Co., McMinnville, 
at $379,016.75. 


2) Roadside improvement on Lebanon Road Interchange- 
Butte Creek Section of the Pacific Highway in 
Linn County. Bids received January 6, 1977. 
Contract No. 8465 awarded January 12, 1977, to 
Castile Landscaping, Lake Oswego, at $39,811.25. 


3) Traffic signal installation on The Dalles-California 
Highway at East lst Street in Deschutes County. 
Bids received January 27, 1977. Contract No. 8471 
awarded February 1, 1977, to Olson Electric Company, 
Inc., Vancouver, Washington, at $33,178. 


4) Work on South Ashland Interchange-California State 
Line Section of the Pacific Highway in Jackson 
County. Bids received January 27, 1977. Contract 
No. 8472 awarded February 1, 1977, to S. D. Spencer 
& Son, Vancouver, Washington, at $6,044,358.82. 


5) Sweet Home West City Limits-9th Avenue Section of 
Santiam Highway in Linn County. Bids received 
January 27, 1977. Contract No. 8473 awarded 
February 1, 1977, to Wildish-Corvallis Construction 
Co., Corvallis, at $812,630.55. 


6) Roadside improvement on Butte Creek-Halsey Inter- 
change Section of Pacific Highway in Linn County. 
Bids received January 27, 1977. Contract No. 8474 
awarded to Pacific Northwest Landscaping, Lafayette, 
second low bidder, at $49,375. (Low bid of Rainterra 
Landscapes was determined non-responsive by Chief 
Counsel and was rejected.) (Awarded February 1, 1977) 


7) Work on Port of Entry (Farewell Bend) Section of Old 
Oregon Trail in Malheur County. Bids received 
January 27, 1977. Contract No. 8475 awarded to 
Baker Redi-Mix, Inc., Baker, at $495,196. 

(Awarded February 1, 1977.) 


State Highway Engineer 


Dated this # day of Feb, , 1977 
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(10) 


(11) 


(12) 


Cc 


EXHIBIT 
MINUTES OF 2215-77 


Sale of 1,500 sq. ft. excess property on the Florence-Glenada 
Section of the Oregon Coast Highway in Lane County for a mini- 
mum consideration of $375. Approved January 27, 1977. File 
33843 (16-43). 


Sale of 45,875 sq. ft. excess property on the Lower Boones 

Ferry Road Interchange Section of the Pacific Highway in Wash- 
ington County for a minimum consideration of $85,000. Approved 
January 27, 1977. Files 19876, 19877, 19878, and 19887 (16-43). 


Service Agreement with St. Helens School District #502 for the 
acquisition of property. Approved January 26, 1977. Misc. C&A 


6020 (16-69). 
Dated this g day o 


Report of February 1977, Page 2 
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FXH'BIT__¢ 
MINUTES OF 2725-77 


February, 1977 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the fol- 
lowing actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


Construction-Maintenance Agreement with S.P.& S. Railroad Company- 
Burlington-Northern, Inc. for grade crossing protection devices at 
Columbia Blvd. and St. Helens Street in St. Helens, Columbia County. 
Approved November 26, 1976. File RR 855,856 (16-12). 


Service Agreements with Union Pacific Railroad Company for grade 
crossing protection devices in Pendleton, Umatilla County, at S.W. 
13th and at W. State Hospital Road. Approved January 14, 1977. 
File RR 858 and 861 (16-12). 


Sale of 5,900 sq. ft. excess property on the Elk Creek-Blue River 
Section of the McKenzie Highway in Lane County for a minimum con- 
sideration of $600.00. Approved December 1, 1976. File 43216 
(16-43). 


Sale of 20,000 sq. ft. excess property at the Bend Maintenance 
Station on the The Dalles-California Highway in Deschutes County 
to Deschutes County for a minimum consideration of $25,000. Ap- 
proved January 13, 1977. File M-29 (16-43). 


Sale of 4.45 acres excess property on the Hermiston-Hinkle Section 
of the Hermiston Highway in Umatilla County for a minimum consider- 
ation of $7,120 and obligation to fence, install water pipe, and 

construct roadway. Approved January 26, 1977. File 31426 (16-43). 


Service Contract with Southern Pacific Transportation Company for 
grade crossing protection devices at Fourth Street in Medford, Jack- 
son County. Approved January 26, 1977. File RR 797 (16-12). 


Sale of 0.4 acre excess property on the Gold Hill-Crater Lake 
Highway Section of the Sams Valley Highway in Jackson County for 
a minimum consideration of $850. Approved January 26, 1977. File 
3886 (16-43). 


Service Contract with Oregon-Washington Railroad Navigation Company 
for grade crossing protection devices at Campbell Street in Baker, Baker 
County. Approved January 27, 1977. File RR 863 (16-12). 


Sale of 01 acre access easement along roadway serving a quarry on 
the Clatskanie-Delena Secticn of the Columbia River Highway in Co- 
lumbia County for a minimum consideration of $350. Approved January 
27, 1977. File 22645 (16-43). 
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TO: 


SUBJECT: 


“YEHIBIT 


MINUTES OF —2=15-77 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the State 
Highway Engineer to exercise certain authority on behalf of the 
Oregon Transportation Commission. The State Highway Engineer sub- 
delegated to the State Parks Superintendent under Administrative 
Order No. 4 certain authority. Pursuant to that authority, I 
approved all actions listed below and report this action for the 
official records: 


1) On January 26, 1977, approved a lease 
extension with Kyle Smith and Elizabeth 
Jane Smith, dba Crown Point Gift Company, 
covering the Vista House Concession at the 
Crown Point Highway in Multnomah County, to 
March 31, 1979. 


2) On January 13, 1977, approved a lease 
extension with Mr. and Mrs. Donald L. Clifford 
covering the concession building at Silver 

Falls State Park in Marion County to December 31, 
1978. 


3) On January 26, 1977, approved a lease ex- 
tension with Mr. and Mrs. Lew Evans covering 
the concession building at Rooster Rock State 
Park in Multnomah County, to December 31, 1978. 


avid Talbot 
State Parks Superintendent 
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OO LL 


EXHIBIT____¢ 


\ ~ 2-15-77 
nalaiaik aie MINUTES OF 2°} 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Service contract with Southern Pacific Transportation Company for 
installation of grade crossing protection devices at Fir Street 
in Toledo, Lincoln County. Approval 12/17/76. File RR 857 (16-12). 


(2) Service contract with Southern Pacific Transportation Company for 
installation of drain pipe crossing the Hillsboro-Silverton highway 
in Woodburn, Marion County. Approval 1/5/77. File RR 737 (16-12). 


(3) Service contract with Union Pacific Railroad Company for installation 
of grade crossing protection devices at Patterson Ferry Road in 
Morrow County. Approved 1/5/77. File RR 859 (16-12). 


(4) Sale of easement rights for a sewer over 2.9 acres on the Stanfield- 
Pendleton Section of the Pendleton Highway in Umatilla County to the 
City of Pendleton for a consideration of $100.00. Approved 12/1/76. 
File 9300. 


(5) Two service contracts with the Southern Pacific Transportation Company 
for grade crossing protection devices on the Saunders Creek (Mapleton) 


Section of the Florence-Eugene Highway in Lane County. Approved 
1/12/77. File RR 860 (16-12). 


i> 
Dated this AB day of Sx 


» 1977. 
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Plaintiff 


Daniel J. Desler 


L-7266 
County: Lane 


*State was an intervenor in this case because it involved a material 


source. 


_Cause of Action _ 


EXHIBIT 


MINUTES OF 


REPORT OF TRIAL OF 


Writ of Review 
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E 
2-15-77 


Demands 
of 


Ok 


Vacation of 
Order arant- 
ing condi- 
tional Use 
Permit 


ITER CASES - State Nefendant 


Verdict 
or 
Judament 

=_—_ 
Order sus- 
tained - 
Circuit 
Court's de- 
cision in 
State's 
favor 


EXH'BIT_ C= 
MINUTES OF _ 2-15-77 
REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
vefendant sss Cause of Action Plaintiff Judgment 
Frank G. Flores Property Damage $634.44 $634.44 
L-7313 
Attorney Fees: $250 -Court Costs: $48.30 
County: Linn 
Remarks: Judgment in amount sued for. 
Dennis VanWald Injunction Removal of Voluntary 


water line Nonsuit 
encroaching 
on State 
property 
L-7407 
County: Washington 
Remarks: Water line was removed by defendant. 


DeLong Corporztion Interest on Attorney fees * 
Judgment - in trial court 
Contract 

L-4904 

Attorney Fees: $3,091 Court Costs: None 


County: Marion 

* The trial court awarded $3,091 attorney fees on our recovery of 
$157,853.87 added interest on the DeLong judament. The trial 
judge ruled against us but her decision was reversed in the Court 
of Appeals, which court was affirmed on review by the Supreme 
Court of Oregon. 


- 1881 - 


XH'BIT E 


2-15-77 
REPORT OF CASES FILED UTES OG eta hee OF TRANSPORTATION 


L-7414 State of Oregon v. R. 0. Hobbs: This is a suit for an 
Injunction, which was filed in Klamath County, requirina the 
defendant to reniove an outdoor advertising sian which the defen- 
dant has erected without a permit. 


L-7416 Gene H. Turner v. State of Oreaon: This lawsuit arises 
out of an accident that occurred on May 17, 1976, on The Dalles- 
California Highway, at M.P. 276.71 in Klamath County. The acci- 
dent involves a State sweeper and the vehicle driven by the 
plaintiff. The plaintiff alleqes that the sweeper kicked un a 
cloud of dust. When the plaintiff entered the cloud of dust he 
couldn't see the sweeper and collided with it. The amount of 
the lawsuit is $43,075.94. The matter has been referred to the 
State's insurance carrier for the defense of the State. 


L-7417 Ruby Nichols v. State of Oreqon: This accident occurred 


on July 25, 1975, and involved the plaintiff who was sitting on 
a bench next to a picnic table in a park in Lane County when the 
bench tipped over. Investigation indicates that this did not 
happen in a State park, however, the State has been sued. The 
anount of the lawsuit is $100,000 and the matter has been re- 


ferred to the State's insurance carrier for the defense of the 
State. 


L-7415 _ H. P. Glenn v. State of Oregon: This is an action for 
trespass on real property. It involves the same property that 


is the subject of a condemnation action (L-7259), State of Oregon, 
by and through its Department of Transportation v. H. P. Glenn, 

et al. The plaintiff is alleging that he is entitled to damaaes 
to the property that is now the subject of a condemnation case 
because the original condemnation case was dismissed because the 
court refused to allow an amended complaint and it was necessary 
to take more land. The plaintiff is seekina $178,200 and attorney 
fees. This property is located in Union County, 91d Oreaon Trail 
Highway. The matter has been referred to the Attorney General for 
the defense of the State. 
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_ EXHIBIT E 
MINUTES OF _2295°77 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 

Plaintiff _—_Wefendant__+______ Cause of Action Plaintiff 
State of Oregon Gell Shunn and Bridge Damage $8,701.40 

James Hintz 
L-7291 
County: Malheur 
Disposed of by: Settlement of $5,000. 
James Hoy State of Oregon Wronaful Death $251,905.85 


L-7049 
County: Marion 
Disposed of by: Settled by State's insurance carrier for $5,000. 


REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Highest Amount of 
Defendant FF fer Anpraisal Settlement _ 
Cornelius Jacobson $ 250 $ 500 § 1,000 
L-7183 
R- A-2 
Section: Siletz Bay State Airport 
County: Lincoln 
Approved by: Walter L. Barrie Date: 2-2-77 
Carl B. Herzberg $12,000 $12,000 $15,500 
L-7315 
R-47878 
Section: Vail Creek-Sweet Home 
Highway: Santiain 
County: Linn 
Approved by: Walter L. Barrie Date: 2-4-77 
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EXH'BIT__¢_ 
MINUTES OF 2719-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 


Authority 


Pursuant to authority delegated to me, I approved the following 


actions and report this for the Transportation Commission's records: 


CONSENT FOR STREET OR COUNTY ROAD VACATIONS 


Applicant 


Beri, Inc., Salem 


City of Portland 
Dr. & Mrs. Bolek 

Brant-Zawadzki 
City of Portland 


City of Portland 
City of Portland 
City of Portland 
City of Portland 
City of Portland 
City of Portland 


First Assembly of 
God, Portland 


Description 


City property located on Second Avenue 
between Rosemont & Edgewater Streets 
in West Salem 


Portion of S.W. Carson Street between 
S.W. 47th & S.W. Garden Home Rd. 


S.W. Dickenson St., Tryon Cr. Park 
City of Portland 


Alley in Block 16, east of St. Johns 


Portion of S.W. 40th Avenue south of 
S.W. Sweetbrier Drive 


Portion of S.W. Lowell Street between 
S.W. Kelly Avenue & S.W. Corbett Avenue 


Portion of S.W. Carson Street west of 
S.W. 50th Avenue 


Portions of S.W. Beaver Avenue, 
S.W. Bond Avenue & S.W. Idaho St. 


Portion of S.W. 6th Avenue between 
S.W. Bancroft & S.W. Lowell 


Portion of S.E. Taggart Street between 
S.E. Grant Avenue & S.E. 6th Avenue 


29th Avenue, Beaverton-Hillsdale Hwy. 
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Approved 


9/ 2/76 
9/ 3/76 


9/14/76 
9/30/76 


11/ 4/76 
11/ 4/76 
11/ 4/76 
11/10/76 
11/18/76 
12/ 6/76 


12/17/76 


EXHIBIT 
MINUTES OF 2215-77 


TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On JaNuaRY 28, 1976, $2,668,431 .40 was distributed to 
the counties as their share of motor vehicle revenues 

(20 percent) for the month of pecemper, 1976. 

(List of apportionments on file tn Commisston Files, 

Salen.) 


On yANUARY 31_, 1976, $106,058.84 (12 percent of the 
Highway Fund) was distributed to the cities for the 


month of pecewmerm 19 76. 
(List of apporttomments on file tn Commission Files, 
Salen. ) 


Dated this «7 “day of daw , fF 


e i e ay 
V. E. Skogg, Controller 
HighWay Division 


Cc: ROBERT BURCO 
H. S. COULTER 
JOHN EARLEY/ATT. 
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~*~ exer... © 
MINUTES OF _27°77 


Applicant Description Approved 
City of Portland N. Mississippi Avenue between 
N. Kilpatrick St. & southerly line of 
OWR&N Co. right-of-way. V/ 7/77 
City of Portland — N.E. 18th Avenue, north of 
N.E. Multnomah St. 1/ 7/77 
City of Portland S.W. Freeman Street from S.W. 49th 
Avenue to 100 feet west of S.W. 50th 
Avenue V/ 7/77 
City of Medford 8th St. between Laurel St. & Oakdale 1/19/77" 
th 4 > 
Dated this * day of _ 4 & > 1977 


9 4, fA 


Program Management Engineer 


* See Page 1902 in minutes for Chairman Jackson's approval 
of 1-19-77 
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March 15, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
meeting at 10 a.m. in Room 122 of the Transportation Building in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 
Dennis Moore, Administrator of Mass Transit 
Hirold Grover, Administrator of Motor Vehicles 
David Talbot, State Parks Superintendent 

Max Klotz, Special Assistant for Intergovernmental Affairs 
C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar: (The Commission deferred action on a 
request from the City of Portland for State grant-in-aid assistance 
for the acquisition of two parcels along the Willamette River north 


of the Sellwood Bridge for park purposes. Upon inquiry of Commissioners 


Walsh and Brix, Mr. Talbot stated he would provide maps as to the 
location of the parcels.) 


1) Minutes of the meeting of February 15, 1977. 


2) Resolution declaring necessity of certain real 
property for public purposes and authorizing 
condemnation. ("Condemnation Resolution No. 2657" 
on file in the Commission's files, Salem.) 


3) Request of City of Eugene for State grant-in-aid 
assistance for the acquisition of land along the 
Willamette River for park purposes as follows: 


a. City of Eugene - acquire 10 parcels - West 
Bank. Total cost $423,500; State grant-in- 
aid request $105,875. 


4) Transferred $750,000 of Land and Water Funds to 
local park agencies through the Special Projects 
Fund Committee. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


MARCH 15, 1977 


PRADA 


Mr. Klotz mentioned that Mr. Coulter had sent to the 
Commission an informational report concerning consultant services 
for the environmental studies of the Greeley-I-5 ramps in the City 
of Portland. (Letter dated 3-8-77 on file in the Commission's 
files, Salem.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Engineer Exhibit C 
Chief Counsel Exhibit D 
Location Engineer Exhibit E 
Highway Controller Exhibit F 


DIRECTOR'S REPORT 


Mr. Burco handed to the Commission copies of a resolution 
that was ad. pted by the National Governors’ Conference held in 
Washington, »). C., on March 1, 1977, which will be forwarded to 
Congress. He said the resolution was initiated by Governor Straub 
which requests additional Federal-aid funding for primary, secondary 
and urban systems. (Copy of resolution on file in the Commission's 
files, Salem.) 


Mr. Burco mentioned that he testified earlier today before 
the State Senate Transportation Committee on Senate Joint Memorial 
No. 7 which memorializes Congress to pass the bill authorizing 
increased Federal-aid funding for the primary system which endorses 
the Duncan Bill. The Transportation Committee did adopt the 
memorial for passage to the floor. He said Congressman Duncan 
appeared before the National Conference of State Legislators 
Transportation Committee in Washington, D. C., recently and was 
well received by all of the States. Mr. Burco indicated that 
progress is being made nationally in bringing to the public's 
attention the need to increase funding. 


Mr. Ed Hardt reported on the Conference of State Depart- 
ments of Transportation which was held recently in San Diego, 
California. He stated that this group meets several times during 
the year to discuss items of mutual concern. The following items 
were discussed: 


1) Railroad problems in the East and the problems of 
the 1976 4-R Act (Rail Revitalization and Regulatory 
Reform Act). 


2) Passed a resolution on air service to small 
communities. (Copy of resolution on file in the 
Commission's files, Salem.) 
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5) Three requests for the following Urban System 
Projects and granted authority to the State 
Highway Engineer to sign project agreements 
when prepared: 


a. Request from Tri-Met to continue the 
Portland Metropolitan Area CARPOOL 
Project. Total cost $710,000. Federal 
Funds $610,600. Tri-Met will provide all 
matching funds. No cost to State. 


b. Request from City of Coos Bay to improve 
a 0.67 mile section of Woodland Drive to 
a two-lane facility with parking on one 
side (N.C.L.-Ocean Blvd.-Woodland Drive). 
Total cost $171,000. Federal Funds $147,060 
and State's share $11,970. 


c. Request from City of Cottage Grove to 
construct a structure across the Coast 
Fork of Willamette River on Harrison 
Avenue. Total cost $225,000. Federal 
Funds $193,500 and State's share $15,750. 


6) Increased project authorizations on the following 
contracts: 


a. Contract No. 8439, Glen Baker Road-Lava 
Butte Section, The Dalles-California Highway, 
Deschutes County, in the amount of $101,934.35. 


b. Contract No. 8447, Willamette River (Spring- 
‘ field) Bridge on McKenzie Highway in Lane 
County, in the amount of $8,490. 37. 


7) Contract amendment with City of Roseburg providing 
for $1,200 of added General Funding for the 
transportation demonstration program. Of this 
amount, $900 would be used for marketing and 
$300 would support a new experimental route 
serving Umpqua Community College. 


8) Contract with City of Bend to provide experimental 
transportation service until June 30, 1977. General 
Funds committed by this contract would total $4,056, 
an increase of $1,509 over the previously approved 
level. 


9) Contract with Illium Associates, Inc. for a graphics 
and radio marketing package to be used by small 
transit systems. Costs for materials provided 
would total $575 of General Funds. 


10) Agreement with State Forestry Department for bridge 
design service on an actual cost basis. 
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Mr. Moore discussed the measure and handed copies of the 


following Senate Bill 16 process to the Commission: 


SENATE BILL 16 PROCESS 


The following goal and criteria are being 
proposed in order to explain the process involved 
in implementing Senate Bill 16: 


Goal 


Maintain the existing public transportation 
network by providing financial assistance to 
endangered routes. 


Process 


1. 


10. 


Transportation Commission establishes 
tentative criteria. 


SB 16 becomes law. 
Funding becomes available. 


Transportation Commission adopts 
criteria following public hearing. 


Department solicits applications for 
assistance from cities, counties, 
carriers, public. 


Department analyzes requests using 
Commission-approved criteria. 


Department submits recommendations of 
projects to Transportation Commission. 


Transportation Commission approves 
projects and agreements. 


Agreements submitted to Public Utility 
Commissioner for a permit, certificate, 
approval or disapproval. 


Department monitors performance accord- 
ing to agreements; reports to Transporta- 
tion Commission, Governor and Legislature. 


Mr. Ken White, Director of Transportation Programs from 


Greyhound Lines, was present. 


He stated the intercity bus serves in 
excess of 200 communities in the State, and their lines alone have 

sales representatives at 76 locations. 
operated on an average day 25,000 miles in the State. 
mentioned that their lines have been experiencing some extreme 
problems with operating income. 


In 1975 he said their buses 


From 1972 through 1976 nationwide 
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3) Reorganization of the Federal Department of 
Transportation. 


4) Transportation funding. 


Mr. Hardt said there was a presentation by Mr. Ben Beogini, 
President of the Southern Pacific Transportation Company, about a 
National Transportation Policy Study Commission covering all modes 
of transportation that was created by the 1976 Federal Highway Act. 


Mr. Hardt stated there was a presentation by Mr. David Roper 
of Commuter Computer of Los Angeles, California, that has been 
organized to promote vanpools. 


Mr. Burco mentioned that the Secretary of Transportation 
has begun to hold town-hall meetings around the country. The first 
meeting was held in Boston where the Governors of the Northeastern 
States were invited. A similar meeting will be held later in the 
year in Seattle, Washington. 


Mr. Streun said an incremental budget will be presented 
covering the Office of the Director, the Highway Division, Parks 
and Motor Vehicles Division budgets at the 92% and 75% level that 
the Governor has recommended and the order of restoration under 
those two budgets. He mentioned the budgets are due on April 1, 
1977. The two budgets have been restored (92% and 75% level) as 
directed. Mr. Streun said that staff met with the Budget Division 
and the Legislative Fiscal Office Analyst yesterday to talk about 
the restoration on a Department-wide list - 92% level budget. Since 
staff has not had an opportunity to review its recommendation with 
the Commission for the restoration on a Department-wide basis, 

Mr. Streun suggested a workshop be held later in the month in 
Portland. (Workshop was set for 2 p.m., March 28, 1977, in Room 35 
of the Portland State Office Building.) Mr. Streun presented to 
the Commission copies of the budget for the Office of the Director 
which covers the 92% and 75% levels. He said both budgets show a 
summary of activities in priority order, the dollar amount and an 
explanation of activities. The bulk of the 92% budget comes out of 
the travel information program. The order of State restoration is 
the out-of-state travel and professional services in planning, 
policy research and administrative services. Mr. Streun commented 
on the major items of restoration. (Copies of both budgets and 
tabulations are on file in the Commission's files, Salem.) The 
Commission approved the reductions and the priority of the 
restoration of these reductions for the Office of the Director as 
presented by Mr. Streun. (See further in minutes for budgets of 
Highway and Motor Vehicles Divisions and the Parks Branch.) 


Mr. Burco referred to Senate Bill 16 stating that this 
would be the contracting authority for the Commission in Intercity 
Public Transportation. He said the Senate would like further 
zuidance from the Commission as to the tentative type of criteria 
that would be considered. He mentioned the Senate would have a 
second hearing in a few days concerning this Bill. ‘He asked Mr. Mocr: 
to make a presentation. 
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He stated the preliminary engineering program authorizes 
work to proceed on projects considered to be within future financial 
capability of the Department and which are considered necessary to 
pursue at this time. There was considerable discussion concerning the 
various projects. In reply to the Chairman's inquiry, Mr. Klaboe 
Stated that the signal projects could probably be expedited as the 
Department has the Federal Funds for financing each project; however, 
each project is individually designed and the Department's signal 
design crew is very small. He mentioned it also depends on the 
industries supplying the materials for signals as there is 
approximately a nine-month backlog. 


The Commission approved the program as presented by Mr. Klaboe. 
(Program on file in the Commission's files, Salem.) 


Mr. Klaboe handed to the Commission a tabulation of the 
financial review of the Six Year Program. 


Mr. Coulter introduced Mr. Dick Althoff, Vice President and 
General Manager of Travel Information Centres, Inc. Mr. Althoff 
stated that iis firm is requesting an increase in the advertising 
rate of the 2" display in the Travel Information Centres from 
$200 per year to $280 per year. Since the last increase which was 
granted in April of 1975, Mr. Althoff said inflation has taken its 
toll in their business as it has in other segments of the economy. 
The current direct cost to sell, install and maintain a 2" display 
per year is as follows: 


-00 per 2" display to install and maintain. 
00 per year for bookkeeping and invoicing. 
00 sales cost (current costs are presently higher, 
but expect to reduce current sales costs in 
the foreseeable future). 
$ 30.00 administration and depreciation. ’ 


$95 
$15 
$ 70 


TOTAL $210.00 No allowance has been made for overhead and profit. 


The Commission approved the display rate increase. 


The Commission considered the settlement of petroleum 
escalation claims. (This item was presented at the February 15, 1977 
meeting and action was postponed to allow the Commission additional 
time to review.) Commissioner Walsh stated that contracting is a 
tough business and if a contractor is not willing to assume risk, 
he should not be in the contracting business. He pointed out each 
year contractors go broke. Some of them unfairly go broke and some 
fail to take into careful consideration the risk that they are 
assuming, and they go under. And some others get windfall profits. 


He said prices of a given commodity drop and these inequities 


are a part of the system. He felt this kind of legislation is inter- 
fering with that kind of a natural efficient process. 
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their net operating income before taxes had declined 66.2 percent. He 
stated their operating ratio held fairly steady from 1967 to 1972 

in the range of 86 to 87.5 percent, but since that time it has been 
rapidly escalating. In 1976 the ratio was 96.1 percent and if these 
trends continue, he said they wili be in a loss position by 1980. 


Mr. White said Greyhound Lines purchased 435 buses in 1976 
at a cost of approximately $104,000 each. The purchase represented 
10 percent of the total fleet size. He said their problems in Oregon 
basically relate to some severe deficit operations on some of the 
lateral routes between the Willamette Valley and the Coast. Senate 
Bill 16 does pose very serious problems to the industry as it is 
presently constituted. He mentioned that they are extremely 
optimistic that an amicable compromise can be reached that will 
benefit all concerned. He mentioned that he understands the 
Department's desire for having criteria for financial assistance 
and while they do have a few minor points that hopefully can be 
worked out, Greyhound certainly supports this criteria. There 
was considerable discussion between the Commission and Mr. White. 


Mr. Warren Ling, General Manager of Hamman Stage Lines, 
was also present. 


Mr. Moore mentioned that in five years unless something 
is done the intercity bus industry will probably experience a 
reduction in service. This would probably eliminate or reduce 
13 routes. To maintain the existing level of services, the cost 
would be approximately $200,000 a year. 


The Commission approved the tentative criteria for 
Senate Bill 16. (See criteria on file in Commission's files, 
Salem. ) 


The Commission set Tuesday, April 19, 1977, for their 
next regular monthly meeting in Bend. Mr. Burco announced that a 
no-host dinner will be held in Bend the night before the Commission 
meeting with local officials and legislators. 


Mr. Burco suggested that the October 18, 1977 Commission 
meeting be held in Pendleton with the Washington Highway Commission. 


Mr. Klaboe reported that a Task Force of staff members has 
completed a comprehensive review of the Highway Division's construction 
and preliminary engineering workload. He said the objective of the 
review was to purge the program of projects which are beyond the 
Department's financial capability or which are not consistent with 
the policy of emphasizing preservation of the highway system or 
enhancement of its operational and safety characteristics. 


Mr. Klaboe presented to the Commission a copy of the Task 
Force report, together with a list of 188 surveys to be cancelled, anu 
a proposed modification and status report of the next four years of 
the Six-Year Program. (Copies of reports on file in the Commission's 
files, Salem.) 
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Commission's files, Salem.) Mr. Grover explained the types of services 
his Division performs and reviewed the activities as listed on both 
budgets. The Commission approved the reductions and the priority of 
the restoration of these reductions as presented by Mr. Grover. 


PUBLIC COMMENTS 


A delegation from Baker and Grant Counties appeared before 
the Commission requesting that the State assume jurisdiction of the 
Austin-Sumpter Forest Service Road. Judge Dennis Fuller of Baker 
County introduced Judge Francis Cole, Mr. Jim Maple and Mr. George 
Hansen, Commissioners from Grant County; Mr. George Nicolescu and 
Mr. Fred Ringer, Commissioners of Baker County. Judge Fuller said 
this route is referred to as the Whitney-Tipton Cutoff Road that 
goes across from Austin Junction to the Sumpter Valley making a 
shortcut from Highway 26 over to I-80N. Folders were presented to 
the Commission which contained the minutes of a February 1, 1977 
joint meeting with the State, National Forests, Baker and Grant 
Counties, Chambers of Commerce and others; letters from California- 
Pacific Utilities Company, Grant County Chamber of Commerce, Baker 
County Chamber of Commerce, Malheur National Forest, Wallowa-Whitman 
National Forest, Grant County and Baker County Courts. The handout 
also contained a resolution from the Baker County Chamber of Commerce 
unanimously supporting the paving and completion of the Whitney- 
Tipton U. S. Forest Service Road No. 10 and numerous petitions 
calling for completion and surfacing of this highway. (Copies are 
on file in the Commission's files, Salem.) 


Judge Fuller read the following paragraph from the Baker 
County Court's letter: 


During that meeting on February the lst, various 
portions of the State highway in Baker County were 
discussed as possible trade-offs, and if the State 
Highway is willing to assume the 23.6 miles of the 
Austin-Sumpter Road consisting of .9 mile Baker 
County improved road, 16.7 miles of Wallowa-Whitman 
National Forest gravel road to the Baker County- 
Grant County Line, and 6 miles of the Malheur Forest 
improved road in Grant County, Baker County then 
would be willing to assume the following 45 
approximately plus miles of State highways in 

Baker County: 


Approximate 

Highway Route Description Mileage 
410 220 Bourne Jct. to McCulley Fork 2.4 
66 30 So. Baker Interchange to Oxman 18.2 
449 30 Lime Inter. to Huntington Inter. 2.8 
Frontage Rd. 30 Plano Underpass to Freeway on Ramp 1.2 
340 203 Chandler Inter. to Richland Inter. 4.2 
413 - Cornucopia to Halfway City Limits 12.2 
Frontage Rd. - Pine Town Loop-Hal fway -5 
Frontage Rd. - Hewitt Park to Highway 86 Jct. 2.0 
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After considerable discussion, the Commission unanimously 
denied authorizing the settlement of petroleum escalation claims. | 


Mr. Coulter handed to the Commission copies of the Highway 
Division's budgets at the 92 and 75 percent levels that the Governor 
recommended and the order of restoration of those two budgets. He 
said both budget levels show the summary of activities in priority 
order, the dollar amount and an explanation of activity. Mr. Coulter 
reviewed the following charts that were on display: 


1) Construction Program Breakdown 

2) Total Expenditure Highway Program 

3) Highway Construction Program Manpower vs. Expenditures 
4) Maintenance Program 


(Mr. Coulter's presentation is continued after Mr. Talbot's report.) 


The meeting recessed at 11:55 a.m. and reconvened at 
12 noon. 


Mr. Talbot handed to the Commission copies of the Parks 
Budget, also at the 92 and 75 percent level that the Governor 
recommended and the order of restoration of both budgets. (Copies 
of the budget on file in the Commission's files, Salem.) Mr. Talbot 
used flip charts to explain the activities in the Parks and 
Recreation budget. The Commission approved the reductions and the 
priority of the restoration of these reductions as presented by 
Mr. Talbot. 


The meeting recessed at 12:10 p.m. and reconvened at 
1 p.m. 


Mr. Coulter continued with the presentation of the Highway 
Division's budget. He commented on the following charts: 


Highway Maintenance Program - Manpower vs. Expenditures 
Total Highway Program - Manpower vs. Program Expenditures 


The Commission approved the reductions and the priority of the 
restoration of these reductions. (Approval was given by Commissioners 
Jackson, Hollern and Brix. Commissioners Walsh and Coleman were 
absent for the voting.) (Copy of budget on file in Commission's 
files, Salem.) 


Mr. Grover presented the budget for the Motor Vehicles 
Division at the 92 and 75 percent level that the Governor recommen ed 
and the order of restoration of the two budgets. (Copies of the 
budgets were handed to the Commission and are on file in the 
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TO: 


EXHIBIT A 
MINUTES OF 3-15-77 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
40131 Roaring Springs Associates $ 20.00 
40543 Case, Albert L. & Gladys A. 1,030.00 
49288 Stephenson, Sara A. 106,000.00 
49319 Shultz, Donald E. & Caroline E. 29,500.00 

4 Transactions $ 136,550.00 


(2) Grant of 35' wide access at Sta. 902+47 for Private residen- 


(3) 


2 


tial and production and transportation of farm products to 
Robert G. and Yvonne M. Dinubilo on the Rickreall-Monmouth 
Section of the Pacific Highway West in Polk County. 

File 19298. 


Letter-form agreement with City of Portland for installation 
of railroad protection at the North Lewis Street crossing 

of the UPRR tracks. The project is eligible for 90% Federal 
Aid funding under Section 230 of Title IIL, Highway Safety 
Act of 1973. Total estimated cost for the work is $110,000. 
Matching monies will be 74% State Grade Crossing Protection 
Fund $8,250 and 24% City funds ($2,750) with no expense to 
the Highway Division. (County-City Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this QF day wee , 1977 


Glenn L. Jackson, C 
OREGON TRANSPORTA 


STATE HIGHWAY ENGINEER 
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The Judge indicated these are locations that the State 
happens to have in Baker County and he felt that they could work 
into the County System. He commented on the different advantages 
that would help the State in taking over the road. There was 
discussion having to do with snow plowing and maintenance costs. 


Chairman Jackson stated that the Department agrees that 
this stretch of highway could be very well justified as being a part 
of the State System. However, the cost of bringing the highway up 
to standards is prohibitive at this time because the funds are not 
available. The Commission instructed the Highway Division to work 
with the two counties to see what might be done in the future. The 
County representatives indicated they were willing to continue 
negotiations on this basis. 


The Chairman adjourned the meeting at 2 p.m. 


Soudan: 


CA Keke 


Commission Services 
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“Eamon a 


EXHIBIT _____ A. 
Oregon Transportation Commission MINUTES OF 3-15-77 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: 


(1) Option or Other bocuments Relating to Property Acquisition 


Number Name : Consideration 
47224 Gusa, William E. & Mavmie $ 28,995.00 
48980 Portland General Electric 10,400.00 
49227. —s Switzer, Earl H. & Margaret. 270.00 
123-15.56 ” Sle? oO aa 

i 23-15. 60 Cere ghing », Joe 34K ). 00 


4 Transactions $ 40,205.00 


(2) Grant of unrestricted access to Jack G. Baty, et al at Station 
287+18 on the Jones Ranch-Hudspeth Mill Section of the Ochoco 
Highway in Wheeler County for a consideration of $1,800.00. 
File 17609. 


(3) Grant of unrestricted 40' access to Marvin E. Yates at Station 
359+38 on the Mt. Vernon-John Day Section of the John Day High- 
¢ 


way in Grant County for a consideration ot $500.00. File 20053. 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
above and report this action for your official records. 


Dated this { & day of February, 1977. 


Glenn L. Jacks 
Oregon Transpo 
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hairman 
ion Commission 


EXHIBIT A 
TO: Oregon Transportation Commission MINUTES OF 3-15-77 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Option or Other Documents Relating to Property Acquisition 


Number Name Consideration 
oe 48137 Roberts, Verlin & Mary $ 6,800.00 
48763 Warren Baptist Church 29,800.00 
49322 Knotts, Martha C. & Anna 21,000.00 
49488 Skinner, Eldon & Diana 2,250.00 
49489 Festor, Eugene & Ruth 750.00 
49505 FMC Corporation, Industrial 
Chemical Division 11,460.00 
49512 Hrabel, Jerry; Schmidt, 
Gary; et al GRATIS 
63-8.43 & 
4-272.09 Obie Outdoor Advertising 900.00 


8 Transactions $72,960.00 


2) ‘Grant of unrestricted use to an access to be moved to Station 
1303+00 on the Willowdale-Madras Section of the The Dalles- 
California Highway in Jefferson County for Safeway Stores, Inc., 
for a consideration of $100.00. File 19248, 19249. 


3) Grant of unrestricted use to an existing access at Station 2508+00 
on the Washburn-North Plains Section of the Wilson River Highway 
in Washington County for Kistner Farm, Inc., for a consideration 
of $5000.00. File 19828. 


By your duly adopted delegated order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
above and report this action for your official records. 


Oregon Transpor . is Commission 
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i, na 
MINUTES OF _3-15-77 


TO: Oregon Transportation Commission 
SUBJECT : Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the following action and report this for 
your official records: 


By telephone on January 19, 1977, I gave approval 
to J. B. Boyd to convey to Jackson County the 
State's right, title and interest in the portion 

of Eighth Street which is being vacated by the City 
of Medford. (File 27032) (See Deed and Consent 
to Vacation document for description of Eighth 
Street) 


Glenn L. Ja®kson, (Chairman 
Oregon Transpo} ion Commission 


Dated this IO say of > 1977 


See also ertry on page 1887 in minutes 
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~y 
TO: Oregon Transportation Commission EXHIBIT 


“er MINUTES OF 3-15-77 
SUBJECT: Report of actions Taken Under Delegated Authority 


(1) Option or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48105 Milburn, Orville 0. * Thelma $ 6,400.00 
_1-7343 * 
48953 Wilkins, Henry 834.67 
48983 Glasco, Inc. 3,000.00 
49253 Mid Oil Company 1,025.00 
49259 Leckie, Andrew F. & Maxine F. et al 2,265.00 
5 Transactions $ 13,524.67 


(2) Agreement with Multnomah County for installation of railroad 
crossing protection at the Union Pacific Railroad and N.E. 105th 
Avenue. The project is eligible for 90% Federal Aid funding 
under Section 230 of Title II, Highway Safety Act of 1973. 

Total estimated cost of the work is $60,000. Matching monies 
will be 74% State Grade Crossing Protection Fund ($4,500) and 
245% City funds ($1,500), with no expense to the Highway Division. 


(3) Agreement with the City of Medford providing for three lanes of 
traffic on the 4th Street-Manzanita Street Section of the Rogue 
Valley Highway. The work will be accomplished by state forces 
utilizing minor betterment funds and will consist of some 
patching, removal of lane lines, tree and limb removal, and 
installation of necessary signing. The estimated cost of 
$12,125 is to be shared "fifty-fifty" by the State and the City. 


(4) Agreement with the City of Tigard and Payless, Inc. covering 
installation of traffic signals at Main and Scoffins Street. 
The State will install the signals with Payless, Inc. paying 
all costs. Upon completion, State maintains the signal at 
City's expense and the City will pay for all electrical energy. 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
above and report this action for your official records. 


Dated this? day of February, 1977. 
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“ae A 
MINUTES OF 3-15-77 


No. —_. 4 Riceues Columbia River (Astoria) Bridge 
Contract No. 8470 


Type of Work Painting and Safety System __ Fa. pro) wo. _State 


County ee ee Highway___ Oregon Coast 
No. of Bidders 5____ Low Buider__Waconda West Construction, Salem 
Low Bid S_ 328,978.00 


Engineer's Recommendation: Award to low bidder. 


een. 20 Proyect___ The Dalles-California Hwy. at E. Ist St. 
Contract No. 8471 
Type of Work ____ Traffic Signal i Installation A Proj Meo. _ F-4-2 fee. 


Deschutes tts ghway__The Dalles-California 


County 


No. of Bidders eee Low Bidder eaten son_Electric Co. > Inc oa Na ncouver, WA 


Loweids—33,178.00 


Engineer's Recommendations. Award to low bidder as soon as approval is 
received from FHWA. 


ae Proj: 9+ AShland Intchge.-California State Line 


11.45 Miles Grade, Pave, Barriers, Contract No. 8472 
Type of Work_otructures and Signing FA. Pio), No. _1-F-5-1(91)00 


County__Jackson Highway ___ Pa cific scien abanaael 
No. of Bidders_ 5 Low Bidder _ 


S,D. Spencer & Son, Vancouver, WA 


Low Bid S 6,044 , 358.82 _ 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate__/-3/-")7/ 
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Chl FXH'BIT__& 
REPORT oF chMHNeMG ES OF action TAgen 


UNDER DELEGATED AUTHORITY 


tin R Pionct. . Ss Ligard Intchge.-S.W. Boones Ferry Rd. 
Type of Work. 1.3 Miles Roadside Improvement ia. pro vo, SU-592(3) 
County Clackamas Highway___FAS_943 (Kruse Way) 
Me sacar. NA RG ctr eet eter asians a peices 


Low Bid S tn 


Engineer's Recommendation: PROJECT WITHDRAWN 


a, eae S.E. Johnson Cr. Blvd. at S.E. Bell Ave. 
Contract No. 8468 
Type of Work 0.12 Mile Grade, Grade _Pave & Si gnals FA. Proj. No. _M-9704(1) 


FAU 9704 (S.E. Johnson Cr. Blvd.) 


County — Clackamas Highway 
No. of Bidders__3 
Low bid s—114,997.00 

Engineer's Recommendations: Award to low bidder as soon as approval of 


FHWA and Clackamas County is received and 
County deposits sum of $10,500.00. 


Low Bidder__CaScade Construction Co., Inc. Portland 


eo see een Tualatin River (Weis) Bridge : 
Contract No. 8469 
Type of Work Stru icture __F.A. Proj. No __0S-0300 Q)_ 


Couny__Clackamas Highway Pete's Mountain Road 
No. of Bidders__1] ___ Low BBidder__ROSS Bros. Construction Inc., Salem 
Low Bid $470,954.00 

Engineer's Recommendations Award to low bidder as soon as approval of 


Clackamas County is received and County 
deposits sum of $180,700.00. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__{-3/-‘7'] 
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EXHIBIT A 


MINUTES OF 3-15-77 


ee Cis St. Paul-Woodburn | ’ 
Tyee ot won Gade & Pave ta. Pe. vo, F-75(1) 
Couny —__ Marion Highway Hil lsboro-Silverton 

RS INR 0 


Low Bid S__== 


Engineer's Recommendation: PROJECT WITHDRAWN 


On January 31, 1977, I accepted the State Highway 
Engineer's recommendations for award of the projects on which 
bids were received January 27, 1977, and authorized him to sign 
the contracts when conditions for the awards have been met. 


. Jackson, 


Oregon Transporta¥ 6mmission 


MINUTES OF _ 3-15-77 


No—.-7? Pry Sweet Home W.C.L.-9th Ave. 
0.68 Mile Grade, Pave, Sign, Contract No. 8473 
Type of Work _Signals & Landscaping —— F.A. Proj, No. F-21(1) 


County Ee a a Highway Santiam 


No. of Bidders__4 ____ Low Buider_Wildish-Corvallis Constr. Co., Eugene _ 


Low Bid S 12,630.55 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


No.___8 __ Project___ Butte Creek-Halsey Intchge. 
Contract No. 8474 


Type of Work 6.29 Miles Roadside Improvement ca pro. to. 1-5- anak. 


County ——- a rn Highway — Pacific 
2nd Low. Pacific N.W. Landscaping, “Lafayette 
No. of Bidders. 9 _ Low Bidder___ Ra interra Landscapes, Inc., Portland _ 


2nd Low 49,375.00 
Low Bi S 888.50 


Engineer's Recommendatons: AS SOON aS approval is received from FHWA 
award to low bidder, Rainterra Landscapes, Inc., in the amount 
of $44,888.50 or award to second low bidder in the amount of 
$49,375.00, pending legal determination on low bidder's 
Certification of Minority Business Enterprises Solicitations. 


sto: 9__ Pronect Port: of f Entry (Farewell fend) _ Section. 
Contract No. 


0.36 Mile Grade, Pave & Facilities ., 


_I-80N- 8(32)351 


Type of Work Pro. No 
County Malheur Highway __ 9 d Oregon Trai 1 
No. of Bidders__ 6 Low Bidder Ba ker Redi-Mix Inc. a: Ba ker cbse 


Low Bia $495,196.00 _ __ 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__/-=!-] 7 
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Contractor and 


Contract No. 


Roy L. Houck Const. 
Co., No. 8169 


Stillwell Const. Co., 
No. 8252 


Cascade Const. Co., 
Inc., No. 8376 
Cascade Const. Co., 


Inc., No. 8415 


Baker Redi-Mix, Inc., 
No. 8331 


Frye & Johnson 
Const. Co., 


No. 8405 


C. G. Gredvig, 
No. 8443 


Hamilton Const. Co., 
No. 8400 


Warren Northwest, Inc., 
No. 8355 


Roy L. Houck Const. 
Co., No. 8183 


Ross Bros. Const., 
Inc., No. 8305 


Harmony Gardens, 
No. 8444 


March 7, 1977 


MINUTES OF _3=15-77 


Section and County 


Fountain Slide Section, 
Hood River County 


Motorist Service Signing 
Project, Three Counties 


Thatcher Rd.-23rd Ave. 
(Forest Grove), Washington 
County 


N.W. Croeni Rd.-N.W. Cornell 
Rd., Washington County 


Middle Bridge Rd.-Ritter 
Creek, Baker County 


Umpqua Lighthouse State Park, 
Douglas County 


Rainbow Lane & Patricia 
Ave., Washington County 


Powder River (Phillips) 
Bridge, Baker County 


N.E. Union Ave.-N.E. 82nd 
Ave., Multnomah County 


Tongue Point-Fern Hill, 
Clatsop County 


Mosquito Creek Bridge, 
Yamhill County 


Beaverton Interchange, 
Washington County 


dum") 
pet, C 


i 


H. S. Coulter, State Highway Engineer 
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Acceptance 


Date 


February 18, 1977 


February 


February 


February 


February 


March 


March 


March 


March 


March 


March 


March 


4, 


18, 1977 


18, 1977 


18, 1977 


23, 1977 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


cXHIB'T 5 


MINUTES OF —3=15-77 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 
Babler Bros., Inc., Fifteen Mile Creek-Celilo, February 3, 1977 
No. 8203 Wasco County 
Turf Irrigation & Milo McIver State Park, February 3, 1977 
Const. Co., Inc., Clackamas County 
No. 8334 
Douglas S. Coats Lostine R. (Wolfe) Bridge, February 3, 1977 
Construction, Wallowa County 
No. 8358 
Hansen Electric Co., Green Springs Hwy. Jct.- February 3, 1977 
No. 8288 Walker Avenue (Ashland). 

Jackson County 
Holst Construction Evergreen Creek Bridge, February 3, 1977 
Co., No. 8378 Benton County 
B & H Equipment Co., Heppner Project, Morrow February 3, 1977 
Inc., No. 8351 County 
Corvallis Sand & Corvallis-Lebanon Hwy. @ February 4, 1977 
Gravel Co. & County Roads 704 & 705, 
McNesby & Aubry, Linn County 
Inc., No. 8307 
Kelly F. White Co., Cabin Creek Safety Rest February 11, 1977 
No. 8311 Area Project, Douglas 

County 
Roseburg Paving, Scott Creek-Stony Brook, February 11, 1977 
Inc., No. 8306 Douglas County 
Cascade Const. Co., S.E. 92nd Ave.-N.W. Ava February 17, 1977 
Inc., No. 8303 Ave. Project, Multnomah 

County 
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eyHisitT__.._._ 2 
TO: Oregon Transportation Commission MINUTES OF __ 3215-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the actions listed below and report this action for your official 
records: 


1) On February 9, 1977, approved the prohibition 
of parking on The Dalles-California Highway 
on both sides from M.P. 136.00 to M.P. 136.20 
in the vicinity of 0.B. Riley Road approximately 
one-half mile north of the north city limits of 
Bend, Deschutes County. 


2) On February 16, 1977, established a 45 MPH speed 
zone on the Central Oregon Highway in Harney 
County from M.P. 128.73 to M.P. 128.00 south of 
Hines. (See Speed Zone Order No. 742) 


3) On March 3, 1977, established a 45 MPH speed zone 
on the John Day Highway from M.P. 230.77 to 
M.P. 231.17 in the community of Ironside, 
Malheur County. (See Speed Zone Order No. 743) 
Rescinds Speed Zone Resol. No. 399 dated 7-18-63. 


H. S. Coulter, State Highway Engineer 
Dated this a day of March, 1977 
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TO: 


SUBJECT: 


1) 


2) 


3) 


4) 


5) 


6) 


__ EXHIBIT B 
Oregon Transportation Commission MINUTES OF _3-15-77 


Confirmation Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


Work on S. E. Johnson Creek Boulevard (FAU 9704) 
at S. E. Bell Avenue in Clackamas County. Bids 
received January 27, 1977. Contract No. 8468 
awarded February 15, 1977, to Cascade Construction 
Company, Inc., Portland, at $114,997. 


Tualatin River (Weis) Bridge on Petes Mountain 
Road in Clackamas County. Bids received 
January 27, 1977. Contract No. 8469 awarded 
February 22, 1977, to Ross Bros. Construction, 
Inc., Salem, at $470,954. 


Work on Pacific Highway East at S. E. Park Avenue 
Section in Clackamas County. Bids received 
February 24, 1977. Contract No. 8477 awarded 
February 28, 1977, to Hamilton Electric, Inc., 
Eugene, at $43,522.27. 


Work on Grants Pass-Applegate River Section of the 
Redwood Highway in Josephine County. Bids received 
February 24, 1977. Contract No. 8482 awarded 
February 28, 1977, to J. C. Compton Company, 
McMinnville, at $752,715.90. 


Paving on Silver Creek Falls Interchange-Aumsville- 
Sublimity Road Section of the North Santiam Highway 

in Marion County. Bids received February 24, 1977. 
Contract No. 8486 awarded to Roy L. Houck Construction 
Co., Salem, on February 28, 1977, at $348,920. 


Traffic signal installation on Mt. Hood Highway at 

S. E. 182nd Avenue in Gresham, Multnomah County. Bids 
received February 24, 1977. Contract No. 8487 awarded 
February 28, 1977, to Hamilton Electric, Inc., Eugene, 
at $23,756.60. 


H. ’S. Coulter, State Highway Engineer 
Dated this 2 day of March, 1977 
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MINUTES OF —3-15-77 


(9) Service Agreement with the City of Coos Bay for providing right of 
way services in connection with the Alder Street - Fourth Street 
Couplet in Coos Bay, Coos County. Approved February 25, 1977. 
Miscellaneous C&A 6053 (16-69). 


Dated this f day of Yuck. 1977. 


Way Engineer 


£ Boyd, Right 


JB/cjb 


Report of March 1977, Page 2 
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Reiviss oe 


EXH'BIT__¢- 
MINUTES OF —3=15-77 


March, 1977 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the fol- 
lowing actions for your official records: 


(1) 


(2) 


(3) 


(4) 


() 


(6) 


(7) 


(8) 


Sale of 45,875 square feet excess property on the Lower Boones 
Ferry Road Interchange Section of the Pacific Highway in Wash- 
ington County for a minimum consideration of $83,500.00 ($85,000 
was previously approved). Approved February 3, 1977. 

Files 19876, 19877, 19878, 19887 (16-43). 


Convey a permanent easement for road construction and mainte- 

nance use only for no consideration on the Harbor Drive-Barbor 
Boulevard Section of the Pacific Highway to Multnomah County. 

Approved February 10, 1977. Files 21163, 26150, 20993, 20994, 
20995 (16-43). 


Service Agreement with Southern Pacific Transportation Company 
for grade crossing widening at the Lower Grave Creek Road (Le- 
land) in Josephine County. Approved February 10, 1977. 

File RR-865 (16-12). 


Service Agreement with Southern Pacific Transportation Company 
for installation of grade crossing devices at Southwest 209th 

Avenue in Reedville, Washington County. Approved February 10, 
1977. File RR-864 (16-12). 


Construction Maintenance Agreement with Burlington-Northern, Inc. 
for installation of grade crossing protection devices at North 
Portland Road in Portland, Multnomah County. Approved February 16, 
1977. File RR-867 (16-12). 


Service Contracts with Southern Pacific Transportation Company 

for installation of revised grade crossing protection devices at 
Southeast Minter Bridge Road and Southeast River Road in Hills- 

boro, Washington County. Approved February 16, 1977. File RR-866 
(16-12). Service Con. # 77-008. Approved 2-17-77 Ser. Con. #77-009. 


Sale of 0.11 acre excess property from the Pendleton Building Site 
on the Old Oregon Trail Highway in Umatilla County to the City of 
Pendleton for public street use only and no consideration. 
Approved January 20, 1977. File 47013 (16-43). 


Signed 4 Grants of access February 22, 1977, approved by Mr. Jack- 
son as follows: 


20053 Yates John Day Highway February 16, 1977 Grant Co. 
17609 Baty Ochoco Highway February 1, 1977 Wheeler Co. 
17609 Baty Ochoco Highway February 1, 1977 ” 

17609 Baty Ochoco Highway February 16, 1977 . 
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MINUTES OF _3=15-77 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7415 Donald Martin v. Donald Erickson and Oreqon Transnortation 
Commission: This case arises out of an accident that occurred on 
October 23, 1975, on the Redwood Highway in Josephine County. The 
plaintiff alleges the cause to be the failure of a traffic signal 
to function properly. The plaintiff's vehicle collided with the 
defendant Erickson's vehicle and the plaintiff is seekina damaaes 
to the vehicle in the amount of $1,153.99. The matter has been re- 


ferred to the Attorney General's office for the defense of the State. 


L-7419 State of Oregon v. Virainia Fredric McGahan. This is a 
suit seeking an injunction to prevent a violation of the Scenic 
Waterways Act. Defendants are cutting timber in an area desianated 
as part of the Scenic Waterways System. This case was filed in 
Clackamas County. 
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EXHIBIT_————_*— 
‘ MINUTES OF -3-15-77 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of 


the Commission: 


HINES-BURNS SECTION, CENTRAL OREGON HIGHWAY - HARNEY COUNTY 


eee eee eae 


R-49233 - Alfred L. Brown et al. Parcel 1: 0.02 acre for 
right of way purposes; Parcel 2: 0.01 acre for a permanent slope 
easement. Offer $1,100.00. 


R-49237 - Charles G. Leathers dba Leathers Oil Co. et al. 
100 square feet for right of way purposes. Offer $135.00. 


R-49254 - Tenn-Ore., Inc. et al. Parcel 1: 120 square 
feet for right of way purposes; Parcel 2: 200 square feet for 
a permanent slope easement. Offer $225.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


SSS eee eee eee 


R-47220 - Rose City Pre-Cut Buildings, Incorporated et al. 
0.29 acre for right of way purposes. Offer $38,100.00. 


VAIL CREEK-SWEET HOME SECTION, SANTIAM HIGHWAY - LINN COUNTY 


R-47890 - F. L. Malick et al. 0.27 acre for right of way 
purposes. Offer $2,800.00. 


Dated this 25th day of February, 1977. 


RE: Report of Offers Tendered - 5 
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EXHIBIT __—_4- 
MINUTES OF 2-)-77 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant —__________Iffer_____ Anpraisal__ Settlement __ 
Steven D. Vaughn $ 325.00 $ 317.50 $ 325.00 
L-7184 
R-48227 
Section: Saunders Creek-Mapleton 
Highway: Florence-Eugene 
County: Lane i 
Approved by: Jack L. Sollis Date: March 8, 1977 
Siuslaw Valley Inn, Inc. $2,355.00 $2,355.00 $2,350.00 
L-7186 
R-48235 
Section: Saunders Creek-Mapleton 
Highway: Florence-Eugene 
County: Lane 
Approved by: Jack L. Sollis Date: March 8, 1977 
Siuslaw Valley Bank $ 500.00 $1,900.00 $ 500.00 
highest 
$ 600.00 
L-7185 review 
R-48228 
Section: Saunders Creek-Mapleton 
Highway: Florence-Eugene 
County: Lane 
Approved by: Jack L. Sollis Date: March 8, 1977 


- 1916 - 


ate 


EXHIBIT 2 
MINUTES OF -3-15-77 


REPORT OF CONDEMNATION CASES SETTLED 


State's 


tate's Hiqhest Amount of 
Defendant a __.._ __Jffer____Anpraisal Settlement 
State Finance Co. $8,200 $8,200 $9,009 
L-7362 
R-1-257.96 


Section: Outdoor Advertising Control 

Highway: Pacific 

County: Marion 

Approved by: Walter L. Barrie Date: March 4, 1977 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 


Plaintiff Detendant Cause of Action Plaintiff 
State of Oregon Harvey D. Petty Property Damage $105.14 
L-73386 


County: Clackamas 


Disposed of by: Settlement in the amount of $105.14. 
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TO: Oregon Transportation Commission 


SUBJECT:Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized the 
State Highway Engineer to exercise certain authority on 
behalf of the Oregon Transportation Commission. The State 
Highway Engineer in Administrative Order No. 9 subdelegated 
to the Location Engineer to approve and execute Consents 

to Annexations. Pursuant to that authority and acting in 
accordance therewith, I approved and executed the following 
Consent and report this action for your official records: 


On December 3, 1976, approved and executed 
a Consent to Annexation to the City of 
Umatilla covering right of way of the 
Columbia River Highway in Sections 14 and 
15, Township 5 North, Range 28 East, 
Willamette Meridian, Umatilla County 


E. Terpin, Locatién 
Dated this GZ day of 4 


1977 


John DeLosangeles 


Mary Jo Tinsley 


Attorney Fees: 


Richard D. Combs 


cvH'By a 


MINUTES OF 3229-77 


TRIAL OF OTHER CASES - State Plaintiff 


_ Cause of Action Plaintiff 


Property Damage 


Property Damage 


Property Damage 
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¥ CXHIBIT___F 
MINUTES OF 3-15-77 
February 23, 1977 


T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On February 25, 1977, $ 2,809,118.6]lwas distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of Jan ___, 1977. 

(List of apporttonments on file in Commisston Files, 
Salen.) 


On February 28, 19 _ , $1,685,471.16 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of _ Jan __, 1977. 

(List of apportionments on file in Commission Files, 


Salem. ) 
Dated this 23rd day of February , 1977 
One 2 
V. E. Skoog yZXentroller 
Highway “Division 
Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley/Att. 
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April 19, 1977 
Bend, Oregon 


The Oregon Transportation Commission held their formal 
meeting at 9 a.m. in the City Council Chambers in Bend, Oregon. 
Notice of the meeting was made by press release to newspapers of 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 
Harold Grover, Administrator of Motor Vehicles 
Warren Gaskill, Deputy Parks Superintendent 
Max Klotz, Special Assistant for Intergovernmental Affairs 
George Bell, Director of Public Affairs 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items on 
the consent calendar as presented by Mr. Klotz: 


1) Minutes of the meeting of March 15, 1977. 


2) Adopted resolution declaring necessity of certain 

| real property for public purposes and authorizing 
condemnation. ("Condemnation Resolution No. 2658" 
on file in Commission's files, Salem.) 


3) Petition for street improvement on S.E. Powell Court 
in the Mt. Hood Freeway Corridor. Authorized Right 
of Way Engineer to sign petition favoring the project. 


4) Installation of a traffic signal on the Pacific 
Highway East north of Salem at the Chemawa Road 
intersection at an estimated cost of $60,000 to be 
funded with Federal High Hazard Funds. Highway 
Division will supply critical materials so signal 
can be installed as expeditiously as possible. 


5) Supplemental Agreement No. 7 with Howard, Needles, 
Tammen and Bergendoff relative to the I-205 noise 
study report extending the time limit for completion 
of the project to December 31, 1977. No additional 
funds. 
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eaten 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


APRIL 19, 1977 


9) 


10) 


11) 


12) 


New Approved 


Rate 
d. Advance reservation fees 
(1) Fee for each individual $ 2.00 
campsite reservation 
(2) Fee for each site in a club $ 2.00 
camping reservation 
e. Group tent camping 
(1) Daily charge for group camping $10.00 


areas payable before occupancy 
f. Extra vehicle in campsite, per night $ 2.00 
Where an additional vehicle is 
allowed to occupy a campsite, there 
is an additional charge for each 


extra vehicle. 


g. Lantern rental at Lava River Caves 


State Park 
(1) Rental of State-owned lanterns, $ 0.50 
each 


Agreement with Oregon State University for planning, 
development, operation, supervision and administration 
of the seasonal park naturalist program during June to 
September 1977. Cost not to exceed $47,125.51 


Request by City of Portland for Greenway Grant-in-aid 

to acquire two parcels of land on the east bank of the 
Willamette River just north of the Sellwood Bridge. Total 
cost of acquisition is $663,000; State's grant-in-aid 
portion is $165,750. (Item deferred from Consent Calendar 
at 3-15-77 Commission meeting. ) 


Authorized payment of $150 as dues to the National 
Association of State Outdoor Recreation Liaison 
Officers. 


Cancelled an Off-System Project on the 10th Street- 
16th Street Section of Collier Street in the City of 
Coquille at a cost of $120,000. City requested 
cancellation of project due primarily to objections 
of abutting property owners when asked to provide 
the local matching funds. 


= 2922: > April 19, 1977 


6) Adopted resolution abandoning a one-mile segment of old 
right of way on the Winston-Shady Interchange Section 
of the Coos Bay-Roseburg Highway in Douglas County. 
("Abandonment Resolution No. 562" on file in the 
Commission's files, Salem.) 


7) 


8) 


April 19, 1977 


Authorized increases in project authorizations on the 
following contracts: 


a. 


Contract No. 8170, Veneta-Middle Fork 
Coyote Creek, Florence-Eugene Highway, 
Lane County, in the amount of $14,644.24. 


Contract No. 8445, Umpqua River (Scottsburg) 
Bridge, Umpqua Highway, Douglas County, 
in the amount of $14,540.98. 


Contract No. 8412, Boardman Safety Rest 
Area, Columbia River Highway, Morrow 
County, in the amount of $61,772.31. 


Increased the fee schedule of the rules and regulations 
for State parks effective May 14, 1977, as follows: 
("State Parks Resolution No. 39B" on file in the 
Commission's files, Salem.) 


New Approved 


Rate 

Organizational camps at Silver 

Falls and Emigrant Springs 

State Parks 

(1) Each person per night $ 1.00 

(including staff) 

(2) Daily minimum charge $20.00 

Swimming pools at Silver Falls 

State Park 

(1) Heated pool at Silver $30.00 
Creek Camp (Daily) 

(2) Unheated pool at Smith $20.00 
Creek Camp (Daily) 

Group trailer fees at North Falls 

Camp at Silver Falls State Park 

(1) Each trailer, camper, motor $ 2.00 
home, etc., per night 

(2) Minimum nightly charge $20.00 
per group 


(continued on next page) 
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City of The Dalles $ 2,000 
Install new runway lighting 

City of Pendleton $ 2,550 
Prepare airport master plaa 

City of Redmond $ 2,273 
Prepare airport master plan $55,268 


Mr. Klotz stated that Mr. Coulter had previously sent to 
the Commission an informational report concerning consultant services 
for environmental studies on the Corvallis project. 


Written delegated authority reports were mailed to the 
Com.’ ssion which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Highway Controller Exhibit C 
Right of Way Engineer Exhibit D 
Chief Counsel Exhibit E 
Aeronautics Administrator Exhibit F 
DIRECTOR'S REPORT 
The Commission approved for presentation to the Budget 
Divis_on, Executive Department, the following adjustments to the 
Governor's recommended budget for 1977-79 for the Office of the 
Director as recommended by Mr. Don Streun: 
Governor's Revised 
Program Recommendation Adjustments Recommendation 
General Administration 
General Fund 1,586,693 @ 1,586,693 
Other Funds 2,054,354 (764,123) 1,290,231 
Total 3,641,047 (764,123) 2,876,924 
Administrative Services 
Other Funds and Total 11,651,707 52,961 11,704,668 
Policy & Program Develop- 
ment 
Other Funds and Total 1,144,618 512,387 1,657,005 
Operations 
Other Funds and Total 1,831,999 42,519 1,874,518 
Total Expenditures 
General Fund 1,586,693 1) 1,586,693 
Other Funds 16,682,678 (156,256) 16,526,422 
Total 18,269,371 (156,256) 18,113,115 
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13) 


14) 


15) 


16) 


17) 


April 19, 1977 


Three requests of Urban System Projects as follows: 


a. Widen and improve the West Side Truck 
Route in the City of Baker (Auburn Avenue- 
Baker-Unity Highway Section, 10th Street, 
Myrtle Avenue and 5th Street). Cost $73,000. 
Federal funds $62,780. State's $5,110. 


b. Widen and improve Front Street in Salem 
(Division Street-Trade Street Section). 
Cost $75,000. Federal funds $64,500. 
State's $5,250. 


c. Seal roadway expansion joints and resurface 
west approaches to Broadway Bridge in Portland, 
Multnomah County. Cost $100,000. Interstate 
Transfer Funds from the former Mt. Hood 
Freeway in the amount of $86,000 will be utilized 
with the County providing $14,000. 


Granted authority to sign agreements when prepared. 


Equipment rental rates used for contract force account 
work. Increases in fuel costs and ownership costs 
since November 1, 1975, justify an across-the-board 

6% increase of the last published rate effective 

May 1, 1977. (Federal Highway Administration and 
Associated General Contractors concur in the increase.) 


Authorized staff to request Ways and Means Committee 
approval to apply for and receive a $30,000 Federal 
Grant application for a Transit Management Assistance 
Program. 


Changed Administrative Rule 1 OTC 46 dealing with 
airport licensing standards and procedures. (Copy of 
rule on file in the Commission's files, Salem.) 


Financial aid to six municipalities; six grants 
totaling $55,268 to be allocated from the State 
Aeronautic's Fund. The allocation will be as 
follows: 


Port of Astoria $15,000 
Land acquisition, airport lighting 
and runway profile correction and 
paving. 


City of Bend $14,000 
Reconstruction of runway and 
taxiways. Land acquisition. 


City of North Bend $19,445 
Overlay runways 


(continued on next page) 
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Under the Administation and Supervision Memo Budget, he 
recommended transferring a Highway Engineer 7 position from ODOT 
Planning Section to the Metropolitan Section to manage the activities 
of four technical services units. The $71,485 will be transferred 
from Metro to the Construction Program so there will be no increase 
in the Administration Memo Budget. 


Mr. Streun mentioned there will be a $230,000 savings in 
Highway Administration as a result of downward classifications and 
elimination of management positions. 


Mr. Burco stated in the coming biennium there is a savings 
of $160,000 in the management positions in the Office of the Director. 
In the Highway Nivision there is a $230,000 savings by reducing the 
leveis of management and makiig some transfers. Overall, in terms 
of reduced positions in the last year, approximately 12 million 
dollars has been saved from engineering overhead, planning and 
Management costs and will be used for highway maintenance and 
rehabilitation. 


He mentioned in the future that the Department will be 
looking at maintenance costs, possibly negotiate with cities and 
counties for contractural relationships in maintenance and some 
shared facilities and services to affect some major savings for 
the cities, counties and the State. 


Mr. Klotz reported on the following bills recently 
introauced by the House Revenue and School Finance Connittee: 


1) HB 3260 - Imposes an additional $50 biennial 
fee on certain business vehicles* for which 
tax deductions in the way of depreciation and 
operating expenses or mileage is claimed. 


Said fees to be collected by the Motor Vehicles 
Division and credited to the General Fund for 
the State Police for policing public highways, 
roads and streets in Oregon. 


* Exempt vehicles include motorcycles, farm 
vehicles, trucks, trailers, armored cars, 
wreckers, buses, tow cars, mobile cranes, 
hearses, ambulances and mobile homes. 


2) HB 3261 - Authorizes a biennial tax on 1978 
and later passenger vehicles based on the 
cubic inch displacement of the vehicles' 
engines. The tax is graduated so the owner 
of a small engined car pays less per cubic 
inch than the owner of a larger engined car. 


This tax generally is higher than the CID tax 
proposed in HB 2141 but since it is a biennial 
tax instead of an annual tax it ends up being 
a little lower. 
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Mr. Streun outlined the following changes: 


1) The functions of Planning and Transportation 
Research have been combined to form the Policy 
and Program Development function, and positions 
are transferred to reflect these changes. 


2) The position used for Assistant Director for 
Planning (Highway Engineer 8) was transferred 
to the Highway Division and eight Engineering 
Aide positions were abolished. 


3) The Deputy Director position has been reassigned 
to assume the duties as Assistant Director for 
Policy and Program Development. 


4) Intergovernmental Affairs and Public Affairs 
functions were combined and positions are trans- 
ferred to reflect this change. The position 
of Public Affairs Director is abolished and 
Mr. George Bell will be the Special Assistant 
for Intergovernmental and Public Affairs. 


Mr. Streun said the changes in the Office of the Director 
result in a reduction of $156,256. 


Mr. Streun presented a supplemental 1977-79 budget 
request for the Highway Division and Parks and Recreation Branch. 
He said this will be presented to the Budget Division, Fxecutive 
Department, and covers the following items: Transfers In regarding 
Federal Funds, Local Government; Expenditures for Legal Section, 
Administration Allocation Changes, Metropolitan Section, 
Construction Program, Other Construction, Real Property Purchasing, 
State Construction, State Bond Projects; Parks and Recreation Program 
covering Administration, Maintenance and Operation, Park Site 
Acquisition-Base Budget, Willamette Greenway-Site Acquisition; 
and Ending Fund Balance. The Commissio ved the supplemental 
budget as recommended by Mr. Streun. Opy of supplemental budget 
on file in the Commission's files, Salem.) 


In addition, Mr. Streun said, two legislatively directed 
programs were not included in the 1977-79 budget and he requested 
authorization to add the State matching requirement of $20,000 for 
the Lifeguard Program and $100,000 for the Bear Creek Greenway in 
Jackson County. These amounts to be deducted from the Ending Fund 
Balance. 


Mr. Streun also requested authorization to increase the 
Parks Administration Services and Supplies Budget by $25,000 with 
an offsetting decrease to the Highway Division Administration and 
Supervision Memo Budget. He said the Justice Department has 
revised their billing procedures for legal services and will bill 
4 Parks directly instead of the Highway Division. 
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Mr. Driver thanked Mr. Blensly and staff for their 
assistance and indicated a final report and document will follow. 


Mr. Burco mentioned that on a recent field trip along 
the Oregon Coast, he observed the Department of Transportation 
Divisional Field Managers have little or no occasion to communicate 
with each other and are unaware of each other's activities. He 
said that he had appointed a committee of Scott Coulter, David Talbot, 
Harold Grover and George Bell to see what could be done to increase 
communication among the Department of Transportation Field Engineers 
and to stimulate interest and awareness of each other's duties and 
problems. 


Mr. Bell reported that the Committee looked for a geographic 
“common denominator" among the 16 District Engineers’ offices, 
47 Department of Motor Vehicle offices and 30 Parks Districts as a 
means of identifying locations where DOT Managers could meet period- 
ically. 


The Committee made the following recommendations: 


1) That division managers of Parks, Highway and 
Motor Vehicles be requested to meet at least once 
every quarter (see Commission files, Salem, for 
list of locations) to discuss the following 
items: opportunities for self-evaluation, 
improvement of 2-way communication, information 
sharing, reaction to ODOT's policies and programs, 
monitor local news media, discuss developments 
in management-labor relationships. 


2) That a Salem headquarter's staff person be 
assigned responsibility for maintaining 
communication with the managers, to provide 
agenda items for their meetings and to process 
their incoming messages. 


3) That ODOT administrators would be available 
to attend the managers' meetings from time 
to time to increase the exchange of 
communication. 


4) That the program be reviewed in a year to see 
whether this "pilot" effort merits further expan- 
sion to include other managers in areas not 
involved with this present plan. 

The Commission accepted his report. 


The Commission set Tuesday, May 17, 1977, for their next 
regular meeting in Salem. 
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3) HB 3262 - is identical to HB 2140 which was 
introduced with these exceptions: 


Limits farm truck licenses to vehicles 
46,000 lbs. or less instead of 28,000 lbs. 


Places no restriction on the number of 
trucks an owner may have on the flat fee 
option (2140 limited the number to four). 


Contains no implementation date. (The 
operative date in 2140 was October 1, 1977.) 


4) HB 3263 - adds $1 to both Oregon's biennial 
vehicle license fee and the driver's license 
fee and places an additional fee (not set) 
on out of state users of the parks. 


The money generated by these additional fees 

is added to the registration fees collected 

for campers, mobile homes, motor homes and 
travel trailers and placed in a special account 
in the Highway Fund to be used by the Highway 
Division for the acquisition, development, 
maintenance, etc., of park and recreation 
sites. 


This special park fund would not be subject 
to the 12% city and 20% county appropriations. 


Mr. Al Driver, Director of Public Works for Lane County 
and Co-Chairman of an Association of Oregon Counties Technical 
Advisory Committee on Transportation, reported on the County Road 
Need Study. Mr. Driver handed to the Commission a copy of the 
report. (Report on file in the Commission's files, Salem.) 


He said the purpose of the study is to obtain a rating 
of road surface conditions, lineal feet of structural deficiencies, 
operational improvement needs, known new and reconstruction projects, 
and adequacies of existing maintenance budgets. Other purposes 
include the ability for each County to have a record of their 
deficiencies, to seek alternative financing if required, to 
collectively present the overall need along with the trends, and 
seek support of financing the needs. 


The study rated the surface conditions of the existing 
system. The study also indicated a number of deficient structures 
along with the need to make operational improvements of traffic 
signals, channelization, guardrail installation and railroad 
crossing signalization. 


Mr. Driver pointed out that a review of the past and 
projected revenue, along with past and projected expenditure, shows 
that in a few years the revenue generated will be needed to maintain 
this system. The Counties will not be financially capable of preserving 
the system with asphaltic concrete or oil mat overlay. 
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and eligible for Primary Federal Aid funds, whereas the Canby-Marquam 
Highway is functionally classified as a major collector, the classifi- 
cation that would apply to many county roads. In reply to the 
Chairman's inquiry, Mr. Coulter said the trade is in the best 

interest of the State in terms of the basic Highway System. The 
Commission approved the exchange of highways as recommended by 

Mr. Coulter. 


Mr. Coulter reported on the bridge inspection program and 
the recent collapse of a portion of the Isthmus Slough Bridge in 
Coos County. He mentioned the bridge collapse was caused by a 
marine limnoria (gribble) which attacks wood. The Isthmus Slough 
Bridge damage has called attention to the State's bridge inspection 
Program which has been in existence for many years. He said 
immediate concern was the adequacy uf the present program to 
prevent any further bridge failures. The damage was in the piling 
below the pedestal that supports the timber spans themselves. The 
limnoria can only live in salt water thathas certain salinity. He 
said there is some indication that the gribble problem could have 
been aggrevated by the draught as there has not been as much fresh 
water to move the salt water back into the ocean. The underwater 
inspection team inspected this particular bridge twice last year 
and inspection never revealed that at any time was mud away from 
the piling that supported the pedestal. 


Mr. Coulter mentioned that the State's divers have inspected 
all pilings that are exposed to salt water in the Coos Bay area and 
are p-oceeding along the coast. The divers found some additional 
damaged piling in several structures in the Coos Bay area. He 
pointed out that repairs are under way by encasing the damaged 
piling in concrete, creating a reinforced concrete collar around 
the piling. Additional testing equipment is now being brought in 
to check the salinity. 


The British Columbia Research Council of Vancouver, 
British Columbia, with their underwater sonic equipment are now 
testing the soundness of the pilings in Coos Bay. A procedure that 
has been used to keep the bugs out is a protective wrap-around 
piling, using a heavy grade of plastic wrap. Mr. Coulter said 
they were going to institute an educational course so they could 
learn as much as possible about various types of wood-eating marine 
life. The Commission gave their authorization to make the necessary 
repairs by contracts or State forces, and equipment rental if 
necessary to undertake this more extensive investigation of the 
State's bridges. (This approval included the agreement with the 
British Columbia firm.) 


Consideration was given to the relinquishment of certain 
properties (approximately 22 acres) along Front Avenue in the City 
of Portland. Mr. Coulter stated that the development and use of 
the land between the Central Business District and the old Harbor 
Drive and Front Avenue along the waterfront has been the subject of 
a number of agreements between the State and the City. With the 
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Attention was given to a request from the Public Utility 
Commissioner for the Department to design a Port of Entry on The 
Dalles-California Highway (MP 272.3) just north of Klamath Falls, 
Klamath County. Mr. Klaboe explained that the proposal is similar 
to the existing Port of Entry at Ashland and the one under construction 
at Farewell Bend near Huntington. PUC has $760,000 budgeted for 
this facility; no date has been established for construction. He 
said incorporated into the design will be a climbing lane north of 
the facility to allow slow-speed trucks to accelerate and merge 
with normal traffic flow. Right of way will be required. Following 
his favorable recommendation, the Commission gave their approval 
to this request. 


Mr. Klaboe reported that it has been the policy of the 
Department to install painted edge stripes on the State Highway 
System only on those pavement widths of 24 feet or greater (minimum 
of 12-foot lanes). 


He said Representative Mark Gardner of District No. 4 
in Washington County mentioned to him that a considerable amount 
of mileage on the State Highway System in his District is without 
shoulder striping. To improve traffic operation and safety, particularly 
during periods of inclement weather, Mr. Klaboe recommended as a policy 
Matter that the Department (Highway Division) install shoulder striping 
on highway widths down to a minimum of 22 feet (minimum lane width 
of 11 feet) contingent upon having a couple of feet of shoulder 
adjacent to the pavement edge. Mr. Klaboe pointed out there are 
1,023 additional lane miles of shoulder striping that would have 
to be painted with this revised policy. At $107 per mile, the 
additional amount expended per application is $109,500. This work 
is fundable for the first three years of application under the 
Federal Title II Safety Program at no expense to the State. The 
Commission approved the change in policy of highway shoulder striping. 


Mr. Rulien handed to the Commission copies of a booklet 
entitled "Realignment of the Federal-Aid System and Functional 
Classification of Roads and Streets in Oregon." (Booklet on file 
in the Commission's files, Salem.) He recalled that the Commission 
acted on the functional classification of roads and streets at its 
meeting on January 22, 1976 and the realignment occurred last July. 
Mr. Rulien referred to the maps in the back of the booklet. He said 
one map lists the various routes in color which may be considered 
for jurisdictional change. Another map shows the State Highway 
System, color coded, to indicate the Federal Aid System that State 
Highways are on. The report covers a brief outline on the county 
roads that have been classified as arterials which might be con- 
sidered for exchanges or trades. 


Mr. Coulter recalled that at the December 21, 1976 Commission 
meeting Clackamas County proposed a transfer of the Canby-Marquam 
Highway in return for the Boring County Road in Clackamas County. 

Mr. Coulter said the county road is functionally classified as a 
minor arterial (a classification more appropriate for a State Highway) 
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Commissioner Brix said that the Department of Transporta- 
tion dropped a bridge on one of his towboats on the Columbia River 
at the Interstate Bridge on I-5 (Pacific Highway) between Portland, 
Oregon, and Vancouver, Washington, and are not willing to pay for 
it and as a result, he is suing the Department. He said that he 
has a conflict of interest and will not participate in any dis- 
cussions in connection with the law suit. 


PUBLIC COMMENTS 


Judge H. B. Elder of Wasco County appeared before the 
Commission representing the Association of Oregon Counties 
Transportation and Parks Committee. He complimented the Depart- 
ment on the "Oregon Transportation Commission Policies 1977" 
and on its report, "A Look Ahead". The Judge recommended that a 
local officials adviscry committee of eight to ten members be 
formed to work with the Oregon Department of Transportation on 
future policies and programs. He presented to the Commission a 
letter concerning this matter. He also presented a copy of the 
Association of Oregon Counties’ resolution which was recently 
adopted recommending more funding for the Federal Aid Highway 
System. (Letter dated April 18, 1977, and resolution dated 
March 28, 1977, on file in the Commission's files, Salem.) 


Chairman Jackson said the Department's experience in 
involving counties in Ballot Measure 8, for example, was very 
discouraging. There was a diverse opinion in terms of what the 
Department should do. He said this has to be approached on a 
collective basis and the Judge's idea of the creation of an ad- 
visory group would help coordinate efforts for a common ground 
of understanding and the necessary goals if this problem is going 
to be solved. 


Judge Herschel Read of Jefferson County was present and 
commented on businesses (subdivisions) that are being constructed 
along the State highways. He indicated these people should con- 
tact the State and Counties for permission for an access and if a 
left-turn refuge is required they should pay for it. The Judge 
pointed out a dangerous situation at the Safeway Store at the north 
end of Madras as no provisions were made for left-turn movements. 
He also mentioned the access roads leading to a park in Jefferson 
County that was constructed by PGE. He said the County cannot 
afford to maintain the roads and he felt the State should take 
them over. The Chairman asked Mr. Coulter to contact the Judge 
concerning the access problem. 
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completion of the Fremont Bridge, an alternate facility was provided 
so that through traffic could be removed from Harbor Drive and placed 
on a widened Front Avenue. He said the Commission is being asked to 
transfer the land because the Portland Development Commission plans 
to open bids in early May for construction of a portion of the water- 
front park and needed assurance that the land would be available. 

(A historical overview of the property, a map depicting the affected 
parcels and supporting correspondence are on file in the Commission's 
files, Salem.) Upon Mr. Coulter's recommendation, the Commission 
approved the relinquishment of properties to the City of Portland 
with certain portions of the land to be used for park and recreation 
purposes. The Right of Way Engineer was authorized to execute a 

deed with the appropriate clauses on behalf of the State. 


Mr. Coulter reported that in support of the emergency 
conservation concepts identified by Governor Straub, the Department 
has a proposed highway illumination policy. He said the policy 
provides for the safe and orderly movement of traffic while also 
considering the energy conservation policies of the State. It 
also provides for a method by which the State can reduce the existing 
illumination following various investigations and analysis so that 
it will be done without making the area unsafe for the motoring 
public. The guidelines have also been reviewed by the Director of 
the Department of Energy. The Commission approved the illumination 
policy as recommended by Mr. Coulter. (Policy on file in the 
Commission's files, Salem.) 


The Commission discussed the HOV lanes on the Banfield 
Freeway in the City of Portland. The Chairman stated the experi- 
mental stage ends in July 1977 and the traffic using the lanes is 
static. The Commission requested that the Banfield Freeway HOV 
lanes be modified as follows: 


1) Allow taxi cabs use of the lane 


2) Reduce the number of persons in the car from 
three to two 


3) Reduce the hours of operation from three to 
two both in the morning and in the afternoon. 


Commissioner Brix stated that if CRAG feels that these changes are 

not feasible that they should give their reasons by the May Commission 
meeting. Mr. Coulter indicated that CRAG would be advised of the 
Commission's recommendations and he would report back to the Commission 
of CRAG's findings. 


The meeting recessed at 10:25 a.m. and reconvened at 
10:35 a.m. 
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Mr. Carlson said a third priority fits into the general, 
long-range plan which is an alternative route to the east around 
town. 


He concluded by saying the fourth priority is to bring 
Division Street to an ultimate highway standard. (The priorities 
are shown on the maps which are on file in the Commission's files, 
Salem.) 


Attention was given to a request from Dr. Robert Egan 
to construct a small cabin at a new location within the Illinois 
River Scenic Waterway in Josephine County. Mr. Gaskill stated 
that Dr. Egan's request was denied at the January 18, 1977, Com- 
mission meeting as the location was on a high bluff overlooking 
the river where it would have been visible. The new site is on 
the O'Connor Creek draw well behind the bluff line and 205 feet 
from the river bank. Mr. Gaskill recommended approval of the new 
location, subject to Dr. Egan's execution of a scenic easement 
assuring protection of the vegetation and compliance with the de- 
tails in his plan. The Commission accepted his recommendation. 


PUBLIC COMMENTS 


A delegation from Coos County came before the Commission 
concerning priorities for highway improvements and reconstruction 
projects. Present were Donald Williams, Planning Commission, 

Coos Bay; Larry Dalrymple, City Manager of Coquille; and Anita 
Hale, member of the Coos Bay Citizen's Regional Planning Committee 
and representing the East-West Highway Committee. 


Mr. Williams commented on the gribbles that are eating 
the bridge abutments in Coos County and pointed out there is a need 
for an action policy not a reaction policy. He said that he lives 
adjacent to the Coalbank Slough Bridge and the gribbles are eating 
at it. It is a substandard bridge and is a part of Highway 42. 

Mr. Williams mentioned that their group discovered a few months ago 
that their Six Year Plan had been modified and extended. The Port 
of Coos Bay has significant figures to prove Highway 42 is a 
revenue producing highway. He called attention to a decrease in 
population in the City of Coos Bay and Coos County. He urged the 
Commission to adhere to the original Six Year Highway Improvement 
Plan, particularly as it applied to Highway 42. Mr. Williams felt 
that it is the duty of the Department of Transportation to help 
implement the Land Conservation and Development goals. 


Mr. Dalrymple handed to the Commission a letter dated 
April 19, 1977. The letter pointed out a delay in the China Camp- 
Marsh portion of Highway 42 improvements, the delay in the 
Coquille Bypass, the accident rate on Highway 42, the five 90- 
degree corners which makes it virtually impossible for large trucks 
to negotiate legally, and that the Department of Transportation has 
the authority to sell bonds for reconstruction up to $297,000,000. 
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Mr. Charlie Plummer, Deschutes County Roadmaster, read 
a letter from Deschutes County Board of Commissioners outlining 
the following priority list for highway improvements in Central 
Oregon and requested that the projects be included in the next 
fiscal year's budget: 


Priority No. 1: Total four-lane construction of High- 
way 97 north from Bend to Crooked 
River Bridge. 


No. 2: Overlay the Brothers Section, High- 
way 20 east - M.P. 36.3 to M.P. 47.0. 


No. 3: Reconstruct Bend to Horseridge Section, 
Highway 20 east. 


No. 4: Left-turn lanes on Highway 97 if the 
four-lane construction is not com- 
pleted: 


a) Memorial Gardens 

b) Big: R 

c) Deschutes River Woods 
The letter stated that if all projects cannot be funded in one year 
they would recommend at least one project per year until all projects 
are completed. 


Mr. Dick Carlson, City Councilman of Bend, referred 
to two wall maps showing the existing and proposed Bend Area 
General Plan. He pointed out the problems that have developed 
over the last 15 years since Third Street has become a major 
street. He said the average daily traffic has increased from 4 
or 5,000 to 20,000 vehicles. Mr. Carlson said a committee was 
formed last year to look at the traffic problems and to come up with 
some solutions. He commented on the need to widen the Third Street 
Underpass but realizes the State does not have the $6 million needed 
for the project. 


The Committee's first priority is to develop a north- 
south route without having to use Third Street. He said Division 
Street would be the most acceptable alternative to Third Street 
and asked for help in developing it. He mentioned two or three 
alternatives at the south end of town and suggested that these 
could be viewed on the afternoon bus tour. 


He said the second priority is at the north end of town 
at Addison Avenue connecting over to Fourth Street and could tie 
in to Studio Road, a major north-south route. He asked the Depart- 
ment for help in the study and construction of the facility at 
Addison Avenue. 
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opportunity to participate. He stated they had no particular 
problem in his County but asked the Commission to keep in mind 
the hazardous section toward Burns. He commented that he 
supported the Deschutes County request and the City of Bend's 
presentation. 


Mrs. Alice McCormick, Manager of the Redmond Chamber 
of Commerce, was present and stated that the Chamber supports 
the Deschutes County request for the construction of a four-lane 
highway from Bend north to the Crooked River Bridge (Highway 97). 
She said the plan for a turn-lane on Highway 126 from Highway 97 
to the west city limits of Redmond is also supported by the 
Chamber of Commerce. 


Chairman Jackson thanked the delegations for appearing. 
He said Oregon is unique in that it has nearly a registered 
vehicle for every man, woman and child in the State. In addition, 
Oregon has approximately 3% million vehicles that come into the 
State during the tourist season. The Commission recognizes that 
the life of many of these communities depend upon an adequate 
transportation system but with no money available, the projects 
are delayed. 


Mr. Gary Capps, Highway Chairman of the Bend Chamber 
of Commerce, presented a written statement showing the rapid 
growth of the area and asked the Commission for assistance in 
relieving the traffic problems in the Bend area. (Statement on 
file in Commission's files, Salem.) 


The Chairman adjourned the meeting at 12 noon. 


CY Rhea? 


Commission Services 
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He mentioned that the increased traffic that would be generated 
over Highway 42 if it were improved added to the revenue now being 
taken from Douglas County would more than pay to retire the bonds. 
He urged the Commission to reinstate the schedule and timetable 
for improvements as stated in the Department's 1975 Six Year Im- 
provement Plan and to add the Coquille Reroute Section and back 

up the commitments made to Highway 42 in the last two years. 


Anita Hale stated that Highway 42 is nationally signifi- 
cant and is an integral part of the Port of Coos Bay multi-modal 
interstate transportation corridor. She said highway and water 
transportation moves a volume of tonnage in this corridor placing 
the Port of Coos Bay the second largest port in the West. She 
mentioned there are more products shipped out of the Port of Coos 
Bay than any other port in Oregon and it is the only major United 
States shipping port corridor without a highway classified as 
interstate. She said there are over 400 trips a day of chip 
trucks traveling Highway 42 and for the next several years because 
of large salvage timber sales the highway may handle 400 log trips 
a day in addition to the existing traffic. (Copy of Ms. Hale's 
Highway 42 Report on file in the Commission's files, Salem.) 


Chairman Jackson commented that the Legislature created 
the Commission with members from each congressional district and 
each Commissioner has a Statewide responsibility in trying to 
meet critical needs of the State with a limited amount of funds. 
He said the Commission appreciates the concern of the people in 
Coos Bay in connection with Highway 42 but the Department does 
not have the money to complete this job. He stated the change in 
allocations was based on the critical need to maintain the State's 
existing highways and the amount of money available to maintain 
the existing highways was not adequate to do the job; therefore, 
construction projects had to be set back from one to two years. 
The Chairman said the decision to delay these projects and to 
meet higher priority needs were made on an unanimous basis by 
the Commission as a whole. The Commission will do everything pos- 
sible to complete Highway 42 but it cannot be done unless the 
money is available. In connection with Commissioner Coleman's 
remarks concerning looking to the Legislature to find ways to 
finance these projects, Chairman Jackson said the Commission needs 
their help and support in working with the Legislature. 


Mr. Rob Volkenand of Bend pointed out the need for 
bicycle paths in the Bend area. The Chairman suggested that Mr. 
Volkenand contact the County authorities concerning priorities 
for bicycle paths. 


An individual from Harney County stated that none of 
the County Commissioners could attend the meeting. He thanked 
the Commission for holding the meeting in Bend and suggested that 
future meetings be held around the State to give the public an 
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[EXHIBIT 
MINUTES OF 4-19-77 


a a Mowe Central Ave.-8th St. (Medford) Section 
(Contract No. 8480) 


seis ail Sei Grade, Pave, Sign & Signals CA. fon en M244 TET) 
FAU 2431 and 2441 
County... VaeKson. =o eae ee ote ROO ERORE StCy os 
2nd Low-Sims Electric of Medford, Inc., Medford 
i ot eileen 4 tow Hutter_bs_K. Comstock & Co., Inc., Albany 


2nd Low 132,091.75 
Low Unto. $31,633;:75 


Enqineer’s Hecommend ion As soon as approval is received from FHWA and 
City of Medford, and the sum of $17,400.00 is deposited by the 
City, award to low bidder in the amount of $131,633.75, or award 
to second low bidder in the amount of $132,091.75, pending leqal 
determination on low bidder's Certification of Minority Business 
Enterprises Solicitations. 
No.___9___ Prower___ Head _Rd.-Airport Rd. Section 

(Contract No. 8481) 
Type of Work 1.30 miles_Grade, Pave & Signals +a my ts RS-A353(1) 


Jackson FAS. A353 


County — - a —_—. Hinhw 


No. of Butders 3 _tow Uuiuer __M. _C. Lininger & Sons, Inc., Medford _ 


Low bu $946,566.00 

Enginver’s Reconunendatiot Award to low bidder as soon as approval is 
received from Jackson County and sum of $76,100.00 is deposited 
by County. 


io...© pry, Grants Pass-Applegate River Section 
(Contract No. 8482) 

Typeot Work _ 6.23 miles Paving FA. Pi. No. F-17(2) = 

Vy . ¢ 
County YOSephine _____prvgtwway Redwood = ee 
No. of Bidders__4 Law Butter J-_C._ Compton _Co., McMinnville. a 
Lew BS. Poe st 15290 
Engineer's Recommendut Award to low bidder as soon as approval is 


received from FHWA. 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
5 Ace 774 
DATE Zs 
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FYH'BY A 


- REPORT OF conrreMaTroM NYT ESM acrron UNDER DELEGATED AUTHORITY 


ie 8 Pow: Pacific Hwy. East at.S.£. Park Avenue Section 
(Contract No. 8477) 
type ot Went = Grade, Pave & Signals. FA Pen te. HHS-26(1)___ 
Pacific Highway East 
Couny.._.clac re Highway-—(S-E. McLoughlin Blyd.) 


No. of Buiiers  3-____ Low Buider_ Hamilton Electric, Inc., Eugene 


Low Gui 5_ 43, 522. 27 


Engineer's Recommendation. Award to low bidder as soon as approval is 
received from FHWA. 


No.2 __ Prowcr. Isthmus Slough Bridge 
(Contract No. 8478) 
FA. Proj. tin, State 


Type of Work _____ Deck Replacement _ 


County — — _Coos pe ON Ae Coos R iver 


nee 


Highway — 


Shins ek Sie ROM Constructors, Salem 


Low Bid s_—l19, ] 99 90 


—. Low Bidder _ 


Engineer's Recommendations Award to 1 ow bidder. 


_Bullards Bridge 


TL 


~~~ aneract No. 8479) 
Maint. Painting & Safety System — ca. pic.no..state 


Type of Work __ 


Couny__COOS___ Hianway_.Oregon Coast __ 


No. of Buiters__3 Low Uuider___Az] Sandblasting & Steam Cleaning, Portland 


Low 8a $227,773.00 __ 


Engineer's Recommendetions Award to low bi dder. 


APPROVED BY CHAIRMAN 
P GLENN L. JACKSON | 


+) 7) 


pate A- RS 7 
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: EXHIBIT é 
MINUTES OF 4719-77 


nu, 20 momrSilver Creek Falls Intchge-Au usville/Subliwity Rd. Sec. 
F (Contract No. 848 86) 

tects Bode Milet Paving. ra, ey, oes PD 

county PION ghvay Orth Santiam Highway 

No. of Bitters ___9____ Low Buiser_ROY_L._ Houck. Construction Co. »- Salem = 


348, 920.00 _ 


Low 8 SL 


Engineer's Recommendation 


Award to low bidder as soon as approval of 


, the Federal Highway Adminis- 
tration is received. 


No. = Project Me. | Hood Highw fay at SE 182nd_Ave.. Section _ 
(Contract No. 8487) 


: : i. F-2 Z \ 
Type of Work Traffic Signal_Installation______F a Pry. tw Fre4(2) 
ieee aiden ee ey fits Hood Highway 
No. of Bidders 5 Low B dder Hamil ton Electric_Inc . Eugene 


Low Bid S— 23 3,756. 260__ 
| Engineer's Recommendations 


Award to low bidder as soon as approval of the FHWA is received. 


No.—12____ Project St._Johns Bridge ——— = 
(Contract No. 8488 3) 
. 2tate 


c ; : ate | ‘. “OJ ect 
Type of Work Sus pender—Rep]acement—-—— - sah ie : = 
Couny——__ Multnomah avgnway_Ortheast Portland Highway _ 
ke: ohn. 3 _ Low Bidder__Christie Constructors, Inc., Emeryville, CA 


74,370.00 


Low Bd S —* 


Engineer's Recommendations 


Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE st “22, Qf) 


- 1940 - 


[EXHIBIT : 
MINUTES OF 4219-77 


ne 7. Preqer Guano Valiey (MP 50.22-MP 56.92) Section 
(Contract No. 8483) 
fype of Wore 6.7 miles Aggregate Base & Oiling ¢ a. prey, wo, RS-333(5) 


County J SS Se Highway Warner 


No. of Braders 5. ———a Bidder _R. L. Coats, Bend_ as 


Low Bid 5345 ,098. 00_ 


Engineer's Recommendation Award to low bidder. 


No.8 Project _oiuSlaw River Bridge 


(Contract No. 8484) —™” 
Type of Work Deck Replacement... ee 
eee tren Cost 
a ante oO conti oor Constructors, Salem 
Low Bia 5124,955.00 _ 
Engineer's Recommendations Award to low bidder. 


es Project Periwinkle Cr. Bridge (Albany) Section 
pecan oe No. . 


Type of Work____ Grade, Pave & Structure a Pro No. _M-2940(1) 
eater Pe aaway—_. FAU 2940 _ eee 

No. of Gakhie = NSF) Low Butder _Weaver_ Construction Co. , Union (piaianitincanettemlgiagh 
Low 8d $113,215.00 _ 

Engineer's Recommendat Award to low bidder as soon as approval is 


received from FHWA and City of Albany and sum of $14,200 is 
deposited by City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare of - OT 


- 1939 - 
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MINUTES OF _4=19-77 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
37824 U.S. Department of Agriculture 
Forest Service $ GRATIS 
48355 Reich, James C. & Margaret I. 31,000.00 
48761 Warren Baptist Church 44,900.00 
48778 McCoy, Earl Jack & Thomasina 870.00 
48926 McCoy, Earl Jack & Thomasina 2,850.00 
48928 The Bank of California, N.A. ___ 5,100.00 
49223 Mid Oil Company 140.00 
49411 OMNI Enterprises, Inc. 250.00 
1-230.15 Foress Sign Company 5,295.00 
8 SR's National Advertising Company 1,049.00 
10 Transactions $ 91,454.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
the actions listed above and report this action for your official 
records. 


tr? 7 siti 


€:2 State Hwy. Engr 


Glenn L. Jackson, 
Oregon Transporta Commission 


- 1942 - 


se D I. 


A 


EXHIBIT 
MINUTES OF -!-77 


we 13 a. SH Sheridan St.-Sil Slavin Rd. (Portland) Section 
1.92 miles Grade, Pave, Sign., Signals H-9341(1) & 


type ot Were aNd Tl lumination — | __ FA. Prey. to. TQM-M-9361(1) 

I ccciocianmabes Multnomah Hiughway-Paci fic Mi ghway_ W. & Cc ity st 4 
(Contract No. 8489) 

si uhtiesdes. tea tauier, cuber Bros. Contractors, Inc. : 


Low Ui »_ 25 2080.00 - 


Enqincer. Becommendt ten 
Award to low bidder as soon as approval of FHUA and City of Portland 
is received and the sum of $35,850.00 is received from City of Portland. 


No. 14 __ Proyer. SW Main St. at SW Scoffins St. (Tigard) section___ 


> i. _ (Contract No. 8490) 
Tyee of Work Traffic Signal Installation _ _FA. Puy. tin, vbate Project 


Washington _ City Sepects 


County —_- — —. Hujhway — eleinn 
No. of Bidders 2 _ _. bow Bidder _ L. K. : Cons tock & Company, Inc. sh lbany _ 
Low Uw 527.944 -00_ mines 


Engineer's Recomenenditerns 

Award to low bidder as soon as avproval from the City of Tigard 

is received and the sum of $32,000.00 is received from the Lity of 
Tigard. 


5 «Richmond Jct.-Girds Cr. Rd. Section 


No. _ Projer ae 

(Contract No. 8491) 

Type of Work 3,33 wiles Oiling_ Pee EA Pics. Noa Bo= Lost) 
Wheeier Service Creek-Mitchell Hwy. 
a ae — i oesceahaieais S way esent = = -_ a 
se Gk Beatnee = oe Low Huider B_& H Equipment Co., Inc. IX 
Low bus 342 187.00 


Eviquewer § Per crvneeb tees 
AWARD TO LOW BIDDER 


On February 28, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received February 24, 1977, and authorized him to sign the 

centracts when conditions _— awards have been met. 


day of 1977 


Glenn L. Jackson, Chag 
Oregon Transportation 
- 1941 - 


EXHIBIT A 
MINUTES OF __4-19-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
44236 North Pacific Lumber Company ‘ 561,800.00 
49480 Roesli, Tahnte J. 2,050.00 
10 SR's National Advertising Company 1,420.00 

3 Transactions $ 565,270.00 


(2) Agreement with the U. S. Bureau of Reclamation pertaining 
to the Malheur River Siphon crossing of the highway on the 
Vale-Cairo Section of the Central Oregon Highway in Malheur 
County. Misc. C&A 6054. 


(3) Agreement with City of Medford providing for State partici- 
pation in construction of the Medford Loop Bikeway. The 
City is to be responsible for all preliminary engineering, 
right of way and construction of the project. State 
participation will be 67 percent of the actual total cost 
or $20,000, whichever is the lesser. State funds are to 
be provided from monies which have been set aside for con= 
struction of pedestrian bicycle paths. (County-City Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this action 
for your official records. 


Glenn L. Jackson, 
OREGON TRANSPORTATI 


APPROVED 


coe 
7: ENGINEER 


—— 


- 1944 - 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


FXH'BIT____ A 
we 1 pram Hide Creek-Philomath Section MINUTES OF 4-19-77 
(Contract No. 8492) 
Type of Work .6-14 Miles Grading & Paving FA. Prey, No. EDA_07-51-03643 
County SS ae oO ae 
No. of Buders 3 ___ Low Buider__Wil dish-Corvallis Construction Co., Corvallis 


Low Bid s__675,367. 40 


Engineer's Recommendation Award to low bidder. 


On March 10, 1977, I accepted E. S. Hunter's (Deputy State Highway 
Engineer) recommendation for award of the above project on which 


bids were received March 10, 1977, and authorized the State Highway 
Engineer to sign the contract. 


> 


Oregon Transporta Commission 


- 1943 - 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


ek Oe 


soo 


aig Peer Murphy Creek-Roaring River Section MINUTES OF 4-19°77 
(Contract No. 8493) 
Race and aa Rock Screen and Barrier _ en. ties, ws, 85-1990). 
é 
eee. = lMighwiy 2... ERC RBMAS 
No. of Bidders —__9 tow Buider__Gibbous and Reed Company, Portland 
Low Bia $_1465864.00 : re 
Engineer's Recommendation Award to Low Bidder 


ee Pract. _.9+ Ligard Intchqe.-S.W. Boones Ferry Road Sec. 
= (Contract No. 8494) 


Pesach Wee 1.3 Miles Roadside Improvement _¢ 4 pro; tie. SU-592(3) 
County __Clackamas sink ties akeir iia a ee FAS_ 943 (Kruse Way) — 
is. ol Bidders 8 vow Bader Castile Landscaping, Portland _._.__. 


Low Bid ¢ 60,303 : 36_ seid 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from Clackamas County and the sum 
of $5,000.00 is deposited by County. 


¢ 
No.3. Proect._Millard Road-Scappoose/Vernonia Road Section _ 
‘ . (Contract No. 8495) 
Type of Wak__..0-35 Mile Paving _ S70, Ew thotiie.. mete 
County__CO lumbia_ Lect Highway Columbia River Satenishapians 
Columbia West Materials & Constructors, 
No. of Bidders “a — Low Bilater Aes 2 Portland ee 
Low Bid $45,740.75 
Engineer's Recommendation Award to low bidder as soon as approval is 


received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT -Z23- 


- 1946 - 


A 


ia FXH'BIT a‘ 
MINUTES OF _4-19-77 


} TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48848 Roley, Marion J. & C. Patricia $ 5,686.50 
49231 Pitkin, Donald E. & Martha 140.00 
49412 John C. Taylor Lumber Sales, Inc. 5,700.00 
49413 Taylor Lumber Company 3,225.00 
49417 Pitkin, Donald £. and Martha 200.00 

5 Transactions 14,951.50 


(2) Agreement with Owens-Illinois, Inc., concerning the re- 
location and/or replacement of their facilities located 
on the Columbia River-Pacific Highway Section of the 
East Portland Freeway in Multnomah County, including 
the exchange of two parcels of excess property containing 
0.50 acre and 1.4 acres, more or less, for 2.10 acres 
needed for right of way. File 44235, Misc. C&A 6082. 


(See additional approval of 5-24-77 by Mr. Jackson) 


(3) Construction-finance agreement with State of Idaho 
covering deck replacement and overlay on the Snake 
River (Ontario) Bridge Section of the Old Oregon 
Trail. Oregon will design and supervise construction 
of the project. Upon completion, Oregon will perform 
maintenance operations. Idaho has agreed to pay 50% 
of design, construction and maintenance. (County-City 


Unit) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and report this action for your official 
records. 


Mee 


Oregon Transporta\ Commission 


EXHIBIT 
MINUTES OF .4=19-77 


ee! ghee on Seneca Section 

(Contract No. 8499) 
Type ot Work Rock Production_ a _FA. Pim No... State 1 
County —_ Harney. ghway—__John_Day-Burns p | 


No. of Bidders a _. Low Bidder 


Low bd 576,850.00 


Engineer's Recommendation Award to Low Bidder 


ae: ae _ Bly Section —__ 


~ (Contract No. 8500) 
iyne uk vine _ Rock Production x FA he. te. Seare 


County = Kl ama th —_ ‘ a Highway KI ama th Fa 1 1 s-Lakeview 


Novo iiddee tow Bir __9tukel Rock & Paving, Inc., Klamath Falls 


48,375.00 


Low Bid S 


Engineer's Recommendations Award to Low Bidder. 


{ 
| 
ee Fontan Cottage Grove-Martin Creek Section 


Type of Work.0:03 Miles G-P-Barr.-Str.-Signing _ q », 


(Contract No. 8501)" — 
I-F-5-3(109)170 
Count. Lane... bp ediean: Pacific ee ee 


Son, Vancouver, WA 


ce >. & \cer 
) ) e op 8 
No. of Bidders 6 - _ Low Bidder 2: Us >be neer 


3,482,711.51 


Low Bid S$ > 


Engincer’s Recommendation Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


patTe_3- 25-77 


- 1948 - 


EXHIBIT__4 
MINUTES OF *-19-77 


eae. “pee South Slough (Charleston) Bridge 

yes ett, Laugh (ch No. £3), 9 

oie at Weil Painting and Safety Cables Fa. moj. no. State___ 
County ___ Coos Pi SS a Highway-z ee pe_Arago 


No. of Builders 3 __. _ Low Guider__ROonco_ Painting, Bothel], Wa. .. _._. __ 
99,980.00 ; 


Low Bid S_ 


Engineer's Recommendation AWARD TO LOW BIDDER. 


No.9 Proyecr. Catching Slough Bridge ae 
(Contract No. 8497) 

Type of iork Maintenance Painting eg av Prey to. State. 

County ia2. = peS: de Ra RN Coos a 

No. of Bidders _____ 4. _.. Low Urdder _ _B-G Paint Co. sy Puya im CD” Se 

Low Bid S 25,550.00_ w 


Engineer's Recommendations Avard to Low Bidder 


ee OO Srece Paulina Section ee Te Pee ee 
(Contract No. 8498) 

Type of Work __ Roce peogueriOn eg A Piny. No... State 

County. Crook _ = ie... Paulina... 

No. of Bidders___ 8 tow Buster» Cascade Crushing, Inc., Sweet Home 

Low Bid S _ 47,504 -00 

Engineer's Recommendation Award to Low Bidder 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate 3-28-77 


- 1947 - 


EXHIBIT___» 
MINUTES OF _4=19-77 


we 13 Pros NE Prescott St.-SE Flavel St. (Portland) Sec. 


‘ : (Contract No. 8505) M-TOM-9713(1) 
tyne ot Wenn. S-P=Sign-Signals A. rom, nn, HHS-28(3) 
Gdunry Multnomah Highway_Cascade & Mt. Hood 
Neate 0 Low Buner_Hamilton Electric, Inc., Eugene __ 


Low Bid 5 425,004.71 

Engineer's Recommeniition Award to low bidder as soon as approval is 
received from FHWA and City of Portland and 
the sum of $34,600.00 is deposited by City. 


xe a Maupin Section | ere ee tae 
as (Contract No. 8506) 

Type of Work J _ Rock Production te A Fe State eats 

Cosoiy..*..- WESEO Highway. The Dalles-California____ 


No. of Hidders__9 towbar R- J. Taggart Constr. Co., Salem 


Low Bid ee ry 700, 00 


Engineers Recommendaimen: Oward to tow Bidder. 


15 ee Tygh Valley Section 
EE eer ae 4 (Cont raet No. 8507) i, ache a a, ae 


Type ol Work Rock Production____ > F.A Pro. No. .._State 
Ciumyenl 2 BREEDS 1 ___tgnwvay__ The Dalles-California 
No. of Bidders___ 7 tow tutor > COdy Logging & Construction, Tygh Valley 


Low Bi S 75,000.00 ' 


Engineer's Recommendations Award to Low Bidder. 


On March 28, 1977, I accepted the State Highway Engineer's recom~ 
mendations for award of the projects on which bids were received 
March 24, 1977, and authorized him to sign the contracts when 

conditions for the awards have been met. 


Oregon TransportaTion Commission 


- 1950 - 


=XHIBIT__a— 
MINUTES OF 4-19-77 


wa .. 10 jreuer  SPRR Crossing (Springfield) Section 
(Contract No. 8502) 
tyoe ot Work 0.03 Mile Gradé & Pave er av. Pry vw. SRS-0008(92) 


County __ Lane 2 . seca ade Highwoy— FAU ] 035 (S$. 2nd St.) 
No. of Bidders 4 _ tow tuter-_Wildish Construction Co., Eugene 


tow ew s_285710.75 


Engineer's Recommendation. Award to low bidder as soon as approval is 
received from FHWA and the City of Springfield 
and the sum of $3,460 is deposited by City. 


No.1] Project. _Snake River (Ontario) Bridges = 
(Contract No. 8503) 


Type of Work ____Deck Repair EA Prey, tho, IR-1-80N-8 (33)376 
County____ Malheur eae Ord Oregon Trait 

No. of Bidders___ 9 Low Bader. Peter. Kiewit _Sons' Co., Vancouver, WA _ 

Low ig $387 ,890.00__ 

Engineer's Recommendations Award to low bidder as soon as approval is 


received from FHWA. 


No.2 __ project __St._Paul-Woodburn Section. eee 
(Contract No. 8504) 


Type of Work ___ Bae Miles Grade & Pave. FA Proj. No. F-75(1) 
Cosmas Marion —____tighway___ Hi] 1sboro-Silverton 
No. of Bickiers__ 3 _ Low Buider _ Bab) er Bros ° el nc., Port] and _ 


Low Bid S 939 462 : 00 


Engineer's Recommendations 
Award to low bidder as soon as approval is 
received from FWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT 7 -7 


- 1949 - 


Lu; 


Oregou lrausportallLon Commission 


MINUTES OF 4-19-77 


SUBJECT: Report of Actions Tal: n Under Delegated Authority [-Y¥H1B} 
(1) Options or Other Documents | lating, to lroperty Acquisition 
Number Name Consideration 
23465 Kennel, Joseph & Katie R. ee $ 150.00 
40521 Walker, Lee & Joan wi 
ai C.P.: Will iam sy Hershel N. & Wanda _ 4,100.00 
40540 Price, Claude E. & Be Oo. -% 21,250.00 
47220 Rose City Pre-Cut Buildings, Inc. 
ee Oe Gaerne Associates 39,650.00 
wee eer, bem Jom 
ae. Pein, eenlta GC 500.00 
49616 Pacitie Pout tists 1.00 
49618 Schuttpelz, Adolph & Nay 

C.P.: Brown, Ronald R. & Barbara F. 
sae ee eS _Sherwood, Dean & Dixie C. __ a. 200.00 
it 30.13 _  Foress Sign Company Ain 2 weet Ae Ce ee 300.00 
9-275.40F City of Bandon ORT ees 3,425.00 
9-275.40E McMahon, John A. & Barbara J. Bey 216.00 
9-253.02 Port of Coos Bay _______3,040.00 
9=253.02E Coos County SS : EO I Sees 50.00 
9-327.89E Pointer's Trailer Court 
#6336 ae, eeare : 250.00 
210-17.08 Honald, Inc. wing a”, re Gl ie ha 
2150 a wae. ees [5 3,070.00 
212-19.50 Honald, Inc. 
SONRIER eS 3,125.00 
J0U=40508\ ‘Sien-honaid, inc. = ==2 
#6H-38 Site-Potter and Sons 3,051.00 


17 Transactions 


(2) 


$171,578.00 


Redesignation agreement with City of Salem covering rerouting 
of Pacific Highway East (99E) through the City. 


City is re- 


quired to improve Pine, Commercial, Liberty and Front Streets 
and the Ferry-Trade Street Couplet to acceptable standards. 
Upon completion of the work, the State will redesignate the 
route of 99E with the City assuming jurisdiction of those 
portions of streets no longer needed for highway purposes. 
(Local Government Programs) See Primary Hwy. Desig. Res. #52 


(3) 


Agreement with City of Hillsboro covering installation of 


traffic signals at intersection of SW Baseline Street 
(Tualatin Valley Highway) and West Main Street. 
pay all costs of the project, perform all engineering, 
supervise the traffic signal 
traffic signals. 


State will 


installation and maintain the 
City will pay all costs of electrical energy 


consumed in operation of traffic signals. 


(Local Govt. Programs) 


By your duly adop 
my official capac 
of the Oregon Tra 


1 approval all ac 
official records. 


STATE HiGHWay ENGINEER 


Path —-/-727 


ted delegation order, you authorized me in 
ity to exercise certain authority on behalf 
usportation Commission. Pursuant to that 


authority and acting in accordance therewith for the Commission, 


tions listed above and report this for your 


ted this ) day of 


“i ; TO: Oregon Transportation Commission EXHIBIT A 
MINUTES OF 4-19-77 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
40537 Hansen, Howard R. & Louise L. $ 2,000.00 
48954 Weimar, John A. 32.25 
49311 Lairds Sunset Kennels 1,350.00 
160-8.70 Westerberg, C. G. 215.00 

4 Transactions $ 3,597.25 


(2) Agreement with Lane County covering installation of a traffic 
control signal at the intersection of Pacific Highway West 
with Irving Road north of Eugene. State will prepare plans 
and install signal, utilizing Title II, Section 209 Safety 
Funds with no expense to the County. Upon completion, State 
will perform necessary maintenance and the County will pay 
for the electrical energy consumed. (Local Government 
Programs) 


(3) Agreement with City of Portland and First State Bank of 
Oregon covering installation of a left-turn refuge to provide 
traffic movement from Barbur Boulevard to S.W. 24th Avenue. 
The First State Bank has agreed to pay all costs of the 
project with no expense to State. State will perform all 
engineering and supervise construction of the project. City 
will adjust the existing signal heads and adopt the necessary 
ordinances to control parking. (Local Government Programs) 


(4) Agreement with City of Portland covering signal installation 
and channelization at the intersection of Barbur Boulevard 
and S.W. 19th Avenue. State will perform all engineering, 
grading, paving and signal installation. Upon completion, 
State will maintain the roadway and City will maintain the 
signal equipment. (Local Government Programs) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


' STATE HIGHWAY ENGINEER 


VP24 /77 


moves . B 
MINUTES OF _4=19-77 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Period From 1-1-77 Thru 3-31-77 


No. Amount 
Claims Pending at Beginning of Period 136 $100,952.61 


Claims Pending at End of Period 174 $121,991.98 


Money Collected During Period 


Installment Payments 36 $ 2,755.63 
Compromise Payments 2 $_ 10,500.00 
Payments in Full 99 $ 61,539.81 

er ee ‘ re a ae $ 74,795.44 


eee ne een rN 


Claims Abandoned During Period 0 $ ee 


Sc SSRN 


Damage Cases (Actions Filed) Lit, $55,892.94 


Uncollected Judgments 152 $51.056.03 


- 1954 - 
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EXHIBIT__» 
MINUTES OF _4=19-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following item and report this action for your official 
records: 


On March 31, 1977, approved the continuation of 
an agreement with City of Grants Pass for sewage 
testing procedures until August 1, 1977, in the 
Manzanita Safety Rest Area, Pacific Highway, 
Josephine County. 


Dated this “)_ day of apr. 1977 


astinewnw 


m Commission 


Glenn L. Jackso 
Oregon Transport 


- 1953 - 


:XHIBIT___B- 
NINUTES OF <-!%77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
actions listed below and report this action for the official 
record: 


1) On March 14, 1977, established a 35 MPH speed zone on 
the Central Oregon Highway in the City of Juntura from 
50 feet northwest of Francis Street to 100 feet west 
of Third Street in Malheur County, including a 20 MPH 
school zone from 200 feet west of Gibbon Street to 200 
feet east of Gibbon Street, Malheur County. (See Speed 
Zone Order No. 744.) 


2) On March 22, 1977, approved a release of easement rights 
to Agnes Jane Thompson covering access to Suncrest 
Microwave Site in Clackamas County. (File 37763 - L-4928) 


3) On March 30, 1977, prohibited parking on the highway 
shoulders along both sides of the Crater Lake Highway 
from 0.02 miles west of Peyton Bridge (M.P. 35.23) to 
0.06 miles east of Peyton Bridge (M.P. 35.63) in 
Jackson County. 


Dated this “s_ day of April, 1977 


ee 


H./S. Coulter, State Highway Engineer 


- 1956 - 


TO: 


SUBJECT : 


EXH'BIT B 
MINUTES OF 4-19-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me 
to award contracts, I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


4-7-77 


Central Avenue-8th Street Section in Medford on 
FAU 2431 and 2441 in Jackson County. Bids re- 
ceived February 24, 1977. Contract No. 8480 
awarded March 21, 1977, to Sims Electric of 
Medford, Inc., Medford, at $132,091.75. 


Head Road=-Airport Road Section of FAS=-A353 in 
Jackson County. Bids received February 24, 1977. 
Contract No. 8481 awarded March 11, 1977, to 

M. C. Lininger & Sons, Inc., Medford, at 
$946,566. 


Periwinkle Creek Bridge in Albany on FAU 2940 
in Linn County. Bids received February 24, 1977. 
Contract No. 8485 awarded March 17, 1977, to 
Weaver Construction Co., Union, at $113,215. 


S.W. Sheridan Street-S.W. Slavin Road Section in 
Portland on city streets and the Pacific Highway 
West in Multnomah County. Bids received February 24, 
1977. Contract No. 8489 awarded March 9, 1977, to 
Zuber Bros. Contractors, Inc., Portland, at $425,686. 


Traffic signal installation on SW Main Street at SW 
Scoffins Street in Tigard in Washington County. 

Bids received February 24, 1977. Contract No. 8490 
awarded March 11, 1977, to L. K. Comstock & Co., Inc., 
Albany, at $27,944. 


Paving on Millard Road-Scappoose=Vernonia Road Section 
of Columbia River Highway in Columbia County. Bids 
received March 24, 1977. Contract No. 8495 awarded 
March 29, 1977, to Columbia West Materials and Con- 
structors, Inc., Portland, at $45,760.75. 


Cottage Grove-Martin Creek Section of the Pacific Highway 
in Lane County. Bids received March 24, 1977. Contract 
No. 8501 awarded March 29, 1977, to S. D. Spencer & Son, 
Vancouver, Washington, at $3,482,711.51. 


Work on Snake River (Ontario) Bridges Section of the Old 
Oregon Trail in Malheur County. Bids received March 24, 
1977. Contract No. 8503 awarded March 29, 1977, to 

Peter Kiewit Sons' Co.,,Vancouver, Washington, at $387,890. 


Dated this § day of April, 1977 


——en 


State Highway Engineer, H. S. Coulter 
- 1955 - 


Contractor and 
Contract No. 


Portland Road & 
Driveway Co., 
No. 8379 


J. C. Compton 
Co., No. 8383 


Eugene Sand & 
Gravel, Inc., 
No. 8170 


Aichele Landscaping, 
No. 8104 


Aichele Landscaping, 
No. 8105 


Pacific Northwest 
Landscaping, 
No. 8270 


Corvallis Sand & 
Gravel & McNesby & 
Aubry, No. 8271 


Sims Electric, Inc., 
No. 8440 

Weaver Const. Co., 
No. 8404 

Baldwin & Sutherland, 
Inc., No. 8414 
Hansen Electric Co., 


No. 8350 


Ross Bros. 
Inc., No. 


Const., 
8455 


K. F. Jacobsen & 
Co., Inc., 


No. 8259 


C. K. Moore & Son, 
No. 8426 


April 11, 


mv-peit B 
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MINUTES OF 4-19-77 
ection and County 


S.E. King Rd.-S.E. Harmony 
Rd., Clackamas County 


Rock Creek-Steamboat, 
Douglas County 


Veneta-Middle Fork 
Coyote Cr., Lane County 


Mt. Scott Creek-Lake Rd. 
Intchge., Clackamas County 


Lake Rd. Intchge.-Gladstone 
Intchge., Clackamas County 


N. Albany Intchge.-Lebanon 
Rd. Intchge., Linn County 


9th Ave.-18th Ave. 
Home), Linn County 


(Sweet 


N.W. Garden Valley Blvd. @ 
Stewart Parkway, Douglas 
County 


Hunter Creek Bridge, Curry 
County 


S.W. 6th Ave. & DeHaven St. 
(Milton-Freewater) , 
Umatilla County 


Lancaster Drive at State St., 


Marion County 


"C" Canal Bridge, Klamath 
County 


N.E. Union Ave.-N.E. 82nd 
Ave., Multnomah County 


Columbia Co. Stump Removal, 
Columbia County 


197 


Acceptance 


Date 


March 24, 1977 


March 25, 1977 


March 25, 1977 


March 25, 1977 


March 25, 1977 


April 


April 


April 


April 


April 


April 


April 


April 


1, 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


H.’S. Coulter, State Highway Engineer 


- 1958 - 


:xH'BIT__—_2— 
MINUTES OF 4-19-77 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
accept contracts completed according to specifications, I accepted 


the following: 


Contractor and 
Contract No. 


Corvallis Sand & 
Gravel & McNesby & 
Aubry, No. 8149 


Hansen Electric 
Co., No. 8147 


Paul Bros., Inc., 
Cliff H. Paul & 
R. J. Paul, 

No. 8050 


L. W. Vail Co., 
Inc., No. 8055 


Gordon H. Ball, 
Inc., No. 7866 


L. W. Vail Co., 
Inc., No. 8398 


Hansen Electric 
Co., No. 8317 


Porter W. Yett 
Co., No. 8394 


Cascade Construction 
Co., Inc., 
No. 8424 


Tice Electric Co., 
No. 8333 


Section and County 


N. Pacific Blvd.-Albany 
Ave. (Albany), Linn 
County 


Barnett Rd. at I-5 
N.B. Ramp and Highland 
Dr. (Medford), Jackson 
County 


W. Fremont Intchge. 
Project, Multnomah 
County 


Emigrant Hill-Meacham 
Project, Umatilla County 


Woodburn Intchge.- 
Hayesville Intchge., 
Marion County 


W. Elm Ave.-Hermiston 
NCL, Umatilla County 


Crater Lake Hwy. @ 
Biddle Rd. (Medford), 
Jackson County 


Troutdale (S.E. 6th St.), 
Multnomah County 


S.E. Bell Ave.-S.E. 82nd 
Ave., Clackamas County 


Clackamas County Traffic 
Signal Project, 
Clackamas County 
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Acc 


March 


March 


March 


March 


March 


March 


March 


March 


March 


March 


eptance 
Date 


9, 1977 


9, 1977 


16, 1977 


16, 1977 


17, 1977 


18, 1977 


22, 1977 


24, 1977 


24, 1977 


24, 1977 


EXHIBIT.____© 
MINUTES OF 4219-77 


DATE: March 24, 1977 


T0; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On March 25, 1977, $2,471,165.44 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of February, 1977. 

(List of apportionments on file tn Commission Files, 
Salem. ) 


On h 3] 19 7% $1,482,699.26 (12 percent of the 
Highway Fund) was Heueteated to the cities for the 
month of February, 1977. 


(List of apportionments on file in Commission Files, 
Salen. ) 


Dated this 24thday of March, 19 77 


V. £. S g, Centroller 
: HigHway Division 
njc 
Attachments 
cc: Robert Burco 


H. S. Coulter 
John Earley/Att. 
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EXHIBIT B 
MINUTES OF 4919-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


HINES-BURNS SECTION, CENTRAL OREGON HIGHWAY - HARNEY COUNTY 
R-49226 - Wendell Gronso et al. 1,500 square feet for a 
permanent slope easement. Offer $150.00. 


R-49246 - Guy F. Lantz et al. 715 square feet for a 
permanent slope easement. Offer $400.00. 


R-49255 - H. & H. Tire Company et al. Parcel 1: 125 square 
feet for right of way purposes; Parcel 2: 145 square feet for a 
permanent slope easement. Offer $250.00. 


DENNY ROAD INTERCHANGE UNIT, SUNSET HIGHWAY-PACIFIC HIGHWAY 
SECTION, BEAVERTON-TIGARD HIGHWAY - WASHINGTON COUNTY 


eee eae ee 


R-48986 - Edwards Industries, Inc. et al. 0.02 acre for 
right of way purposes. Offer $7,700.00. 


R-48987 - The Robert Randall Company et al. Parcel 1: 0.11 
acre for right of way purposes; Parcel 2: 9.07 acre for a 
permanent easement for a road. Offer $22,600.00. 


Dated this 18th day of March, 1977. 


a a aa 


. COULTER, State Highway Engineer 


RE: Report of Offers Tendered - 5 
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CXHIBIT__£ 
MINUTES OF _4-19-77 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 
Demands Verdict 
; of or 
vefendant_ ss Cause of Action Plaintiff Judgment 
Driftwood Shores, Injunction Retrain Dismissed 
Inc. State from 
removing an 
Outdoor ad- 
vertising 
sign. 
L-7239 


County: Lane 


Danna Marie Saucier Property Damage $ 303.48 $ 393.48 
L-7404 

County: Washington 

Attorney Fees: $150.00 Court Costs: $27.50 


4 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at_trial demand Verdict 
John Hilderbrand $15,000 $ 8,200 $75,000 $10,090 
L-7214 
R-43143 


Section: Deschutes River Scenic Waterniay 
County: Sherman 
Approved by: Walter L. Barrie Date: April 1, 1977 
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TO: Oregon Transportation Commission EXHIiB!T —_—___)— 
“e SUBJECT: . Report of Actions Taken Under Delegated Author NY TES OF Sar 
Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of the 
Commission: 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - 
JOSEPHINE COUNTY 


R-41815 - Ivan C. Butcher et al. 0.01 acre for right of way 
purposes. Offer $1,450.00. 


R-48961 - Sylvia E. Allerheiligen et al. Parcel 1: 0.11 
acre for right of way purposes; Parcel 2: 0.03 acre for a per- 
manent easement for slopes and drainage facilities; Parcel 3: 600 
square feet for a construction permit for 5 years for a road 
approach. Offer $3,050.00. 


HINES-BURNS SECTION, CENTRAL OREGON HIGHWAY - HARNEY COUNTY ns 


R-49241 - William F. Wagner et al. Parcel 1: 750 square 
feet for right of way purposes; Parcel 2: 4260 square feet for a 
permanent easement for slopes and drainage facilities. Offer 
$1,000.00. 


R-49249 - Esther Stiles. Parcel 1: 660 square feet for 
right of way purposes; Parcel 2: 620 square feet for a permanent 
slope easement; Parcel 3: 75 square feet for a temporary ease- 
ment for 3 years or duration of the project for a work area. 
Offer $750.00. 


R49250 - Mary L. Drewett. Parcel 1: 260 square feet for 
right of way purposes; Parcel 2: 50 square feet for right of way 
purposes; Parcel 3: 275 square feet for a permanent slope ease- 
ment. Offer $450.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49285 - Eugene W. Page et al. 9950 square feet for right 
of way purposes. Offer $18,000.00. 


R-49286 - Jack L. Foster et al. 5,000 square feet for right 
of way purposes. Offer $25,000.00. 


Dated this 29th day of March, 1977. 


RE: Report of Offers Tende 


MINUTES OF _4=19-77 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
eee RAINS PURLALLON 


L-7431 LaVonne MH. Boss, personal representative of the Estate of 
Michael O'Neal Boss, deceased, v. State of Oregon by and through 

Tts Highway De artment, et al: This case arises out of an accident 
that occurred on December 21, 1975 in which a vehicle driven by the 
defendant Robert H. Kephart collided with a vehicle driven by David 
Knight. Michael Boss was a passenaer. The alleqations of neqli- 
gence against the state are based on the bridae on which the colli- 
sion occurred being covered with ice, not sanded proverly, no warning 
signs posted indicating an icy condition and failure to maintain the 
surface by allowing a large uneven ridge of ice to form on it. The 


case has been referred to the Attorney General's office for the de- 
fense of the state. (Lane County) 


L-7432_ D. D. Ellis v. State Hiqhwa Ennineer, recon State Highway 
Division: Plaintiff seeks judicial review of the denial by the 
Highway Division of his application for a permit to construct an 
improvement in an ocean shore area. (Clatsop County) 


L-7433 Pearl Hunt, as Trustee of the Testamentary Trust of Harry J. 
Hegar, deceased, v. State of Oregon, Transportation Commission, et 
al: This case arises out of the reconstruction of a bridge over the 
Pudding River on Clackamas County Road number 619. The suit alleqes 
damages to the plaintiff's property by reason of the reconstruction 
of the bridge and the raising of the approaches to the bridae. The 
lawsuit also names Clackamas County Board of County Commissioners 


as a party defendant. The amount of the lawsuit is for $34,590 and 
has been referred to the Department of Justice for handling. 


L-7434 Charlene Beth Sproles v. George D. Spencer and The State of 
Or 


egon: This lawsuit arises out of an accident that occurred on 
April 22, 1974,in Douglas County,in which a child of the plaintiff 
was killed in an accident that occurred on I-5 in the area of con- 
struction near Mt. Nebo. The complaint alleges quite a few elements 
of negligence in failing to provide adequate protection aqainst fall- 
ing rocks and plaintiff is seekina $200,000 for damaaes because of 
the emotional trauma and psychic injury resulting from having her 
child killed in the car in which she was riding. The matter has been 
referred to the Department of Justice for handling. 
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EXHIBIT___= 
MINUTES OF _4-19-77 


REPORT OF CONDEMNATION CASES SETTLED 


tate's 
State's Hiqhest Amount of 
Defendant. —_______.___Iffer_____ Anpraisal Settlement __ 
J. W. Robertson $ 2,100 $ 5,690 $ 6,000 
L-7249 
‘ R-48514 
Section: Garden Valley Road-Fairgrounds 
Highway: Pacific 
County: Douglas 
Approved by: Walter L. Barrie Date: March 21, 1977 
Almond R. Hemenway $17,100 $17,100 $20,009 
L-7126 
R-47020 
Section: Gettings Creek Rest Area 
Highway: Pacific 
County: Lane 
Approved by: Walter L. Barrie Date: March 28, 1977 
Jack D. Legg $17,425 $17,410 $22,509 
L-7251 
R-48133 
Section: Vail Creek-Sweet Home 
Highway: Santiam 
County: Linn 
Approved by: ‘Walter L. Barrie Date: April 4, 1977 
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Members 


7) 


8) 


9) 


10) 


11) 


12) 


13) 


14) 


15) 


16) 


17) 


18) 


19) 


On January 2, 1976, executed a 5-year lease between OSAD and Fred 
Mountain covering Hangar Site W-8 at the Lebanon State Airport. 


On January 2, 1976, executed a 5-year lease between OSAD and 
Mercedes F. McDaniel on Hangar Site E-8 at the Lebanon State 
Airport. 


On January 19, 1976, executed a lease between OSAD and Larry 
Buchanan covering Hangar Site W-2 at the Lebanon State Airport. 


On January 29, 1976, executed a 5-year lease between OSAD and 
Norman L. Coffelt covering Hangar Site E-6 at the Lebanon 
State Airport. 


On January 22, 1976, executed a 5-year lease between OSAD and 
Dr. and Mrs. William Lohr covering Hangar Site E-1l at the 
Lebanon State Airport. 


On February 12, 1976, executed two 5-year leases between OSAD 
and Kenneth Bond covering Hangar Sites W-7 and W-11 respectively 
at the Lebanon State Airport. 


On March 3, 1976, executed a 5-year lease between OSAD and 
David Tom covering Hangar Site W-5 at the Lebanon State Airport. 


On March 18, 1976, executed a 5-year lease between OSAD and 
Gilbert Morgan covering Hangar Site W-6 at the Lebanon State 
Airport. 


On March 23, 1976, executed a Quit Claim Deed transferring title 
of the Wakonda Beach State Airport access road to Lincoln County. 


On May 3, 1976, executed a Certificate of Compliance to Department 

of Transportation Regulation No. 25 covering parcels of land under 
File Numbers A-16, A-17, A-18, A-19, A-20, A-23 and A-24 in con- 
junction with the Lebanon State Airport Improvement Project under the 
Airport Development Aid Program (ADAP) No. 7-41-0033-01. 


On June 14, 1976, executed a 5-year lease between OSAD and E. A. 
"Al" Warthen covering Hangar Site #1 at the Lakeside State Airport. 


On September 22, 1976, executed a 9-month Temporary Ingress/Egress 
Permit for the commercial operations of Watkins Brothers Aviation 
at the Chiloquin State Airport. 


On October 5, 1977, approved an Assignment of Lease from Murray 


Vaughan to Shield Enterprises, Inc., covering Hangar Site E-5 at 
the Lebanon State Airport. 
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EXH!BIT___F- 
MINUTES OF _4-19-77 


State of Oregon Aeronautics Division 


3040 25th STREET S.E., SALEM, OREGON 97310 PHONE 378-4880 


April 11, 1977 


MEMO TO: Glenn L. Jackson, Chairman 
Gordon Coleman 
Michael P. Hollern 
Tom Walsh 
Peter J. Brix 
Oregon Transportation Commission 


Aeronautics Adnfinistrator™ 


SUBJECT: Agenda Item for Commission Meeting April 19, 1977 
(Actions by Aeronautics Administrator under delegated 
authority) 


The following information report is submitted concerning real property 
actions I have taken under the authority delegated to me ,by Commission 
Order No. 18. 


This will appear in the agenda as an information item only. 


1) On December 22, 1975, executed Quitclaim Deed from Oregon State 
Aeronautics Division (OSAD) to the City of Wallowa, Oregon 
transferring ownership of Wallowa State Airport to the City of 
Wallowa. 


2) On December 22, 1975, executed a l-year Farming Lease between 
OSAD and Joe L. Gilbert, covering state-owned land to be farmed 
at the Lebanon State Airport. 


3) On December 22, 1975, executed a 5-year lease between OSAD and 
Joe L. Gilbert for Hangar Site E-l1 at the Lebanon State Airport. 


4) On December 22, 1975, executed a 4-year, 10-month Farming Lease 
between OSAD and James E. Lewis, covering state-owned land to be 
farmed at the Tri City State Airport. 


5) On December 22, 1975, executed a 5-year lease between OSAD and 
Ellis Hallman covering Hangar Site E-13 at the Lebanon State 
Airport. 


6) On December 29, 1975, executed a 5-year lease between OSAD and 
Fred W. Flesher for Hangar Site W-3 at the Lebanon State Airport. 


. oe 
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31) On February 14, 1977, executed a 5-year Farming Lease between OSAD 


32) 


33) 


34) 


35) 


36) 


37) 


38) 


39) 


PEB:sh 


and J. 0. Taylor, covering state-owned land to be farmed at the 
Powers State Airport. 


On February 23, 1977, executed an Ingress/Egress Permit for the 
Aurora State Airport between OSAD and Reel Properties, Inc. et al. 


On February 23, 1977, executed an Ingress/Egress Permit for the 
Toledo State Airport between OSAD and Glenn L. Jones. 


On February 24, 1977, executed a tree cutting permit for 1 year 
at the Cape Blanco State Airport, given to Harold L. Knapp by OSAD. 


On February 25, 1977, executed a 5-year Hangar Site Lease at 
the Lebanon State Airport between OSAD and Ron Fisher. 


On February 28, 1977, executed a 3-year Ingress/Egress Permit 
for the Wasco State Airport between OSAD and Decker Air-Ag, Inc. 


On March 7, 1977, executed an Ingress/Egress Permit to extend 
to December 31, 1977, for the Aurora State Airport between 
OSAD and Walter M. and Vera L. Bennett. 


On March 22, 1977, executed a Right-of-Way Easement located at 
the Joseph State Airport granted by OSAD to Pacific Power and 
Light Company. 


On April 1, 1977, executed a utility easement between OSAD and 
The City of Wasco. 
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Members 


20) 


21) 


22) 


23) 


24) 


25) 


26) 


27) 


28) 


29) 


30) 


cYH'B™ —____E- April 11, 1977 
MINbLTES OF _4=19-77 


On October 8, 1976, executed a Deed from OSAD to Ada V. Turner 
for a portion of property previously acquired under File No. A-4 
of the Siletz Bay State Airport Improvement Project, ADAP No. 
7-41-0020-01. This deed was necessary to correct a survey error. 


On October 8, 1976, executed a Deed from OSAD to Jordan S. Wells 
et ux for a portion of property previously acquired under File 
No. A-4 of the Siletz Bay State Airport Improvement Project, 
ADAP No. 7-41-0020-01. This deed was necessary to correct a 
survey error. 


On November 4, 1976, executed a 5-year lease between OSAD and 
Frank V. Hill, covering Hangar Site W-4 at the Lebanon State 
Airport. 


On November 12, 1976, executed a Subordination Agreement with 
Pacific Power and Light Company covering File No. A-27 at the 
Powers State Airport wherein the easement rights of PP&L were 
subordinated to those of OSAD. 


On November 15, 1976, executed a Right-of-Way Easement from OSAD 
to Pacific Power & Light Company for the installation of an 
underground primary and pad-mount transformer located at the 
Independence State Airport. 


On November 15, 1976, executed a 5-year Mobile Home Site Lease 
between OSAD and Fred M. Compton, Manager of Mid-Valley Air Service, 
Inc., fixed base operator, for a 24' x 60' area at the Independence 
State Airport. 


On November 19, 1976, executed a l-year Farming Lease between OSAD 
and Joe L. Gilbert, covering state-owned land to be farmed at the 
Lebanon State Airport. 


On Decamber 9, 1976, executed a 5-year lease between OSAD and 
Ernest J. Barnett covering "Barnett" Hangar Site at the Condon 
State Airport. 


On January 21, 1977, approved an Assignment of Lease from Merle F. 
Story to A. B. Lewelling, covering Hangar Site #2 at the Siletz 
Bay State Airport. 


On January 27, 1977, executed a 5-year lease between OSAD and 
Larry Wade covering Hangar Site "F" at the Condon State Airport. 


On February 11, 1977, executed an 1l-month Ingress/Egress Permit 


between OSAD and Wylie L. Campbell et al for their commercial 
operations at the Aurora State Airport. 
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May 17, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
monthly meeting at 10 a.m. in Room 122, Transportation Building, in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of the general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Don Streun, Assistant Director for Administration 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Mass Transit 

Harold Grover, Administrator of Motor Vehicles 

David Talbot, State Parks Superintendent 

Max Klotz, Special Assistant for Intergovernmental Affairs 

George Bell, Special Assistant for Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Klotz: 


1) Minutes of the meetins, of April 19, 1977. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Condemnation Resolution No. 2659" 
on file in the Commission's files, Salem.) 


3) Authorized payment of Oregon's subscription to 
the Research Correlation Service for the Fiscal 
Year 1978 in the amount of $26,500. 


4) Increased project authorizations on the following 
contracts: 


a. Contract No. 8430 with F. H. McEwen Construction, 
Eagle Cr.-Klamath County Line Section of the 
Willamette Highway in Lane County, in the 
amount of $43,322.95. (5.15% overrun) 
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£. Widen and improve a 2.42 mile section of the 
Northwest Expressway (Prairie Road-Irving Road 
and Park Avenue-River Road (Eugene) Section). 
Total cost $550,000; Federal Funds $191,000; 
State's Share $15,500. 


g- Widen and improve S.W. Barnes Road in Washington 
County. Total cost $1,522,000; Federal Funds 
$1,308,920; State's Share $106,540. 


h. Widen and improve N.W. 185th Avenue in Washington 
County. Total cost $420,000; Federal Funds $361,200; 
State's Share $29,400. 


Cancelled a previously approved project on S.W. 49th 
Avenue-Kerr Road (S.W. Stephenson St.-S.W. Lower 
Boones Ferry Road (Lake Oswego) Section), in Clackamas 
and Multnomah Counties. (Project being withdrawn as 

a result of citizen opposition expressed by the 
Mountain Park Neighborhood. ) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders* (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit 


Chief of Operations Exhibit B 
State Highway Engineer Exhibit C 
Right of Way Engineer Exhibit D 
State Parks Superintenden- Exhibit E 
Chief Counsel Exhibit F 
Highway Controller Exhibit G 


DIRECTOR'S REPORT 


Mr. Burco handed to the Commission copies of the testimony 
that he gave before the Congressional House Subcommittee on Surface 
Transportation on May 11, 1977, in Washington, D.C. (Copy of testi- 
mony on file in the Commission's files, Salem.) He said hearings 
were being held for the preparation of the 1978 Surface Transportation 
Act dealing with national highway and transit policies. The testimony, 
he said, was favorably received and the main points are to seek an end 
to the Interstate program and the rehabilitation of the existing 
primary, secondary and urban systems. He said there should be a 
concern for transit not only with the major metropolitan areas but 
with the intercity bus area and the question of operating assistance 
to small communitics. Mr. Burco stated that he and Mr. Bell met 
with most members of the Oregon Congressional delegation, the 
National Governors' Conference, the Nationai Conference of State 
Legislatures, the National Association of County Officials and AASHTO. 
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b. Contract No. 8455 with Ross Bros. Construction, 
Inc., "C" Canal Bridge Section of the Lower 
Klamath Highway in Klamath County, in the amount 
of $6,187.39. (14.56% overrun) 


c. Contract No. 8310 with Roy E. Ladd, Inc., 
Slater Creek-Mystic Creek Section of the Coos 
Bay-Roseburg Highway in Douglas County, in the 
amount of $676,068.09. (8.7% overrun) 


Adopted resolution abandoning 0.6 mile of old highway 
alignment in the MP 2.2 - 2.8 (Stringtown Rd.) Section 
of the Salem-Dayton Highway No. 150 in Yamhill County 
to the County. ("Abandonment Resolution No. 561" on 
file in the Commission's files, Salem.) 


Fiscal Year 1978 Annual Unified Work Program for 
Transportation Planning. 


Authorized the Aeronautics Division to ask the 
Legislative Assembly (Emergency Board or Ways and 
Means) for an increase in the 1975-77 budget capital 
construction limitation in the amount of $153,558 

to utilize Federal Funds for the purchase of land 
adjacent tothe Aurora State Airport in Marion County. 
This land is to be used for public aircraft parking 
and such other purposes as shown by the Master Plan 
for this airport published in 1976. 


Eight Urban System Projects: 


a. Traffic signal on Crater Lake Avenue at Spring 
Street and McAndrews Road intersection, City 
of Medford. Total cost $125,000; Federal Funds 
$107,500; State's Share $8,750. 


b. Widen and improve a 1.38 mile section of N.W. 
Front Avenue, City of Portland. Total cost 
$2,298,000; Federal Funds $1,976,280; State's 
Share $160,860. 


c. Signalize intersection of S.E. 12th Street and 
§.E. Madrona Avenue, City of Salem. Total cost 
$32,000; Federal Funds $27,520; State's Share 
$2,240. 


d. Reconstruct a 0.74 mile section of E. Cleveland 
Street between Front Street and the Pacific 
Highway East, City of Woodburn. Total cost 
$436,000; Federal Funds $144,000; State's Share 
$11,500. 


e. Widen and improve 5th Street, City of Spring- 


field. Total cost $285,000; Federal Funds 
$211,000; State's Share $17,000. 
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the match to build the arterial. Mr. Klaboe presented a letter from 
Marion County which asks that if the withdrawal is consummated as 
the County has requested, it leave the interchange still in the 
Interstate system. He pointed out the reason the County is so 
concerned about the interchange and have insisted on it remaining 
on the Interstate system is that the County has Cordon Road that 
comes around from the east and will cross the freeway at the 
proposed interchange just west of the Chemawa Indian School. The 
County has asked for a confirmation from the Transportation 
Commission and at the appropriate time if the interchange remains 
as a part of the Interstate as a result of this withdrawal, the 
Transportation Commission will build it. 


In reply to the Chairman's inquiry, Mr. Klaboe said the 
State has agreed to an intercl.uige at this location and it is 
already in the Interstate estimate. The interchange is justified 
excluding I-305. The Commission approved retaining the Chemawa Road 
Interchange on the Interstate program when I-305 is withdrawn but 
made no commitment as to when it would be constructed. 


Mr. Coulter submitted to the Commission a report on the 
construction activities for fiscal year 1977. (Copy on file in the 
Commission's files, Salem.) He said the report is in two parts as 
follows: 1) A summary showing the obligated funds, comparison of 
the projects actually contracted with the Six Year Program and cost 
by category of the projects contracted; 2) Provides additional 
details, listing the projects which were originally scheduled but 
were either deferred or advanced. Also shown are the reasons for 
deferral or advancement, rescheduled date and estimated cost. 


Mr. Coulter reported that after the Commission's approval 
of the illumination policy at the April 19, 1977 meeting, the 
Highway Division proceedec to reduce the number of luminaires by 
190 units on I-5 between the Hayesville Interchange and the I-205 
Interchange. He mentioned a review has been completed of additional 
units to be removed from service on the I-205 alignment at the 
Stafford Road Interchange and the 10th Avenue Interchange west of 
West Linn. It now appears that a more widespread emergency reduction 
is necessary due to the below normal rainfall and snowfall. After 
carefully analyzing possible impacts on traffic operating conditions, 
special temporary emergency elimination of lighting on the entire 
State highway system, with the following exceptions is recommended: 


1) The State highway system with an ADT of 40,000 or 
greater will remain lighted based on the Commission 
policy adopted in April 1977. 

2) Lighting will remain energized at locations where 
pedestrian traffic exists (e.g., truck scale houses 


when needed, rest areas, urban ramp terminals, etc.). 


(Continued on next page) 
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Mr. Rulien reported on the Federal decertification of plan- 
ning in Lane County. He indicated there are three urbanized areas 
in the State that are charged with the responsibility for conducting 
transportation planning and their progress towards their planning 
effort. Their plan is reviewed periodically by the Federal Highway 
Administration and the Urban Mass Transit Administration. Mr. Rulien 
said the last review was held on the planning in the Eugene urbanized 
area and indicated several things were deficient in their progress 
and as a consequence the effort was decertified, so approval will not 
be received for the expenditure of any programs that are Federally 
funded after July 1, 1977. He said the area has been lacking a long- 
range transportation plan. A transportation systems management element 
has been developed which is short range and consists of lower cost, 
smaller improvement type jobs that would make the systems operate 
better. The Eugene Urbanized Area has been working on a plan to meet 
air quality requirements. These items have been submitted to the 
Federal Highway Administration and there is evidence that they will 
receive a conditional certification which would enable them to 
continue obtaining UMTA subsidies for their transit operations and 
allow them to go forward with other Federally funded projects. 


The Commission set Tuesday, June 21, 1977, for their next 
regular monthly meeting. 


Attention was given to a request from AASHTO for the 
Department to renumber Interstate 80 North. Mr. Klaboe said the 
reason for this proposed change was based on a policy of the 
American Association of State Highway and Transportation Officials 
calling for elimination of the cardinal direction in Interstate 
route numbers. For several years, Utah, Idaho and Oregon have 
considered the possibility of renumbering Interstate 80 North. The 
Department has been reluctant for such a change for several reasons. 
The estimated cost of changing the route shields was $70,000 in 
1975 and today it would be $100,000. He said many businesses and 
cities have considerable advertising keyed into the route number. 
Also, tourist books, business letterhead and other items of advertis-— 
ing use the I-80N designation. Mr. Klaboe recommended that the 
renumbering of Interstate 80 North not be changed due to the current 
financial picture and possible public criticism. The Commission 
accepted his recommendation and authorized Mr. Klaboe to instruct 
AASHTO of the Commission's decision. 


Mr. Klaboe reported that Marion County, the City of Salem 
and SATS have been working on the withdrawal of 1-305. He handed 
to the Commission a sketch map of 1-305 pointing out the route 
colored in orange is the Spur and connections to I-305 which will 
be withdrawn by their action. He said the yellow indicates the 
interchange between Chemawa Road and the I-5 facility. (Copy of 
sketch map on file in the Commission's files, Salem.) He continued 
that the City of Salem has obligated themselves to apportion a 
certain amount of funds they get from i-305 to build an arterial in 
the same corridor as the orange route and the City is to put up all 
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Counties having a classification of major and minor collectors. He 
continued that this classification is assigned to roads having no 
Statewide significance and serves only local needs. The list of 
roads was prioritized and the annual mainten2nce costs were determined 
for each road. From the study, a list of highways was prepared which 
should be considered for a trade. He briefly reviewed the list of 
highways. Mr. Schwartz mentioned that on May 4 of this year that 

he and Mr. Burco met with the Baker County Court, representatives 

of the City of Baker and members of the Baker County Chamber of 
Commerce. At this meeting, the list of highways was presented to 

the Court. He mentioned that the reaction of the Court was favorable, 
with two exceptions. The County did not want the Dooley Mountain 
Section of the Baker-Unity Highway or the North Powder-Baker Section 
of old U.S. 30. Mr. Schwartz said the list of highways had not been 
reviewed with Grant County. (List of proposed routes for exchange 
with Baker County on file in the Commission's files, Salem.) After 
considerable discussion, the Commission approved proceeding with the 
trade proposal, explore the availability of Forest Service funds for 
the necessary paving, and in the meantime finalize this with Grant 
County. The Chairman said within 30 to 60 days the Commission would 
be in a better position to advise the counties of the status. 


Mr. Howard Johnson, District Engineer in Corvallis, 
reported on ideas for possible savings through working agreements 
with counties. (Copy of report on file in the Commission's files, 
Salem.) He said the first step towards any concept of reorganization 
might _2 to put the new functional classification system into effect 
which vas acted on by the Commission on January 22, 1976. He felt 
this system may create problems in that the trade of mileages between 
entities is unequal and most counties gain more roadway than they 
lose. He commented on the following concepts: 1) negotiation of 
the sharing of maintenance activities between the State, Counties 
and Cities, 2) establishment of road districts without regard to 
existing roadway classification or County lines and 3) establishment 
of maintenance sections itilizing existing County and State mainten- 
ance buildings and yarc: »s section headquarters. Mr. Johnson 
Suggested that prior to considering any maintenance and operation 
authority changes, there should be further consultation with the 
Assuciation of Oregon Counties and the League of Oregon Cities. 


The Commission suggested that a heavy populated county in 
western Oregon be selected, such as Linn County, with a lot of 
primary, secondary and county roads as a test area to exchange ideas 
and to see what kind of savings would be possible. 


Consideration was given to a request from T. R. Parker to 
subdivide Tax Lot 3501 in Section 25, Township 35 South, Range 7 
West, for use as home sites within the Rogue River Scenic Waterway 
in Josephine County. Mr. Talbot said the property lies on the right 
bank in the Robertson Bridge area in River Mile 82. The property is 
above the county road on a gently sloping hillside. The area offers 
little or no topographic screening and buildings would be visible 
frou the river. The Commission denied Mr. Parker's request as 
recommended by Mr. Talbot. 
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3) Special traffic conditions that result in opera- 
tional problems will remain lighted in accordance 
with the April policy (e.g., large truck volumes 
entering the highway at slow speeds, intersections 
with turning movement problems will remain lighted). 


it has been further recommended that the special temporary lighting 
reduction remain in effect for a period not to exceed 180 days. This 
action will keep energy consumed in highway lighting to a minimum 
during the period of daylight savings time. Mr. Coulter stated 

that all cities and counties will be notified of this action. He 
said that Governor Straub has requested the Department to proceed 
toward the elimination of highway illumination as mentioned above. 
The Commission approved the reduction of illumination. 


Mr. Coulter reported on the Banfield Freeway HOV Lane 
Experimental Project in the City of Portland. He mentioned that 
following the April 1977 Commission meeting he had met twice with 
the Technical Advisory Committee which represents the various groups 
involved in reviewing the project. Mr. Coulter referred to the staff 
report prepared by Mr. Robert Bothman, a plot of the peak-hour speeds 
and volumes and a report from the Technical Advisory Committee which 
was furnished to the Commission. (Copies on file in the Commission's 
files, Salem.) He said in reviewing Mr. Bothman's recommendations, 
some additional utilization of the HOV lane can be realized through 
the expeditious implementation of some additional incentive programs. 


Chairman Jackson said the Commission wants to implement 
the recommendations passed at the April 19 Commission meeting at the 
end of the present experimental period starting July 1, 1977 and 
extending 120 days. He stated the Commission would invite other 
responsible organizations to speed up the implementation of other 
activities which will increase the number of carpool vehicles, buses 
and other users of the HOV lane. He requested the Department meet 
with DEQ and clear any requirements necessary in the change of the 
HOV lane use. The Commission asked for a progress report at its 
June meeting. 


Mr. W. E. Schwartz, Region Engineer in La Grande, reported 
on the Austin-Sumpter Road trade proposal with Baker and Grant 
Counties. He commented that at the March 15, 1977 meeting of the 
Commission, a delegation from Baker and Grant Counties appeared 
requesting that the State assume jurisdiction of this road. He said 
in analyzing what approach to take for an equitable trade, it was 
reasoned that a straight mileage trade would not be equitable 
because the State would be taking a route which is basically a 
mountain summit section for its entire length. It is estimated that 
the annual maintenance cost would be $160,750. He said in return, 
the State would be trading to the counties low elevation, low volume 
highways with low maintenance cost; therefore, the most equitable 
trade could be made using a maintenance cost approach. Mr. Schwartz 
said using the functional classification study completed in 1976 as 
a basis, a list was made of those State highways in Baker and Grant 
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said the alternatives are to do nothing to construction of light 

rail. He said Tri-Met will be holding four hearings in the area in 
the near future to ask the public to help in the decision process 

by studying the issues. He briefed the Commission on their technical 
studies and the decisions that the Tri-Met Board will be facing at its 
June meeting. 


He also explained their 1990 financial data and the 1990 
program charts which were on display. Mr. McCarthy submitted and 
commented on the following material: (Copies on file in the 
Commission's files, Salem.) 

1) Tri-Met 1990 Program 

2) Proposed Tri-Met Goals and Policies for 1990 

3) Draft - Technical Analysis 

4) Preliminary 1990 Financial Forecast 

5) Summary of Oregon Mass Transportation Authority 


Act (House Bill 3000) 


The Chairman adjourned the meeting at 11:35 a.m. 


be War ~_ 


Chairman 


Commissioner 


Commissiong 


oO. ZA 


Commission Services 
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Attention was given to the adoption of a temporary rule 
covering group picnic reservations at Rooster Rock, Milo Mcliver and 
Champoeg State Parks. Mr. Talbot said the State Parks and Recreation 
Advisory Committee have received complaints from small private park 
owners that they have been experiencing business losses because of 
their inability to compete with the large public parks in the 
Portland area. The Parks Advisory Committee recommended limiting 
group picnic reservations to 200 or less in the three parks. 

Mr. Talbot pointed out that numerous problems have occurred in the 
Portland Metropolitan area State parks which accommodate large 
reserved groups in their day-use areas, such as overtaxed restrooms, 
congested roads and parking facilities. He said Administrative Rule 
Procedures will be followed to make the rule permanent. Following 
Mr. Talbot's recowmendation, the Commission approved the temporary 
rule at the three parks limiting group reservations to a maximum of 
200 people per group starting June 1, 1977. (Copy of the temporary 
rule and notice of hearing published in the Secretary of State's 
Administrative Rule Bulletin on June 1, 1977.) 


PUBLIC COMMENTS 


A delegation from Lincoln City appeared before the Commission 
requesting improvement of the Salmon River Highway (Highway i8) 
between Highways 22 and 101 in Lincoln and Polk Counties. Present 
were Sid K. Tworoger, John Leovich, Bud McLachlan and Charles Lurcott. 


Mr. Tworoger asked that turnouts be constructed to help 
relieve the traffic congestion along Highway 18. He mentioned 
that the State Police are having difficulty in patrolling the 
area because of the heavy traffic volume. 


Mr. McLachlan mentioned that the last traffic volume report 
showed an 11.7% increase in vehicular traffic in January 1977 compared 
to January 1976. He invited the Commission to have one of their 
monthly meetings in Lincoln City. 


Mr. Lurcott also invited the Commission to come to Lincoln 
City so they can see the traffic congestion that exists on Highway 18. 


The Chairman informed the delegation that one way to expedite 
some of the major improvement on the highway would be their help in 
getting the Legislature to look seriously at the Department's 
financial needs. 


The Chairman declared the remainder of the meeting as an 
informational session. 


Mr. Steve McCarthy, Assistant General Manager of Tri-Met, 
stated that they are in the process of setting long-range goals for 
public transportation in the Tri-C ie 1 gton 
and Clackamas) through 1990 and be 3 ¢ 


alternatives to the metropo! 
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TO: Oregon Transportht lon Commi sston 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 

40541 Burnett, S. L. & Rose B. $ 35,500.00 
48828 Northern Wasco County Peoples Utility 

District 10,050.00 

49392 Walker, Lee & Joan 1,500.00 

3 Transactions $ 47,050.00 


(2) Grant of access to Sho Endow, Jr. and Aya Endow for unrestricted 
use at Station 660+75 on the Parkdale-Fikes Corner Section of 
the Mt. Hood Highway in Hood River County. File 42266. 


(3) Agreement with Multnomah County concerning a traffic signal 
installation on the Mt. Hood Highway at 182nd Avenue in 
Gresham. The State will install the signal, utilizing 
Federal Aid Funds, and perform normal maintenance follow- 
ing completion. The County has agreed to pay the cost of 
electrical energy consumed in operation of the signal. 
(Local Government Programs) 


(4) Supplemental Agreement with Washington County concerning 
construction and maintenance details for the Denney Road 
Interchange Section of the Beaverton-Tigard Highway. 
(Local Government Programs) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Oregon Transp ion Commission 
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EXHIBIT A 
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TO: Oregon Transportatio ‘Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49617 Chapman, William I. & Anna M. $ 3,650.00 
20-94.73 Donrey Outdoor Advertising Company 3,470.00 
2 Transactions 7,120.00 
(2) Agreement with Yamhill County transferring to County all 


(3) 


(4) 


Shei 


STATE Obl ENGINEER 


Date 7-5-7727 


right, title and interest of some former highway align- 
ment in the M.P. 2.2.-M.P. 2.8 (Stringtown Road) Section 
of Salem-Dayton Highway consisting of approximately .6 
mile. (Local Government Programs) 


Agreement with City of Bend concerning installation of 

fire pre-emption equipment to the existing signal system 
along the Central Oregon Highway at intersections with 
Greenwood, Franklin and Wall. City will purchase all 
hecessary equipment and deliver it to the testing laboratory 
in Salem. State will install and maintain equipment. 
Existing agreements pertaining to maintenance and power 
costs will remain in full force and effect. (Local 
Government Programs) (Also on The Dalles-California Hwy.) 


Agreement with Clackamas County covering a traffic signal 
installation at the intersection of the Clackamas Highway 
with Clackamas-Boring Road. State will pay all costs of 
installation and perform the necessary maintenance opera- 
tions following completion. County will pay the costs of 
all electrical energy for operation of the signals. (Local 
Government Programs) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


Dated Ahis ro 


C— 


Ut geer nem 
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, TO: Oregon Transportation Commission = -17-77 
. MINUTES OF 3-27 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48779 Wagner, Stanley C. $ 4,500.00 
49202 Bookshnis, Robert L. 7,965.00 
17-17.32 K.0.A. Kampground 580.00 
20-94.73 Favell-Utley Realty Company 375.00 
26-10.75S Fox, Jack 1,420.00 
26-10.75S Portland General Electric Co. 100.00 
50-11.78 Farmers Sand & Gravel (sign); 145.00 
McKain, Jess (site) 80.00 

102-89.47 Dorman, James W. 190.00 
102-89.47 Davidson, Ruth 25.00 
102-89.47 Reed, Frank E. 210.00 
102-89.47 Davidson, Ruth 25.00 
140-14.97 Cranmer, Leonard 435.00 
140-14.97 Barnaby, Mrs. N. H. 25.00 
160-13.02 Dunton kealty 365.00 
341-0.13S_ Grande Ronde Sign Company 1,810.00 
15 Transactions $ 18,250.00 


(2) Grant of 20 feet access, restricted to residential use, to 
Paul 0. Dethman, et al, at Engineer's Station 900+20 on the 
Easterly side of the Fikes Corner-Whiskey Creek Section of 
the Hood River Highway in Hood River County for a consider- 
ation of $5,000.00. File 33437. Subject to Federal Highway 
approval. 


(3) Grant of unrestricted use to an access to be moved to Engi- 
neer's Station 390+50, increased to 60 feet in width on the 
Southerly side of the Irrigon-Umatilla Section of the Columbia 
River Highway in Umatilla County to A. L. Conforth, et ux, 
for establishing a public road connection to Dean Street at 
the request of the City of Umatilla. No monetary consider- 
ation. File 31591. Subject to Federal Highway approval. 


(4) Grant of access to Paul 0. Hansen, et al, at Engineer's Sta- 
tion 556+24 on the Westerly side of the Junction City-Eugene 
Section of the Pacific Highway West in Lane County, 35 feet 
in width and unrestricted as to use. No monetary consideration. 
File 2209. Subject to Federal Highway approval. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = = 
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SAMS 2A 
A aed -~ 5917-77 
REPORT OF CONFIRMATION OF! Wit Pio QErion-UNDER DELEGATED AUTHORITY 


No | Proywer.. Long Creek Rock Production Project | 7 
(Contract No. 8508) 
Type of Work Rock Production _ aa FAL Pro No Sta ee 
Kimber ly-Long Creek, 
County Ce Highway___Pendleton-John Day 
No. of Bidders 3 Low Bidder__ Fk. Hs Itschner Co re, Le 


Low Bid $67,250.00 ncaa 


Engineer's Recommendation: Award to Low Bidder 


No.2 __ Project__Rooster Rock State Park 


Type of Work ___\Water Supply System __ fe YS BOR 


County Multnomah a Highway... =. Ss en 
R. A. Routhier & Sons General 


No. of Bidders 7 Low Bidder __Contractors, Bonanza mates neste 
Low Bid 549 66.00 _ 


Engineer's Recommendations 


Award to low bidder as soon as approval of 
BOR is received, 


No._3___Project__Enterprise Rock Production Project 
F {Contract No. 8510) 
mack -Production= a bio). No. State 


Type of Work 


County Wallowa Highway_Little Sheep Creek 


No. of Bidders__3 __ Low Bidder_De Atley Corporation, Lewiston, Idaho _ 


Low 8ig $9,000.00 


Engineer's Recommendations Avard to Low Bidder 


On April 18, 1977, I accepted the State Highway Engineer's recommenda- 
tions for award of the projects on which bids were received April 14, 
1977, and authorized him to sign the contracts when conditions for 

the awards have been met. 


Oregon Transporta 
- 1980 - 


one A 
RAIRG) aoe -17-77 
TO: Oregon Transportation CommissioMINUTES OF ie 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49119 Whitesell, John $ 4,225.00 
49333 Minich, Myron F. & Helen L. 50.00 
49334 Tollefson, Rex 0. & Mary J. 87.50 
49-25.13 
49-52.16 Sy, Tony W. 375.00 
281-2.20E Honald, Inc. 2,730.00 
281-2.20E Durland, Ruth 1,080.00 
6 Transactions $ 8,547.50 


(2) Grant of an additional 35' unrestricted access to Big C 
Stores at Station LD 15+90 on the Chemawa Road - Hayesville 
Section of Pacific Highway East in Marion County for a con- 
sideration of $500.00. File 17599. 


(3) Grant of an access at Station 459+23 to a frontage road 
extended within the right of way of the Hayes Hill - Grants 
Pass Section of the Redwood Highway in Josephine County 
to Donald Rund for a consideration of $1,500.00. File 22989. 


(4) Agreement with Fred Meyer Properties, Inc. concerning traffic 


signals and channelization to improve access to the new Fred Meyer 
Distribution Center on the Clackamas Highway in Clackamas County. 
All necessary engineering and construction will be performed at 


no expense to State. Upon completion, State shall perform 


maintenance and Pay all costs of electrical energy consumed in 


operation of the traffic signals. 


(5) Agreement with Lane County for installation of railroad pro- 
tection at the Delight Valley Road crossing of the Southern 


Pacific Transportation Company tracks. The Project is eligible 


for 90% Federal aid funding under Section 203 of Title II, 


Highway Safety Act of 1973. Total estimated cost for the work 
is $50,000. Matching monies will be 7-1/2% State Grade Crossing 
Protection Fund ($3,750) and 2-1/2% County funds ($1,250), with 


no expense to the Highway Division. 


(6) Agreement with the City of Springfield concerning the installa- 
tion of fire pre-emption equipment at nine intersections on the 


McKenzie Highway in Lane County. The State will perform the 


required environmental testing of the equipment. The City will 
install the pre-emption equipment and perform normal maintenance 


following completion. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


ae EP hall A 
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(5) 


(6) 


(7) 
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Agreement with City of Milwaukie covering the Lake Road- 
Harmony Road Bikeway, Clackamas County. The City will 
perform the preliminary engineering, supervise construction 
and maintain the bikeway. The State will contribute an 
amount not to exceed $48,000, utilizing funds which have 
been set aside for the establishment of bicycle-pedestrian 
trails. (Local Government Programs) 


Agreement with Josephine County concerning construction of 
the Grants Pass-New Hepe Road Section of the Jacksonville 
Highway. Following completion of the project, the County 
has agreed to accept jurisdiction, maintenance and control 
of certain improved road connections. (Local Government 
Programs.) 


Agreement with Lane County concerning future maintenance 
responsibilities along the Saunders Creek-Mapleton Section 
of the Florence-Eugene Highway. This project is now under 
contract with direct supervision by the Federal Highway 
Administration. The State is responsible for right-of-way 
acquisition and future maintenance. The basic purpose of 
this agreement is relinquishment of certain frontage roads 
and connections to Lane County for jurisdiction, maintenance 
and control. (Local Government Programs.) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and the four items 

on the previous page, and report this action for your official 
records. 


Oregon Transports Commission 


APPROVED 


f= 


x “a. 


STATE HIGHWAY ENGINEER 


Date F- 22-77 


- 1982 - 


~~) B 


a) pee 


ITS OF 3217-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


On April 1, 1977, Chairman Jackson gave me authority to 
hire whatever contractors are necessary to do the work 

and purchase the necessary materials to repair the Isthmus 
Slough Bridge in Coos Bay. (Coos River Highway) 


Dated this?) day of Gna, 1977 
ae 


F. B. Klaboe 
Chief of Operations 


- 1985 - 
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(7) Agreement with Washington County for installation of railroad 
crossing protection at the Baseline Road crossing of the 
Burlington Northern Railway tracks. The project is eligible 
for 90% Federal aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work 
is $45,000. Matching monies will be 7-1/2% State Grade 
Crossing Protection Fund ($3,375) and 2-1/2% County funds ($1,125), 
with no expense to the Highway Division. 


(8) Agreement with Tri-Met for the installation of traffic signals 
on the Mt. Hood Highway near S.E. 98th Avenue in Multnomah County, 
to facilitate movement of buses at the entrance to Tri-Met's new 
bus garage which is now under construction. The State will 
prepare the plans, supervise the installation and perform the 
maintenance. Tri-Met will reimburse State for all costs incurred 
and pay for the electrical energy necessary to operate the signals. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and the six items on the previous page, 
and report this action for your official records. 


’ y 4 
Glenn L. Jachaget Chad a 
Oregon Transfestetian/ Commission 


APPROVED _ 
SO Nee LEO 
STATE HIGHWAY ENGINEE 


Date —f— 29-27 
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RESCINDMENT OF CAPE ARAGO HIGHWAY WEIGHT LIMIT 


WHEREAS, on April 22, 1977 and pursuant to ORS 487.905, the Oregon 
Department of Transportation imposed a weight limit of 40,000 pounds 
applicable to any motor vehicle using the bridge located at mile point 
8.38 on the Cape Arago Highway; and 

WHEREAS, an unsafe condition of said bridge which had necessitated 
said weight limit has been corrected by proper repairs; 

NOW THEREFORE, it is hereby ordered as follows: 

I. 

The 40,000 pound weight limit for motor vehicles using the bridge 

on the Cape Arago Highway at mile point 8.38 is rescinded. 
If. 

This order shall become effective April Z s , 1977. 75 A.M. 

The Oregon Transportation Commission by a duly adopted delegation 
order, authorizes the State Highway Engineer to act in its behalf in 


approving and executing this order. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 


[ 


j LL | Aah, 


Assistant Attorney General 


=S ..46—.. 


State Highway Engineer 
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CAPE ARAGO HIGHWAY WEIGHT LIMIT 


WHEREAS, pursuant to ORS 487.905, the Oregon Department of Transportation 
has the authority to establish weight limits for vehicles using state highways 
in order to protect the road from being unduly damaged; and 

WHEREAS, it has been determined by the Highway Division that it would be 
unsafe to allow motor vehicles weighing in excess of 40,000 pounds to use the 
bridge located at mile point 8.38 on the Cape Arago Highway; 

NOW THEREFORE, it is hereby ordered as follows: 

Ie 

Vehicles weighing in excess of 40,000 pounds shall not use the bridge on 

Cape Arago Highway at mile point 8.38. 
II. 

The Highway Division shall immediately post this restriction in a 
conspicuous manner at both ends of the bridge and at such other places as 
may be necessary to inform the users of the Cape Arago Highway. 

Ill. 

This order shall become effective April 22 , 1977. #&//9 77.4 

The Oregon Transportation Commission by a duly adopted delegation order, 
authorizes the State Highway Engineer to act in its behalf in approving and 


executing this order. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 


| 


Ps lee 
J gk 


ws f —-+{ Fn. LE, 
Assistant Aftorney General State Highway Engineer 
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MINUTES OF 3217-77 
REPORT OF ACTIONS UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 


On behalf of the Commission and under its authority delegated to me 
to award contracts when conditions have been fulfilled, I awarded 
the following contracts: 


1) Roadside improvement on the S. Tigard Interchange- 
S.W. Boones Ferry Rd. Section of FAS 943 in Clackamas 
County. Bids received March 24, 1977. Contract No. 
8494 awarded April 20, 1977, to Castile Landscaping, Inc., 
Portland, at $60,303.36. 


2) Work on the SPRR Crossing (Springfield) Section of 
FAU 1035 (S. 2nd St.) in Lane County. Bids received 
March 24, 1977. Contract No. 8502 awarded April 13, 
1977, to Wildish Construction Co., Eugene, at 
$28,710.75. 


3) Grading and paving on the St. Paul-Woodburn Section 
of the Hillsboro-Silverton Highway in Marion County. 
Bids received March 24, 1977. Contract No. 8504 
awarded April 11, 1977, to Babler Bros., Inc., Portland, 
at $939,462. 


4) Work on the N.E. Prescott St.-S.E. Flavel St. (Portland) 
Section of the Cascade and Mt. Hood Highways in 
Multnomah County. Bids received March 24, 1977. 
Contract No. 8505 awarded April 13, 1977, to 
Hamilton Electric, Inc., Eugene, at $425,004.71. 


5) Water supply system in Rooster Rock State Park in 
Multnomah County. Bids received April 14, 1977. 
Contract No. 8509 awarded April 18, 1977, to 
R. A. Routhier & Sons, Bonanza, at $49,966. 


6) Work on the Fat Elk Creek-Pulaski Creek Section of 
the Coquille-Bandon Highway in Coos County. Bids 
received April 28, 1977. Contract No. 8511 awarded 
May 3, 1977, to Donald W. Thompson, Inc., North Bend, 
at $552,709.58. 


7) Work on the S. Banfield Interchange Section of the 
East Portland Freeway in Multnomah County. Bids 
received April 28, 1977. Contract No. 8519 awarded 
May 3, 1977, to Hensel Phelps Construction Co., 
Vancouver, WA, at $6,462,494. 


8) Grading and paving on the N.E. Marine Drive Section of 
the East Portland Freeway in Multnomah County. Bids 
received April 28, 1977. Contract No. 8520 awarded 
May 3, 1977, to Cascade Construction Company, Inc., 
Portland, at $675,318.70. 
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MINUT=S OF 5-17-77 
TO: Oregon Transportation Commission 
SUBJECT: Report of Confirmation of Action Taken Under 


Delegated Authority 


Pursuant to authority delegated to me, I report the following 
for the Transportation Commission's files: 


1) On April 21, 1977, approved and executed an 
agreement with the City of Portland covering 
the acquisition of land in the City of 
Portland, Multnomah County in connection with 
the Willamette River Greenway Plan. 


7% 


Dated this 7 ~ day of May, 1977. 


H. S. Coulter 
State Highway Engineer 


mw 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


— Cc 


TES OF _5-17-77 


foo 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Hall International 
Inc., No. 8245 


Construc-— 
8370 


Ross Bros. 
tion, Inc., No. 


McCoy Electric Co., 
Inc., No. 8215 


Construc- 


8408 


Ross Bros. 
tion, Inc., No. 


Douglas S. Coats, 
No. 8450 


Willamette Western 
Corp., No. 8449 


L. K. Comstock & Co., 
No. 8324 


Cascade Construction 
Co., Inc., No. 8064 


Peter Kiewit Sons' 
Co., No. 8234 


D Mc D Corp., 
No. 8453 


Columbia West Matls. 
& Constructors, Inc., 
No. 8321 


Kimball Const., 
No. 8385 


Ine... 


Section and County 


Jordan Valley-Jordan 
Creek, Malheur County 


Tillamook R. (Burton) 
Bridge, Tillamook County 


N.W. Park Ave.-N.W. 2nd 
Ave. (Portland), 
Multnomah County 


Thomas Cr. & Cox Cr. 
Bridges, Lake County 


N. Fk. Cold Springs 
(M.P. 1.2) Bridge, 
Umatilla County 


Yaquina Bay Bridge, 
Lincoln County 


Pacific Hwy. W. @ Lewisburg 
Road, Benton County 


S.E. 89th Ave.-S.E. 106th 
Ave., Multnomah County 


Hilgard-La Grande Project, 
Union County 


Baker-Copperfield (M.P. 
28.1, 30.0, 64.6), Baker 
County 


N.E. Union Ave.-N. Borthwick 
Ave., Multnomah County 


Reuben Cr.-Rock Cr., 
Josephine County 
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Acceptance 
Date 


April 


April 


April 


April 


April 


April 


April 


April 


April 


13, 


19, 


19, 


20, 


20, 


25, 


28, 


28, 


29, 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


1977 


May 4, 1977 


May 4, 1977 


May 4, 1977 


9) 


10) 


11) 


EXHIBIT__.__¢_ 
MINUTES OF .35=17-77 


Work on the S.W. Baseline Street at West Main Street 

in Hillsboro, Washington County. Bids received ¢ 
April 28, 1977. Contract No. 8523 awarded May 3, 

1977, to Olson Electric Company, Inc., Vancouver, 

WA, at $26,641. 


Traffic signal installation of the Pacific Highway 
East at Chemawa Road in Marion County. Bids received 
April 28, 1977. Contract No. 8525 awarded May 3, 1977, 
to Hamilton Electric, Inc., Eugene, at $24,900.36. 


Work on the Sodom Ditch Bridge Section of Linn-West 
County Road in LinnCounty. Bids received April 28, 
1977. Contract No. 8518 awarded May 4, 1977, to 
Holst Construction Company, Oakridge, at $155,159.25. 


12) Oiling on the Frenchglen Highway-Diamond Maintenance 
Station Section of FAS B472 in Harney County. Bids 
received April 28, 1977. Contract No. 8513 awarded 
May 5, 1977, to R. L. Coats, Bend, at $254,040. 

> Zh 
Dated this “/ ~ day of May, 1977 
/ 
A > Snr hee 
H. S. Coulter 
State Highway Engineer 
5/6/77 
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TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 
Under delegated authority from the Oregon Transportation 

Commission authorizing the making of formal offers to purchase 

real property in preparation for condemnation (Delegation Order 

No. 16, Sub. 46), subdelegated to the Right of Way Engineer 

(Administrative Order No. 18), I approved making the following 

offers in accordance with this authority for and on behalf of the 

Commission: 


CIRCLE BOULEVARD SECTION, ALBANY-CORVALLIS HIGHWAY - BENTON 
COUNTY 


R-49474 - Mary M. Goldblatt et al. 0.16 acre for right of way 
purposes. Offer $325.00. 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49420 - Norman A. Thoreson et al. Parcel 1-A: 0.3 acre for 
right of way purposes; Parcel 1-B: 0.1 acre for relocating struc- 
ture; Parcel 2: 0.11 acre for a construction permit for a road 
approach. Offer $8,100.00. 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - 
JOSEPHINE COUNTY 


R-40509 - Max G. Yoder et al. Parcel 1: 0.04 acre for right 
of way purposes; Parcel 2: 0.03 acre for a permanent easement for 
slopes, irrigation facilities and power lines; Parcel 3: 900 
rope feet for a construction permit for a road approach. Offer 

1,700.00. 


R-41817 - Fred L. Bertagnolli et al. Parcel 1: 0.03 acre 
for right of way purposes; Parcel 2: 350 square feet for a con- 
struction permit for a road approach. Offer $10,700.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA 
COUNTY 


R-48787 - Robert K. Erickson et al. 1.1 acre for right of way 
purposes. Offer $6,000.00. 


Dated this 10th day of May, 1977. 


of Way Engineer 


RE: Report of Offers Tendered - 4.993 


Contractor and 


Contract No. 


Cascade Construc- 
tion Co., Inc., 
No. 8332 


May 9, 1977 


Section and County 


S.E. Lake Road-82nd 
Drive, Clackamas County 


, 


a 
He > (At & 


Acceptance 
Date 


May 6, 1977 


H.’ S. Coulter, State Highway Engineer 
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MINUT =S OF 5-17-77 


R-48706 - Max G. Yoder et al. Parcel 1: 0.02 acre for 
right of way purposes; Parcel 2: 0.01 acre for a permanent 
easement for slopes, irrigation facilities and power lines; 
Parcel 3: 600 square feet for a construction permit for a road 
approach. Offer $150.00. 


R-49391 - Lee Walker et ux. Parcel 1: 0.03 acre for right 
of way purposes; Parcel 2: 350 square feet for a construction 
permit for a road approach. Offer $1,500.00. 


R-49392 - Lee Walker et al. Parcel 1: 0.02 acre for right 
of way purposes; Parcel 2: 270 square feet for a permanent 
easement for drainage facilities; Parcel 3: 390 square feet for 
a construction permit for a road approach. Offer $1,500.00. 


Dated this 18th day of April, 1977 


Way Engineer 


RE: Report of Offers Tendered - 8 
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EXHIBIT . 
MINUTES OF 5-17-77 


TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 
Under delegated authority from the Oregon Transportation 

Commission authorizing the making of formal offers to purchase 

real property in preparation for condemnation (Delegation Order 

No. 16, Sub. 46), subdelegated to the Right of Way Engineer 

(Administrative Order No. 18), I approved making the following 

offers in accordance with this authority for and on behalf of the 

Commission: 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY, JOSEPHINE 
COUNTY 

R-40514 - Edda A. McCormick et al. Parcel 1: 0.07 acre for 
right of way purposes; Parcel 2: 0.01 acre for a permanent 
easement for irrigation facilities and a sign; Parcel 3: 150 
square feet for a construction permit for a road approach. Offer 
$4,450.00. 


R-40533 - Marion J. Roley et al. Parcel 1: 0.08 acre for 
right of way purposes; Parcel 2: 0.07 acre for a permanent 
easement for slopes, irrigation facilities and power lines; 
Parcel 3: 350 square feet for a construction permit for a road 
approach. Offer $4,500.00. 


R-40539 - Kenneth H. Florer et al. Parcel 1: 0.31] acre for 
right of way purposes; Parcel 2: 200 square feet for a permanent 
easement for irrigation facilities; Parcel 3: 0.07 acre for a 
permanent easement for slopes and drainage facilities; Parcel 4: 
0.06 acre for a construction permit for road approaches. Offer 
$21,350.00. 


R-40541 - S. L. Burnett et al. Parcel 1: 0.18 acre for 
right of way purposes; Parcel 2: 0.04 acre for a permanent 
easement for slopes and drainage facilities; Parcel 3: 340 
eet feet for a construction permit for a road approach. Offer 

»200.00. 


R-41822 - Wayne E. West et ux. Parcel 1: 0.03 acre for 
right of way purposes; Parcel 2: 0.01 acre for a permanent 
easement for irrigation facilities; Parcel 3: 0.01 acre for a 
permanent easement for slopes and power lines; Parcel 4: 0.13 
acre for a permanent easement for a drainage facility. Offer 
$4,050.00. 
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D 
5-17-77 
Report of April 1977 (cont.) 
(10) Service Agreement with Wheeler County for providing right of way 


services in connection with the Mortimer Ranch-John Day Highway 
Section of the Rowe Creek Road. Approved May 4, 1977. Misc. C&A 


6095 (16-69). 
Dated this 9G day of Mey 1977 


-- B. Boyd, Right Way Engineer 


) 
a 


JB/cjb 


- 1997 - 


April 1977 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right of 
Way Engineer (Administration Order No. 18), I report that I have 
taken the following actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


Sale of 0.36 acre excess property on the Oro Dell-Union Junction 
Section of the Old Oregon Trail Highway in Union County for a 
minimum consideration of $750.00. Approved March 8, 1977. 

File 40347 (16-43). 


Agreement with the City of Ashland for right of way services in 
connection with acquisitions in the Grandview Drive-Chestnut Street 
project in the City of Ashland, Jackson County. Approved March 8, 
1977. Misc. C & A 6058 (16-69). 


Sale of 0.87 acre excess property on the S.E. Hinkley Avenue-Lake 
Road Section of the East Portland Freeway in Clackamas County for a 
minimum consideration of $17,500.00. Approved April 21, 1977. 

File 46209 (16-43). 


Sale of 2.4 acrest+ excess property on the Gravelly Ford Bridge 
Section of the Fremont Highway in Lake County for a minimum con- 
sideration of $500.00. Approved April 27, 1977. File Q50. 


Sale of 0.22 acre excess property on the Elkhead Road-Rice Hill 
Section of the Pacific Highway in Douglas County for a minimum 
consideration of $4,400.00. Approved April 27, 1977. File 19490 
(16-43). 


Sale of 1.86 acres excess property on the Grants Pass-Murphy Section 
of the Jacksonville Highway in Josephine County for a minimum 
consideration of $5,900.00. Approved December 21, 1976. File 

19571 (16-43). 


Sale of 0.17 acre excess property from the Prineville Maintenance 
Station on the Ochoco Highway in Crook County to the City of Prine- 
ville for no consideration but for street purposes only. Approved 
May 4, 1977. File 2889 (16-43). 


Sale of 20.4 acres excess property on the Stanfield Junction- 
Pendleton Section of the Old Oregon Trail Highway in Umatilla 
County for a minimum consideration of $15,300.00. Approved May 4, 
1977. File 39895 (16-43). 


Sale of 4,718 square feet excess property on the Cedar Hills 
Boulevard Interchange Section of the Sunset Highway in Washington 
Courty for a minimum consideration of $3,300.00. Approved May 4, 
1977. File 38253 (16-43). 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under Delegated 
Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's files: 


On April 1, 1977, approved and executed a 
lease with Thomas 0. and Pamela N. Hooker 

for the park building concession area at 
Bridal Veil Falls State Park on the Crown 
Point Highway in Multnomah County, for a 
period beginning Apil 1, 1977, to December 31, 
1979. 


On April 15, 1977, approved a permit agreement 
with North Tillamook County TV Translators, Inc., 
covering an extension for five years of a pre- 
vious agreement for erection and maintenance of 
a building and mast for a TV translator station, 
etc., in Oswald West State Park in Tillamook 
County. 


tate Parks Superintendent 
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TO: Oregon Transportation Commission 


SUBJECT: Report on Confirmation of Action Taken Under Delegated 
Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's files: 


On May 4, 1977, approved disposal by sale at 
public auction scheduled for June 1, 1977, 

two parcels of land acquired under provisions 

of the Rogue River Scenic Waterway program. 

The property is to be offered with appropriate 
deed restrictions to prevent use of mobile 

homes, and other limitations. (Josephine County) 


On May 4, 1977, approved a farming agreement 
with Richard Anderson for a portion of Molalla 
State Park under provisions of a management 
agreement with State Fish and Wildlife for 
enhancement of wildlife feed. The farming 
agreement extends to November 15, 1978. 


David Talbot 
State Parks Superintendent 
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REPORT OF TRIAL OF OVER CASES - State Plaintiff 


3 ee 
1INUTES OF 5217-77 
Demands Verdict ~ a 
of or 
Je fendant Cause of Action Plaintiff Judgment 
David L. Johnson Property Damage $298.79 $298.79 
L-7138 
Attorney Fees: $100 Court Costs: $38.80 
County: Union 
REPORT OF TRIAL OF OTHER CASES - State Defendant 
Demands Verdict 
of or 
Plaintiff = == Cause of Action — Plaintiff Judament 
Faydrex, Inc. Inverse $3,000 for $2,010 
Condemnation termination 
of right to 
Place sign 
on its prop- 
erty. 
L-7162 
Attorney fees: $750 Court Costs: $48.18 


County: Jackson 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hliqhest Amount of 
Defendant. —__________Iffer_____ Anpraisal Settlement __ 
Alan C. Riebel $31,050 $82,550 $95,000 
L-7197 
R-48153 


Section: Bellvue Street - Mission Street 

Highway: 12th Street - 13th Street Couplet 

County: Marion 

Approved by: Walter L. Barrie Date: May 6, 1977 


R. D. Allegre 
L=-7340 (R-48840) 
Section: Sandy Blvd. at 181st. Avenue 

Highway: Northeast Portland 

County: Multnomah 

Approved by: Walter L. Barrie Date: May 6, 1977 


$ 200 $ 200 $ 600 
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EXHIBIT____E- 
MINUTES OF _3217-77 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants ' 
prior to Testimony lowest 
Defendant __—=——sitrial____—_at_trial___demand_Verdict 
H. P. Glenn $85,000 $68,000 $700,000 $86,258 
Attorney Fees: Not yet 
known 
L-7259 
R-42864 
Section: LaGrande-North Powder 
Highway: 01d Oregon Trail 
County: Union 
Approved by: Walter L. Barrie © Date: April 28, 1977 
Phyllis D. Blake * 
L-7195A 
R-36324 
Section: Lone Tree Bar State Park 
County: Yamhill 
Approved by: Walter L. Barrie Date: April 22, 1977 


* This is to report the termination of an Appeal of the subject 
case. The verdict, costs and attorney fees totaled $850,434.90. 
The State appealed. 


A compromise settlement was negotiated in the sum of $716,500 
and the appeal was dismissed on a Mandate from the Court of Appeals. 
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ANOIT _G 
UTES OF 3217-77 
T0; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On April 22, 1977, $1,888,832.13 was distributed to 
the counties as their share of motor vehicle revenues 


(20 percent) for the month of March » 1977. 
(List of apporttonments on file in Commission Files, 
Salem.) 


On April 29, 1977, $1,133,299.28 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of March , 1972 


(List of apporttonments on file in Commission Files, 


Salem.) 
Dated this 26th day of April, 19 77 
LE Qos 
Vs && on » Controller 
HighWay Division 
Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley 
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June 13, 1977 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 1:30 p.m. in Room 140 of the State Transportation 
Building in Salem. 


The following persons were on the telephone at the locations 
given: 


Glenn L. Jackson, Chairman, Portland 

Tom Walsh, Commissioner, Portland 

B. Gordon Coleman, Commissioner, Eugene 

F. B. Klaboe, Chief of Operations, Salem 

Harold Grover, Administrator of Motor Vehicles, Salem 
David Talbot, State Parks Superintendent, Salem 

C. W. Head, Manager, Commission Services, Salem 


Mr. Klaboe stated that this meeting was called to consider 
an adjustment in the Motor Vehicles Division's budget and to authorize 
the Parks Superintendent to waive any established fees and charges 
for use of State park facilities. 


Mr. Grover mentioned that in May of this year it was 
discovered that due to inflation the Motor Vehicles' Field Services 
Program was in danger of overextending its limitation. As a result, 

a freeze was placed on all hiring and traveling throughout the State. 
In order that the Division does not overspend, Mr. Grover recommended 
that $21,837 be shifted from the Administrative Services Branch to 

the Field Services Branch. The Commission accepted his recommendation. 


Mr. Talbot reported that a group in Portland through the 
4-H Extension Service, Oregon State University, working with 
Multnomah County, requested that the State waive the fee for youth 
camp facilities at Silver Falls State Park in Marion County. He 
recommended that authority be given to him to waive any established 
fees and charges for use of park facilities in cases where he has 
determined that it would be in the public interest to waive such 
fees. The Commission accepted his recommendation and adopted a 
temporary rule ("State Parks Resolution No. 39D") giving the Parks 
Superintendent the authority to waive fees with the understanding 
that guidelines be set up to judge these cases in the future. This 
action amends "State Parks Resolution No. 39". (Temporary rule 
filed with the Secretary of State on June 13, 1977 and published in 
the Administrative Rule Bulletin on July 1, 1977.) 


The meeting gdjourned at 1:35 p.m. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION TELEPHONE MEETING 
held on 


JUNE 13, 1977 


June 21, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
monthly meeting at 10 a.m. in Room 122, Transportation Building, in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of the general and local circulation throughout the State. 
Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Jack Sollis, Assistant Chief Counsel 

H. S. Coulter, State Highway Engineer 

Don Streun, Assistant Director for Administration 

Paul Burket, Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

David Talbot, State Parks Superintendent 

Max Klotz, Special Assistant for Intergovernmental Affairs 

George Bell, Special Assistant for Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Klotz: 


1) Minutes of the meeting of May 17, 1977. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Condemnation Resolution No. 2660" 
on file in the Commission's files, Salem.) 


3) Payment of annual membership dues to the American 
Public Works Association in the amount of $400 from 
May 1977 to May 1978. 


4) Survey on the Skipanon River Bridge Section of the 
Warrenton-Astoria Highway in Clatsop County. 
("Highway Corridor and Design Resolution No. 425" 
on file in the Commission's files, Salem.) 


5) Added a project to construct a left-turn refuge on 
the Warm Springs Highway at the intersection of 
Kah-Nee-Ta Road at the Warm Springs Indian Reservation 
in Jefferson County to the Six Year Improvement 
Program for Fiscal Year 1978 using State Funds. 
Estimated cost is $150,000. 


- 2004 - June 21, 1977 


ee’ 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


JUNE 21, 1977 


2nd Street Viaduct 
"A" Canal on Washington 
St. 


10) 


11) 


12) 


13) 


Federal State 
Section Highway Share Share 
Courtney Cr. Halsey-Sweet Home $ 10,500 $ 3,500 
Creek (2.7 mi. west of Ukiah-Hilgard 9,000 3,000 

Red Br. Park) 

Palmer Cr. Salem-Dayton 19,500 6,500 
Kale Cr. Nehalem 16,125 5,375 
Sager Cr. Nehalem 12,750 4,250 
Marlow Cr. Coos River 24,000 8,000 
John Day River Lower Col. River 38,250 12,750 
Ash Cr. Independence 42,000 14,000 

Federal City 
Section City Share Funds 


La Grande $1,200,000 $400,000 
Klamath Falls 133,875 44,625 


Supplemental agreement with the Federal Highway 
Administration extending Contract No. DOT-FH-11-7950 
for a speed advisory study at Camp Adair from 

April 30, 1977, to October 31, 1977, and increased 
funds by $531 at no additional cost to the State. 


Agreement with Dames and Moore for preparation of 
a Draft Environmental Impact Statement for the 
Greeley/I-5 & Basin/Going Street projects in 
Multnomah County, in the amount of $115,230. 


Adopted resolution abandoning approximately 0.14 mile 
of old right of way in the Valley Falls-White Rock 
Section of the Fremont Highway in Lake County to the 
abutting property owner. ("Abandonment Resolution 
No. 563"on file in the Commission's files, Salem.) 


Four requests for Federal Aid Urban System Projects 
as follows: 


a. Install a traffic signal at the intersection of 
Portland Ave. and Gloucester St. in the City of 
Gladstone, Clackamas County. Cost $50,000. 
Federal Funds $43,000. State's Share $3,500. 


b. Construct a new major north-south arterial 
(Fariss Rd.-Powell Blvd. (Gresham) Section, 
223rd Ave., FAU 9867), including traffic signals, 
in Multnomah County. Cost $2,500,000. Federal 
E-4 Transfer Funds $2,150,000. No cost to the 
State. 
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6) Consultant construction agreement with Sverdrup & 
Parcel and Associates, Inc. for certain engineering 
work on the Columbia River Bridge (North Channel 
Sections of I-205) in Multnomah County in the amount 
of $540,000. 


7) Increased project authorizations on the following 
contracts: 


a. Contract No. 8377 with Cascade Construction 
Company, S.E. 13th Avenue-Rood Bridge Road 
(Hillsboro) in Washington County, in the 
amount of $153,740.58. (11.56% overrun) 


b. Contract No. 8261 with Kearney Bros. 
Construction Co., S.W. 72nd Avenue Intchge.- 
S.W. Boones Ferry Road (Kruse Way) on the 
Beaverton-Tigard, Pacific Highways and 
FAS 943 in Washington & Clackamas Counties, 
in the amount of $145,753.58. (8.9% overrun) 


8) Reappointments to the Parks and Recreation Advisory 
Committee as follows: 


a. Eric Allen, Jr., appointed 4-20-65, term 
expired 4-20-77, reappointed for a 4-year 
term. 


b. Roger Loennig, appointed 5-27-69, term 
expired 5-27-77, reappointed for a 2-year 
term. 


c. A. W. Sweet, appointed 5-29-73, term expired 
5-29-77, reappointed for a 4-year term. 


(See page 2012 for appointment of Norm Howard.) 
9) Projects under the Special Bridge Replacement Program 


and authorization to design and construct the projects 
as funds become available. 


Federal Sgate 
Section Highway Share re 
South Slough Cape Arago $112,500 $37,500 
Hood River & UPRR O'xing Mt. Hood 63,750 21,250 
N. Powder River Haines-Anthony 119,250 39,750 
Deschutes River Sherars Bridge 43,125 14,375 
N. Fork Coyote Cr. Territorial 10,500 3,500 
Mountain Cr. Ochoco 14,625 4,875 
S. Fork Coyote Cr. Territorial 10,500 3,500 
Rattlesnake Cr. Jokn Day 10,500 3,500 
UPRR O'xing & Frontage Rd. The Dalles-Calif. 26,250 8,750 
Oak Ranch Cr. Nehalem 11,625 3,875 


(continued on next page) 
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Priority 
No. 


1 


15) 


16) 


17) 


Confirmed the Chairman's verbal approval on June 2, 
1977, to increase the amount of an emergency request 
to the Legislature from $153,558 to $160,018 for the 
Aurora State Airport construction and land acquisition 
project in Marion County. 


Adopted a resolution accepting a Grant Offer from the 
Federal Aviation Administration for financial assistance 
in the amount of $351,225 for an Airport Development 

Aid Program project on the Aurora State Airport in 
Marion County. Total cost of the project which includes 
construction of a parallel taxiway and land acquisition 
is $390,250. Acceptance of grant offer is dependent 

on legislative approval of additional capital construc- 
tion limitation. ("Aeronautics Miscellaneous Resolution 
No. 13" on file in the Commission's files, Salem.) 


Making application for the following 12 Priority Bridge 
Replacement projects under the Economic Development 
Administration Local Public Works Program at an 
estimated cost of $2,505,000. Granted authorization 

to file applications and sign project agreements. 


Project Description County Est. Cost 
Willamette River Overflow Lane $ 350,000 


Bridge, Albany-Jct. City Hwy. 
(south of Harrisburg) 


Willamette Overflow Bridge, Lane 320,000 
Albany-Jct. City Hwy. (north 
of Jct. City) 


Bear Creek Bridge, Coquille- Coos 210,000 
Bandon Hwy. 

Lookingglass Creek Bridge, Union 80,000 
FAS-B613 

North Powder River Bridge, Baker 80 ,000 
Haines-Anthony Hwy. 

N. & S. Fork Coyote Creek Lane 220,000 
Bridges, Territorial Hwy. 

Meadow Creek Bridge & Culvert, Union 250,000 
Ukiah-Hilgard Hwy. 

Rattlesnake Creek Bridge, Grant 240,000 
John Day Hwy. 

Oak Ranch Creek Bridge, Columbia 250,00° 
Nehalem Hwy. 


(continued on next page) 


- 2008 - June 21, 1977 


14) 
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Widen S.W. Greenburg Rd. from S.W. Hall Boule- 
varc to S.W. Oak Street and install traffic 
signals at the intersection of S.W. Mapleleaf St. 
and S.W. Greenburg Rd., Washington County. Cost 
$494,000. Federal Funds $424,840. State's 
Share $34,580. 


Replace existing Oswego Creek Bridge on the 
Oswego Highway, install traffic signals at 
McVay Ave. and construct necessary connections 
to the existing highway in Clackamas County. 
Cost $1,753,000. Federal Funds $1,507,580. 
State's Share $245,420. 


Eight requests for the following Federal Aid Secondary 
System Projects: 


a. 


Reconstruct a 0.53 mile section of Youngs River 
Loop Road and replace the bridge across the Youngs 
River in Clatsop County. Total cost $575,000. 
Federal Funds $494,500. State's Share $40,250. 


Realign approximately 1500 feet of Dethman Ridge 
Road and construct a structure across Neal Creek 
in Hood River County. Total cost $365,000. 
Federal Funds $313,900. State's Share $25,550. 


Replace existing wooden bridge crossing the EWEB 
power canal with a concrete structure on Camp Creek 
Road in Lane County. Total cost $135,000. Federal 
Funds $116,100. State's Share $9,450. 


Replace existing steel bridge crossing the South 
Santiam River on Pleasant Valley Road in Sweet Home 
in Linn County. Total cost $490,000. Federal 
Funds $421,400. State's Share $34,300. 


Replace a pony truss bridge with a concrete structure 
crossing Bully Creek on Airport Road in Malheur 
County. Total cost $107,000. Federal Funds 

$92,020. State's Share $7,490. 


Widen and improve a 0.48 mile section of N.E. 8th 
Avenue in Milton-Freewater in Umatilla County. 
Total cost $198,000. Federal Funds $170,280. 
State's Share $13,860. 


Replace a deficient bridge across the Grande Ronde 
River on Pierce Lane with a concrete structure in 
Union County. Total cost $182,000. Federal Funds 
$156,520. State's Share $12,740. 


Construct the Imaha River (Freezeout) Bridge and 
realign approximately 900 feet of Imnaha River Road 
in Wallowa County. Total cost $154,000. Federal 
Funds $132,440. State's Share $10,780. 
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Mr. Burco reported that the joint meeting between the 
Washington Highway Commission and the Oregon Transportation 
Commission which was scheduled for September of this year will be 
delayed several months due to recent legislative action establish- 
ing a Washington Department of Transportation. 


OPERATIONS 


The Commission considered adding the Newbury and Vermont 
Street Viaducts Project on the Pacific Highway West in Multnomah 
County to the Six Year Construction Program. Mr. Klaboe said the 
structure repair is needed to replace timber trestle pile caps. 
(State project; estimated cost $150,000.) Following his recommenda- 
tion, the Commission approved the project. 


Mr. Klaboe reported on the proposed bikeway between 
Mill City and Gates along the North Santiam Highway in Marion 
County. Mr. Klaboe recommended to the Commission that they at least 
temporarily deny this permit due to the fact that the City of Gates 
will not approve the bikeway between the two communities. He said 
there are several individuals present that would like to comment on 
this proposal. 


Mr. Paul Rosa, attorney from Mill City, stated that he 
has been responsibile for organizing the volunteers that have been 
working on the project; approximately 600 hours of volunteer labor 
has been expended on the bikeway and that three miles have been 
completed from Mill City to Gates. Seven miles of right of way 
remains above Gates to the Big Cliff Dam. He said approximately 
one half million dollars has been expended in public funds for 
purchase of this land. He stated that this land was purchased for 
use by the public as a bicycle path. Mr. Rosa mentioned the opposition 
to this project has come from a handful of adjacent landowners above Gates. 
The land is adjacent to Highway 22 and is not a wilderness area. He also 
indicated a concern for the safety of children in the area going 
from Mill City to Gates. The average daily traffic on Highway 22 
in the area is approximately 4,000 vehicles. Mr. Rosa said, follow- 
ing a Trails Council hearing, the Council recommended the first 
three miles for bikeway and inclusion in the State Trails System 
and they made no recommendation on the other seven miles. He asked 
the Commission to reject Mr. Klaboe's recommendation and adopt the 
recommendation of the Trails Council. 


Mr. Klaboe read a letter from the Mayor of the City of 
Gates which indicates that the City is not in favor of the footpath. 
(Copy of letter on file in the Commission's files, Salem.) 


Mrs. Vivian Staender from Sisters, member of the Oregon 
Trails Council, stated the Council unanimously endorses the project 
since the land was bought for the purpose of a bikepath. She 
commented that the young people have been working on the trail but 
have been stopped. She said temporarily the Council would like to 
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Priority 


No. Project Description County Est. Cost 

10 Dry Creek Bridge, Crooked Crook $ 200,000 
River Hwy. 

11 McKay Creek (Hornecker Rd.) Washington 215,000 
Bridge, Off-Sys. 2034 

12 McKay Creek (Shaw Bridge), Umatilla 90,000 
FAS-B579 

TOTAL $2,505,000 


Mr. Klotz reported that the following informational reports 
had previously been senc to the Commission: 


1) Surplus property, inventory and sales record. 


2) Consultant services for the preparation of the 
environmental statement for the Powell Blvd.- 
Phase II project. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of the Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Engineer Exhibit C 
State Parks Superintendent Exhibit D 
Chief Counsel Exhibit E 
Highway Controller Exhibit F 
Program Management Engineer Exhibit G 
Location Engineer Exhibit H 


DIRECTOR'S REPORT 


Attention was given to an agreement with the Federai Rail- 
road Administration for a State Planning Grant to inventory the 
State's rail system. Mr. Burco stated that the Federal Railroad 
Administration has approved the grant which is for a period ending 
June 30, 1978, in the amount of $186,960.00 and requires State 
match of $16,014 (7.4%). He indicated the grant agreement has been 
reviewed by Legal Counsel and is in proper form. The Commission 
approved the agreement and authorized the Director to sign it in 
their behalf. 


The Commission set Tuesday, July 19, 1977, for their 
next monthly meeting. 
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Mr. Klaboe mentioned that these projects were prioritized by CRAG, 
concurred in by the Governor and approved by the Secretary of 
Transportation. The local match will be provided by the City of 
Portland on the first project; State bond funds and the City of 
Oregon City on the second project; and Clackamas County on the 
third. The Commission approved the projects as recommended by 

Mr. Klaboe. 


The Commission considered a request from the City of Salem 
to consent to the annexation of the right-of-way acquired for the 
I-305 Freeway in Sections 1, 2, 11 and 12 in Range 3 West, Township 
7 South; Section 36 in Range 3 West, Township 6 South; and Section 31 
in Range 2 West, Township 6 South, W.M., Marion County. The proposal 
has been investigated and no enclave will be formed by this annexa- 
tion. Following his favorable recommendation, the Commission 
approved the annexation and authorized the Location Engineer to 
complete the agreement on their behalf. 


Mr. Coulter introduced Mr. Russell Hutchins, Regional 
Engineer for the American Institute of Steel Construction. Mr. Hutchins 
presented to the Commission a prize bridge award for 1976 for the 
design of the John Day River (Clarno) Bridge on the Shaniko-Fossil 
Highway in Wheeler and Wasco Counties. Mr. Hutchins said the bridge 
is an example of the excellent design to meet all the physical, 
esthetic and environmental requirements. Mr. Hutchins also presented 
awards to Hensel Phelps Construction Company, the general contractor, 
and to Fought and Company, the steel fabricator and erector. 


Consideration was given to a resolution establishing 
Interstate 80 North as a Blue Star Memorial Highway. Mr. Coulter 
said I-5, 99E and 99W were previously designated as Blue Star 
Highways. The highways designated as such memorializes the services 
of the personnel who served in the armed forces of the United States 
in World War II. The Commission adopted "Commemorative Resolution 
No. 4c", which resolution is on file in the Commission's files, Salem. 


The Commission considered the appointment of former Senator 
Norm Howard of Portland to the Parks and Recreation Advisory Committee 
replacing P. M. Stephenson. Mr. Talbot said that Mr. Stephenson 
indicated that he did not wish to be reappointed. Upon his recommenda- 
tion, the Commission appointed Mr. Howard to a l-year term beginning 
August 23, 1977. (See page 2005 for reappointments. ) 


Mr. Talbot stated that the Governor's Office was recently 
advised by the Economic Development Administration of the availability 
of grant monies intended as economic stimulus to be selectively 
applied on the basis of a State priority system. He said it was 
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have the first three miles from Mill City to the edge of Gates for a 
bikeway and are deferring their request for the upper part. She 
mentioned the students bike from Mill City to the high school and 

to a swimming pool. The bikeway is needed for the community and it 
would link the two towns. She said it is the landowners above Gates 
that are mostly against the path. 


In response to Commissioner Walsh's inquiry as to whom had 
stopped the young people from working on the trail, Mr. Talbot replied 
that it was the State that had stopped the work due to the controversy. 


Mr. Klaboe suggested that the Commission defer action so 
that they could research the proposal as presented by Mrs. Staender. 


Lawrence N. Brown, attorney from Salem, said that he is 
opposed to the bikepath and presented copies of letters stating his 
views. He mentioned that every property owner that he knows between 
Mill City and Gates, as well as those above Gates, are opposed to 
the path. He referred to his letter of May 4, 1977, to Henry Rancourt, 
Chairman of the Oregon Recreation Trails Advisory Council, setting 
forth his objection as to why he felt this path was not in the 
public interest for safety. (Copies of letters on file in the 
Commission's files, Salem.) 


Glenda Roten said that she was against the path and that 
her husband, who attended the hearing, indicated that half of the 
people that spoke at the hearing did not live in the area. Mrs. Roten 
mentioned that she circulated petitions and collected 120 signatures 
and estimated over 95% were against the proposal. 


Russell Pengelli, member of the Oregon Trails Council from 
Burns, commented that the only reason for the development of trails 
was for people. He said the pros and cons at the hearing were about 
50-50 from the audience. 


Carmen Barnhardt stated that she has lived in Niagara for 
49 years and the reason for living there was for the peace and quiet. 
She pointed out that the highway is in front of her home and in 
between is the railroad grade and they do not want to be inconvenienced 
and invaded with a bikepath. 


After considerable discussion, the Commission delayed 
action on this matter until an investigation can be made. 


Attention was given to proceed with preliminary engineering 
on the following three Federal Aid Primary projects funded with E-4 
Mt. Hood transfer funds: 


Federal Local 
Section Highway Funds Match 
Columbia Blvd.-Weidler St. Pacific East $300, 300 $49,700 
Park Place-Clack. Com. College Cascade 292,500 48,500 
I-205 - Boring Road Clackamas 119,200 19,800 
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Mr. Talbot reported that Clackamas County proposes an 
erosion control project at Barton County Park within the Clackamas 
River Scenic Waterway. He said the project would be designed and 
funded by the Corps of Engineers and would be performed by a contractor. 
Described as "Levee repair and restoration" it would consist of 
about 1100 feet of riprap along the area as marked in the aerial 
Photo. (Aerial photo on file in the Commission's files, Salem.) 


Mr. John McIntyre, Clackamas County Director of Public 
Works, mentioned that the County has maintained and operated Barton 
Park on the Clackamas River. It is the County's only park on the 
scenic portion of the Clackamas River. He commented on the 1964 
and 1970 floods that damaged the dike and piling. The 1972 flood, 
he said, actually washed out the dike and the County was declared a 
disaster area by the Federal Government which made the County 
eligible for restoration funds. The County was faced with the 
same problem that the Barton Bridge being on a FAS route was 
unable to utilize those particular funds. At that time, the County 
asked the Corps to find some other funding source to restore the dike. 
Mr. McIntyre presented various colored prints of the area showing the 
beginning of the dike that was washed out, the extent of the riprap, 
remaining section of the dike that will be reinforced, washed out 
road in the parking area and the trestle bent cf Barton Bridge. 
(Prints on file in the Commission's files, Salem.) He asked the 
Commission for a permit to rebuild the same dike to protect the 
park at the same location and at the same elevation. 


Mrs. Hazel Stevens of the Eagle Creek-Barton area said 
that she has worked towards the preservation of the river adjoining 
the land for the past 10-12 years. She mentioned that it was her 
belief and others that those agencies that are issuing permits 
should be ready and willing to accept the responsibility of any 
liability arising out of the issuance of those permits. Mrs. Stevens 
commented on the 1964 flood that washed out the Barton Bridge piers 
and the Corps of Engineers’ public hearing process. She also mentioned 
a Division of State Lands' study which pointed out that before the 
Division of State Lands allows the Corps of Engineers, acting on 
behalf of Clackamas County, to rebuild the Barton Park dike, the 
County should demonstrate that the proposed dike will not contribute 
to downstream erosion and/or endanger the Barton Bridge. Mrs. Stevens 
showed the Commission some Division of State Lands' maps of the area. 


The Chairman stated that the State Land Board will be 
notified that the Commission would oppose any actions that would 
change the environment of that section of the river and read the 
following statement which the Commission adopted: 


(See next page for statement.) 
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projects: 


Priority 
1 


10 


11 


12 


13 


14 


15 


16 


June 21, 1977 


Area & County Est. Cost 


Wolf Cr. Tavern $ 635,000 
Josephine Co. 


Silver Falls 360 ,000 
Marion Co. 

Sunset Bay 200 ,000 
Coos Co. 

Bullards Beach 75,000 
Coos Co. 

Molalla River 250,000 
Clackamas Co. 

Dexter 350,000 
Lane Co. 

Shore Acres 95,000 
Coos Co. 

Beverly Beach 150,000 
Lincoln Co. 

Honeyman 75,000 
Lane Co. 

Fort Stevens 500,000 
Clatsop Co. 

Oceanside 150,000 
Tillamook Co. 

Manhattan Beach 175,000 
Tillamook Co. 

Cape Meares 45,000 
Tillamook Co. 

Fogarty Creek 90,000 


Lincoln Co. 


Oregon Coast Trail 125,000 
Several Cos. 


Tumalo 100,000 
Deschutes Co. 
$3,375,000 
- 2013 - 


decided to apply $3,375,000 of these funds to 16 construction 
projects within the State Parks System. 
recommendation, the Commission approved the following proposed 


Upon his favorable 


Facilities 


Historic Restoration 


Youth Camp Rehabilitation 


Sewage Disposal 


Sewage Disposal 


Willamette River Park Dev. 


Willamette River Park Dev. 


Restroom 


Sewage Collection 


Sewage Disposal 


Sewage System 


Beach Access Facilities 


Beach Access Facilities 


Lighthouse Restoration 


Restroom 


Trail & Primitive Camps 


Restroom & Parking 


PUBLIC COMMENTS 


A delegation of approximately 30 from Mt. Angel, 
Silverton and Woodburn appeared before the Commission concerning 
the I-5 to Mt. Angel Section of the Hillsboro-Silverton Highway 
in Marion County. 


Senator Tony Meeker stated that he wishes to bring to the 
Commission's attention a problem that has been in existence for a 
long time. He said he has been working with Mr. Klaboe in working 
up a proposed solution to some of these problems. Some of the 
delegation will be presenting statistical background and data. 


Ivo Bauman, Chairman of the Mt. Angel Chamber of Commerce 
Highway Committee, mentioned the section of Highway 214 which they 
are primarily concerned starts from Mt. Angel and meanders 6.02 miles 
to 99E in Woodburn. In this section there are a series of accident 
and death traps. He said this highway is the lifeline to these 
communities and is the principal access road to Silver Falls State 
Park. This section of the highway is asphalt and only 20 feet wide 
with badly eroded shoulders in spots. Mr. Bauman mentioned Redman 
Industries, manufacturers of mobile homes in Silverton, truck 80 
mobile homes a month over this highway and shortly the Skyline 
Corporation will be shipping in 100 or more mobile homes a month. 
Many of these homes are 14 feet in width. He called attention to 
a dangerous area approximately one mile north of Mt. Angel where 
Dominic Road crosses Highway 214, there have been two serious 
accidents at this location within the past 90 days. He also 
mentioned a dangerous condition 200 yards north of Dominic Road 
(Bochsler Hill) where two were killed in recent years. He 
mentioned that the Conestoga Manufacturing Plant building has been 
hit by vehicles numerous times. 


Mr. Bauman felt that the Pudding River Bridge is probably 
the most dangerous portion of the highway. He said the sale of 
bonds at this time might be the best way to counter inflation and 
finance urgent highway needs. He read a letter which was recently 
presented to the Ways & Means Committee concerning additional 
highway revenues. (Copy on file in the Commission's files, Salem.) 


Mr. Donald Lowe, Chairman of the Chamber of Commerce 
Transportation Committee of the City of Silverton, read a letter 
from the S & M Truck Line, Silverton, supporting Silverton and 
Mt. Angel's efforts to seek improvements for Highway 214. 


Mrs. Berning of Mt. Angel called attention to the dangerous 
areas previously mentioned. She suggested the posting of warning 
signs to alert the people of the dangerous intersections and curves. 


Mr. Don Murtha, Editor of the Woodburn Independent Newspaper, 
was present representing the Chamber of Commerce. He said that 
John Fregonese, Planning Director, City of Woodburn, has done 
considerable work on the affects of Highway 214 as it comes ints 
Woodburn. 
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"The Transportation Commission considers that the 
proposed bank protection work, on this site and 
of itself, would not impair substantially the 
natural beauty of the scenic waterway if its 
appearance will be softened by appropriate 
planting. 


If, however, it will result in, or accelerate, 
man-caused erosion of the river banks opposite 
and/or downstream, its construction would clearly 
constitute such a substantial impairment. 


The Commission recommends to the State Land Board 
that this determination be made before approving 
the granting of or the renewal of a permit for 
the work." 


Mrs. Stevens said that people were here today to prove to 
the Commission that they have had damage and could show that any 
type of revetment within an area such as this will cause substantial 
damage. 


Mrs. Stevens presented a letter to the Commission from 
Raymond E. Norman, General Manager of the Clackamas Water District. 
It states that the District is concerned about anything that could 
potentially effect the quality of the river water. (Letter on file 
in the Commission's files, Salem.) 


Dr. Leonard Palmer, Professor at Portland State University, 
mentioned that the Clackamas River is unique and an attractive scenic 
recreational site that is damaged very little at this time. He 
indicated concern that the scenic and recreational action will be 
severely impaired by this type of construction. It represents 
essentially a dam obstructing half of the flood channel area and 
it will intensify the damage to the bridge causing excessive erosion. 


Commissioner Walsh felt that Dr. Palmer's testimony should 
be presented to the State Land Board rather than the State Trans- 
portation Commission. Dr. Palmer mentioned that he has aerial photo 
slides and maps to document what is happening. 


Mr. Burket reported on the commuter air service in Oregon. 
He handed to the Commission a map of Oregon that shows the service 
authorized by the Public Utility Commissioner to a new carrier 
(Air Oregon) to 29 points in the State. (Map on file in the 
Commission's files, Salem.) He said they were authorized last 
March to carry both cargo and passengers and since June 6 they have 
been serving La Grande, Baker, Portland and Astoria. He mentioned 
that the Legislative Ways and Means Committee deleted the funding 
for the Public Utility Commissioner's regulation of air commerce. 
A bill has recently been introduced which would transfer that 
regulatory authority to the Aeronautics Division. 
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mare sree A 
— 


MINUTES OF 6221-77 
REPORT OF CONFIRMATION OF ACTION TAKEN 
UNDER DELEGATED AUTHORITY 


Ne | Prot WE 3RD AVE., N. LOCUST, N. KNOTT, N. JUNIPER STS. _( CANBY) 


Type of Work. Grade & Pave___ - cao —. F._A. Proy. No 0S-0301(1)_ 


Ante en a ay CL SEPROES 2 


No. of Bidders 


REG Bae es 


Engineer's Recommendation PROJECT WITHDRAWN 


No. oe sBeaiaes FAT ELK CREEK-PULASKI CREEK 
Contract No. 8511 


Type of Work ____ GRADE, PAVE & STRUCTURES Fn. Pry. tin. — BRE-F-50( 1) — 
County ———. COOS a COQUI LL E-BARDON = 
No. of Bidders___ 4s Low Bidder ____ Dona] d_W._Thompson,_Inc., North Bend — 


oO 


CEP 7NQ 5A 
Low Bid $__ IIE a/ UI. 96 


Engineer's Recommendaviors. Award to low bidder as soon as approval is 
received from FHWA. 


No.3 ___ Proct __UMPQUA RIVER (SCOTTSBURG) BRIDGE 


al Contract No. 8512 


Type of Work__ Painting ___ aes a _F.A. Proj. No. ___ tate 
County__Vouglas oe ee... UlpOua Leta es ee 
No. of Bidders___—5 Low Bidder__Interstate Coatings _Inc., Seattle, WA _ 


Low Bid S __ rek 730. QO. 


Enaineer's Recommendation 


Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__O-A2-7] 
- 2018 - 


Mr. Klaboe agreed that this highway is narrow and crooked 
and he is aware of the accidents. He said as a result of two 
meetings with some of the people here, a very close look was taken 
at the whole accident picture of that particular portion of the 
highway. He recalled that approximately four years ago a law was 
passed which says a person doesn't have to report an accident unless 
there is $200 damage to his car or someone is injured and as a result 
of this, the State is missing a lot of accidents in their statistics. 
Mr. Klaboe mentioned that Mr. Bauman and others have provided the 
State with a lot of statistics of the accidents that have been added 
to the Department's accident statistics. He mentioned that the 
Conestoga Corner will definitely qualify as a safety project under 
Title II Safety Funds. He stated they were beginning to work on this 
project but he was informed yesterday that a new house is being built 
right at that location but they will continue to look into the matter 
to try and improve that corner. 


In reply to the Chairman's inquiry, Mr. Klaboe said improve- 
ments on this highway would be classified as reconstruction of the 
existing highway. It is not on the present Six Year Program. Later 
in the year, hearings will be held throughout the State to update the 
program. 


Leonard Oswald of Mt. Angel pointed out in the 6.2 miles 
there is less than one mile that would be considered safe to pass 
another vehicle. 


The Chairman commented if this highway had not been on 
the $150 million bond program, it probably would have been high on 
the Six Year Program. The Legislature is now working on this 
problem of financing. The final answer will most likely be a 
referral of some rather sizeable increases in terms of license 
fees and gasoline tax of the voters. He stated there are hundreds 
of miles of highways in the State that are in the same condition. 
Chairman Jackson informed the delegation the Department will do its 
best to reclassify their program in order to bring it in with proper 
perspective in terms of Statewide priorities. 


The Chairman adjourned the meeting at 11:55 a.m. 


lM Kee 
Commissioner 


' OH. Hoad2 


Commission Services Co ssioner 
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EXHIBIT — 
VINUTES OF _6°21-77 


Ne 7 Resnick OREGON COAST HWY. AT N.E. 20TH ST. (NEWPORT) 
Contract No. 8516 


ighe nk Wisk =. pPartas Signal Installation FA poy No — State.____ 
County ——- LincoJn ee a ee Oregon Coast Sr er ee 
nis At baer... 2... Low Bidder. ai ton Electric Inc. Fugene 


Low Uid S_ 16,500. 20 


Enainerr’s Recommendation: Award to low bidder as soon as approval is 
received from the City of Newport and deposit of $42,200.0U.is 
received from City. 


No: 0. ‘Project SCIO (N. BEECH ST.) . 
Contract No. 8517 


Type of Work Grade & Pave $ sa eieecealiemainc OA Sa. OOM 0S-2201{ 1) — 
County ___ Linn, — 7 __. Highway — __ City Street _ ns 
No. of Bidders...._59 ____ towBideer Morse Bros. Inc,.,: Lebanon aoe ok 


Low bid ¢_ 32,470 ees 


Engineer's Recommendat Award to low bidder as soon as approval is 
received from City of Scio and deposit of $24,000.00 is received 
from City. 


No.9. Project _SOVOM_DITCH_ BRIDGE 
' Contract No. 8518 


Type of Work. Grade, Pave & Structure __ “EA Pro, No. OS-2200(1) _ 
County. —  ighway_Linn-West_County Road 
Ne: of Gidies...O- tow Bidder Holst Construction Company, Oakridge 


Low Bid $ _155, 159. a) ar 


Eananmei’s Cacornenentiat! Award to low bidder as soon as approval is 
received from Linn County and deposit of $38,800.00 is received 
from County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__3-2-77 


- 2020 - 


EXH'B” _____«. 
MINUTES OF _6=21-77 


a Power FRENCHGLEN HWY. -DIAMOND PAL RTERACE STATION 
Contract No. 851 


Type of Work Oili Ds ceennegee a acgiepna ra Kees Pas PUR, “Men, RS-B472( |. 
eT Highway! FAS | B472 (Old Diamond _Hwy.) 


No. of Bidders — __- 4 _ Low Bidder me = _Coats, Bend _ — 
tow 6d 5294504000 


Enqineer’s Recommendation: Award to low bidder as soon as approval is- 
received from Harney County and deposit of $20,200.00 is received 
from County 


io erect LAKE AGER! ROCK ‘PRODUCTION 
Contract No. 8514 


Type of Work __ Rock Production. eee Ne ee 


County ___Lake __ Highway Lakeview-Burns 


No. of Bidders 2s Low tide ASphalt Paving Co., Klamath_Falls___ 
Low Bid s_)9 650.00 cleataiatoes 


Engineer's Recommendations. Award to low bidder. 


No.6 Project __ WILLAMETTE RIVER _ (SPRINGFLELD) PRADGE eR 


Contract No. 


Type of Work___ Painting _ te eee or ee 
ee Eg Se ae ae Highways PIGReNZIC 
No. of Bidders__4 __ Low Bidder_Interstate Coatings Inc., Seattle, WA __ 


Low Bid S ] 82,02 1.00 


Enaineer’s Recommend tyr Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__2- 2-7] 


- 2019 - 


EXHIBIT___a_ 
MINUTES OF 6-21-77 


no 13 Prowet  FIFTEENMILE CREEK BRIDGE 
Contract No. 8522 


Type of Work Grade, Pave & Structure __ FA. Prey. No RS-117(3)_ 
County Bee OS a ——— ___FAS 310 Pe ee ee 
No. of Bidders ___ 6 Low Brider Weaver Construction Co., Union 


Low Bid S_ ] 17,459.00 — 


Engineer's Recommendinon Award to low bidder as soon as approval is” 
received from Wasco County and deposit of $9,900 is received 
from County. 


No, V4. Project W BASELINE ST. ATW. MAIN ST. (HILLSBORO) 
Contract No. 8523 

Type of Work _ Grade, Pave & Signals FA. Proj. to. . HHS=32(2)___ 

County.______ Washington. Haatway _ Tualatin Valley — 

No. of Bidders 9 Low Bidder OlSOn Electric Co., Inc., Vancouver, WA_ 

Low Bid s_2h, 64 L.00 piscina 

Engineer's Recommendations Award to low bidder as soon as approval is 


received from FHWA. 


No — 19 Project [MARY S. YOUNG PARK-BOLTON SCHOOL BIKEWAY_ 
Contract No. 8524 


Type of Work. Grade_& Pave a _ ane FA Pies N Siaee = 
County ___Clackanas EE RR ee a 
No. of Bidders____ 2s Low Bidder__SChrader Constr. Co., Inc., Portland _ 
Low Bid $21,795.00 Engineer's Est. $ 57,016.00. % Above Ena, Est, ...25.9. 
Engineer's Recommendatins Award to the low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__»-A-77 


- 2022 - 


EXHIBIT A 
MINUTES OF _6721-77 
ne 10 prayer Se BANFIELD INTERCHANGE 


Contract No. 8519 
Type of Work Grade, Pave & Structures _ __ FA. Proj. No. 1-205-7(40) 311 


County —--Mul tnomah____ Highway.___E» Portland Freeway _ 


No. of Butlers 6. Low Bider__Hensel Phelps Construction Co., Greeley, CO 
Low Bid S 6 462 3494 . 00 cannes 


Engineer's Recommendation Award to low bidder as soon as approval is 
received from FHWA. ; 


oO eiciecr J EeENE DRIVE ees 5 ee 
Contract No. 8520 
FA. Pro tio, 1-205-7(41)314 


Type of Work __ Grade & Pave 


County — ____ Mu. ] tnomah_________ Highway E. Port land_Freeway———_ 
No. of Bidders___ 6 Low Bidder Cascade Const, Company, Inc., Portland _ 


Low big S—625,318.70 


Engineer's Fecommiendatin Award to low bidder as soon as approval is 
received from FHWA. 


No — 12 Projecr — MILTON DITCH-WALLA WALLA RIVER (MILTON-FREEWATER) 
Contract No. 8521 
Typeof Work Grade, Pave & Structures. Ff a proj. No -RS-30-116(1)_ 


County ____—Umatill a Highway __ FAS B568 pan 


No. of Bidders 3 Low Bidder ROSS Bros. Constr. Inc., Salem 


Low Bid S 239,408.00 Se 


Enoineer’s Recommendatior Award to low bidder as soon as approval is 
received from Umatilla County and deposit of $19,400.00 is received 
from County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DaTE___.5-2- 77 


- 2021 - 


cXHIBIT__a— 
MINUTES OF $:22°77 
REPORT OF CONFIRMATION OF ACTION TAKEN 
UNDER DELEGATED AUTHORITY 


No | Prowct’ S- Baker Intchge.-Encina Intchge. 
Contract No. 8527 
Type of Work. 6.68 Miles Paving 


County — Baker Highway_____O1ld Oregon Trail 


No. of Bidders Ast ae __ Low Bidder Babler Bros ee Inc -» Portl and 


Low Bid S 97 1 2042 O 50 = 


Engineer's Recommendation: Award to low bidder as soon as approval is — 
received from FHWA. 


No 2 ____. Project Oregon Ci ty-New Era (MP. 13 .87 to MP 14.11). : 


Type of Work 0.25 Mile Rock Screen Slope Prot._Fa. Proj no F-26(2) 


County___Clackamas __ Higheey...____Pacific East 
No. of Bidders _____ ne ae ee ee it rare pritnenmereticeneninisienisiivns 
Low Bid S san 


Engineer's Recommendations: Recommendations to follow. 


No.3 Project_Columbia City ("E", 2nd & "L" Sts.) 
Contract No. 8529 


Type of Work__0.71 Mile Paying = A Proj. No. State 
County___ Columbia ete 5 Highway _____ City Streets_ Se 
No: of Bidders 5 Low Bidder___ Cascade Construction Co., Portland 


Low Bid S 23,968.  — 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from City of Columbia City and the 
sum of $2,620.00 is deposited by City. 


APPROVED BY CHAInMAN 
GLENN L. JACKSON 
DATE__O-S/-77]_ 


- 2024 - 


FA Pro No. IR-80N-7(51)305 


EXHIBIT A 
MINUTES OF &=21-77 


Nis 16 Prower PACIFIC HIGHWAY EAST AT CHEMAWA ROAD 
Contract No. 8525 


tyne of Work . Traffic Signal Installation — Fn. pr, wo. HHS-26(Z)__ 
County__Marion ss nghway__ Pacific Fast 
No. of Bidders ____3_____ Low Bictder___ Hamilton Electric Inc., Eugene _ ao 
Lowbias_ 24,900.36 


Enaineer’s Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


On May 2, 1977, I accepted the State Highway 
Engineer's recommendations for award of the projects on 
which bids were received April 28, 1977, and authorized 
him to sign the contracts when conditions for the awards 


have been met. 
Dated this / day of June, 1977 


ou Chairman 
f ation Commission 
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EXHIBIT__.__4. 
MINUTES OF _6-21-77 
Ne. Prowct. _ Burns Jct.-Crooked Creek 
Contract No. 8533 
Type of Work —_ Jd ] ea7 Miles Grade & Pave__ --—_—— F.A. Pray. No F-87(1)_ 
County Se. a Highway LO.N. “ a 


No. of Bidders Lo oe Low Bidder_J.C,. Compton Co., McMinnvi lle cbtemmcnaile 
Low Bid $997,623.20 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


No.8 __ Project__ Silverton Rd. O'xing-"D" St. U'xing _ 
Contract No. 8534 


Type of Work 1.40 Mi les G-P- Dr Si gn aheatatiiipetiniaN is OU. SOS I -5-5(68)256 
County 6 I iy Pacific. ee eee en ane 
No. of Bidders 9 __ Low Bidder __ Salem Sand & Gravel, Salem 


Low Bid S 1,440 208.00 


Engineer's Recommendations. Award to low bidder as soon as approved by FHWA 
and the City of Salem and the sum of $204,500.00 
is deposited by the City. 


No.9 Project Burlington Northern R.R. Depot (Salem) 


Contract No. 8535 
Type of Work___ Grade, Pave & Facilities = F-.A Proj. no. State 


County Marion_ ae Highway 77 


No. of Bidders 5 Low Bidder RDM Constructors Se eS ee 
Low Bid S _269,757 -00_ — 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


ae oy et 


- 2026 - 


EXHIBIT 
MINUTES OF 621-77 


No 4 Project Austin Rock Production 

Contract No. 8530 
Type of Work __ Rock Production DN ee Se State 
County Soe SS ees Highway — __John_ Day___ esis 


Young & Morgan Timber Co. and 
No. of Bidders___4 ___ Low Bidder__Siierra Cascade Fquip., Inc., Bend ___ 


Low Bid s__89,100.00  _ 


Engineer's Recommendation: Award to low bidder. 


No. 5 Project___Odel1_ Lake Rock Production _ 


Type of Work __Rock Production = A Pro. No. _ State __- 


County Klamath Highway Willamette Soe ee 
Young & Morgan Timber Co. and 
No. of Bidders__6 __ Low Bidder__ Sierra Cascade Equip., Inc., Bend _ 


Low Bid s—_l14,800.00  _ 


Engineer's Recommendations Award to low bidder. 


ae 6 Project Elmira-Veneta Bikeway _ ae Met Pion 
Contract No. 8532 


Type of Work___1.62 Miles Grade & Pave FA. Proj. No.-_ State 
County ____ Lane iaacibetansananineinos 


Highway — ___Territori a | Aeiiasepeesiion ilitditaeneiniaeae 


No. of Bidders__4 _ Low Bidder__R.C. Parsons & Son Constr., Eugene __ 
Low Bid $_ 47,629.70 


Engineer's Recommendations’ Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE__9-F/-77 


- 2025 - 


AUSSTDUT : A 


MNLIT 29 OF 6-21-77 


No, 13 Proyact’ NE. 68th Ave.-N.E. 81st Ave. (Portland) 
Contract No. 8539 
Type of Work 0.61 Mile Grade, Pave & Signals Fa. Pro. No. M-9858(3) 


County oS Highway__ FAU_9858 (NE. _Halsey St . ) 


No. of Bidders____5 Low Bidder_Cascade Construction~ Company, Portland — 
Low Bid S_ 459, 500.00 acetal 


Engineer's Recommendation’ Award to low bidder as soon as approval is 
received from FHWA and the City of Portland 
and the sum of $40,300 is deposited by City. 


No 14 Project __E- Portland State Police Hdgtrs. (Barlow School) _ 


Type of Work _ Grade, Pave & Buildings FA, Proj. Ne State... 


County Multnomah _ , Highway___East Portland 


No. of Bidders____ Low Bidder 


Low Bid S 


Engineer's Recommendations: Recommendations to follow 


No.__15 Project __Palmquist Road-Kelso Road eet eave Se 
Contract No. 8541 
Type of Work__Flashing Beacon Installation ea pio; no HHS-24(1) 


County Mul tnomah & Clackamas Highway a. . Hood = 


No. of Bidders 4 Low Bidder Hamilton Electric_ Inc., Eu 2 ean 


Low Bid _393991,.65 


Engineer's Recommendations Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIKMA. 
GLENN L. JACKSON 


pate_S-W/-77 


- 2028 - 


EXHIBIT ____-a~a— 
MINUTES OF 6-21-77 


No._—10 | Projoct_ Columbia Blvd. Intchge._(OQwens-I1linois Reloc) 
Type ot Work Grade, Pave & Plant Facilities Fa. Pro. Nv. 1-205-7(42)313 


County ______ Multnomah Highway___Fast Portland ——__ 


No. of Bidders ____ Low. Bidder ee 


Low Bid S 


Engineer's Recommendation: Recommendation will follow. 


No.__!1 Project SE Stark/Washington Intchge. (Stark St. U'xing) 


Contract No. 8537 
Type of Work 0,09 Mile Grade, Pave & Structure F.A. Proj. No. 1-205-7(43)309 


County __ Multnomah Highway fast Portland — —..__$___ 


No. of Bidders___ 8 _ Low Bidder__ Roy F. Ladd, Inc., Redding,—CA———_—_ 


Low Bid $206,972.00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


No._12___ Project__9-E- Market Street U'xing —— 
Contract No. 8538 


Type of Work_0.44 Mile Grade, Pave & Structure _F.A. Pro). No. _I=205=7(44}309 
County Mul tnom Highway___Fast Portland ———_____ 
No. of Bidders__9 _ Low Bidder_Roy F. Ladd, Inc., Redding,—CA——___ 
Low Bid $ 662,537.00 ° _ 


Engineer's Recommendations: AWard to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAX 
GLENN L. JACKSON 


pate 9 -/- 77 


- 2027 - 


eyMIBIT A 
NUT=S OF 6-21-77 
No. 19 Project. 5+ Umpqua River (Gazley) Bridge 
Contract No. 8545 
Type of Work —_ Structure__ ES ee, FR 0S-1000(1) — 
County — Doug 1 as . Highway —____ _Gazley Road 


No. of Bidders — ee __ Low Bidder _Barnhardt & Platt 2 Inc as Sal em 
Low Bid 5_298,760. |) 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from Douglas County and the sum of 
$64,600.00 is deposited by County. 


On May 31, 1977, I accepted the State Highway 
Engineer's recommendations for award of the projects on 
which bids were received May 26, 1977, and authorized 
him to sign the contracts when the conditions for the 
awards have been met. 


Dated this 7 day of June, 1977 


Glenn L. Jon, Chairman 
Oregon T Yortation Commission 


- 2030 - 


EXHIBIT A 


MINUTES OF 6°21-77 


No. 16  Proocr. Little Nestucca & Nestucca River Bridges 
Contract No. 8542 


Type of Work __ Painting _ a Se a ees FA _ State 
Te LS Highway—Little Nestucca & Oregon Coas t 
No. of Bidders 2. tow Bidder_A-1_ Sandblasting & Steam Cleaning, Portland 


Low bid S_132,784.00 


Engineer's Recommendation: Award to low bidder. > 


No.__17___ Project___ Stanfield (S.W. Barbara St.) toh ee 


Contract No. 8543 


Type of Work 0.16 Mile Grade & Pave ee ee Ss 
County ae! lt) Highway —__ City_S treet_ 


No. of Bidders___2 Low Bidder L. W. Vail Co., Inc., Pasco, WA SS 
towsigs—l7,914.50 


Engineer's Recommendations Award to low bidder. 


i: Project __Youngs Bay Bridge _ ‘ ae ‘ eae, 
Contract No. 8544 

Type of Work eee Peers A Piecj. No, ___ State ___ 

County__ Clatsop _ Highway Warrenton-Astoria 

No. of Bidders? Low Bidder General Construction Co., Portland _ 


tow Bid $ 80,944.00 


Engineer's Recommendations Award to low bidder. ' 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate__2-3/-77 
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(5) 


(6) 


(7) 


(8) 


(9) 


(10) 


A 


Q OE 6-21-77 


Agreement with the City of Lebanon for installation of railroad 
crossing protection at the Oak Street crossing of the Southern 
Pacific Transportation Company tracks. The project is eligible 
for 90% Federal Aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work 

is $45,000. Matching monies will be 7-1/2% State Grade Crossing 
Protection Fund ($3,375) and 2-1/2% City funds ($1,125), with 

no expense to the Highway Division. (Linn County) 


Agreement with the City of Salem for installation of railroad 
crossing protection at the Pine Street N.E. crossing of the 
Burlington Northern Railway tracks. The project is eligible 

for 90% Federal Aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work 

is $60,000. Matching monies will be 7-1/2% State Grade Crossing 
Protection Fund ($4,500) and 2-1/2% City funds ($1,500), with 

no expense to the Highway Division. (Marion County) 


Agreement with the City of Salem concerning improvement of 

the storm drainage system adjacent to the Salem Bypass (1-5). 

The project will help solve some of the City's drainage problems 

in the area and, because of this, they have agreed to contribute 
$240,000 toward the cost of the project. A portion of this money 
would be used by the City to acquire all necessary right-of-way 

and the remainder would be applied to construction. (Marion County) 


Agreement with Marion County for installation of railroad 

crossing protection at the Howell Prairie Road crossing of the 
Southern Pacific Transportation Company tracks. The project is 
eligible for 90% Federal Aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work is 
$40,000. Matching monies will be 7-1/2% State Grade Crossing 
Protection Fund ($3,000) and 2-1/2% County funds ($1,000), with 

no expense to the Highway Division. 


Agreement with Marion County for installation of railroad 

crossing protection at the Waconda Road (Brooks) crossing of 

the Southern Pacific Transportation Company tracks. The project 

is eligible for 90% Federal Aid funding under Section 203 of Title il, 
Highway Safety Act of 1973. Total estimated cost of the work is 
$40,000. Matching monies will be 7-1/2% State Grade Crossing 
Protection Fund ($3,000) and 2-1/2% County funds ($1,000), with 

no expense to the Highway Division. 


Agreement with Marion County for the installation of traffic signals 
on Pacific Highway East at Chemawa/Hazelgreen Road. The State will 
install the signals utilizing Federal Aid funds, and maintain the 
equipment upon completion. The County will pay all costs of 
electrical energy consumed by operation of the signals. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


“ paTte__5-/2-77 
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vee A 


MINUTES OF 6-21-77 


Vala . 


SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
19373 Morris, Wayne & Anna; Peyron, Wayne $ 7,000.00 
40512 Wells, Lester S. & Viola M. 3,200.00 
40532 Krouse, Francis A. & Sandra J. 7,030.00 
48575 Guaranty Acceptance Corporation 22,500.00 
49398 Werlein, Patricia J. & Edward H. 31,000.00 
49494 Betts, Robert J. & Lois B. 300.00 
49725 Weyerhaeuser Company 450.00 
9-327.89E Curry County 50.00 
17-17.32 Kelby, Rodney R. 75.00 
39-47.03 Lewis, Harold 100.00 
50-1.40 Cavanaugh, Patrick H. 145.00 
160-15.00 Lefever, Lou W. 200.00 
162-12.00 Knights of Columbus 200.00 
162-14.62 Knights of Columbus 200.00 
162-21.06 True Value Hardware 470.00 
212-2.85 Porta Via Motel 950.00 
341-0.13S Owen Ranches 150.00 
360-24.34 Erickson Supermarket (sign) 1,270.00 
Logsdon, Glenn J. (site) 90.00 

18 Transactions $ 75,380.00 


(2) Agreement with Multnomah County relative to the construction 
of a temporary Rocky Butte Jail access road, the relocation 
of the exercise yard, and the protection for Rocky Butte Jail 
for construction hazards associated with the Jail Relocation 
Project. File 46993. 


(3) Agreement with the City of Albany for installation of railroad 


crossing protection at the Second Street crossing of the Southern 
Pacific Transportation Company tracks. The project is eligible for 


90 percent Federal Aid funding under Section 203 of Title II, 


Highway Safety Act of 1973. Total estimated cost of the work is 


$45,000. Matching monies will be 7-1/2 percent State Grade 


Crossing Protection ($3,375) and 2-1/2 percent City funds ($1,125), 


with no expense to the Highway Division. (Linn County) 


(4) Agreement with the City of Lebanon for installation of railroad 


crossing protection at the W. Rose Street crossing of the 
Southern Pacific Transportation Company tracks. The project 


is eligible for 90 percent Federal Aid funding under Section 203 

of Title II, Highway Safety Act of 1973. Total estimated cost of the 
work is $45,000. Matching monies will be 7-1/2 percent State Grade 
Crossing Protection Fund ($3,375) and 2-1/2 percent City funds ($1,125), 


with no expense to the Highway Division. (Linn County) 


APPROVED BY CHAInMAN 
GLENN L. JACKSUN 


pate__5-/2-7) _ 
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mastitmir 


A 


INUIT 29 Og 621477 


j ) 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
46997 Dahl, Myron D. & Donna L. $ 6,000.00 
48360 Erickson, Raymond 36,450.00 
48361 Erickson, Pearl 11,700.00 
49144 Reagan, Anthony G. 3,900.00 
20-94.17 Honald, Inc. 2,325.00 
20-94.17 Plato, Lytton 720.00 
49-26.13 Peila, John 50.00 
150-0.89 Dayton Cattle Company 450.00 
150-2.36 Margarets Flower Shop 100.00 
150-14.98 Blue Water Drilling 345.00 
160-4.38E Youree, Mary L. 110.00 
160-13.02 Publishers Paper Company 25.00 
162-0.63 Pooles, Inc. 150.00 
162-7.95 Santiam Farmers Cooperative 1,965.00 
162-21.49 Riverview Inn 965.00 
162-21.96 P. J.'s Market 510.00 
162-22.42 Riverview Inn 2,500.00 
162-22.73  P. J.'s Market 965.00 
162-33. 38 Blue Lake Resort 775.00 
210-2.79 L. & M. Welding, Inc. 1,085.00 
234-18.85E City Center Motel 350.00 

21 Transactions $ 71,440.00 


(2) Grant of a 35" access for residential and agriculture use 
at Station 1104+06.2 on the Lostine Section of the Wallowa 
Lake Highway in Wallowa County to Frank W. Olsen. File 18911. 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed above and 
report this action for your official records. 


SLY77 


J 2 Dated this (7 day of May, 1977. 
- MeL dey 


Chairman 
ation Commission 
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(11) Agreement with Multnomah County for installation of railroad 
crossing protection at the N.E. 158th Avenue crossing of the 
Union Pacific Railroad tracks. The project is eligible for 
90% Federal Aid funding under Section 203 of Title II, Highway 
Safety Act of 1973. Total estimated cost of the work is $70,000. 
Matching monies will be 7-1/2% State Grade Crossing Protection 
Fund ($5,250) and 2-1/2% County funds ($1,750), with no expense 
to the Highway Division. 


(12) Agreement with Washington County for installation of railroad 
protection at S.W. 185th Avenue crossing of the Burlington 
Northern Railway tracks. The project is eligible for 90% Federal 
Aid funding under Section 2C2 of Title II, Highway Safety Act of 
1973. Total estimated cost for the work is $45,000. Matching 
monies will be 7-1/2% State Grade Crossing Protection Fund 
($3,375) and 2-1/2% County funds ($1,125), with no expense to 
the Highway Division. 


(13) Agreement with Washington County for installation of railroad 
protection at S.E. Tiedeman Avenue crossing of the Southern 
Pacific Transportation Company and the Oregon Electric Railroad 
Company tracks. The project is eligible for 90% Federal Aid funding 
under Section 203 of Title II, Highway Safety Act of 1973. Total 
estimated cost for the work is $60,000. Matching monies will be 
7-1/2% State Grade Crossing Protection Fund ($4,500) and 2-1/2% 
County funds ($1,500), with no expense to the Highway Division. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and the ten items listed on the previous 
pages, and report this action for your official records. 


Dated this i] 2. day of VW tere, > 1977. 


po at ion Commission 


Oregon Trans 


STATE HIGHWAY ENGINEER 


Pn Cad | he a 
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pyeret A 
TO: Oregon Transportation Commission m ———— 


AINUTES OF 6221-77 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48765 Oregon Baptist Retirement Home, Inc. $ 200.00 
49201 Brown, Charles R. 14,850.00 
49347 Travers, Frances 16,000.00 
49348 Aust, Gary M. & Carol D. 20,000.00 
49514 U.S. Department of Agriculture, 
Forest Service GRATIS 
49722 Roseburg Lumber Company 10.00 
47-53.99N Hanneman, Paul; Edner, Mildred 3,085.00 
47-53.99N __Duyck, Emil 900.00 
140-45.10 Nordic Motel 200.00 
281-2. 20E Honald, Inc. 300.00 
10 Transactions $ 55,545.00 


(2) Interim agreement with the Public Utility Commissioner for 
the reimbursement of weighmasters expense incurred at the 
Farewell Bend Port of Entry, Malheur County. 


(3) Agreement with the Bureau of Land Management to conduct 
asphalt testing for Bureau of Land Management roads in 
Oregon over the next six months. The estimated cost of 
the work is $20,000.00 and the Highway Division will be 
reimbursed for all expenses incurred in testing the 
asphalt for the Bureau of Land Management. 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


records. 
Dated nis nd day of Man 5 aor 


sq ai 
Oregon ieanereoeg Commission 


Q- 


nsst. State Hwy. Eng 


ee 


ae 


PPROVED 


STATE HIGHWAY ENGINEER 


Date_S— 20-77 _ 
ms - 2036 - 


NUT =S OF6-21-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


On May 2, 1977, approved an agreement with 
GMA Research Corporation to conduct a state 
wide survey to assess the attitudes toward the 
Department of Transportation services and 
determine perceptions of local transportation 
needs. Amount is not to exceed $12,210. 
Agreement effective April 20, 1977. I also 
authorize Director to sign agreement. 


Dated this 4 ( day of May, 1977. 


Glenn L. 


Oregon T Sportation Commission 
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TO: 


SUBJECT: 


records: 


A 
}|= 6-21-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 


Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. 
and acting in accordance therewith for the Commission, 1 approved 
the following agreements and report this action for your official 


On May 24, 1977, approved an agreement with 
Owens-Illinois, Inc., relating to the relocation 
of their facilities in conjunction with the 
construction of I-205 and authorized the State 
Highway Engineer to sign the agreement for and 
on behalf of the Transportation Commission. 
(Misc. C & A 6082) 

On May 26, 1977, approved an agreement with 

the Washington State Patrol and the State Board 
of Higher Education on behalf of the Oregon 
Educational and Public Broadcasting Service 

for a 20-year lease on three sites in the State 
of Washington to provide microwave capabilities 
into Eastern Oregon. 


Dated this / day of 


- 2038 ~ 


Pursuant to that authority, 
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TO: Oregon Transportation Commission 
6 P MNNITES OF 6-21-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49225 Burns Union High School, Dist. #2 $ 635.00 
43-0.72 Oppligers, Inc. 150.00 
49-16.87 Schroder, Hollie 50.00 
49-16.87 175.00 
49-52.20 Atwell, T.H. 200.00 
49-52.16 Chem Waste, Inc. 50.00 
49-52.20 Chem Waste, Inc. 50.00 
50-1.40 Riker, Joseph T. 75.00 
189-1.06 Farmers Insurance Group 195.00 
193-4.88 Oppligers, Inc. 150.00 

9 Transactions $ 1,730.00 


(2) Traffic Signal Agreement with Multnomah County for the installa- 
tion of flashing beacons at four intersections within the Palmquist 
Road-Kelso Road Section of the Mt. Hood Highway. The State will 
install the beacons utilizing federal aid safety funds and maintain 
the equipment upon completion. The County will pay all costs of 
electrical energy consumed for operation. 


(3) Agreement with Washington County for installation of railroad 
crossing protection at the Maple Street crossing of the Southern 
Pacific Transportation Company tracks. The project is eligible 
for 90% federal aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work 
is $40,000. Matching monies will be 7's% State Grade Crossing 
Protection Fund ($3,000) and 24% County funds ($1,000), with no 
expense to the Highway Division. © 


(4) Supplemental agreement with the City of Corvallis amending a 
previous agreement dated November 24, 1976, concerning land 
acquisition along the Willamette River Greenway in Benton County. 
This supplemental agreement changes the estimated value from 
$112,750 to $113,268.69 and changes the State's reimbursement 
from $28,187.00 to $28,317.17. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

4 and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your 
officials records. 


APPROVED Dated this f day 9 
STATE HIGHWAY ENGINEER 


enn L. Jackson, 


Date_ 2 —_Z2¢€—7 7 - 2037 - Oregon Transporta ommission 


. Sp See 
MINUTES OF 6-21-77 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
44495 Alexander Manufacturing, Inc. $ 225.00 
48706 Yoder, Max G. & Iris 450.00 
102-85.90 Miller Paint Company 690.00 
140-13.9 Miller Paint Company 690.00 
160-3.58 Miller Paint Company 690.00 
160-8. 38 Miller Paint Company 690.00 
171-7.06 Miller Paint Company 595.00 

7 Transactions $ 4,030.00 


(2) Grant of Access for Alfred and Delores Miller to widen their 
access being moved to Station 565+30 to 50 feet, on the Canby- 
Aurora Section of the Pacific Highway East in Clackamas County. 
File 34974. 


(3) Grant of access, 50 feet wide, at Station 1493+95 on the Sweet 
Home W.C.L.-9th Avenue Section of the Santiam Highway in Linn 
County for the East Linn Hospital District. File 48138. 


(4) Agreement with the City of Beaverton concerning the reconstruc- 
tion of the City's water main on the Denney Road Interchange 
Section of the Beaverton-Tigard Highway in Washington County. 
Misc. C & A 6154. 


(5) Agreement with Josephine County for installation of railroad 
crossing protection at the Lower Grave Creek Road crossing of 
the Southern Pacific Transportation Company tracks. The project 
is eligible for 90% Federal Aid funding under Section 203 of 
Title II, Highway Safety Act of 1973. Total estimated cost of 
the work is $7,275. Matching monies will be 10% County funds 
($728.00), with no expense to the Highway Division. 


(6) Agreement with Multnomah County for installation of railroad 
crossing protection at the N.E. Culley Boulevard (Fir) crossing 
of the Union Pacific Railroad tracks. The project is eligible 
for 90% Federal Aid funding under Section 203 of Title II, 
Highway Safety Act of 1973. Total estimated cost of the work 
is $40,000. Matching monies will be 74% State Grade Crossing 
Protection Fund ($3,000) and 24% County funds ($1,000), with 
no expense to the Highway Division. 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions 

listed above and report this action for your official records. 


this 4 day of June, 1977 


REPORT OF CONFIRMAIION OF ACTION TAKEN! ~*’(4'\5°° A 


UNDER DELEGATED AUTHORITY - OC 6-21-77 
ice Prot COlUNDIA River Br. (N. Channel Substr.) & Gov't Is. 
Contract No. 8526 
Type af Wer Grade & Structure... __- __ FA. Pro. No. 1-205-7(38)315 


Multnomah Co., Oregon 
Coumy Clark Co. »-Washington East Portland Freeway 


No. of Buiders 5 ___ Low Butuer__ General Construction Company, Por tland 


Low bid S_ 30,297,531.00_ 


Engineer's f neniation’ Award to low bidder as soon as approval is 


received from State of Washington and FHWA. 


On May 24, 1977, I accepted the State Highway Engineer's 
recommendation for the award of the project on which bids were 
received May 19, 1977, and authorized him to sign the contract 
when conditions for the award have been met. 


Dated this _ 1 day |e 1977 


» Chairman 


SpoWtation Commission 


Glenn L. 
Oregon 
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Willamette-Western Corp., Alaska Constr., Ine., 


_B 
6-21-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
actions listed below and report this action for the official 
record: 


1) On May 10, 1977, prohibited parking on the 
south side of the frontage road that borders 
the Klamath Falls-Lakeview Highway No. 20 
from Crest Street (M.P. 2.97) to a point 
575 feet east of Crest Street (M.P. 3.08) in 
Klamath County. 


2) On May 4, 1977, approved an agreement with the 
City of Woodburn, Marion County, concerning an 
Identification of Water Sites Study. Approxi- 
mate cost is $3,000. The City will pay all 
costs. 


3) Speed Zone Order No. 745: Woodburn-Estacada 
Highway, Clackamas County. Approved: May 20, 
1977. 35 MPH from M.P. 13.28 to M.P. 13.64. 
East of Molalla. 


4) Speed Zone Order No. 746: Coos Bay-Roseburg 
Highway, near W. & S. City limits of Coquille, 
Coos County. Approvad: May 20, 1977. 


40 MPH from M.P. 9.59 to M.P. 10.16 
40 MPH from M.P. 12.17 to M.P. 12.29 


Rescinds Speed Zone Order No. 215 dated 11-3-55. 


5) On June 6, 1977, approved a temporary parking 
prohibition on both sides of the Florence-Engene 
Highway between M.P. 144.70 and M.P.1T46.70 during 
the annual "Oregon Country Fair" celebration. (Lane County) 
(Eugene-Springfield area) 

6) On June 6, 1977, approved a temporary parking 
prohibition on both sides of the Goshen-Divide 
Highway between M.P. 15.40 and M.P. 15.76 and 
between M.P. 16.20 and M.P. 16.56 during the 
annual "Bohemia Days" celebration. (Lane County) 
(Cottage Grove) 
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TO: 


SUBJECT: 


=S OF 6-21-77 


Lepr A 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 


Oregon Transportation Commission. 
acting in accordance therewith for the Commission, I approved the 


following actions and report this for your official records: 


By telephone on June 1, 1977, I approved an 
agreement with the City of Milwaukie amending 
an agreement dated April 26, 1977 concerning 
construction of the Lake-Harmony Bikeway in 
Clackamas County. Amendment will increase 
State's participation in the project to a 
maximum amount of $59,000 and extending the 
time limit for contract award to June 20, 1977. 
All other provisions of agreement dated 

April 26, 1977 shall remain in effect. 

(Misc. C & A 6043) 


By telephone on June 2, 1977, I approved a 
cooperative agreement between the U. S. 
Forest Service, Bureau of Land Management, 
State Highway Division and the State Marine 
Board to cooperatively manage rivers through- 
out the State. 


By telephone on June 2, 1977, I approved a 
specific cooperative agreement between the 

U. S. Forest Service, Bureau of Land Management, 
State Highway Division and the State Marine 
Board pertaining to the Rogue River. 


Dated this ? _ day of June, 1977 


Glenn L. 
Oregon Transpoftation Commission 


- 2041 - 


Pursuant to that authority and 


anirice Qe eet? 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 
Peter Kiewit Sons' Co, Chehalem Cr. (Newberg) May 12, 1977 
No. 8250 Project, Yamhill County 
J. C. Compton Co., Seven Oaks-S. Ashland May 12, 1977 
No. 8222 Interchange, Jackson Co. 
S. D. Spencer & Son, Milton-Freewater - May 16, 1977 
No. 7970 Washington State Line, 


Umatilla County 


Ausland Const., Inc., Manzanita Safety Rest Area, May 16, 1977 


No. 7997 Josephine County 
Babler Bros., Inc., Rowena-The Dalles, May 20, 1977 
No. 8235 Wasco County 
Rogue River Paving Hayes Hill-California May 24, 1977 
Co., Inc., No. 8330 State Line, 

Josephine County 
Holst Const. Co., Little Butte Creek May 26, 1977 
No. 8345 Bridge, Jackson County 


Peter Kiewit Sons' Co., Multnomah Falls-Hood River June 3, 1977 
No. 8119 County Line, 
Multnomah County 


Hamilton Const. Co., Grande Ronde R. (Island June 6, 1977 
No. 8275 City) Bridge, Union County 

Watson Asphalt Paving Pleasant Valley Intchge.- June 7, 1977 
Co., Inc., No. 8102 Bubbs Ranch, Baker County 

Gibbons & Reed Co., Hillsboro-Beaverton (Bus June 7, 1977 
No. 8452 Turnouts), Washington Co. 
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7) Speed Zone Order No. 747: Coos Bay-Roseburg 
Highway, North City Limits of Winston, Douglas 
County. Approved: June 3, 1977. 50 MPH from 
M.P. 73.78 to M.P. 76.38, Rescinds #309 dated 8-13-59. 


8) On June 7, 1977, approved an agreement with the 
Utah Department of Transportation for shop 
inspection of Bridge Rail Syro Steel Co. for 
Contract No. 8456, East Portland Freeway in 
Multnomah County. Estimated cost is $100. 


9) On May 23, 1977, approved an agreement with the 
Trindle Livestock Company (Contractor) to mow 
grass which is accessible to its equipment along 
the Central Oregon Highway (#7) from milepoint 
38.6 to milepoint 43.4. Contractor to pay State 
$50. (Baker County) 


Dated this 13 say of June, 1977 


LH a oot lb 


- (49 2 
fev i. S. Coulter, State Highway Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Traffic signal installation at N.E. 20th Street in 
Newport on the Oregon Coast Highway in Lincoln 
County. Bids received April 28, 1977. Contract 
No. 8516 awarded May 9, 1977, to Hamilton Electric, 
Inc., Eugene, at $16,500.20. 


2) Work on N. Beech Street in Scio in Linn County. 
Bids received April 28, 1977. Contract No. 8517 
awarded May 18, 1977, to Morse Bros., Inc., Lebanon, 
at $82,470.26. 


3) Work on the Milton Ditch-Walla Walla River (Milton- 
Freewater) Section of FAS B568 in Umatilla County. 
Bids received April 28, 1977. Contract No. 8521 
awarded May 10, 1977, to Ross Bros. Construction, Inc., 
Salem, at $239,408. 


4) Fifteenmile Creek Bridge Section of FAS 310 in 
Wasco County. Bids received April 28, 1977. 
Contract No. 8522 awarded May 13, 1977, to 
Weaver Construction Co., Union, at $117,459. 


5) Work on the Columbia River Bridge (N. Channel Sub- 
structure) and Government Island Section of the 
East Portland Freeway in Multnomah County, Oregon, 
and Clark County, Washington. Bids received May 19, 
1977. Contract No. 8526 awarded May 26, 1977, to 
Willamette-Western Corporation, Alaska Constructors, 
Inc., and General Construction Company, Portland, 
at $30,297,531. 


6) Paving on the S. Baker Intchge.-Encina Intchge. 
Section of the Old Oregon Trail in Baker County. 
Bids received May 26, 1977. Contract No. 8527 
awarded June 1, 1977, to Babler Bros., Inc., 
Portland, at $971,042.50. 


7) Rock screen slope protection on the Oregon City- 
New Era (MP 13.87 to 14.11) Section of the Pacific 
Highway East in Clackamas County. Bids received 
May 26, 1977. Contract No. 8528 awarded June 2, 
1977, to Dennis V. Snyder, Clackamas, at $59,271. 


6-8-77 
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Contractor and 
Contract No. 


Jack Waterfield 
Const., No. 8419 


Hamilton Elect., 
Inc., No. 8422 


Alpine-Land, Inc., 
No. 8421 


R. L. Coats, 
No. 8420 


R. L. Coats, 
No. 8418 


Peter Kiewit Sons' 
Co., No. 8190 
Babler Bros., Inc., 


No. 8192 


Hamilton Elect., 
No. 8434 


Inc., 


L. W. Hembree Co., 
No. 8356 


Waybo, Inc., 
No. 8072 


Hansen Elect. Co., 
No. 8329 


RIT Bo .. 
preg OCre21-77 


Acceptance 

Section and County Date 
Lafayette Ave.-Newport June 8, 1977 
Ave. (Bend), Deschutes Co. 
Lafayette Ave.-Newport June 8, 1977 
Ave. (Bend), Deschutes Co. 
Lafayette Ave.-Newport June 8, 1977 
Ave. (Bend), Deschutes Co. 
Lafayette Ave.—Newport June 8, 1977 
Ave. (Bend), Deschutes Co. 
Lafayette Ave.-Newport June 8, 1977 
Ave. (Bend), Deschutes Co. 
Glendale Jct.-N. Wolf Cr. June 9, 1977 
Intchge., Douglas and 
Josephine Counties 
Mitchell Pt.-E. Hood R. June 9, 1977 
Intchge., Hood River Co. 
S. E. Division St. @ June 9, 1977 
S. E. 112th Ave., 
Multnomah County 
S.E. Foster Rd.-Oregon June 9, 1977 
City Intchge., 
Multnomah and Clackamas 
Counties 
Memaloose Safety Rest June 9, 1977 
Area, Wasco County 
Rogue Valley Hwy. @ June 9, 1977 


Ehrman Way (Medford), 
Jackson County 


eo ae oe 


June 13, 1977 


H. S. Coulter, State Highway Engineer 
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June, 1977 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right of Way 
Engineer (Administration Order No. 18), I report that I have taken 
the following actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


Sale of 3.57 acres excess property on the Helix Junction- 

Athena Section of the Athena - Holdman Highway in Umatilla 
County for a minimum consideration of $1,750.00. Approved 
May 18, 1977. File 9754 (16-43). 


Sale of 2 parcels of excess property containing 2.9 acres and 
0.75 acre on the Stanfield-Pendleton Section of the Pendleton 
Highway in Umatilla County for a minimum consideration of 
$97,500.00. Approved May 18, 1977. File 9300 (16-43). 


Sale of 4.42 acres excess property on the Hilgarde-LaGrande 
Section of the Old Oregon Trail Highway in Union County for a 
minimum consideration of $8,000.00. Approved May 20, 1977. 
File 27274 (16-43). 


Sale of 3 parcels of excess property containing 0.18 acre, 
0.66 acre, and 8.52 acres from the Vernonia-Banks Linear Park 
in Columbia County for a minimum consideration of $35,700.00. 
Approved May 20, 1977. File 47924 (16-43). 


Signed on March 30, 1977, an Indenture of Access approved by 
Mr. Jackson February 18, 1977, for file 19828, Wilson River 
Highway in Washington County and on May 11, 1977, for Grant 
of Access approved April 26, 1977, for file 2209, Pacific 
Highway West, Lane County (16-45). 


Sale of 1.72 acres excess property on the Scio-Thomas Creek 
Section of the Albany - Lyons Highway in Linn County for a 
minimum consideration of $100.00. Approved May 23, 1977. 
File 16139 (16-43). 


Sale of 2 parcels of excess property containing 113,528 
square feet and 1,697 square feet on the South Tigard Inter- 
change-East Portland Freeway Section of the Pacific Highway 


in Washington County for a minimum consideration of $215,000.00. 


Approved May 31, 1977. File 19884 through 19887 and 37021 
(16-43). 


Sale of 5.785 acres excess property on the Scio-Thomas Creek 
Section of the Albany-Lyons Highway in Linn County for a 
minimum consideration of $6,350.00. Approved June 1, 1977. 
File 16140 (16-43). 
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8) Paving of "E", 2nd and "L" Streets in Columbia City, 
Columbia County. Bids received May 26, 1977. 
Contract No. 8529 awarded June 6, 1977, to 
Cascade Construction Company, Inc., Portland, 
at $23,968.50. 


9) Work on the Burns Jct.-Crooked Creek Section of 
the I.0.N. Highway in Malheur County. Bids 
received May 26, 1977. Contract No. 8533 awarded 
June 1, 1977, to J. C. Compton Company, McMinnville, 
at $997,623.20. 


10) Work on the Columbia Boulevard Interchange (Owens- 
Illinois Relocation) Section of the East Portland 
Freeway in Multnomah County. Bids received May 26, 
1977. Contract No. 8536 awarded June 2, 1977, to 
Pelton Concrete Construction, Inc., Portland, at 
$1,441, 339.80. 


11) Work on the S.E. Stark/Washington Interchange 
Section of the East Portland Freeway in Multnomah 
County. Bids received May 26, 1977. Contract No. 
8537 awarded June 1, 1977, to Roy E. Ladd, Inc., 
Redding, CA, at $566,972. 


12) Work on the S.E. Market Street Undercrossing 
Section of the East Portland Freeway in Multnomah 
County. Bids received May 26, 1977. Contract No. 
8538 awarded June 1, 1977, to Roy E. Ladd, Inc., 
Redding, CA, at $662,537. 


13) Flashing beacon installation on the Palmquist Road- 
Kelso Road Section of the Mt. Hood Highway in 
Multnomah and Clackamas Counties. Bids received 
May 26, 1977. Contract No. 8541 awarded June 1, 
1977, to Hamilton Electric, Inc., Eugene, at 
$35,991.65. 


Dated this 5 day of June, 1977 


; ee 


State Highway Engineer 


“8 


-"H. S. Coulter, 


6-8-77 
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(18) Grant of Easement to Linn County over 2.13 acres, more or 
less, for a roadway on the Deford Bridge-Mill City Section of 
the Lyons - Mill City County Road in Linn County for no 
consideration, subject to public road purposes only and State 
reserves a future right for construction of a bikeway. 
Approved June 7, 1977. File 33425 (16-43). 


Dated this fd day of 5 » 2977. 


ay Engineer 


JB/cjb 
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(9) 


(10) 


(11) 


(12) 


(13) 


(14) 


(15) 


(16) 


(17) 


CHIBIT ce 

sire og On2le77 

WmVNUIi mo VU! es 

Supplemental Agreement with the Oregon-Washington Railroad & 
Navigations Company modifying terms of the pipe line in 
connection with the South Banfield Interchange-Southeast 
Yamhill Street (Storm Sewer Tunnel) Section of the East 
Portland Freeway in Multnomah County. Approved May 26, 1977. 
RR 771 (16-12). 


Sale of 4 parcels excess property containing 2.75 acres, 0.78 
acre, 1.27 acres and 1.83 acres on the Milton Freewater- 
Washington State Line Section of the Oregon - Washington 
Highway in Umatilla County for a minimum consideration of 
$50,845.00. Approved June 2, 1977. File 10517 (16-43). 


Sale of 1.80 acres excess parcel on the Jasper Bridge-Pleasant 
Hill Section of the Springfield - Creswell Highway in Lane 
County for a minimum consideration of $5,250.00. Approved 
June 2, 1977. File 21626 (16-43). 


Right of Way Service Agreements approved June 1, 1977: 


Linn County Calapooya River Road Misc. C&A 5876 
Linn County Kelly Road Misc. C&A 5870 
Yamhill County Willamina Creek Road Misc. C&A 5871 
Yamhill County Palmer Creek Road Misc. C&A 5867 
Yamhill County Gopher Valley Road Misc. C&A 5868 
Right of Way Service Agreements approved June Zs. 2977s 
Port of St. Helens Scappoose Industrial Park Misc. C&A 5954 
Josephine County Applegat&&River Bridge 

(Fish HatdNery Road) Misc. C&A 5978 
Lane County North Fork #%uslaw River Rd. Misc. C&A 5500 


A quitclaim deed to Lewis and Clark College, Trustee, releasing 
State's rights acquired by Decision from U.S.A. and no longer 
needed by State in property adjacent to the Columbia River 
Highway in Umatilla County. Approved and signed June l, 

1977. File Q-269 (16-43). 


Service Contract No. 77-010 with Southern Pacific Transportation 
Company for grade crossing protection devices at S.W. Hall 
Street (Beaverton - Tualatin Highway) and S.W. Watson Street 
(Farmington Highway) and the Tillamook Branch of Southern 
Pacific Transportation Company in the City of Beaverton, 
Washington County. Agreement No. RR 870. Approved June 6, 
1977. (16-12). 


Sale of 1.5 acres excess property on the Tumalo-Bend Section 
of the McKenzie-Bend Highway in Deschutes County for a minimum 
consideration of $1,650.00. Approved March 1, 1977. File 
18671 (16-43). 


Sale of 3,530 square feet, more or less, excess property on 
Garden Valley Road-Fairgrounds Road Section of the Pacific 
Highway in Douglas County for a minimum consideration of 
$1,500.00. Approved March 31, 1977. File 44886 (16-43). 
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NORTH OAKLAND JCT.-SUTHERLIN UNIT, OAKLAND-DEADY SECTION, PACIFIC 
HIGHWAY - DOUGLAS COUNTY 


R-49332 - Lucille Ecker et al. Parcel 1: 0.40 acre for 
right of way for a frontage road; Parcel 2: 938 square feet for 
a permanent slope easement; Parcel 3: 3000 square feet for a 
construction permit for a road approach. Ofier $8,900.00. 


S.E. DIVISION STREET-S.E. FOSTER ROAD SECTION, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-45790 - R & F Corporation et al. 2250 square feet for 
right of way purposes. Offer $5,625.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA 
COUNTY 


R-48791 - Charles D. Erickson et al. Parcel 1: 1.57 acres 
for right of way purposes; Parcel 2: 0.21 acre for right of way 
for widening Fullerton Road; Parcel 3: 1280 square feet for a 
construction permit for a road approach to Columbia River 
Highway; Parcel 4: 1205 square feet for a construction permit 
for a road approach to Fullerton Road. Offer $20,600.00. 


this 2nd day of June, 1977. 


ight of Way Engineer 


RE: Report of Offers Tendered - 9 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of the 


Commission: 


COMSTOCK-ANLAUF SECTION, PACIFIC HIGHWAY - DOUGLAS COUNTY 


R-48854. - Loyd Black et ux. 0.17 acre for right of way 
purposes. Offer $500.00. 


HINES-BURNS SECTION, CENTRAL OREGON HIGHWAY - HARNEY COUNTY 


R-49226 - Wendell Gronso et al. Parcel 1: 620 square feet 
for right of way purposes; Parcel 2: 880 square feet for a 
permanent slope easement. Offer $300.00. 


R-49251 - Helen Elizabeth Jenkins et al. Parcel 1: 250 
square feet for right of way purposes; Parcel 2: 300 square 
feet for a permanent slope easement. Offer $250.00. 


JOHN DAY SCENIC WATERWAY 


R-49300 - Forrest Solomon et ai. 13.4 acres for scenic 
waterway. Offer $700.00. A 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY -— MULTNOMAH COUNTY 


R-46461 - Presley Lewis Cheshire et al. Parcel 1: 51,305 
square feet for right of way purposes; Parcel 2: 500 square feet 
for right of way purposes; Parcel 3: 51 square feet for right of 
way purposes. Offer $113,900.00. 


R-49340 - Charles H. Whitaker et al. 16,033 square feet for 
right of way purposes. Offer $31,400.00. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's tliqhest Amount of 
Defendant —__._._Iffer_____sAnpraisal Settlement 
Chas. Pickett $ 4,500 $ 8,625 $ 8,625 
L-7335 
R-48656 
Section: Myrtle Creek-Canyonville 
Highway: Pacific 
County: Douglas 
Approved by: Walter L. Barrie Date: May 24, 1977 
F. H. Tower $55,350 $60,000 $72,500 
L-7268 
R-48533 
Section: West Portland Park & Ride 
County: Multnomah 
Approved by: Walter L. Barrie Date: May 24, 1977 
Orville 0. Milburn $ 5,925 * 
L-7343 
R-48105 
Section: Vail Creek-Sweet Home 
Highway: Santféam 
County: Linn 
* Settled by Right of Way Section. 
Verlin C. Roberts $ 7,600 * 
L-7361 
R-48137 


Section: Vail Creek-Sweet Home 
Highway: Santiam 
County: Linn 


* Settled by Right of Way Section. 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approved the 

. following agreements and report this action for your official 
records: 


On April 26, 1977, approved an Electric 
Service Agreement with the Portland General 
Electric Company for the underground installa- 
tion of electric service to Rooster Rock State 
Park, located 25 miles east of Portiand on the 
Columbia River Highway in Multnomah County. 


On June 3, 1977, approved and signed a quitclaim 

deed to Cleo H. and Frances E. Carter, husband and 
wife, to resolve a long-standing boundary claim by 
the Carters based upon an old fence location. The 
area involved in the quitclaim contains 0.09 acres 
and Carters are paying a consideration of $100.00. 


(Dexter Dam State Park in Lane County) 
ted this y day of June, 1977 


avid Talbot 
State Parks Superintendent 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7454 Paul Brothers, Inc., an Oregon corporation v. State of Oregon, 
by and through Oregon Transportation Castastax and the Department of 
Transportation: This is a suit on Contract No. 8198 for extra payment 
for two items of work. The amount claimed by the contractor totals 
$18,896.70. The contractor alleges that it performed the work in 
accordance with the specifications and the State has failed to pay 

him for work performed. The matter has been referred to the Attorney 


General for the defense of the State. This case was filed in Circuit 
Court in Marion County. 


L-7455 The Oregon Shores Conservation Coalition v. H. S. Coulter, State 
Highway Engineer: This 1s a petition for review seeking judicial review 
of a permit granted by the State Highway Engineer to Mr. Lester E. Fultz 
and others for construction of a revetment west of the zone line. Case 


was filed in Circuit Court in Tillamook County. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Vefendant________Cause of Action Plaintiff Judgment__ 
Donald L. Turnidge Quiet Title Quiet Title For Pitf. 
L-7237 
Attorney Fees: None Court Costs: $163.90 
for State 


County: Polk 


RLPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff Cause of Action Plaintiff Judament_ 
P. K. Settecase Declaratory Establishment Easement 
Judgment of easement Granted 
Over adjoining 
land. 


L-7222 
County: Marion 
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TO: 


SUBJECT: 


G 
6-21-77 


OREGON TRANSPORTATION COMMISSION 


Confirmation Report of Actions TakenUnder Delegated Authority 


Pursuant to authority delegated to me, I approved the following actions 
and report this for the Transportation Commission's records: 


CONSENT FOR STREET OR COUNTY ROAD VACATIONS 


Applicant 
City of Portland 


City of Portland 


Lane County 


City of Portland 


City of Portland 


City of Portland 


City of Portland 


Description 


Vacation of certain portions of Southwest 


14th Drive and Lancaster Street. 
Proposed vacation of N. Liberty Street 
between N. Curtis Avenue and Villard 
Avenue. 


Proposed road vacation Beltline Inter- 
change, Pacific Highway, Lane County 


Vacation of certain portions of N. 
Lagoon Avenue. 


Vacation of a certain portion of North- 
east 27th Avenue. 


Proposed vacation of S.W. Dickinson St. 


east of S.W. 11th Drive to its terminus. 


Proposed vacation of the southeasterly 
25.0 feet of N. Essex Avenue between N. 
Loring Street and N. River Street. 


Approved 
1/26/77 


3/9/77 


3/16/77 


3/11/77 


4/8/77 


4/13/77 


4/22/77 


Dated this day of Le , 1977 


L. W. Rulien 
Program Management Engineer 
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TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On _May 27 » 1977, $2,584,861.28 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of April_, 19 72 

(List of apporttonments on file in Commission Files, 
Salen.) 


On May 31 » 19.7% $1,550,916,77 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of April, 1977. 


(List of apport Honments on file tn Commission Files, 


Salem.) 
Dated this 24th day of _ May _, 1977 
ad 
Zé. Jb 
V. E. Skoog, ehtrolier 
Highway Bivision 
Attachments 


be: Robert Burco 
H. S. Coulter 
John Earley - Att. 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized the State Highway 
Engineer to exercise certain authority on behalf of the Oregon Transporta- 
tion Commission. The State Highway Engineer in Administrative Order 
No. 9 subdelegated to the Location Engineer to approve and execute 
Consents to Annexations. Pursuant to that authority and acting in 
accordance therewith, I approved and executed the following Consent 
and report this action for your official records: 


On May 6, 1977, approved and executed a 
Consent to Annexation to the City of 
Hood River covering right of way on the 
Hood River Secondary Highway No. 281 in 
Sections 35 and 36, Township 3 North, 
Range 10 East, Willamette Meridian, 
Hood River County, Oregon. 


Pe ? bi : oa 
Frank E. Ter » Locatfon £ngineer 
Dated this day of 1977 
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SULy 11997 
Pact 32005 


July 19, 1977 
Salem, Oregon 


The Oregon Transportation Commission held their formal 
monthly meeting at 9 a.m. in Room 122, Transportation Building, in 
Salem, Oregon. Notice of the meeting was made by press release to 
newspapers of the general and local circulation throughout the 
State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Member 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

F. B. Klaboe, Chief of Operations 

Walt Barrie, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Public Transit 

Harold Grover, Administrator of Motor Vehicles 

David Talbot, State Parks Superintendent 

George Bell, Special Assistant for Intergovernmental 
and Public Affairs 

Max Klotz, Special Assistant for Intergovernmental Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Glen Green, Federal Highway Administration 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Klotz: (The abandon- 
ment resolution on the Russell Pt.-North Bend Section of the 
Oregon Coast Highway in Coos County was removed.) 


1) Minutes of the meetings of June 13 and June 21, 1977. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Condemnation Resolution No. 2661" 
on file in the Commission's files, Salem.) 


3) Agreement with Odyssey Productions, Inc. for the 
making of three films during construction of the 
Columbia River (1-205) Bridge in Multnomah County. 
Maximum cost is limited to $150,333 to be financed 
from construction engineering funds authorized for 
the bridge construction. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


JULY 19, 1977 


NAME DAMAGE AMOUNT 
Ann Nelson & Charles H. Moore Bridge $1,146.53 
Linda R. Klefman Bridge $375.12 
John C. Gilley Glare Screen $670.99 
Donald R. Gatten Bridge Rail $408.35 
Johnny Ray Richardson Removal of $394.28 

Illegal Out- 

door Adver- 

tising Sign 
7) Requests for the following Federal Aid Secondary System 


8) 


9) 


Projects: (Granted authority to State Highway Engineer 
to sign project agreements when prepared.) 


a) 


b) 


Preliminary engineering project to prepare contract 
documents to place a concrete deck on existing 
girders of the U.P.R.R./Burnt River (Huntington) 
Bridge on Snake River Road in Baker County. Federal 
Funds $26,660; State's Share $2,170. 


Base rock and pave a 2.1 mile section of Canyon 
City-Dog Creek Road between Boot Hill Cemetery and 
Dog Creek in Grant County. Federal Funds $256,280; 
State's Share $20,860. 


Increases in project authorizations on the following 
contracts: 


a) 


b) 


Second increase on Contract No. 8198 with Paul 
Brothers, Inc., Siskiyou Safety Rest Area on the 
Pacific Highway in Jackson County, in the amount 
of $35,355.55. (8.1% overrun) 


Contract No. 8448 with Road and Driveway Company, 
S.W. Lee St.-S.E. Fogarty St. (Newport) on FAU 6850 
(Bay Blvd.) in Lincoln County, in the amount of 
$9,121.37. (8.49% overrun) 


Urban System Projects: (Granted authority to State 
Highway Engineer to sign project agreements when pre- 
pared.) 


a) 


b) 


Widen and improve S.W. Allen Blvd. (S.W. Murray 
Blvd.-S.W. Hall Blvd. Section) in Beaverton. Total 
cost $740,000; Federal Funds $636,400; State's 
Share $51,800. 


Widen and improve Main St. and Columbus Avenue 
(4th St.-10th St. Section) in Medford. Total cost 
$316,000; Federal Funds $271,760; State's Share 
$22,120. 
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CAO # 


75-423 


76-117 


76-162 


76-171 
76-181 
76-192 
76-206 
76-219 


76-246 


76-268 


76-287 


76-290 


76-306 


4) Adopted resolution abandoning approximately 0.5 mile 
of old alignment in the Middle Br. Rd.-Ritter Cr. 
Section of the Baker-Copperfield Highway in Baker 
County to the abutting property owner. ("Abandonment 
Resolution No. 564" on file in the Commission's files, 
Salem. ) 


5) Authorized the following individuals to sign Federal 
reimbursement vouchers on behalf of the Commission: 


H. S. Coulter, State Highway Engineer 

E. S. Hunter, Technical Services Engineer 
C. T. Keasey, Construction Engineer 

V. E. Skoog, Highway Controller 

Frank R. Griffin, Chief Accountant 


6) Abandoned the following 18 damage claims to State 
highway facilities and vehicles totaling $14,466.04: 
(Claims do not warrant further action toward collection.) 


NAME DAMAGE AMOUNT 
Phil Gardner Painting and Sign $888.23 
Decorating 
Ricky P. Hower Overcrossing $1,214.87 
Estate of Merl J. Peachey Guardrail & $1,520.98 
Pavement 
Katherine E. Bailes Guardrail $866.51 
Nettie T. Walshy Guardrail $623.48 
Margaret L. Coslow Bridge $771.76 
Karen S. Bray Bridge $402.41 
David L. Canez Illuminaire $829.05 
Robert V. Hammond : Pavement $580. 80 
Surface 
Keith F. Lawson & Restoration $407.20 
Reforestation 
Serafin L. Cana, Jr. Guardrail $777.70 
Simpson Timber Company & Michael Guardrail $693.17 
D. Pittman 
Richard J. Sterrenberg Highway $1,894.61 
Surface & 
Guardrail 


(Continued on next page) 
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Total Federal Local 
Jurisdiction Section Cost Funds Share 
STAYTON Shaff Rd.-Washington $100,000 $ 64,500 $ 35,500 
St., Gardner Rd. 
SUTHERLIN N.E. 2nd Ave.-N.E. 42 ,000 36,120 5,880 
Central Ave., N.E. 
Umatilla St. (Agreement prepared NE 6th Ave.-NE Central 


Ave. No change in cost) 
Counties and Road Districts 


COLUMBIA CO. Clatskanie Slough $225,000 $193,500 $ 31,500 
(Erickson) Bridge, 
Erickson Rd. 


coos co. South Fork Coquille R. 300,000 215,000 85,000 
(Gaylord) Bridge, 
Gaylord Rd. 


CURRY CO. Old Coast Hwy.-Boat 258,000 215,000 43,000 
Basin Rd., Lower 
Harbor Rd. 


DESCHUTES CO. Ferguson Rd.-Tekampe 450,000 215,000 235,000 
Rd., Knott Rd. 


DESCHUTES CO. Spring River Rd.- 75,000 64,500 10,500 
ROAD DISTRICT Elsinore Rd., Stellar 

Rd. and Spring River Rd., 

Pasadena Rd., Solar Drive 


HARNEY CO. Silvies River 150,000 129,000 21,000 
(Stancliffe) Bridge, 
Co. Rd. No. 616 


JACKSON CO. Big Butte Creek Bridge 140,000 120,400 19,600 
Crowfoot Road 

JOSEPHINE CO. Grandview Ave. at 100,000 86,000 14,000 
Cloverlawn Drive 

LINCOLN CO. Fall Creek Falls-Alsea 250,000 215,000 35,000 
Hwy., Fall Creek Rd. 

MALHEUR CO. Jordan Creek Bridge, 151,000 129,860 21,140 
Jaca Rd. 

UMATILLA CO. Birch Creek (Sparks) 100,000 86,000 14,000 
Bridge, Canyon Rd. 

UNION CO. Five Points Creek Br., 250,000 215,000 35,000 
Hilgard Rd. 
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10) Projects under the Safer Off-System Roads Program as 
follows: Estimated cost $2,882,720 with the local 
entities of government providing approximately 
$911,280 in match funds. (Granted authority to 
State Highway Engineer to sign project agreements 
when prepared. ) 


PORTLAND URBANIZED AREA 


Total Federal Local 
Jurisdiction Section Cost Funds Share 
CLACKAMAS CO. River Rd.-Pacific $ 82,000 $ 64,500 $ 17,500 


Hwy. East, Vineyard Rd. 


CLACKAMAS CO. River Rd.-Pacific $ 74,000 63,640 10, 360 
Hwy. East, Naef Rd. 


CLACKAMAS CO. River Rd.-Rose Lane, 85,000 64,500 20,500 
Boardman Ave. 


Small Cities 


BROWNSVILLE Halsey-Sweet Home $100,000 $ 64,500 $ 35,500 
Hwy.-Kisling Ave., 
Washburn St. 

COLUMBIA CITY West City Limits- 70,000 60,200 9,800 


Cal N St. & "E" St.- 
"H" St., 6th St. 


DUFUR Various City Streets 100,000 64,500 35,500 
HALFWAY Various City Streets 100,000 64,500 35,500 
HARRISBURG Various City Streets 83,000 64,500 18,500 
HOOD RIVER Sherman Ave.-May St., 100,000 64,500 35,500 


Serpentine Rd., 
Eugene St. & 4th St. 


MOLALLA Shirley St.-Woodburn- 76,000 64,500 11,500 
Estacada Hwy., Cole St. 

NYSSA 9th St.-3rd St., 83,000 64,500 18,500 
Commercial Ave. 

OAKLAND Cedar St.-Oak St., 75,000 64,500 10,500 
6th St. 

PRAIRIE CITY Various City Streets 100,000 64,500 35,500 

4 SCAPPOOSE S.E. Elm Ave.-Scappoose 75,000 64,500 10,500 


High School, S.E. 6th St. 


(Continued on next page) 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Engineer Exhibit C 
Chief Counsel Exhibit D 
Highway Controller Exhibit E 


DIRECTOR'S REPORT 


Larry Kulien reported on the procedures and the timing 

for meetings to update the next Six Year Highway Improvement Program. 
He handed to the Commission copies of the Proposals which cover the 
various purposes. (Copy on file in the Commission's files, Salem.) 
He suggested that a Commission workshop be held the latter part of 
August to go over the program. Mr. Rulien stated that the Statewide 
meetings are scheduled for October and November and it is planned to 
present the proposed program to the Commission for adoption at the 
February 1978 Commission meeting. 


Mr. Klaboe referred to the legislative report which was 
recently mailed to the Commission outlining the biils that affect 
the various Divisions within the Department. He commented that 
the budget came out satisfactory. He said the Legislature seemed 
to recognize the Department's problems and they addressed them 
quite appropriately. 


The Commission set Tuesday, August 23, 1977, for their 
next monthly meeting and to hold a workshop relating to the Six 
Year Program review. 


Mr. Klaboe stated that the Lane Council of Governments 
have reorganized their Metropolitan Area Transportation Committee. 
He mentioned that they have five reporting members: a member of 
the Eugene City Council, a member from the Springfield City Council, 
a Lane County Commissioner, a Lane Transit District Board member, a 
member of the Oregon Transportation Commission; and a Department of 
Transportation (nonvoting) staff member. The Commission appointed 
Commissioner Coleman as a member and Larry Rulien as an alternate. 


OPERATIONS 


The Commission gave their approval for Mr. Moore to appear 
before the Emergency Board to apply for a Federal Funds limitation 
increase for a Transit Management Assistance Program in the amount 
of $60,000. 
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11) 


12) 


13) 


14) 


15) 


Mr. 
previously been sent to the Commission: 


1) 


2) 


Matching on an 80-20 basis the apportionment of 

Federal Aid Funds authorized for the Fiscal Year 1978 
for metropolitan planning for Oregon in the amount of 
$223,054. State's match $55,763.49. Authorize Chief 

of Operations to sign agreements for 1978 Unified 
Transportation Work Program with the Mid-Willamette 
Valley Council of Governments, Salem; Lane Council of 
Governments, Eugene-Springfield area; and CRAG, Portland. 


Authorized the Aeronautics Division to submit a 
request to the August Emergency Board for allocation 
of anticipated revenues from Legislatively-approved 
HB 2046 and HB 2048 and a limitation increase of 
$343,031 in Subsection (1) of Section 1, Chapter 140, 
Oregon Laws 1977 and a limitation increase of $54,813 
in Subsection (2) of Section 1, Chapter 140, Oregon 
Laws 1977. 


Financial Aid to Municipalities grants to the follow- 
ing municipalities in the amounts indicated: 


a) Klamath Falls (Not to exceed $15,905) 


b) Port of Portland (Portland/Hillsboro Airport) 
(Not to exceed $50,000) 


c) Redmond (Not to exceed $24,667) 


Approval constitutes a specific waiver of the 
annual allocation cycle as provided in the 
Financial Aid to Municipalities manual. 


Agreement with SOLV, Inc. (Stop Oregon Litter and 
Vandalism) for the State to continue participation 
in the financial support of the Statewide SOLV anti- 


litter and vandalism program. Cost not to exceed 
$25,000. 


Agreement with Wilbur Smith and Associates/CH2M Hill 
for preparation of the draft environmental impact 
statement for the Corvallis Bypass Study in Benton 
Co. The agreement will cover an 8-month period in 
the amount of $78,500. 


Klotz stated the following informational reports had 
Federal Aid Matching Ratio 


Executive Department's approved Economic Development 
Administration project list. 


(Copies of the informational reports in Commission's 
files, Salem.) 
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Mr. Moore reported that the Legislature approved a 
$2.8million Budget of State General Funds for the Public Transit 
Division. In addition $300,000 was approved for intercity programs. 
He said the Legislature also established (after the Governor approves) 
a nine-member Willamette Valley Rail Study Committee. An amount of 
$150,000 was set aside for the study by this committee which will 
report periodically to the Commission. 


Mr. Moore mentioned that the Rogue Valley Transportation 
District yesterday started service from Ashland to Medford carrying 
150 passengers. He indicated that it is a two-bus system and the 
equipment was purchased from Tri-Met. 


Mr. Talbot referred to the May 17, 1977, Commission 
meeting in which a temporary rule was adopted to limit group 
reservations to a maximum of 200 people per group in Rooster Rock, 
Milo McIver and Champoeg State Parks. He said a hearing was held 
on June 14, 1977, in which there was no one in attendance and 
there was no written testimony received. Following his favorable 
recommendation, the Commission adopted the temporary rule as a 
permanent rule ("State Park Resolution No. 39C" which amends 
"State Park Resolution No. 39"). (Rule was filed with the 
Secretary of State on July 20, 1977, and was published in the 
Secretary of State's Administrative Rule Bulletin on August 1, 1977.) 


The Commission considered a request from William C. Lebow 
to place a mobile home on Tax Lot 200, T. 34S., R. 11W., Section 31, 
Curry County, within the Rogue River Scenic Waterway. Mr. Talbot 
recommended that this request be denied as it would impair the 
natural beauty of the scenic waterway by contributing to the piece- 
meal erosion of the natural scene through increased density of 
structures and inappropriate design and finish. 


Mr. Lebow was present and asked Mr. Talbot to read a 
portion of an easement from the Federal Government as follows: 


"Not more than the existing commercial structures 
and facilities shall be permitted on the easement 
area. Existing structures and facilities include 
six trailer spaces, including electrical, water 
and septic tank connections, guest cottage, 
laundry and storage shed, garage, workshop, three 
water storage (spring) houses, and underground 
water and septic systems. Trailers or mobile 
homes using the existing facilities are considered 
to be residential structures and shall be limited 
to the six existing service connections." 


Mr. Lebow said that all he was asking for is his rights. 


He felt he was entitled to what was there in 1970. He said the 
location was not on the scenic part of the river. 
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Following Mr. Moore's recommendation, the Commission 
approved the following guidelines for Urban and Rural Operating 


Assistance Program: 


Urban Areas 


Assistance would be provided under the provisions of an 
intergovernmental agreement with the following included: 


1. 


Reimbursement would be quarterly; based on 
a per bus mile of service which would be 
computed on the average of all known costs 
of operations of small systems; and, would 
approximate one-half total individual 
operating deficits over the bienniun. 
Recipients would be eligible for up to the 
following amounts: 


Community Amount 
Albany ' $40,000 
Astoria 40,000 
Bend 40,000 
Corvallis 80,000 
Ontario 20,000 
Rogue Valley Transportation Dist. 60,000 
Roseburg 60,000 

TOTAL $340,000 


Provisions to allow unused allocations to be 
given to new recipients subject to Commission 
and Emergency Board approval. 


A hold harmless clause. 


Reporting requirements for bus miles, system 
costs, ridership, fare receipts, etc. 


Audit provisions 


Maintenance of effort provisions to assure a 
maintenance of local commitment to projects. 


Rural (Columbia County) 


Two-year intergovernmental grant agreement in the amount 
of $20,000 per year with the same provisions as 2, 3, 4, 
5 and 6 above. (The Legislature added $40,000 to the 
budget specifically for Columbia County.) 
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intensive deep water port urbanization and the City is progressing 
with its total planning effort using a novel program of utilizing 

a designed plan concept incorporating the Greenway as an integral 

element. 


The following jurisdictions are ready for transmittal to 


LCDC: 
Clackamas County City of Dundee 
Marion County City of Independence 
Polk County City of Millersburg 
Linn County City of Albany 
City of Lake Oswego City of Corvallis 
City ~f West Linn City of Harrisburg 
City of Oregon City City of Springfield 
City of Wilsonville City of Cottage Grove 


Mrs. Liz Van Leeuwen stated that the Green Rights 
Association is interested in all segments of the Greenway and they 
would very much like to make statements prior to the Commission's 
action. Due to time constraints in meeting with Governor Straub 
and Congressman James Howard, the Chairman deferred the discussion 
of this matter until later in the morning. (See page 2072 for 
continuation of the Greenway Plan.) 


A delegation from the Astoria Area appeared before the 
Commission asking for improvement of Highway 101 between Astoria 
and Gearhart in Clatsop County. 


Mr. Fred L. Barnum, President of the Astoria Area Chamber 
of Commerce, introduced the speakers and stated that the area 
unanimously supports this project. 


Mr. Robert Chopping, Mayor of Astoria, thanked the 
Commission for the improvement that has been made on Highway 30 
east of Astoria. He called attention to a new shopping center at 
Marlin Avenue and Highway 101 that is drawing hundreds of people from 
the southern part of the County. The Seaside Convention Center draws 
more conventions each year. He called attention to the $5 million 
Astoria hospital which will soon be completed. He also mentioned 
the traffic count on the Astoria Bridge continues to increase each 
year and the Coast Guard has doubled its complement at the Clatsop 
Airport. He stated that the traffic conditions on this section of 
highway are becoming a very serious problem. 


Mr. Stewart E. Cameron, representing the Warrenton Area 
Chamber of Commerce, pointed out that this section of Highway 101 
has been on the drawing board at least three times before and has 
been scratched. He handed to the Commission extracts from the 
Astoria-Gearhart Section of the Technical Report of the Oregon 
Coast Highway dated 1959. (Copy on file in the Commission's files, 
Salem.) He commented on the user benefit ratio. 
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The Chairman said that the State law supersedes any permit 
that Mr. Lebow might have with the Forest Service. After consider- 
able discussion, the Commission deferred action on Mr. Lebow's 
request and asked that the Parks’ staff review the proposal again. 


Attention was given to a request from Robert Taylor and 
Donald W. Jones to harvest timber and subdivide a 60-acre parcel 
within the Sandy River Scenic Waterway in Clackamas County. 
Mr. Talbot said the property involved is approximately one-half 
mile downstream from Dodge Park; it is not river front property; 
the nature conservancy holds the river bank and the property 
upstream while the Bureau of Land Management has the property next 
downst ream. 


Mr. Taylor was present and indicated that he and Mr. Jones 
felt they have a common problem with the State and they will be 
happy to work out a solution in a manner that is feasible. 


Mr. Talbot recommended that the Commission deny this 
proposal as it would substantially impair the natural beauty of 
the scenic waterway. The Commission accepted his recommendation. 


Mr. Talbot stated that the recent Legislature passed a 
bill directing the Transportation Commission to revise its camping 
fees immediately to charge $2 for non-resident campers in State 
campgrounds. He said the basis of the surcharge is that a major 
portion of finances for the State Park system is the recreation 
vehicle registration fee which is not assessed against out-of-state 
registered vehicles. The intent of the surcharge is to provide 
that non-residents pay their fair share of the Park System's cost. 
Upon Mr. Talbot's recommendation, the Commission adopted a temporary 
rule ("State Park Resolution No. 39E" which amends "State Park 
Resolution No. 39") for non-resident camping in State parks to pay 
a surcharge of $2 per day in addition to the current established 
camping fees, to become effective on July 25, 1977, providing the 
Governor signs the Bill. (Temporary rule filed with the Secretary 
of State on July 21, 1977, and published in the Administrative Rule 
Bulletin on August 15, 1977.) 


Mr. Talbot handed to the Commission copies of the 1977-79 
Parks' Budget which was approved by the Legislature. (Copy on file 
in the Commission's files, Salem.) 


The Commission considered transmitting the balance of the 
proposed Greenway Plan consisting of 17 jurisdictional segments to 
the Land Conservation and Development Commission for consideration. 
Mr. Talbot mentioned that at the November 4, 1976 meeting the 
Commission had forwarded 10 segments of the plan to LCDC for 
consideration and now the remaining jurisdictions are ready except 
for the City of Portland and its future annexation areas. He 
commented that Portland is unique to the Greenway because of its 
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A delegation from Lincoln City appeared before the 
Commission asking for improvement of Highway 18 (Salmon River 
Highway) in Polk and Lincoln Counties. Present were: Henry Wolf, 
John Leovich, Bud McLachlan, Sid Tworoger and Charles Lurcott, all 
of Lincoln City. 


Mr. Henry Wolf stated that the average daily traffic 
through Lincoln City in 1975 was 11,300 vehicles and now it is 
approximately 19,000 vehicles. On Highway 18 in 1970, there was 
6,700 vehicles and there are now approximately 9,000 vehicles 
daily. He estimated that in the summer months the average daily 
traffic would be 14,000 vehicles. Mr. Wolf inquired if the 
Engineer's Highway 18 report was completed. 


Mr. Coulter said the reports are available and he thought 
the reports had been distributed to the interested parties in the 
Lincoln City area. He said that copies of the report will be mailed 
to the various individuals. Mr. Coulter stated that he is waiting 
for a field report now concerning spot improvements (passing bays) 
on Highway 18 that would improve the traffic flow. 


Chairman Jackson informed the group that the Commission 
met this morning in the Governor's office with Congressman James 
Howard, Chairman of the House Subcommittee on Surface Transportation. 
The Chairman said Congressman Howard indicated strong support of a 
revision of trust funds to provide additional funding for primary 
and secondary highways and if approved would certainly benefit the 
State. 


Mr. Talbot suggested that comments from the public be 
heard at this time regarding the Willamette River Greenway. 
Mrs. Van Leeuwen introduced Marvin Lorenzen, Chairman of the 
Green Rights Association; Phil Goulet; Charles Zimmerman and 
Peter Vandeneynde. Mrs. Van Leeuwen commented on the misunderstand- 
ing with the Parks' Staff and said they do not work well with the 
local governments. She said there should be a Greenway meeting 
with all agencies present so everyone can hear the various state- 
ments. She asked the Commission to delay action and consider the 
local government's boundary before transmitting these segments to 
LCDC. 


Mr. Talbot said the Parks' Staff has done everything it 
can to be as cooperative as possible with everybody. He pointed 
out that the 1973 Legislature directed that the plan be prepared 
within one year and a considerable amount of money has been spent 
trying to get the project completed. 


Mr. Marvin Lorenzen said he felt that the residents of 
Yamhill County were overlooked and all the input was not considered. 
He said there are property owners in Yamhill County that are not 
satisfied with the scenic easement line and other things pertain- 
ing to the Greenway. He asked that action be deferred on this 
matter so more people can present their views. 
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Mr. George R. Grove, Director, Port of Astoria, ment ioned 
that the Port would be limited in its growth by the transportation 
net which presently serves it. He presented petitions signed by 
residents of Clatsop County totaling 7,000 for Highway 101 improve- 
ments and 13,000 valid signatures for Highway 30 improvements. 

(Mr. Grove retained the petitions.) 


Mr. Orvo Nikula, County Commissioner, commented on the 
future economic growth and on the increase in traffic volume during 
the past six years in the County. He said the Astoria Bridge 
average daily traffic in 1971 was 1,430 and in 1976 it was 2,070 - 
an increase of 452%. 


Senator Charles Hanlon mentioned that Clatsop County has 
a spirit of cooperation. Some of the projects that were talked 
about in year's past are now a reality and more are on the way. 
He asked for improvement of this section of 101 as soon as possible. 
The Senator invited the Commission to hold one of their monthly 
meetings in Clatsop County. 


Representative Ted Bugas stated that their number one 
priority is for the improvement of Highway 101. He also invited 
the Commission to the Astoria area. 


Chairman Jackson mentioned that the problem now lies 
with the voters and hopefully all of the signatures on the 
petitions will be "yes" votes on the two-cent gas tax ballot next 
Spring. He thanked Senator Hanlon and Representative Bugas for 
their help and support in trying to solve some of the problems in 
the recent legislative session. 


The Chairman recessed the meeting at 10:35 a.m. for a 
briefing in the Governor's office with Governor Straub and Congress- 
man James Howard, Chairman of the House Subcommittee of Surface 
Transportation, on pending Federal Legislation concerning transporta- 
tion. 


The Chairman reconvened the meeting at 11:30 a.m. 


Mr. Edward McKean-Smith of Coquille, representing the 
Mayor and City Manager of Coquille, and others in the area, came 
before the Commission concerning improvement of Highway 42 (Coos Bay- 
Roseburg Highway) in Coos County. He suggested that some of the 
Federal Defense Department's money be used to improve the highways. 
He also commented on the need for a Coquille Bypass and asked that 
it be placed on the Six Year Construction Program. The Chairman 
commented that the Commission is also anxious to get this project 
underway. 
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Mr. Stan Pintarich of the Governor's Greenway Advisory 
Committee mentioned that Oregon is getting more people and with an 
increase in population there are more problems. He said he was 
satisfied and pleased with the review process that the Greenway 
Committee went through. He indicated that the Committee's point 
of view is for the Commission to pass the segments that are being 
considered on to LCDC so those processes can continue. 


After further discussion concerning this matter, the 
Commission approved transmitting these segments, excluding the 
City of Portland, to LCDC as recommended by Mr. Talbot. (See page 
2070 for list of segments.) Chairman Jackson advised the delegation 
that when the Greenway Plan comes back from LCDC and if it has 
recommendation: that are inconsistent with their belief, an opportunity 
would be provided for them to present their views before the Transporta- 
tion Commission gives final approval. 


Mr. Harold Grover informed the Commission that House Bill 
3261 requires the Motor Vehicles Division to start registering 
vehicles on October 4, 1977, on an annual basis, and House Bill 2987 
requires issuance of customized license plates for motorcycles on 
the same date. Following his recommendation, the Commission gave 
their approval for Mr. Grover to ask the Emergency Board at the 
August meeting for sufficient funds to order the necessary supply 
of stickers and dye to carry out the intent of these bills. 


Attention was given to a request from Richard Alexander, 
attorney representing Donald M. Drake Company and Gordon H. Ball, Inc., 
for reconsideration of the Commission's denial of petroleum 
escalation claims. The Commission reaffirmed its decision taken at 
their March 15, 1977, meeting and instructed the Highway Engineer to 
advise the contractors' attorney. 


The Chairman adjourned the meeting at 12:30 p.m. 


“Commissioner 


Z 


Commissioner 
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Mr. Ian Timm, Linn County Commissioner, stated that their 
County has gone on record at the Legislature as supporting the 
Greenway Law. The County maintains three parks in Linn County along 
the Willamette River and five public hearings have been held to 
develop their recommendation on the Greenway. He presented to the 
Commission a copy of a letter that was presented in August 1976 
which explains the differences, in detail, between the County proposal 
and what at that time was the State Parks' Staff proposal. (Copy of 
letter on file in the Commission's files, Salem.) 


Mr. Timm mentioned that Goal No. 1 of LCDC is citizen 
involvement and the County tried to comply by holding the five 
hearings. He said the goal states that "State and Regional agencies 
and Special Purpose Districts shall coordinate their planning efforts 
with the affected governing bodies and make use of existing local 
citizen involvement programs established by the counties and cities." 
He said they felt the State Parks Division has not complied with this 
part of the goal. 


Mr. Timm mentioned the recommendation that the Commission 
is proposing to send to LCDC does not represent the citizen input. 
He said he would like to see the Commission recommend the same 
procedures that are being recommended by the Linn County Board of 
Commissioners. 


Mr. Barrie stated that with respect to the procedural 
requirements, the Commission has complied to the letter of intent 
of the terms of the public meetings. He said what Mr. Talbot proposes 
is a step that is not built into the act which is meaningful. He 
is asking the Commission to pass it on to LCDC before the Commission 
approves it so LCDC can make their recommendation and have further 
hearings. The Commission would have further input before it makes 
a final decision. 


The delegation commented that Truax Island, which is State 
property, is not being managed properly. It is open all hours; 
people ride their trail bikes and cause a disturbance. 


Mr. Alan Miller, Chairman of the Polk County Board of 
Commissioners and Member of the Governor's Greenway Committee, 
mentioned that they have been involved in the process and have had 
cooperation on the part of the State Parks" staff. He said he would 
hope the Commission would forward the Parks' staff proposal to LCDC 
so it can be compared and digested into compliance with LCDC's goals 
and guidelines, both from the local government's point of view and 
the Department's Parks staff point of view. 


Mr. Phil Goulet commented on the problem of trespassing 


resulting in property damage along the Willamette River and he 
felt this problem should be addressed in the proposal to LCDC. 
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Agreement with the City of Salem providing for installation 
of signals at the intersection of Pacific Highway East and 
Browning Avenue in Marion County. The State will design and 
install the signal at their own expense utilizing Federal Aid 
Transitition Quarter funds. Upon completion, the City will 
maintain the equipment and pay all costs of electrical energy 
for operation. 


Agreement with Dr. Robert Egan covering a scenic easement on 
property along the Illinois Scenic Waterway located in 
Township 37 South, Range 9 West, Section 8, W. M., Tax 

Lot 301, in Josephine County, with certain restrictions. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the seven items listed and report this action for your official 
records. 


Dated this / 2 day of June, 1977 
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TO: Oregon Transportation Commission {1 (5!) — _ 


MINUTES OF7=19-77 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
16205 Bevens, Dorval & Anna $ Exchange 
40546 Hall, Dale R. & Margaret B. 4,350.00 
47214 Burklund, Dale C. Margaret L. 29,500.00 
49200 Michael, Frank L. & Dorothy M. 51,750.00 
49228 High Desert Park & Recreation Dist. 225.00 
49233 Brown, Al & Agness 800.00 
49323 Feller, Margaret 2,300.00 
49331 Baimbridge, Sam & Janice 3,400.00 
1C-174.59 Rainbow Motel 1,145.00 
7-258.68 Double I Ranches 330.00 
7-264.90 Shady Rest Trailer Park 200.00 
27-0.47 Crestview Hills Golf Club 340.00 
66-0.85 Wallowa County 775.00 
223-10.23E Root, Milton W. 125.00 
226-16.57W_ Bauder & Young Insurance Agency 250.00 
333-0.80 Thompson Meat Company 195.00 
333-0.81 Thompson Meat Company 390.00 
456-17.81 _Acarregui, Floyd 225.00 
456-18.50 Acarregui, Floyd 2,150.00 
456-19.42  Acarregui, James 595.00 
456-21.92  Acarregui, Floyd 300.00 
456-22.99  Acarregui, Floyd 1,810.00 

22 Transactions $ 101,155.00 


(2) Agreements with the Umatilla Electric Cooperative Association 
for electrical service to Emigrant Springs State Park (Dead- 
man's Pass Safety Rest Area) on the Old Oregon Trail in 
Umatilla County. Misc. C&A 6155. 


(3) Permit of Entry from Southern Pacific Transportation Company 
on Southwest Denney Road Interchange Section of the Beaverton- 
Tigard Highway in Washington County. File 49129. 


(4) Agreement with the City of Albany concerning the Periwinkle 
Creek Bikeway in Linn County. The City will perform the 
preliminary engineering, supervise construction and maintain 


the bikeway. The State will contribute an amount not to exceed 


$24,000, utilizing funds which have been set aside for the 
establishment of bicycle-pedestrian trails. 


(5) Supplemental Throughway Agreement with the City of Beaverton 
concerning construction of the Denney Road Interchange Section 
of the Beaverton-Tigard Highway. The project will be financed 
with Federal Aid Transition Quarter funds. The City has agreed 
to cooperate in the relocation of utilities, and to accept 
jurisdiction of two frontage roads. (Washington County) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE.._o- /6- 7] 
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AINUTES OF 7-19-77 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48548 McClincy, John & Barbara A.; 

McClincy, James E. & Barbara M. $ 2,500.00 

49408 Stotler, Donald W. & Evelyn W. 2,670.00 

234-18.85E O'Mara, Leo R. & Margie E. _ 900.00 

3 Transactions $ 6,070.00 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority, and acting 

in accordance therewith for the Commission, I approve the actions 
listed above and report this action for your official records. 


Dated this Al day « SOFT 


Glenn L. Jacksg 


Oregon Transports y Commission 


- 2078 - 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the 
Commission, I approved the following action and report this 
for your official records: 


By telephone on June 8, 1977, approved a 
consultant agreement with Wilbur Smith and 
Associates to furnish the traffic informa- 
tion for the Corvallis Bypass Study, in 
Benton County, at a cost of $6,979. 


Dated this if G day of June, 1977 


- Jgn 
eae ifion Commission 
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REPORT OF CONFIRMATION OF ACTION TAKEN 
UNDER DELEGAT! D) AUTHORITY RI A 


M 


Saeed fais Oregon City-heow Cra (MP 13.87 to MP 14.11) 
Contract No. 8528 
Type of Wort 9-25 Mile Rock Screen Slope Prot. Fa. roy no —F-26(2) 


Couny.____Clackamas 9 oteghway___ Pacific lighway_East 
pccakhundine: 0 tow Butder_Vennis V. Snyder, Clackamas 

Low Bid $29,271.00 

Engineer's Recommendation: Award to low bidder as soon as approval from Federal 


Highway Administration is received and the contractor provides 
documents showing he has complied with the Equal Employment 
Opportunity reporting requirements. 


No 10 project. Columbia Blvd. Intchge. (Owens-Lllinois Reloc.) 
et ogee i. Contract No. 8536 
Type ot Work _ Grade, Pave & Plant Facilities Fa pry tio. _1-20%-7(42)3)3 
County ____Nultnomah | eghway Fast Portland Ereeway  ___ 
Wo: of tietins 0 tow Biduer_Pelton Concrete Constr., Portland 
tow bu $1544],339,.80 
Enginrer’s Rev ommendanons Award to low bidder as soon as approval of the 


Federal Highway Administration is received. 


No. 14 ____ project _E- Portland State Police Ildatrs.. (Barlow Scheel) 
Contract No. 8540 
ie te State 
Type of Work. Grade, Pave & Buildings = A. Pry Bo tate 


Nultnomah 


County East Portland : 


ees | ae 


5 


No. of Bidders_ 


Low Biuider Georgeson & Co., Inc., Portland 


Low Bid ¢ 383,240.09 


Engineer's lircommendations Reject all bids as being too hidh 


On June 2, 1977, I accepted the State Highway Engineer's 
recommendations for award of the above two projects and rejection 


of one project on which bids were received May 26, 1977, and authorized 
him to sign the the contracts when the conditions for the two awards 
have been met. 


Dated this? day of June, 1977 


Glenn L. Jackson, : 
Oregon Transportation Commission 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
action listed below and report this action for your official 
records: : 


1. Option from Hyster Company for the NE Sandy Boulevard-NE 
Glisan Street Section of the East Portland Freeway in 


Multnomah County. Consideration $294,725.00. Approved 
June 2, 1977. File 46994. 


Glenn L. Jackson, 


Oregon Transportation C ission 
Dated this 9 \ —— 1977. 


- 2079 - 


REPORT OF CONFIRMATION OF ACTION TAKEN US) | 
UNDER DELEGATED AUTHORITY AINU S OF _7-19-77 


No.1 Prot. Main St.-Cedar St. (Philomath) Section 
Contract No. 8546 


type of Work. 0.24 Mile Curbs and Walks _ 


Ds _é SRS-000S(70) 


FLA. Proj. No 


County ee a iigitey == Gibby Stree t 

lasctebidin — 6 > powenens Osing Cres... Inc. Sa yen 
Low Bid s_292409.00 __ 

Engineer's Recommendation: Award to low bidder as soon as approval is 


received from City of Philomath and FHWA and 
the sum of $7,700.00 is deposited by City. 


ni: 2 project__Circle Bar Section 


F : Contract No. 8547 
Type of Work ____1.48 Miles Surfacing & Str. _F.A. Proj tin. __SRS-0005(68) 


_Crane-Venator County Rd, 


No. of Bidders 32> -dowhnider._-R. 1. ‘Coats... Bend... 
127,705.00 _ 


County Ha rney Highway 


Low Bid S 


Engineer's Recommendations’ Award to low bidder as soon as approval is 
received from FHWA and Harney County and the 
sum of $20,100 is deposited by the County. 


No.___3__ Project Linn Road-Sams Valley Hwy. Section_ 

: Contract No. 8548 
Type of Work 3.31 Miles Paving pe ie 
County__dackson __Highway__Crater Lake 


No. of Gidders 3 Low Bidder __ Rogue River Paving Co., Inc., Medford 


Low Bid S _ 484,778.50 


Engineer's Recommendations. Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate__&-a7-77] 
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TO: Oregon Transportation Commission ~eshenge -@ QE 7-19-77 
ViENU Pt co UF 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
43593 U. S. Forest Service $ 125,000.00 
49224 McGowan, Marjorie E. 3,175.00 
49318 Schlegel, Louise M. & George L. 22,250.00 
49472 Remland, Eldon C. & Marthan 3,000.00 
20-92.16 Standard Oil Company of California 1,690.00 
212-4.60 Victorian Cafe 100.00 
272-17.87S Hudson, John A. Jr. 50.00 
272-17.87S Applegate Mobile Park 150.00 

8 Transactions $ 155,415.00 


(2) Agreement with Multnomah County for installation of railroad 
crossing protection at the N.E. Columbia Boulevard (Fir) 
crossing of the Union Pacific Railroad tracks. The project 
is eligible for 90 percent Federal Aid funding under Section 203 
of Title II, Highway Safety Act of 1973. Total estimated cost of 
the work is $30,000. Matching monies will be 7% percent State 
Grade Crossing Protection Fund ($2,250) and 24; percent County 
funds ($750), with no expense to the Highway Division. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


Dated sate day of | o#@__,, 1977 


sent Commission 


Oregon Tran 


APPROVED 
— Crk <c CE 
" STATE HIGHWAY ENGINEER 


ben ©— 29-72. 
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No 2 Prot. Cairo Jct.-Nyssa_ Section 
Contract No. 855l 


en A. ll __ FA. Proj, No, F-21-5(2)_ 
County__MaJheur SS  otigtsay__ Central Oregon __ 


No. of Buiders 4 Low Bidder__R-_L. Coats, Bend _ oa 


Low Bid 5_429,538.00 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from FHWA. 


No. ___8 Project___ Browning Ave. S.E.-Hilfiker Rd. S.E. (Salem) 
Contract No. 8552 

Type of Work 0.58 Mile Grade — Pave & Si gnal QF A. Proj. No _ IQF=24( 4) —— 

County _____ Marion — Highway Pacific East 

No. of Bidders__] Low Bidder Salem Road & Driveway Ca. > 


Lawl Gi Sia dol 00. 


Engineer's Recommendations. Award to low bidder as soon as approval is 
received from FHWA. 


ta 9 Project _cOlumbia Slough Frontage Roads Section _ 
Contract No. 8553 


Type of Work___ Grade, Pave & Structures FA. Pro No 1-205-7(45)313 


County__ Mu] tnomah Highway___ East Portland Freeway —__ 
No. of pti Low Bidder Holst Cons truction Co., Oakridge 
Low bid $983,031.00 _ 


Engineer's Recommendations: Award to low bidder as soon as approval. is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pATE__ 6-27-77 
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Hibs! 


MINUTES OF __2-19-77 


No.4 Prowet___ Valley River Bike/Ped. Bridge Section 
Contract No. 8549 


Type of Work __ Grade »Pave & Structure sa. Proj. No. -BWD-000(1) _ 
County __ Lane Highway = 
No. of Bidders 8 ___ tow Bidder__ Garland Pacific Const. Co., Salem______ 


Low Bid s_277 496.00 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from City of Eugene and FHWA and 
sum of $63,100.00 is deposited by City. 


No. 5___ Project __ Fox Valley-Mill City Section a ares 


Type of Work __ Grade and Pave = F.A. Proj. No. _RS-A487_ 
County Linn Highway Lyons-Mill City. 

No. of Bidders_____ Low Bidder a va enahiantcsuidideneaie 
Low Bid S 


Engineer's Recommendations: PROJECT WITHDRAWN 


No.6 _ Project __W. Idaho Ave.-S.W. 4th Ave. (Ontario) Section. _ 
Contract No. 8550 M-5755(1) & 


Type of Work___0.2 2 Mile Paving & Walks F.A. Proy. No M=5765(1) _ 
County _Matheyr Highway____ FAU_5755 & 5765 


No. of Bidders__2 Low Bidder _DOUGlas S. Coats Construction, Bend 


Low Bid $ —229,103.50 __ 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from the City of Ontario and FHWA 
and sum of $20,000.00 is deposited by City. 


APPROVED BY CHAIAMAN 
GLENN L. JACKSUN 


pare. 6-47- JT 
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No 13. Prower, _-N. Cherry _St.-Wallowa Lake Hwy. Section ‘ 
Contract No. 8557 M-4680(1) & 


Type of Work 0.80 Miles Grade _& Pave FA. Proj No. M-4755(1)_ 
County wt RS x Highway_____ FAU_ 4680 & 4755 


No. of Bidders L____ Low Bicider__ Baker Redi-Mix Inc., Baker 


Low Bid S 248,059.00 


Engineer's Recommendation’ Award to low bidder as soon as approval is 
received from FHWA and City of La Grande and 
the sum of $68,400 is deposited by City. 


(City of La Grande rejected bid and project 
will be readvertised later) 


no.14 projec: ____ Denney Road Interchange Section _ ; 
Contract No. 8558 
Type of Work Grade, Pave, Str., Sign & 1] lum. A. Proj. tle. __ F-79(3) 


County _____Washington Highway Bea verton-Tiga rd 


No, of Bidders__7 Low Bidder___Ross Bros. Construction, Inc., Salem _ 
Low Bid $.3,4089,437.25 
Engineer's Recommendations Award to low bidder as soon as approval is 


received from FHWA. 


No.__15__Project_ Spray-Kimberly Section = = 
Contract No. 8559 


Type of Work__2.20 Miles Grade, Pave & Structure:a Pro No _F-6(1) 


County___ Wheeler Highway___YOhn Day _ 
No. of Bidders 5 VowGidderE. RR: Fegert Co... Othello, WA. 
Low Bid $_1,034,678.00 _ 


Engineer's Recommendations Award to low bidder as soon as approval of 
FHWA is received. 


APPROVED BY CHAIRMAS 
GLENN L. JACKSON 


i CP _ ary 


ys He a ed i 
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wo 10 prower, N- Tigard Intchge. & Lake Rd. Intchge. Section _ 
Contract No. 8554 


Type of Work 0.92 Miles Barriers & Signing Fa. Proj. wo. 1-205-7(48) 302 
County Multnomah & Clackamas  Highway_Pacific & £. Portland Fwy. — 
No. of Bidders __9__ Low Bidder__sl,. F. Shea Co., Inc., Dublin, CA. 
Low bid $_143,576.43 


Engineer's Recommendation: Award to low bidder as soon as approval is received 
from FHWA. 


No.1] Project_- Rockaway (N. 3rd Ave.) Section _ 
Contract No. 8555 


Type of Work 0.2 Mile Grade & Pave. __F.A. Proj. No. State__ 
County Sei Highway __ City Stree .. 
No. of Bidders__2 Low Bidder __C,__ G,_ Gredvig ge Pa eA 


Low bid s—41.749.50 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA and City of Rockaway and 
the sum of $25,000 is deposited by City. 


(Later, City of Rockaway rejected bid and 
project will be readvertised) 
No._l2___ project ___Hot_ Lake O'xing-Union Section __ 


Type of Work__ 5.39 Miles Paving a. Proj. No. F-84(1) 
County—__Unjon tighway__La_ Grrande-Baker_ aA 
No. of Bidders___2 __ Low Bidder__ROy L. Houck Construction Co., Salem 
Low Bid $453,591.00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIAMAN 
GLENN L. JACKSuUN 


7°04 


DATE__ 6-27-77 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
46966 Ackerley Communications, Inc. $ 3,200.00 
49237 Leathers, Charles C. 135.00 
49345 Keenan, Louise L. 22,630.00 
49482 Burgess, Dale 400.00 
49483 Kolb, Raymond G. & Olive M. 2,612.00 
49484 Craig, Nora Lee 900.00 
47542 Burlington Northern, Inc. 250.00 
49598 OMNI Enterprises, Inc. 575.00 
20-92.16 Atwood, W. E. 450.00 
54-6.02 Our Lady of Angels Catholic Church 290.00 
244-11.08S Church of Christ 250.00 
244-11.08S Allen, Hoyt & Blanch 50.00 
271-0.72N__ Lazy Acres Motel 340.00 
271-0.72N__Estremado, D. & Angeline 60.00 
271-0.72N _ House of Mystery 4,430.00 
271-0.72N Estremado, D. & Angeline 360.00 
271-0.74N Old Oregon Museum 1,365.00 
271-0. 74N Estremado, D. & Angeline 150.00 

18 Transactions $ 38,447.00 


(2) Agreement with the Public Utility Commissioner for the reimburse- 
ment of Weighmasters expenses incurred at the Ashland Port of 
Entry, Jackson County, in the amount of $334,600. 


(3) Agreement with the Public Utility Commissioner for the reimburse- 
ment of Weighmasters expenses incurred at the Farewell Bend 
Port of Entry, Malheur County, in the amount of $315,250. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority. 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


Dated this G day duty. 1977 
AF : >\ 


DEPUTY STATE HIGHWA NEER 


Date PLBB 
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A 
7-19-77 


No 16 Proer. Rock Creek. Section Pee rks 4 
Contract No. 8560 


Type of Work 0.38 Mile Grade, Pave & Structure +p. Proj. No. RS-124(2) _ 
=|) _ Highway. Hi] lamina-Sheridan_ 


No. of Bidders____ 4 Low Bieler. Roy_L.. Houck Construction_Co., Salem _ 


County 


Low Bid s._306, as 


Engineer's Recommendation: Award to low bidder. 


a * Project. _N.E. 20th St.-N.E. 8th St. (Newport 
Contract No. 856 


Type of Work ____0.88 Mile Paving = A Proj. to. __HHS-2-4(3) 


) Section _ 
1 


Oregon Coast. 


County —____ Lincoln. Highway 
No. of Bidders ]___ tow Bideter Road_& Driveway Co... Newport 
Low Bid $67,799.30 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


On June 27, 1977, I accepted the State Highway 
Engineer's recommendations for award of the projects on which 
bids were received June 23, 1977, and authorized him to sign 
the contracts when conditions for the awards have been met. 


Glenn L. Jackson, f 
Oregon Transportatiep%Commission 
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TO: 


SUBJECT: 


B 
7-19-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


9) 


Work on the Silverton Road Overcrossing-"D" Street Under- 
crossing Section of the Pacific Highway in Marion County. 
Bids received May 26, 1977. Contract No. 8534 awarded 
June 20, 1977, to Salem Sand & Gravel Company, Salem, 

at $1,440,208. 


Work on the N.E. 68th Ave.-N.E. 8lst Ave. (Portland) 
Section of N.E. Halsey Ave. in Multnomah County. Bids 
received May 26, 1977. Contract No. 8539 awarded June 15, 
1977, to Cascade Construction Company, Inc., Portland, 

at $459,500. 


S. Umpqua River (Gazley) Bridge on Gazley Road in Douglas 
County. Bids received May 26, 1977. Contract No. 8545 
awarded June 13, 1977, to Barnhardt & Platt, inc., Salem, 
at $258,760. 


Paving on the Linn Road-Sams Valley Highway Section of the 
Crater Lake Highway in Jackson County. Bids received 

June 23, 1977. Contract No. 8548 awarded June 28, 1977, 
to Rogue River Paving Co., Inc., Medford, at $484,778.50. 


Valley River Bicycle-Pedestrian Bridge in Eugene, Lane 
County. Bids received June 23, 1977. Contract No. 8549 
awarded June 29, 1977, to Garland Pacific Construction Co., 
Salem, at $277,496. 


Work on W. Idaho Avenue-S.W. 4th Avenue in the City of 
Ontario, Malheur County. Bids received June 23, 1977. 
Contract No. 8550 awarded July 6, 1977, to Douglas S. 
Coats Construction, Bend, at $229,103.50. 


Paving on the Cairo Junction-Nyssa Section of the Central 
Oregon Highway in Malheur County. Bids received June 23, 

1977. Contract No. 8551 awarded June 28, 1977, to R. L. Coats, 
Bend, at $429,538. 


Work on the Columbia Slough Frontage Roads Section of the 
East Portland Freeway in Multnomah County. Bids received 
June 23, 1977. Contract No. 8553 awarded June 28, 1977, 
to Holst Construction Co., Oakridge, at $583,031. 


Work on the N. Tigard Interchange and Lake Road Interchange 
Sections of the Pacific Highway and East Portland Freeway 

in Multnomah and Clackamas Counties. Bids received June 23, 
1977. Contract No. 8554 awarded June 28, 1977, to J. F. Shea 
Co., Inc., Dublin, California, at $143,576.43. 
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Hitt 3. 
ITES OF 2019-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following items and report this action for your official records: 


1) Approved the installation of sign entitled "U-TURN 
PERMITTED" at the intersection near Sherwood on the 
Pacific Highway West, Highway No. 1W, at Six Corners, 
M.P. 15.23, (both highway approaches) in Washington 
County. Approved June 22, 1977. 


2) On June 24, 1977, approved an agreement with Douglas 
County concerning use of certain county roads to 
detour highway traffic and provide a haul road 


during construction of the Anlauf Interchange on 
the Pacific Highway (I-5). 


Dated this @ day of July, 1977 


H. S. Coulter, State Highway Engineer 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 

Contract No. Section and County Date 
Graham Electric Co., N. E. Sandy Blvd. @N. E. June 15, 1977 
No. 8393 181lst Ave., Multnomah 

County 

Elting Inc., Hogback Summit-Lake Abert, June 15, 1977 
No. 8243 Lake County 
Paul Brothers, Inc., Siskiyou Safety Rest Area, June 22, 1977 
No. 8198 Jackson County 
Hansen Elect. Co., Empire-Coos Bay Hwy. @ June 29, 1977 
No. 8403 Woodland Dr. (Coos Bay), 


Coos County 


{ee 


Hi S. Coulter, State Highway Engineer 


July 11, 1977 
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10) Paving on the Hot Lake Overcrossing-Union Section of the 
La Grande-Baker Highway in Union County. Bids received 
June 23, 1977. Contract No. 8556 awarded June 28, 1977, 
to Roy L. Houck Construction Co., Salem, at $453,591. 


11) Work on the Spray-Kimberly Section of the John Day Highway 
in Wheeler County. Bids received June 23, 1977. Contract 
No. 8559 awarded July 6, 1977, to E. R. Fegert Co., Othello, 
Washington, at $1,034,678. 


12) Paving on N.E. 20th Street-N.E. 8th Street in Newport, 
Lincoln County. Bids received June 23, 1977. Contract 
No. 8561 awarded June 28, 1977, to Road and Driveway Co., 
Newport, at $67,799.30. 


Dated this <@ day of July, 1977 


H. S. Coulter, State Highway Engineer 


7-8-77 
- 2091 - 


: SS Cc 
7-19-77 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of the 


Commission: 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-46966 - Candida Cereghino et al. Parcel 1: 1.4 acres for 
right-of-way purposes; Parcel 2: 0.15 acre for right-of-way 
purposes; Parcel 3: 1.5 acres for right-of-way purposes. Offer 
$167,125.00. 


COMSTOCK-ANLAUF SECTION, PACIFIC HIGHWAY - DOUGLAS COUNTY 


R-49128 - Ennis Wuite et al. 0.03 acre for right-of-way 
purposes. Offer $100.00. 


GRANTS PASS-NEW HOPE ROAD SECTION, JACKSONVILLE HIGHWAY - 
JOSEPHINE COUNTY 


R-40516 - George R. Snyder et al. Parcel 1: 0.04 acre for 
right-of-way purposes; Parcel 2: 0.03 acre for a permanent slope 
easement; Parcel 3: 825 square feet for a construction permit 
for a road approach. Offer $3,600.00. 


R-40536 - Loy S. Fixsen et al. Parcel 1: 0.3 acre for 
right-of-way purposes; Parcel 2: 0.11 acre for a permanent 
slope easement; Parcel 3: 200 square feet for a construction 
permit for a road approach. Offer $3,500.00. 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 
R-49343 - Lincoln Loan Co. et al. 5,494 square feet for 

right-of-way purposes. Offer $11,000.00. 


Dated this 8th day of July, 1977. 


J. 
RE: Report of Offers Tendered 


» Right of flay Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the following 
offers in accordance with this authority for and on behalf of the 


Commission: 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 
ES SI ENA COUNTY 


R-46693-Par. 3 - Norman A. Thoreson et al. Parcel 3: 0.45 
acre for a temporary easement for a railroad shoofly. Offer 
$6,000.00. 


HINES-BURNS SECTION, CENTRAL OREGON HIGHWAY - HARNEY COUNTY 
SS ere ee UU EE 


R-49245 - Leroy A. Johnson et al. Parcel 1: 10 square feet 
for right-of-way purposes; Parcel 2: 1,750 square feet for 
right-of-way purposes; Parcel 3: 825 square feet for a permanent 
slope easement. Offer $8,300.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-46954 - Jennie Guisto et al. 39,185 square feet for 
right-of-way purposes. Offer $49,000.00. 


R-49164 - Robert Leonard Lee et al. 0.28 acre for right- 
of-way purposes. Offer $103,300.00. 


Dated thigsZD day of June, 1977. 


. B. BOYD, Right 


Way Engineer 
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(10) 


(11) 


(12) 


(13) 


(14) 


(15) 


(16) 


(17) 


(18) 


Cc 


7-19-77 
a 


Grant of Roadway Easement to U. S. Forest Service over 0.25 acre on 
the Long Creek-Fox Section of the Pendleton - John Day Highway in 
Grant County for no consideration, subject to reversion if not used 
for a 5 year period by Grantee. Approved June 28, 1977. File 9109 
(16-43). 


Service Contract with the Southern Pacific Transportation Company 
for installation of grade crossing devices of Woodrow Street North- 
east in Salem, Marion County. Approved June 29, 1977. File RR 873 
(16-12). 


Agreement with Gerald Moore exchanging property to resolve the 
boundary question on the Weigel Gravel Bar on the Shady-Canyonville 
Section of the Dillard Highway in Douglas County. Approved June 30, 
1977. Files 14979, 24581 (16-43). 


Sale of 0.86 acre excess property on the Camas Mountain-Winston 
Section of the Coos Bay - Roseburg Highway in Douglas County for a 
minimum consideration of $1,650.00. Approved March 31, 1977. 
Files 5527, 5797 (16-43). 


Right of Way Service Agreement with the City of North Bend approved 
June 8, 1977. (16-49). 


Agree. 71 Airport Access Road Misc. C & A 6200 
Agree. 73 Sheridan-Sherman One-Way Couplet Misc. C & A 6199 


Right of Way Service Agreement with the City of Klamath Falls for 
the Klamath Falls Airport Project. Approved June 15, 1977. Agreement 
70. Misc. C & A 6201 (16-49). 


Right of Way Service Agreement with the Port of St. Helens to 
expand right of way services in connection with the Scappoose 
Industrial Airpark Project. Approved June 2, 1977. Agreement 59. 
Misc. C & A 5954. 


Construction Agreement with Oregon Electric Railway Company (Burlington 
Northern) covering Crossing No. 3E-140.00, Roosevelt Boulevard 

(Eugene) in Lane County. Approved April 14, 1977. RR 869 (16-12). 
Construction Agreement with Oregon Electric Railway Company (Burlington 


Northern, Inc.) covering Crossing No. 3E-137.0, Irving Road (Enid) 
in Lane County. Approved April 14, 1977. RR 868 (16-12). 


Dated this f day of 


ay Engineer 


, 1977. 


JB:cjb 
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July, 1977 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


Construction-Maintenance Agreements with the City of Coos Bay and 
Pacific Power and Light Company providing for the construction, 
maintenance and electric service for highway illumination on the 
Cape Arago Highway-Central Avenue Section of the Empire - Coos Bay 
Highway in Coos County. Approved April 15, 1977. Misc. C & A 5596 
(16-12). 


Sale of 0.20 acre, more or less, excess property on the Brookings- 
Winchuck River Section of the Oregon Coast Highway in Curry County or 
a minimum consideration of $2,300.00. Approved June 8, 1977. File 
43855 (16-43). 


Sale of 0.32 acre, more or less, excess property on the Lake Road- 
Clackamas River Section of the East Portland Freeway in Clackamas 
County for the consideration of $5,000.00. Approved June 9, 1977. 
File 28729 (16-43). 


Sale of 0.25 acre, more or less, excess property on the Milton/Freewater- 
Washington State Line Section of the Oregon - Washington Highway in 
Umatilla County for a minimum consideration of $8,400.00. Approved 

June 10, 1977. File 10546-7-8 (16-43). 


Sale of 0.19 acre, more or less, excess property on the Cottage 
Grove Interchange Section of the Pacific Highway in Lane County for 
a minimum consideration of $5,250.00. Approved June 10, 1977. 

File 21233-L2215 (16-43). 


Grant of Sewer Easement to Town of Canyon City on the John Day- 
Canyon City Section of the John Day - Burns Highway in Grant County. 
Approved June 14, 1977. File 3915 (16-43). 


Construction-Maintenance Agreement with the Union Pacific Railroad 

Company covering the Columbia Boulevard Interchange (UPRR Shoofly) 

Section of the East Portland Freeway in Multnomah County. Approved 
June 15, 1977. RR 874. File 49372 (16-12). 


Construction-Maintenance Agreement with the Union Pacific Railroad 
Company and Multnomah County covering the South Banfield Interchange 
Section of the East Portland Freeway in Multnomah County. Approved 
June 15, 1977. RR 875. File 49220 (16-12). 


Construction-Maintenance Agreement with the Southern Pacific Transpor- 
tation Company covering the Denney Road Interchange Section of the 
Beaverton -Tigard Highway in Washington County. Approved June 15, 
1977. RR 876. File 49129 (16-12). 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant = _—ss——s Cause of Action Plaintiff 
State of Oregon R. 0. Hobbs Injunction * 


L-7414 
County: Klamath 


* Plaintiff sought court order requiring defendant to remove illeqal 
Sign. 


Disposed of by: Plaintiff issued a permit to defendant for an on- 
premise sign. 


State of Oregon William Smith »Enjunction * 


L-7115 
County: Lane 


* The plaintiff seeks to have defendant remove a barricade blockina 
a frontage road. 


Disposed of by: Plaintiff will construct a barrier on the frontaqe 
road which will block vehicular traffic, but will 
allow the use of the property by foot or livestock. 
Defendant will pay for all costs. 
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J) a 
AINUTES OF 7219-77 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7456 Raymond M. Harnar, et ux. v. State: This is a foreclosure 
suit which was filed in Umatilla County in which the Motor Vehicle 


Division of the Department of Transportation was named as it may 
possibly have a lien on the property for uncollected Oreqon diesel 
excise tax in the amount of $180. The matter has been referred to 
the Attorney General's office for handling. 


L-7457_ Elvin Keeling v. State: This is a complaint for wronaful 
death arising out of an accident that occurred on June 14, 1975, 

when a rock came down off the hillside and resulted in the death of 

a minor child riding in the back of a camper. The accident occurred 
on The Dalles-California Highway approximately 15 miles north of 
Klamath Falls. The plaintiff is asking for $102,000 in damaqes. The 
matter has been referred to the State's insurance carrier for the de- 
fense of the State. 


L-7459 Bettie Jo Lowder, personal representative of Leo H. Lowder, 
deceased, v. State: This is an action for wronqful death resulting 

rom an accident that occurred August 14, 1975, near the Ainsworth 
Park exit in Multnomah County on I-80N. The alleaations of negli- 
gence relate to the maintenance of a temporary surface with a six- 
inch drop-off on the edge. The plaintiff is seeking $1,501,490. The 
matter has been referred to the State's insurance carrier for the de- 
fense of the State. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 

of or 
vefendant ne _Cause of Action Plaintiff Judgment __ 
Paul White Ejectment * For 

Defendant 

L-7320 
County: Marion 
Attorney Fees: None Court Costs: $91.90 


* Order of court requiring defendant to vacate property to which 
the State had title. 


Sam Sarich Injunction nm Court issued 
ii order re- 
quested by 
plaintiff. 
L-7374 


County: Marion 


* Plaintiff sought court order requiring defendants to remove three 
illegal outdoor advertising signs. 


REPORT OF TRIAL OF OTHER CASES - State Ne fendant 
Demands Verdict 
of or 
Plaintiff ___._Cause of Action _ Plaintiff Judaqment. 
D. D. Ellis Judicial Review * For State 


L-7432 
County: Clatsop 


* Plaintiff sought review of Hiahwal Division's denial of Diaintiff's 
request for a permit for beach revetment 30 feet east of zone line. 
The State counterclaimed requesting plaintiff to regrade beach 
where plaintiff had made changes. 


John Powelson Inverse $50,000 Judament of 
Condemnation 4, Non-Suit 


L-7317 
County: Multnomah 
Highway: Pacific 
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REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at trial demand Verdict 
Roger S. Bounds $ 5,000 $ 5,000 $14,000 $ 5,000 
L-7410 
R-49120 


Section: Hermiston-Stanfield Junction 
Highway: Umatilla-Stanfield 
County: Umatilla 


Approved by: Jack L. Sollis Date: July 8, 1977 
Louis R. Stafford $15,000 $ 8,000 $75,000 $20,000 
L-7094 
R-48171 


Section: Silver Point Slide 
Highway: Oregon Coast 
County: Clatsop 


Approved by: Jack L. Sollis Date: July 8, 1977 
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\ = 7=19-77 
T0; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On JUNE 24, 197% $ 2,265,335.45 was distributed to 
the counties as their share of motor vehicle revenues 

(20 percent) for the month of _ MAY__, 1977. 

(List of apportionments on file in Commission Files, 

Saten. ) 


On June 30 __, 19.7% $1,359,201.27 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of _ may, 19:72 

(List of apporttomments on file in Commission Files, 


Salem.) 
Dated this 16TH day of JUNE , 1977 
NJC YE a 22 
V. E. Skoog, Contfoiler 
ATTACHMENTS Highway Division 


CC: ROBERT BURCO 
H. S. COULTER 
JOHN EARLEY — ATT. 
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August 23, 1977 
Portland, Oregon 


Governor Robert Straub, members of the Oregon Transporta- 
tion Commission and others participated in ground-breaking ceremonies 
marking the start of construction in Oregon of the I-205 Columbia 
River Bridge. At 9:45 a.m. the participants boarded at the 
Multnomah County Boat Launch facility (Marine Drive and 42nd Avenue) 
the tug owned by Willamette-Western Corporation (contractor for the 
bridge) and went up the Columbia River to a clamshell dredge near 


Government Island where ceremonies were held at approximately 
10 a.m. 


During the Governor's remarks, he announced that the 
bridge will be known as the "Glenn L. Jackson Bridge" in honor of 
the Chairman of the Oregon Transportation Commission. 


The Governor then activated the machinery to haul up the 
first scoopful of material from the bottom of the river. 


The Oregon Transportation Commission held a luncheon 
meeting at 12:30 p.m. in a staff conference room at the Department's 
Metropolitan Office, 5821 N.E. Glisan Street, Portland. Present 
were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

David Talbot, State Parks Superintendent 

Bob Blensly, Program Development Coordinator 

C. W. Head, Manager, Commission Services 

Fran Neavoll, Commission Services 


Mr. Burco presented a sample logo for the Department of 
Transportation. He mentioned that the Department is very much in 
need of an identification. He indicated the target symbol would 
still be used within the Highway Division. Chairman Jackson asked 
that before this logo is implemented to make sure there is no 
conflict with any State policy. After further discussion the 
Commission approved the following logo as presented by Mr. Burco: 


The Oregon Department of Transportation 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


AUGUST 23, 1977 


SAE RRR 0 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of July 19, 1977. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Condemnation Resolution No. 2662" 
on file in Commission's files, Salem.) 


3) Authorized increase in project authorization on 
the following contract: 


a) Contract No. 8363, Fairgrounds Interchange- 
Roberts Creek Section, Pacific Highway, 
Douglas Copnty, in the amount of $480,602.71. 
(28.7% overrun) 


4) Request to proceed with preliminary engineering 
on the Goods Bridge Section of the Canby-Marquam 
Highway in Clackamas County. Cost estimate 
$50,000 of which $42,900 will be 1978 Federal 
Aid Secondary Funds and $7,100 will be State 
Highway Funds. 


5) Sign with the legend "YIELD TO ONCOMING TRAFFIC" 
to inform motorists at certain signalized inter- 
sections which include left-turn refuges that the 
signal does not provide a protected left-turn 
movement . 


6) Agreement with Umatilla Electric Cooperative 
Association to provide three-phase 120/240 electric 
service to the utility building in Emigrant Springs 
State Park in Umatilla County. 


7) Adopted the following abandonment resolutions: 


a) Two short segments of old right of way (.4 mile) 
‘ in the Malheur River Bridge Section of the 
Olds Ferry-Ontario Highway in Malheur County. 
("Abandonment Resolution No. 565" on file in 
the Commission's files, Salem.) 


b) Approximately .46 miles of old highway alignment 
to Benton County and approximately .50 miles of 
old highway right of way to the abutting property 
owners in the Blodgett-Gellatly Summit Section 
of the Corvallis-Newport Highway. ("Abandonment 
Resolution No. 547" on file in the Commission's 
files, Salem.) 
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There was discussion concerning the employment of 
Mr. Ron Linton of Washington, D.C., as a representative for the 
Department for approximately one year concerning Federal legislation 
and regulations. Mr. Burco said that one of Mr. Linton's activities 
would be to monitor several Federal activities in Washington, D.C. 
during the crucial months leading up to the adoption of the 1978 
Surface Transportation Act. (For complete list of activities see 
agreement on file in the Commission's files, Salem.) The Commission 
approved entering into an agreement with Mr. Linton on a monthly 
basis at $2,000 per month, subject to cancellation by either party, 
effective September 1, 1977, and authorized the Director to sign the 
agreement. Commissioner Walsh asked that Mr. Linton be required to 
submit a monthly status report of activities and accomplishments. 


The Commission discussed the recommendation from the 
Travel Advisory Committee that $60,000 be deleted from the Travel 
Information Section budget in order to contract with Oregon 
Hospitality and Visitors Association. The Commission deferred 
action of the matter until the September meeting. (See page 2106.) 


Mr. Burco called upon Larry Rulien to brief the Commission 
concerning the Six Year Highway Plan. He stated that Mr. Rulien 
would be discussing at the formal meeting the process leading up 
to the adoption of the Program and a workshop would be held at the 
close of the formal meeting relative to an alternate program. 


The luncheon meeting adjourned at 1:35 p.m. 


The Commission held their formal meeting at 1:40 p.m. in 
the Department's Metropolitan Office Conference Room. Notice of 
the meeting was made by press release to newspapers of the general 
and local circulation throughout the State. The same individuals 
were present that attended the luncheon meeting. Other present were: 


Walt Barrie, Chief Counsel 

Don Streun, Assistant Director for Administration 

George Bell, Special Assistant for Intergovernmental and 
Public Affairs 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

Robert Bothman, Administrator of Metropolitan Branch 

Alan Lightner, Executive Assistant to Director 

Glen Green, Federal Highway Administration 
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DIRECTOR'S REPORT 


Mr. Rulien handed to the Commission copies of the Oregon 
Rail Plan. (Report dated March 1977 on file in the Commission's 
files, Salem.) He recalled that the Department received a grant 
from the Federal Railroad Administration of approximately $186,000, 
and that the Legislature provided General Funds to match the grant 
so there could be some basic planning of rail facilities in the 
State. Mr. Rulien referred to Page 5 of the report, which outlined 
the goals and objectives. He called attention to Page 7, which 
calls for a broad-based technical and citizen advisory committee of 
approximately 12 to 15 members which will be established to aid 
staff with technical and policy portions of the Plan. The committee 
will be made up of railroads or their state association, rail unions, 
shipper groups, statewide environmental organizations, statewide 
railroad passenger organizations, related state agencies and 
representatives of county and city associations. 


Attention was given to an agreement with the Department 
of Economic Development to furnish the Department information 
concerning ports and waterways to assist the Department of Trans- 
portation in carrying out its responsibilities in Statewide 
transportation planning. Mr. Burco stated the Department of 
Economic Development will provide a general overview of the work 
to be accomplished during the biennium and they will provide 
planning information on special project assignments relating to 
ports and waterways. The total payment is not to exceed $64,987 
for actual expenses incurred. Chairman Jackson inquired if highway 
funds can legally be transferred for this purpose. Mr. Burco 
replied that it had been done in the past generally using planning 
and research funds. 


Mr. Barrie said there is a legal problem involved here 
which has been discussed with the Director. It was Mr. Barrie's 
opinion that if the work performed by the planner has a relation- 
ship with systems design or otherwise working towards benefiting 
the highway system then dedicated highway funds can be expended; 
but, if the planner's work isn't directly benefiting the highway 
system (for example, a ports study), then it should be funded only 
from the general fund. 


The Commission approved the agreement as recommended by 


Mr. Burco and authorized him to sign it in their behalf. 


Mr. Bell presented to the Commission the Travel Advisory 
Committee's recommendation for the approval of an agreement with 
the Oregon Hospitality and Visitors Association to do certain 
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8) Installation of traffic signals on the McKenzie 
Highway (Main Street) at the intersections with 
3rd Street and 32nd Street in the City of Springfield. 
No cost to State for installation. State to perform 
required maintenance. 


9) Two requests for approval of Urban System Projects 
as follows: 


a) City of Salem request for a carpool demonstra- 
tion project to develop alternative modes to 
compensate for the removal of parking in the 
downtown and Capitol Mall areas. City to 
provide all matching funds. Total cost 
$37,500; Federal Funds $33,750. (Program 
to be developed within the Mid-Willamette 
Valley Council of Governments.) 


b) City of Ashland request for preliminary engineer- 
ing, including preparation of final plans, on 
Main Street (Rogue Valley Highway)-Mountain 
Avenue, Hersey Street. Total cost $25,000; 
Federal Funds $21,500; State's share $1,750. 


10), Adopted a resolution declaring necessity of an 
‘A avigation easement over certain parcels of real 
roperty for public purposes for the Powers State 
rport in Coos County and authorized condemnation 
if necessary. ("Aeronautics Condemnation Resolution 
No. 2663" on file in the Commission's files, Salem.) 


11) Adopted a resolution declaring necessity of purchase 
of certain parcels of real property for public 
purposes for the Aurora State Airport in Marion 
County and authorized condemnation if necessary. 
("Aeronautics Condemnation Resolution No. 2664" on 
file in the Commission's files, Salem.) 


12) Authorized payment of $4,000 as membership fee in 
the Pacific Northwest Travel Association for this 
fiscal year. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer & Exhibit B 
Right of Way Engineer Exhibit C 
Chief Counsel Exhibit D 
Highway Controller Exhibit E 


August 23, 1977 ee = 


Mr. Bell reported on the October Commission meeting to be 
held in Pendleton. He mentioned a field trip is planned for Monday 
afternoon, October 17. A dinner will be held that evening at the 
Indian Hills Motel and various officials will be invited to attend 
to discuss their problems and needs. The Commission meeting will 
be held Tuesday morning, October 18, in the Pendleton City Hall. 
Following the Commission meeting, a luncheon may be held with 
either a service club or a downtown businessman's group. 
Commissioner Brix suggested that Congressman Al Ullman be invited 
to attend. 


Mr. Burco said public hearings pertaining to the Six Year 
Program will be held throughout the State the third week in October. 
He mentioned that he would try to arrange one of these meetings for 
Tuesday evening on October 18 in Eastern Oregon in the event some 
of the Commissioners might be able to attend. 


Mr. Streun handed to the Commission copies of the Depart- 
ment's Affirmative Action Plan. (DOT Policy No. 6 dated 6-14-77.) 
The purpose is to comply with Title VII of the Civil Rights Act of 
1964 as amended in 1972 and to assure support of the Governor's 
formal and continuing program of affirmative action to achieve 
appropriate distribution of minority and female employees at all 
levels and in all phases of Department of Transportation activities 
and programs. Mr. Streun gave to the Commission copies of the 
Equal Employment Opportunity Affirmative Action Program. (Reports 
on file in the Commission's files, Salem.) He said he would like 
the Commission's endorsement of the Department's EEO Program. He 
reviewed with the Commission examples of specific problems the 
Department has encountered regarding the affirmative action program. 
He also outlined how the Department is going to solve the problems 
and the activities the Department is undertaking to deal with the 
problems. There was discussion concerning the contractor's 
compliance in the affirmative action program which is a Federal 
requirement. 


The Commission set Thursday, September 22, 1977, for 
their next monthly meeting. 


Mr. Klaboe requested authority to commence proceedings in 
accordance with the Administrative Procedures Act to adopt a rule 
establishing a bus lane on Barbur Boulevard from Southwest Front 
Avenue (M.P. 1.97) to Southwest Slavin Road (M.P. 3.18) (ORE 99W) 
in the City of Portland. Mr. Klaboe said the bus lane will be 
operated in conjunction with the West Portland Park-and-Ride Station. 
The park-and-ride station will serve as a transfer point from which 
express buses will haul people to the central business district 
utilizing the Barbur Boulevard bus lane one-way inbound in the 
morning peak hours and outbound in the afternoon peak hours. He 
said the remainder of the time the lane, which is in the center of 
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tourist promotion work in the amount of $60,000. He stated it was 
also the Committee's recommendation that this agreement be funded 
as follows: 


By not printing the 1978 State highway map $35,000 
for one year 


By reducing the amount budgeted for a travel $20,000 
film 


By taking the amount from the funds for display $ 5,000 
materials in the roadside rest areas 


He said the Legislature had refused to fund this agreement and that 
funding would have to come from the reduced Travel Information 
Section budget. The Chairman stated that the Commission wishes to 
defer action until their September meeting. 


Mr. Rulien outlined the following procedures for updating 
and extending the Six Year Highway Improvement Program: 


1) Review of the status of the projects in the current 
Program; revising the cost estimates as necessary; 
determining the earliest practical letting dates; 
identifying projects needed to preserve pavements, 
bridges and operating characteristics; and projecting 
anticipated funding, both State and Federal. 


2) Consider all of the information available; put 
together a preliminary program that is fundable and 
practical and that is consistent as possible with 
commitments, policies and needs. 


3) Advertise and hold approximately 40 public meetings 
throughout the State. 


4) Information obtained through the meeting process will 
be analyzed and modifications and alternates to the 
preliminary program will be considered and reviewed 
with the Commission. 


5) Adoption of the program in February 1978 by the 
Commission. 


He stated the existing program runs to 1982 and it is not financially 
balanced. The new program will cover fiscal years 1979 through 1984, 
which would start July 1, 1978. Mr. Rulien said it is planned to 
Present two programs to the public; one with the present revenue, 

and the other with revenue provided in the recent legislative bills. 
There was discussion regarding increase in construction costs and 
growth in revenue. 
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Attention was given to a request from the Holy Trinity 
Greek Orthodox Church to develop a youth camp and retreat for 
church members within the Sandy River Scenic Waterway, located about 
one mile upstream from Dabney State Park in Multnomah County. 
Mr. Talbot stated the site is within the area of greatest visual 
effect on the natural river scene. The Department's management 
plan calls for no new structures which are not topographically 
screened from view from the river except those necessary for public 
recreational use and resource protection. He continued that the 
approval would require a variance to this rule, something the 
Department has not recommended before in the Sandy River Gorge 
because of its proximity to Portland and development pressures. He 
said surveys indicate that the proposed main lodge would not be 
topographically screened from view downstream, though it would be 
entirely concealed by evergreen vegetation. The staff's reasoning 
he said, is that the proposed development and use, while not public, 
would be compatible with the Scenic Waterway and would provide 
responsibly managed group recreational benefits for a substantial 
number of persons. Mr. Talbot recommended approval of this request 
contingent upon the Church's willingness, in return, to grant a 
scenic easement assuring that future use would not change, that 
development would not exceed agreed upon limits, and that natural 
values would be protected. The Commission accepted his recommendation. 


Mr. Talbot reported that the staff has forwarded to the 
Land Conservation & Development Commission the Willamette River 
State Greenway Plan Proposal, as directed in the law and in the 
Greenway Goal set up by LCDC. He said local governments are 
presenting their greenway plans and staff has tried to work with 
them along the way and many differences have been resolved. He 
commented in some cases there are differences about boundary matters 
and designation of areas that might some time in the future be purchased 
for public purposes. He said LCDC reviews the State's proposal and 
the local governments’ proposal on a mile-by-mile basis with maps. 
Mr. Talbot said the last group of jurisdictions that went to LCDC 
will most likely be concluded in this calendar year with holding 
public hearings. He mentioned that it will then be brought back to 
the Commission, but LCDC has the final authority to approve the 
overall plan. 


In response to Commissioner Brix, Mr. Talbot reaffirmed 
that the segments in the City of Portland had not been sent to LCDC. 


Mr. Talbot mentioned that he wanted the’ Commission to be 
aware that their formal approval was not required at the July 19, 
1977, Commission meeting. 


. Mr. Barrie commented the statute states that the Department 
prepare and submit the plan to LCDC, and the statutes give LCDC the 
authority to approve it. It was Mr. Barrie's opinion that the 
Commission, in submitting the plan to LCDC, satisfies the statutes. 
The Commission stated that a commitment had been made to the opponents 
of the Plan for a hearing and it should be offered. 
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Barbur Boulevard, can be used as a continuous left-turn refuge. 

The Commission gave their approval to commence proceedings. (Notice 
published in the Secretary of State's Administrative Rule Bulletin on 
September 1, 1977. Public hearing held September 12, 1977.) 


Mr. Coulter reported that the recent Legislature enacted 
Senate Bill 452 which establishes a Winter Recreation Advisory 
Committee to advise the Commission regarding removal of snow from 
winter recreation parking locations in the State. The statute 
requires the Commission to designate members of the Committee. The 
Commission designated the following members to the Committee as 
recommended by Mr. Coulter, effective July 1, 1977: 


Two-Year Appointments 


Name Representing City 
Richard L. Kohmstamm Ski area operators Timberline 


Western Oregon 


Chuck Hale Pacific Northwest Lake Oswego 
Ski Association 

Dr. Kenneth Havernick Oregon State Snowmobile Lebanon 
Association 

Donald T. Grubb General public Bend 


One-Year Appointments 


Mike Lockhart Ski area operators Anthony Lakes 
Eastern Oregon 

George H. Watson Oregon Nordic Council Portland 

Vawter Parker General public Portland 


The Commission considered a request from William C. Lebow 
to place a mobile home within the Rogue River Scenic Waterway in 
Curry County. (Action was deferred on this item at the July 19, 
1977, Commission meeting.) Mr. Talbot said that since the last 
meeting, the staff has talked to Mr. Lebow and he understands the 
staff recommendation that the Department not move to acquire his 
property, and that the Department has taken this position in order 
to remain consistent with the Forest Service policy in regard to 
his property, which would allow placement of the mobile home. 

Mr. Talbot mentioned with this understanding Mr. Lebow is not 
expected to protest denial of his plan. The Commission accepted 
Mr. Talbot's recommendation to deny Mr. Lebow's request. 


August 23, 1977 - 2109 - 


5) Increase in expenditure limitation of $161,823 and 
four additional positions for the purpose of 
implementing Chapter 674, Oregon Laws 1977 (Enrolled 
House Bill 2388), relating to licensing and inspection 
of vehicle dealers. 


The Chairman commented on the report made by the GMA 
Research Corporation on the survey of motorists' reactions relating 
particularly to the Motor Vehicles Division. Chairman Jackson 
suggested that the report be read and discussed at the next meeting. 


The Chairman adjourned the meeting at 2:55 p.m. 


A workshop was held in the Metro conference room following 
the formal meeting concerning the Six Year Highway Improvement 
Program. 


Commissio 


Co ssioner 


2 / 
ae / 
\/ 
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Mr. Talbot mentioned that the $2 non-resident camper 
surcharge initiated at the direction of the Legislature is operating 
fairly well. He said there have been a few complaints. Mr. Talbot 
pointed out that the park attendance is higher than usual this year 
especially on the coast. 


Mr. Grover introduced to the Commission Mr. Harold Lyster, 
Manager of the Fuels Tax Section, in Portland. 


Consideration was given to an agreement with Kent J. Collings, 
consultant in the field of labor relations, to conduct a four-hour 
class entitled "Contract Administration Update" for the managers of 
the Motor Vehicles Division. Mr. Grover said that this is in 
connection with a seminar to be held in Bend on September 14, 15 
and 16, 1977, at a cost of $150. The Commission approved the agree- 
ment as recommended by Mr. Grover and gave authority to him to sign 
the agreement. Commissioner Hollern inquired about the necessity 
of the Commission's approval for such a small amount. Mr. Burco 
said that he plans to present at the next Commission meeting some 
redelegation orders concerning such matters. 


Upon the recommendation of Mr. Grover, the Commission 
gave their approval to submit the following items te the Emergency 
Board: 


1) Increase in expenditure limitation of $760,459 and 
25 additional positions for the purpose of 
implementing Chapter 865, Oregon Laws 1977 
(Enrolled House Bill 3261), relating to l-year 
registration periods for motor vehicles. It also 
increases motor carrier taxes, increases certain 
motor vehicle registration fees and provides 
special reduced registration fees for persons 65 or 
older. 


2) Increase in expenditure limitation of $36,334 and one 
additional position for the purpose of implementing 
Chapter 263, Oregon Laws 1977 (Enrolled Senate Bill 
452), relating to parking permits for winter recreation 
areas. 


3) Increase in expenditure limitation of $23,100 ($20,100 
was reported to Commission in error) for the purpose 
of implementing Chapter 718, Oregon Laws 1977 (Enrolled 
Senate Bill 121), relating to mobile homes. 


4) Increase in expenditure limitation of $3,750 for the ‘ 
purpose of implementing Chapter 655, Oregon Laws 1977 
(Enrolled House Bill 2987), relating to custom 
license plates for motorcycles. 
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REPORT OF CONFIRMATION OF ACTION TAKEN EXHIBIT 4 
UNDER DELEGATE!) AUTHORITY MINUTES OF 8-23-77 
esis . Projoet - Bel ] fountain Road-Pacific Hwy . West_ - a ae 


Contract No. 8562 


Type of Work 3-07 Miles Grade & Pave . FA. Pro, No. RS-A508(1)__ 


FAS A508 (Greenberry Rd. 


Benton 


COREY ee neces (HIGINRY. 


bac. ch Baie 3 Low Bidder__Wildish-Corvallis Construction, Eugene 


Low Bid s_2/4, 963.96 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from Benton County and the sum of 
$22,300.00 is deposited by County. 


aes aes project cottonwood Creek-Harney County Line 
Contract No. 8563 
Type of Work 8.1 Miles Paving 6A tro; to. ee 
County ee a ae Highway __John Day-Bu rns 
No. of Bidders__4 Low Bidder __R. L. Coats, Bend eer 
Low Bid s_416,640,00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


Collier State Park-Williamson River 


No. PROCS cnn ee akan 

Contract No. 8564 
TeesetWenk...220 Miles Paving. A. r0j.'o. __IQEaA= 1(1) 
Casey = Ramah etighway The Dalles-Ca lifornia 


No. of Bidders___ 7 _ Low Bidder_ROY_L. Houck Construction Co,, Salem 


Low Biss 406,640.00 


Engineer's Recommendations: Award to low bidder as soon as approval is 
received from FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_9-(/-72 
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EXHIBIT A 
MINUTES OF 8-23-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the commission, I approved the 
actions listed below and report this action for your official 
records: 


(1) A traffic signed easement from Iva Skoko and Dravon Medical, 
Inc., for the Clackamas Highway at Clackamas/Boring Road 
Section of the Clackamas Highway in Clackamas County. 
Donated. Approved July 8, 1977. File 49688. 


(2) A traffic signed easement from Dravon Medical, Inc. for the 
Clackamas Highway at Clackamas/Boring Road Section of the 
Clackamas Highway in Clackamas County. Donated. Approved 
July 8, 1977. File 49689. 


Dated this jd day o + eOee. 


cjb/ 
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Lc i Ni tag APPROVED BY CHAIRMAN 
~ = ey 


EXHIBIT A 
MINUTES OF 8-23-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
47659 Bilderback, Clayton W. & Geraldine $ 1,000.00 
7-262 .66 Feed Service, Inc. 1,900.00 
7-262 .66 Taylor, Charles W. 50.00 
54-8.89 Zamindar Corporation 430.00 
223-7.65 Armstrong, Thomas 215.00 
244-0.29S Table Rock Motel 250.00 
244-0.29S Stadelman, Francis & Alice J. 50.00 
271-2.80YE Lazy Acres Motel 250.00 
271-2.80YE Robertson, Sherman R. & Marjorie 60.00 
333-10.65 Zamindar Corporation 395.00 

10 Transactions $ 4,600.00 


(2) Supplemental agreement with the Department of Human Resources, 
Children's Services Division, relating to employment of boys 
from the MacLaren School for Boys in work camps located in 
Florence and Tillamook (Lane and Tillamook Counties). Supple- 
ment amends an agreement dated April 7, 1975, page 2, item no. 7, 
line 6, changing the words "$1.00 per man hour" to'$1.25 per 
man hour". This increase will cost an additional $11,000 
each year for the program. Except as amended, the agreement 
dated April 7, 1975, shall remain in effect. (Parks Branch) 


(3) Agreement with Clackamas County for the installation of flashing 
beacons on the Palmquist Road-Kelso Road Section of the Mt. Hood 
Highway. The State will design, install and maintain the equip- 
ment utilizing 90% Federal Aid Safety Funds. The County has 
agreed to pay all costs of electrical energy consumed in operation 
of the beacons. (Local Government Programs) 


(4) Agreement with the City of Albany providing for installation of 
signals at the intersection of the Albany-Junction City Highway 
and 34th Avenue (Linn County). The State will design, install 
and maintain the signal equipment utilizing Federal Aid Transition 
Quarter funds. Upon completion, the City will pay all costs of 
electrical energy consumed through operation of the signals. 
(Local Government Programs) 


(5) Agreement with Columbia County for installation of railroad crossing 
protection at the Deer Island Road crossing of the Burlington Northern 
Railway tracks. The project is eligible for 90% Federal Aid funding 
under Section 203 of Title II, Highway Safety Act. Total estimated 
cost of the work is $50,000. Matching monies will be 74% State Grade 
Crossing Protection Fund ($3,750) and 24% County Funas ($1,250), with 
no expense to the Highway Division. (Local Government Programs) 


=X GLENN L. JACKSON 
,- STATE HIGHWAY ENGINEER DATE__7- [8- Tl 
=e Ce as ca 2 
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EXHIBIT A 
MINUTES OF 8-23-77 
Pa In St.-Mai a | ae ] 
Preyoct = INCOTN eMain 56. itt, Angel). : . Pre 
0.25 Mile Grade and Pave F.A. Proj. No, OS-2401(1) _ 


ee 8 


Type of Work 


Comp Mion igh City St. (W. Marquam St.) 


No. of Bidders oe Low Bidder _North Santiam Paving | C O., 2 tayton 


ore ae ee 


Engineer's Recommendation: Award to low bidder as soon as approval is 
received from the City of Mt. Angel. 


No. __9__ Project —.ortland state Police tigady. ar vers_(Barlow Schoo 1) 


y Contract No. 
Type of Work Grade, Pave & Landscaping 


County____ Multnomah = SS ighway_ FE. Portland Freeway 
No. of Bidders__ 3 Low Bidder_Aichele Landscaping Inc _& Ben Fox, Portland 


F.A. Proj. No. tate 


Low sia s119.075.25 


Engineer's Recommendations Award to low bidder. 


On July 11, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were received 
July 7, 1977, and authorized him to sign the contracts when conditicns 
for the awards have been met. 
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APPRAY 
CL iat he ENGINEER 


EXHIBIT A 
TO: Oregon Transportation Commission MINUTES OF 8-23-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
47226 Haggblom, L. T. & Irene $ 30,000.00 
49206 Beach, Robert C. 5,550.00 
49335 Baimbridge, Dale S. & Maxine M. 300.00 

3 Transactions $ 35,850.00 


(2) Agreement with the City of Gresham concerning payment of City's 
share of costs for construction of the Ava Avenue-Burnside Street 
Section of the Mt. Hood Highway in Multnomah County. The 
$271,259.58 balance owing is to be paid in three installments 
in July of 1977, 1978 and 1979. (Local Government) 


(3) Agreement with Ernest W. Hahn, Inc., who plans to develop a 
regional shopping area to be known as the Clackamas Town Center 
in Clackamas County. The property is bounded by I-205, 82nd 
Avenue, Sunnyside Road and Monterey Street. This development 
will require some channelization on 82nd, revisions of the 
Sunnyside Road Interchange ramps and installation of eight 
traffic signals. The developer has agreed to pay all costs 
of engineering, design, right-of-way and construction. Opening 
of the center is planned for fall of 1979. (Local Government) 


(4) Agreement with the City of Hermiston, Portland Fixture Co. and 
Fuhrman Development Co. of Portland covering installation of a 
traffic signal on the Umatilla-Stanfield Highway at Highland 
Avenue in Umatilla County. The State will design, install and 
maintain the signals. The City will pay the costs of electrical 
energy consumed. The Corporation has agreed to pay all costs 
of design and installation. (Local Government) 


(5) Agreement with Harney County to place the base rock and rock 


wearing surface on a section of county road, along with construction 


of a railroad crossing and the installation of signals and cattle 
guards. County will do the grading, and maintenance is to be a 
county responsibility. (Local Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 


official records. 
Dated this 19 dg 


(ofc 


Glenn L. Jackson, 
Oregon Transportat 


PPROVED 


S One 


STATE HIGHWAY ENGINEER 
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EXHIBIT. A 
MINUTES OF 8-23-77 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the five items listed on the foregoing page and report this 
action for your official records. 


Dated this [ 3 day of July, 1977. 


Oregon Transpergation Commission 
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TO: 


SUBJECT: 


[CXH'B'” ———_4— 
MINUTES OF 8523-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me 


in my official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following agreements and report this action for your official 


records: 


1) 


2) 


On July 19, 1977, approved a supplemental agreement 
with GMA Research Corporation relating to an agreement 
entered into with GMA Research Corporation on May ay 
1977, to conduct a state wide survey to assess the 
attitudes toward the Department of Transportation 
services and determine perceptions of local trans- 
portation needs. Supplement provides for a detailed 
analysis of the survey, at a cost not to exceed 
$2,500. I also authorizedDirector to sign supple- 
mental agreement. 


On July 19, 1977, approved an agreement with the 
United States Forest Service for construction and 
maintenance of a snowmobile parking area, Big Lake 
Road, Santiam Highway. Snowmobile funds will be 
used at a cost not to exceed $50,000. 


Dated this / day of (dé an , 1977 


Oregon Transportation Commission 
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tae 


TO: 


FXHIBIT 4 


8-23-77 
Oregon transportatVINWTES OF 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 

Number Name Consideration 

46104 Crown Zellerbach Corporation $ 43,500.00 

49324 Lyles, John P. & Dolores 500.00 

2 Transactions $ 44,000.00 

(2) Agreement with the City of McMinnville concerning installation 
of traffic signals on the Pacific Highway West at McDonald Lane 
in Yamhill County. The State will design, install and maintain 
the signal equipment and the City has agreed to pay for electrical 
energy consumed in operation. Federal Aid Transition Quarter Funds 
are to be utilized for this installation. (Local Government) 

(3) Agreement with John Wood, retired Forester, to provide consultant 
services to the Parks Branch relating to forest management and 
forestry problems in three State parks. The maximum amount to 
be paid under the contract is $4,000. (Parks Branch) 

(4) Supplemental agreement with the City of Eugene relating to a 


local Greenway Grant-in-aid project providing for grant-in-aid 
participation by the State of $105,875 in the City of Eugene's 
acquisition of property interests valued at an estimated $423,500. 
Supplement amends an agreement dated May 19, 1977, paragraph 8, 
giving the City of Eugene until June 30, 1978 to acquire the 

land and furnish the State with the necessary evidence of City's 
title to the land. Except as amended, the agreement dated 

May 19, 1977, shall remain in effect. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in eccordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official recorcs. 


Glenn L. Jackson, 
Oregon Transportatig 
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REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 
3 EE 
MINUTES OF _8-23-77 
No...) . Prowet . Old, Dry. Creek-Ochoco. Hwy. ; 
(Contract No. 8567) 


F.A. Pro. No. .OS-0200(1) _ 
Countycc GhpOk ints County Road (M111 Cr. Od: ) 


Type of Work 5.14 Miles _Grade_and_Base_ 


8 Low Gudder_R. C. Parsons & Son Const., Inc., Eugene 


No, of Bidders 


Low eis s_396,089.75 


Engineer's Recommendation: Award to low bidder subject to the concurrence 
of Crook County and the sum of $131,500.00 is 
deposited by County. 


a oe, r Barnett Rd Black k Br, Sat -4) 
ee nett Rd, @ Black Opk Dr Apedford sy——— 


Type of Work _Traffic Signal Installation E.A. Proy. tin, _M-2430(1) 
County a Oe eee a a Highway __ FAU_2430_( Barnett Rd.) 
No. of Bidders__- 3 Low Uidder _ Sims Electric of Medford, Inc, 


Low Bid $--232./94.00 


Engineer's Recommendations: 


Award to low bidder subject to the concurrence 
of the City of Medford and FHWA and the sum of $2,230.00 is deposited 
by City. 


No,___3___ Provect Cl i loquin_(Chocktoot St._& First Ave. )- 


(Contract No. 8569) 
Type of Work__ 0. 1LMile Grade_and Pave oF. Proj. No. __ State 
County _Klamath = SS Highway 
No. of Bidders____ 3 Low Gidder__ROy_L,. Houck Construction Co., Salem 


Low Bid S_24,480,00 _ 


ERS a 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
City of Chiloquin and the sum of $5,200.00 
is deposited by City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pATE_ 7-77 
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Te 


EXHIBIT___ A 
TO: Oregon Transport AMM ede6) Gn 8-23-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options of Other Documents Relating to Property Acquisition 


Number Name Consideration 
49789 Heilman, Darline M. $ 50.00 
1 Transaction $ 50.00 


(2) Agreement with the City of Hermiston for installation of traffic 
signals on the Umatilla-Stanfield Highway at intersections with 
Elm, Jennie and Hurlburt Avenues in Umatilla County. The State 
will design, install and maintain the signal equipment utilizing 
Title II, Section 209 Safety funds. Upon completion of this 
project, the City will pay all costs of electrical energy 
consumed in their operation. (Local Government) 


(3) Agreement with the City of Portland concerning construction 
of the Troy Street-Taylors Ferry Road Section of the 
Terwilliger Bikeway, in Multnomah County. The State will 
design and construct the bikeway, which is estimated to cost 
$50,000 utilizing funds set aside for bicycle-pedestrian traiis. 
The City will contribute $10,000 toward the construction costs 
and maintain the facility. Funding is about 80% State and 
20% City. (Local Government ) 


(4) Agreement with the City of Tigard concerning installation of 
traffic signals on the Pacific Highway West at McDonald Road 
in Washington County. The State will be responsible for 
design, installation and maintenance of the equipment utilizing 
Federal Aid Transition Quarter funds. Upon completion, the 
City will pay all costs of electrical energy consumed in 
operation. (Local Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Dated this ‘day of vw, 4 , 1977 
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[XHIBIT A 
MINUTES OF __8-23-77 


No —— 2. . Prooet. NE. _Glisan. St.-S.E.Division. St. uae 
(Contract No. 8573) 


Type of Work a LMJ es Grade, Pave & Walls F.A. Proj. No 1-205-7(49)309 
County —__ Mu] tnomah _ Highway__Fast Portland Freeway 


No. of Bidders__9 Low Bidder_COlumbia Excavating, Inc., Tualatin 


Low Bid s1,057.362,45 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


i. (Portland) Bikeway 
(Contract No. 8574) 


No. _ 8 Project _ 9 Barbur_B] vd.-SW Taylors Ferry R 


Type of Work _ Grade and Pave —— F.A. Proj. No. __ State 
County Multnomah -— ighway__ City Street (Terwilliger Blvd.) 
No. of Bidders____ 9 Low Bidder COlUMbIia West Materials & Constructors, Portland 


Low Bid $—D4, 251.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
City of Portland and the sum of $10,000.00 is 
deposited by City. 


i Project —_SE Division St. U'xing ( BLE/SP Rs ine) 


(Contract No. 8575) 
Type of Work__Grade, Pave and Structure F.A. Proj. No. L=205-7(52)309 


County —__ Mu ] tnauiah Highway_Fast Portland Freeway 


No. of Bidders g Low Bidder_Selby Bridge Co., Vancouver, WA 


Low Bid S 672,323 mt) 


Engineer's Recommendations 


yard to low bidder subject to concurrence of 


TAA 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


* DATE -f- 
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EXMIBIT...__a_ 
MINUTES OF _8=23-77 


No.4. | Prowet_ 2th _Ave.-Willamette_ River (Eugene) _ 
- ; . (Contract No. 8570) 
Type of Work —_Expansion_Joint Repair __ F.A. Pro). NoL=105-4(118)196 


Coury __Lone = gy Eugene-Springfield .__ 

No. of Bidders____2 ___ Low Buider__ Hamilton Construction Co., Springfield _ 

Low Bid S_93,660.00 _ 

Engineer's Recommendation: Award to low bidder subject to the concurrence 
of FHWA. 

ta,._.5 Project__ Parsons Creek Bridge 


(Contract No. 8571) 
Struct ire = F.A, Proj. No. _RS-A464(1)_ 


Coane LANE. Highway Ce SE ee 
No. of Bidders__ Low Gidder_Merlin R. Stam, Cob urg_ 
Low id s—28,830,00 


Type of Work 


Enginzer’s Recommendations: Award to low bidder subject to concurrence of 
Lane County and sum of $4,700.00 is deposited by 
County. 


No.6 _ Project__Long Tom River Bridge 2 aes 

(Contract No. 8572) 
Type of Work___ Grade, Pave and Structure ss. Proj. No. __B 
County ___—s ane Highway FAS A456 


No. of Bidders___— 3 Low Sidder__Aw K, Lundmark & Son, Inc., Colton 


Low Bid $111,188.00 

Engineer's Recommendations: Award to low bidder subject to concurrence of 
Lane County and the sum of $89,000.00 is deposited 
by County. 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON ~ 
pate_2¢-/- 7 7 oy 
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2: — 
t ' -23-77 
TO: Oregon Transportation Obhile sh Gre OF = 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49421 Davis Land & Livestock Co. $ 670.00 
49499 Krebs Brothers, Inc. GRATIS 
49500 Krebs Brothers, Inc. GRATIS 
49754 Crook County GRATIS 
49756 . Sinclair, Randall & Antoinette 750.00 
22-18.60W Pair-O-Dice Mobile Village 175.00 
22-18.60W Johnson, James F. & Rachael E. 50.00 
162-21.49 Ridenour, Ted 240.00 

8 Transactions $ 1,885.00 


(2) Correction of Grant of a 35' access on the Lostine Section 
of the Wallowa Lake Highway in Wallowa County to Station 
1109+90. Previously approved May 17, 1977. File 18911. 


(3) Grant of a 60’ access unrestricted as to use at Station 227+99 
on the west side of the Forest Grove-Gaston Section of the 
Tualatin Valley Highway in Washington County to the U.S. Bureau 
of Reclamation for a public road connection. File 36873. 


(4) Supplemental agreement with Jackson County extending to 
June 30, 1978, covering the acquisition of land by the 
County along Bear Creek. (Greenway Acquisition Project) 
(Parks Branch) 


(5) Agreement with City of Portland providing for assistance 
by the City engineering staff during development of the 
Powell Boulevard Project. Total amount of all payments to 
the City shall not exceed the sum of $14,000. (Local 
Government Unit) (Mt. Hood Highway - SE 50th Avenue= 
SE 92nd Avenue Section) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve the above items and report this action for 
your official records. 


LT Rutt . D ie: ayo > 1977 
0 Ih vv LZ Zz 
“ ion Commission 


Date_. Pes: Zops 


Glenn L.. Jac 
Oregon Transp 


Lor”g STATE HIGHWAY 


Dateo_F-5-77 
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EXHIBIT A 
MINUTES OF 8:2°°77 


No 10. 


Pron NE. Prescott St. U'xing | se - 
(Contract No. 8576) 

Type of Work 0.10 Mile Grade, Pave & Structurer.a. Proj. No. 1-205-7(53)313 

Oe ss, Highway___East Portland Freeway 

No. of Bidders mel: Low Gidder Selb Brid e Co : Vancouver, WA 


Low bid S_243,679,00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


No.__!]___ Project__N. Banfield Intchge. (N.E. 102nd Ave. Structure) 


mee (Contract No. 8577) _ 
Type of Work 0.14 Mile Grade, Pave & Structures FA. Proj. No. 1-205-7(47)312 


County —_Mu] tnomiah___ Highway__Fast Portland Freeway 
No. of Bidders — i Low Bidder Hensel Phelps Construction_Ca., Vancouver, WA 
Low sid $510,000.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 


FHWA. 


No.2 project _F Ox Valley-Mill City eee On 
(Contract No. 8578) 
Type of Work__9.92 Miles Grade & Pave FA. Proj, No. RS=-A487(1) 


County Linn Highway_FAS A437 (Lyons-Mill City Rd.) 


No. of Bidders__3 Low Gidver_North Santiam Paving Co., Stayton 
Low Bid $262,347.53 


Engineer's Recommendations Award to low bidder subject to concurrence of 
Linn County and the sum of $33,200.00 is 
deposited by the County. 


On August 1, 1977, I accepted the State Highway Engineer's recommenda- 
tions for award of the projects ‘on which bids were received July 28, 
1977, and authorized him to sign the contracts when conditions for 

the awards have been met. 


Oregon Transporta@tfon Commission 
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[XHIBIT B 
MINUTES OF 8-23-77 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 

Morse Bros, Inc., Linn Co. Line-McKenzie July 12, 1977 

No. 8116 River, Lane County 

Gibbons & Reed Co., S.W. Taylors Ferry Rd.- July 12, 1977 

No. 8352 Lewis & Clark Law School 


(Portland) Bikeway, 
Multnomah County 


Babler Bros., Inc., Lebanon Rd. Intchge.- July 12, 1977 
No. 8081 Halsey Intchge., Linn 

County 
Hansen Elect. Co., Front St.-Mill St. July 14, 1977 
No. 8289 (Creswell), Lane County 
Peter Kiewit Sons' Co., Winston-Shady Intchge., July 14, 1977 
No. 8046 Douglas County 


Copeland Paving, Inc., Rogue River (Broadway St.), July 14, 1977 


No. 8406 Jackson County 
Kearney Bros. Const. S.W. 72nd Ave. Intchge.- July 14, 1977 
Co., No. 8261 S.W. Boones Ferry Rd., 

Washington & Clackamas 

Counties 
Sims Electric, Inc., Cape Arago Hwy.-Central July 14, 1977 
No. 8381 Ave., Coos County 
Cascade Const. Co., Columbia City ("E", 2nd July 14, 1977 
No. 8529 & "L" Sts.), Columbia 

County 
DeAtley Corp., Enterprise Rock Production, July 18, 1977 
No. 8510 Wallowa County 
J. C. Compton Co., W. Marquam Intchge.- July 18, 1977 
No. 8236 N. Tigard Intchge., 


Multnomah County 
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EXHIBIT ____B 
MINUTES OF 8-23-77 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 
Period From_4-1-77 Thru__6-30-77 


No. Amount 
Claims Pending at Beginning of Period 174 $121,991.98 
Claims Pending at End of Period 167 $ 92,156.69 
Money Collected During Period 
Installment Payments 31 $ 2,032.57 
Compromise Payments 3 $ 24,428.44 
Payments in Full 90 $ 69,698.90 
OR ee $ 96,159.91 
i Beg 2 
Claims Abandoned During Period 11 $ 2,003.43 
Damage Cases (Actions Filed) 55 $ 32,252.09 
Uncollected Judgments " $ 


*Referred to Department of Revenue for collection. 


- 2127 - 


TO: 


SUBJECT: 


By your du 
official c 


EXHIBIT__8 
MINUTES OF _8&23-77 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


ly adopted delegation order, you authorized me in my 
apacity to exercise certain authority on behalf of the 


Oregon Transportation Commission. Pursuant to that authority and 


acting in 
following 


1) 


2) 


3) 


4) 


5) 


accordance therewith for the Commission, I approved the 
items and report this action for your official records: 


On July 7, 1977, approved a Bridge Project 
Agreement with Columbia County for prelimin- 
ary and construction engineering for a bridge 
replacement program. 


On July 8, 1977, approved an agreement with 
Roger Sutherland to mow grass which is 
accessible to his equipment within McIver 
State Park in Clackamas County. Effective 
date June 21, 1977, and shall terminate on 
October 1, 1977. 


On July 20, 1977, prohibited parking on the 
north side of the Tualatin Valley Highway 

from S.W. 185th Avenue (MP 6.60, Engineering 
Station 130+50) to 250 feet west of S.W. 187th 
Avenue (MP 6.78, Engineering Station 140+00) 
in the Community of Aloha, Washington County. 


On August 1, 1977, established a 45 MPH speed 
zone on the Halsey-Sweet Home Highway in Linn 
County from M.P. 16.55 to M.P, 17.65 except 

a 20 MPH school crossing zone from M.P. 17.37 
to M.P. 17.57. See Speed Zone Order No. 748. 
(This speed zone was approved by C. T. Keasey 
on behalf of Mr. Coulter pursuant to written 
delegated authority.) 


On August 9, 1977, established a 35 MPH speed 
zone on the Fremont Highway from south city 
limits of Lakeview to County Road No. 1-14 

in Lake County.* This speed zone order rescinds 
Speed Zone Resolution No. 448 dated 4-23-64. 
(See Speed Zone Order No. 749.) (This speed 

zone was approved by C. T. Keasey on behalf 

of Mr. Coulter pursuant to written delegated 
authority.) * M.P. 144.04 to M.P. 144.53 
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EXHIBIT___B 
MINUTES OF _8=23-77 


Contractor and 
Contract No. 


Watson Asphalt 
Paving Co., 
No. 8209 


Stillwell Const. Co., 
No. 8253 


R. J. Taggart Const. 
Co., No. 8506 


Kimball Const., Inc. 
& Alvin L. Lindley, 
No. 8308 


B-G Paint Co., 
No. 8497 


Cascade Crushing, 
Inc., No. 8498 


J. C. Compton Co., 
No. 8435 


Schrader Construction 
Co., Inc., No. 8524 
L. W. Vail Co., Inc., 


No. 8249 


Wildish Const. Co., 
No. 8386 


Wildish-Corvallis 
Const. Co., No. 8433 


August 15, 1977 


Section and County 


E. Hood River Intchge.- 
Rowena, Hood River and 
Wasco Counties 


Motorist Service Signing 
Project, Nine Counties 


Maupin Rock Production, 
Wasco County 


Broadbent Project, Coos 
County 


Catching Slough Bridge, 
Coos County 


Paulina Rock Production, 
Crook County 


Decker Rd.-Jackknife 
Creek, Sherman County 


Mary S. Young Park - 
Bolton School Bikeway, 
Clackamas County 


Sharps Corner-Diagonal 
Road, Umatilla County 


Carol Ave.-Maxwell Rd., 
Lane County 


Burkhart Cr.-Scravel 
Hill Rd., Linn County 


H.‘S. Coulter 


State Highway Engineer 
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_ so 


Acceptance 
Date 


July 18, 1977 


July 18, 1977 


July 21, 1977 


July 22, 1977 


August 3, 1977 


August 5, 1977 


August 5, 1977 


August 5, 1977 


August 10, 1977 


August 10, 1977 


August 10, 1977 


TO: 


SUBJECT: 


EXHIBIT___8 
MINUTES OF 8-23-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


Work on the Main Street-Cedar Street Section of S. 19th 
Street in the City of Philomath, Benton County. Bids 
received June 23, 1977. Contract No. 8546 awarded 

July 14, 1977, to Cushing Bros., Inc., Salem, at $55,409. 


Work on the Circle Bar Section of the Crane-Venator County 
Road in Harney County. Bids received June 23, 1977. Con- 
tract No. 8547 awarded July 15, 1977, to R. L. Coats, Bend, 
at $127,705. 


Work on the Browning Avenue S.E.-Hilfiker Road S.E. (Salem) 
Section of the Pacific Highway East in Marion County. Bids 
received June 23, 1977. Contract No. 8552 awarded 

July 13, 1977, to Salem Road & Driveway Co., Salem, at 
$313,351. 


Work on the Denney Road Interchange Section of the Beaver- 
ton-Tigard Highway in Washington County. Bids received 
June 23, 1977. Contract No. 8558 awarded July 19, 1977, 
to Ross Bros. Construction, Inc., Salem, at $3,689,437.25. 


Work on the Bellfountain Road-Pacific Highway West Section 
of Greenberry Road in Benton County. Bids received July 7, 
1977. Contract No. 8562 awarded July 15, 1977, to Wildish- 
Corvallis Construction Co., Corvallis, at $274,963.96. 


Paving on the Cottonwood Creek-Harney County Line Section 

of the John Day-Burns Highway in Grant County. Bids received 
July 7, 1977. Contract No. 8563 awarded July 11, 1977, to 

R. L. Coats, Bend, at $416,640. 


Paving on the Collier State Park-Williamson River Section 
of The Dalles-California Highway in Klamath County. Bids 
received July 7, 1977. Contract No. 8564 awarded July 11, 
1977, to Roy L. Houck Construction Co., Salem, at $406,640. 


Work on the Lincoln Street-Main Street Section of W. Marquam 
Street in Mt. Angel, Marion County. Bids received July 7, 
1977. Contract No. 8565 awarded July 20, 1977, to North 
Santiam Paving Co., Stayton, at $59,895.20. 


Work on Chocktoot Street and First Avenue in Chiloquin, 
Klamath County. Bids received July 28, 1977. Contract 

No. 8569 awarded August 3, 1977, to Roy L. Houck Construction 
Co., Salem, at $24,480. 
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6) 


7) 


8-15-77 


EXHIBIT B 
MINUTES OF _8=23-77 


On July 18, 1977, approved an agreement with 
Department of Fish and Wildlife to lease 
certezin real property in McIver State Park 

in Clackamas County for construction, operation 
and maintenance of a fish hatchery. 


On August 12, 1977, established a 35 MPH speed 
zone on the Tiller-Trail Highway in the vic. 

of Tiller from M.P. 26.08 to M.P. 26.84, includ- 
ing a 20 MPH school zone from M.P. 26.21 to 
M.P. 26.35. Rescinds Speed Zone Resolution 

No. 211 dated 9-22-55. (See Speed Zone Order 
No. 750). (This speed zone was approved by 

C. T. Keasey on behalf of Mr. Coulter pursuant 
to written delegated authority.) Douglas 
County. 


State Highway Engineer 


Dated this/S day of ugust ; 1977 
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EXHIBIT_____& 
MINUTES OF _ 8-23-77 


August, 1977 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 2 parcels of excess property containing 5.1 acres and 2.7 
acres on the Milton/Freewater-Washington State Line Section of the 
Oregon-Washington Highway in Umatilla County for a minimum consider- 
ation of $51,000.00. Approved July 15, 1977. File 10556-A (16- 
43). 


(2) Sale of 0.64 acre excess property on the Redmond Section of the The 
Dalles-California Highway in Deschutes County for a minimum consider- 
ation of $3,000.00 to the City of Redmond. Approved July 18, 1977. 
File 2121 (16-43). 


(3) Construction-Maintenance Agreement with Oregon-Washington Railroad 
and Navigation Company covering the reconstruction of the Owens- 
Illinois facilities on the Columbia Boulevard Interchange Section 
of the East Portland Freeway in Multnomah County. Approved May 25, 
1977. File RR 871 (16-12). 


(4) Signed July 11, 1977, 2 Modifications of Access approved by Mr. Jackson: 
File 31591, Conforth, Columbia River Highway, Umatilla County, 
approved April 26, 1977. File 34974, Millar, Pacific Highway East, 
Clackamas County, approved June 7, 1977. 


(5) Sale of excess property acquired with an outdoor advertising sign 
on the Rogue Valley Highway in Jackson County to Jackson County for 
a consideration of $1,200.00 and for public purposes only. Approved 
May 3, 1977. File 49338 (16-43). 


(6) Release of interest to five property owners abutting the east 
boundary of the Corvallis Maintenance Yard on the Corvallis-Newport 
Highway in Benton County. These people in turn are deeding like 
property to Benton County for their bikeway project. Approved 
April 22, 1977. File 24235 (16-43). 


(7) Sale of 1.03 acres excess property on the Valley Falls Section of 
the Lakeview-Burns Highway in Lake County for a minimum consideration 
of $500.00. Approved June 14, 1977. File 4661 (16-43). 


(8) Sale of 10.17 acres excess property on the Silver Lake Section of 
the Fremont Highway in Lake County for a minimum consideration of 
$3,000.00. Approved June 14, 1977. File 1116 (16-43). 


(9) Sale of 2.19 acres excess property on the Drews Gap Section of the 


Klamath Falls-Lakeview Highway in Lake County for a minimum consideration 
of $385.00. Approved June 14, 1977. File 9880 (16-43). 
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10) 


11) 


12) 


13) 


14) 


15) 


EXHIBIT ' 
MINUTES OF _8:23-77 


Structure repair on the 7th Avenue-Willamette River (Eugene) 
Section of the Eugene-Springfield Highway in Lane County. 
Bids received July 28, 1977. Contract No. 8570 awarded 
August 1, 1977, to Hamilton Construction Co., Springfield, 
at $93,660. 


Work on the N.E. Glisan Street-S.E. Division Street Section 
of the East Portland Freeway in Multnomah County. Bids 
received July 28, 1977. Contract No. 8573 awarded 

August 1, 1977, to Columbia Excavating, Inc., Tualatin, at 
$1,057,362.45. 


Work on the S.E. Division Street Undercrossing (BLE/SP Line) 
Section of the East Portland Freeway in Multnomah County. 
Bids received July 28, 1977. Contract No. 8575 awarded 
August 1, 1977, to Selby Bridge Company, Vancouver, Wash- 
ington, at $677,323. 


Work on the N.E. Prescott Street Undercrossing Section of 

the East Portland Freeway in Multnomah County. Bids received 
July 28, 1977. Contract No. 8576 awarded August 1, 1977, 

to Selby Bridge Company, Vancouver, Washington, at $743,679. 


Work on the N. Banfield Interchange (N.E. 102nd Avenue 
Structure) Section of the East Portland Freeway in Multnomah 
County. Bids received July 28, 1977. Contract No. 8577 
awarded August 1, 1977, to Hensel Phelps Construction Co., 
Vancouver, Washington, at 31,510,000. 


Work on the Fox Valley-Mill City Section of the Lyons-Mill 
City Road in Linn County. Bids received July 28, 1977. 
Contract No. 8578 awarded August 1, 1977, to North Santiam 
Paving Co., Stayton, at $262,347.58. 


phe 
Dated this /2- day of August, 1977 


Aegina State Highway Engi 
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MINBITIES OF _8-23-77 


(20) Signed the Grant of Access to Donald 0. Rund previously approved by 
Mr. Jackson May 3, 1977. Hayes Hill-Grants Pass Section of the 
Redwood Highway in Josephine County. Signed July 27, 1977. File 
22989 (16-45). 


(21) Signed the Grant and Indenture of Access to the Bank of Oregon for 
the access previously approved by Mr. Jackson May 3, 1977, at 
Station LD 15+90 on the Chemawa Road-Hayesville Section of the 
Pacific Highway East in Marion County signed August 2, 1977. File 
17599 (16-45). 


(22) Pipeline Agreement with Oregon-Washington Railroad and Navigation 
Company for crossing under their tracks to serve Rooster Rock State 
Park on the Columbia River Highway in Multnomah County. Approved 
August 8, 1977. File RR 878 (16-12). 


(23) Right of way Service Agreement with Marion County for appraisal 
work on the Pudding River Bridge (Nussom Road) Project. Approved 
July 18, 1977. Misc. C&A 6273 (16-69). 


(24) Signed the Release and Grant of Access to Frank W. Olson for the 
access previously approved by Mr. Jackson May 17, 1977, and corrected 
August 8, 1977, at Station 1109+90 on the Lostine Section of the 
Wallowa Lake Highway in Wallowa County. Signed August 9, 1977. 

File 18911 (16-45). 


(25) Sale of 2.3 acres excess property on the Salem By-Pass Section of 
the Pacific Highway in Marion County for a minimum consideration of 


$2,300.00. Approved August 9, 1977. File 18281 (16-43). 


(26) Sale of 0.52 acre excess property on the Hubbard Creek-Brush Creek 


“ Section of the China Mountain Road in Curry County for a minimum 
consideration of $3,000.00. Approved August 9, 1977. File S-322 
(16-43). 


(27) Sale of 0.48 acre excess property on the Goshen-Divide Section of 
the Pacific Highway in Lane County for a minimum consideration of 
$2,900.00. Approved August 9, 1977. File 21405 (16-43). 


(28) Relinquishment of Title to a small parcel of excess property on the 
Clatskanie-Delena Section of the Columbia River Highway in Columbia 
County to City of Clatskanie in exchange for a conveyance of Access 
Rights by Shirley R. Lillich, et al, for present rights at Station 
1724+00 being given up for an access road to be built on the released 
property. Approved August 9, 1977. Files 20268, 20270 (16-43). 


(29) Quitclaim of state's interest in 3,338 square feet excess property 
to 5 individuals in connection with their deeding Benton County 
corrective deeds for the Corvallis-Philomath Bikeway through the 
Corvallis Maintenance Yard. Approved August 11, 1977. File 24235 
(16-43). 


Dated_this rm day o 1977 


JB:cjb 


(10) 


(11) 


(12) 


(13) 


(14) 


(15) 


(16) 


(17) 


(18) 


(19) 


3) — a 
MINGTES OF _8-23-77 
Sale of excess property on the Valley Falls-White Rock Section of 


the Fremont Highway in Lake County. Approved June 21, 1977 (16- 
43). 


File 6600, minimum consideration $ 35.00 1.41 acres 
File 6602, minimum consideration 25.00 1.25 acres 
File 3354, minimum consideration 1,000.00 2.07 acres 
File 4678, minimum consideration 750.00 1.56 acres 


Sale of 5,800 square feet excess property on the Fremont Interchange- 
Sunset Interchange Section of the Stadium Freeway in Multnomah 
County for a minimum consideration of $35,000.00. Approved June 22, 
1977. Files 33983,4,5 (16-43). 


Sale of 0.36 acre excess property on the Parkdale-Fikes Corner 
Section of the Mt. Hood Highway in Hood River County for a minimum 
consideration of $4,600.00. Approved July 8, 1977. File 42284 
(16-43). 


Sale of 0.06 acre excess property on the Junction City-Eugene 
Section of the Pacific Highway West in Lane County to Lane County, 
gratis. Approved July 25, 1977. File 2412 (16-43). 


Sale of 8,900 square feet excess property on the Klamath Falls-West 
Side By-Pass Section of the The Dalles-California Highway in Klamath 
County for a minimum consideration of $500.00. Approved July 25, 
1977. Files 23127, 44856 (16-43). 


Sale of 1.15 acres excess property on the Picture Rock Pass-Hunter 
Hill Section of the Fremont Highway in Lake County for a minimum 
consideration of $1,000.00. Approved July 25, 1977. File 6782-A 
(16-43). 


Extension of Service Contract No. 76-012 approved June 11, 1976, 
and reported July 20, 1976, for the Southern Pacific Transportation 
Company on S.W. Bonita Road near Tigard in Washington County. 
Approved July 27, 1977 (16-12). 


Haul Road Crossing Agreement with the Union Pacific Railroad Company 
for use of the contractor on the South Banfield Interchange-S.E. 
Yamhill Street Section of the East Portland Freeway in Multnomah 
County. Approved July 28, 1977. Contract 8462 (16-12). 


Service Contract with the Southern Pacific Transportation Company 
for installation of grade crossing protection devices at Monmouth 
Street (Monmouth-Independence Highway) in Independence, Polk County. 
Approved August 1, 1977. File RR 877 (16-12). 


Grant of Temporary Easement to Wayne C. Rembold, et al, to construct 
and use an access road to N.E. 97th Avenue. In consideration, 
Rembold, et al, gave the State a Release of Option Obligation to 
provide a frontage road on the N.E. Sandy-N.E. Glisan Section of 

the East Portland Freeway, Multnomah County. Approved July 5, 

1977. File 47273 (16-43). 


- 2135 - 


Defendant 


io) ot ae eee 


MINUTES OF 8-23-77 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than 
30 days 
prior to 
trial 


Katherine Lisac $80,000 


L-7261 
R-485 34 


State's 
Highest 
Testimony 
at trial 


$73,000 


Section: West Portland Park and Ride 
Hiahway: Pacific 
County: Multnomah 


Approved by: 


Walter L. Barrie 
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De fend- 

ants' 

lowest 

demand Verdict 


$110,900 $110,000 


Attorney Fees: Not vet 
known 


Date: Auqust 11, 1977 


tne 


EXHIBIT 
MINUTES OF _8-23-77 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7479 Brenda L. Starkey, Personal Representative for Blake Robert 
Starkey v. Grant E. Wilson and Mark G. Wilson, et al: This case 
arises out of an accident that occurred on November 19, 1975 in which 
a dumptruck being operated by an emplove of the Hiahway Division con- 
tractor backed over Blake Robert Starkey and as a result caused his 
death. The complaint lists the partnership involved, the Oreaon State 
Highway Division and John Sawyer, Resident Enaineer. The amount of 
the lawsuit is $902,000. The matter has been referred to the Attorney 
General's office for the defense of the State. (M.P. 73.8, I-80N, 
Wasco County.) 


L-7480 Ruth A. Graham v. State, et al: This case arises out of an 
accident that occurred on July 17, 1975, and the plaintiff was a 
Passenger and owner of an automobile driven by her husband. The acci- 
dent involved the log truck being driven by a second party and also 
involved a Highway Division dumptruck. The amount of the lawsuit is 
for $15,000 in general damaces for loss of companionship of her hus- 
band during his injury. The matter has been referred to the insurance 
carrier for the defense of the State. (Hwy. 30, 18 mi. west of Astoria, 
Clatsop County.) 

L-7481 Murland Graham v. State, et al: This is a companion case to 
L-7480, reported above, and arises out of the same accident. The 
amount of this lawsuit is for $15,000 and is for the loss of comnan- 
ionship of his wife because of her injurv in the accident. The matter 
has been referred to the State's insurance carrier for the defense of 
the State. 2 

L-7484 Annette Morris v. State, et al: This lawsuit arises out of an 
accident which occurred on August 15, 1976, at the intersection of 

12th and Chemeketa Street in the City of Salem. The alleqed cause of 
the accident is the failure of the traffic signal to qo from areen to 
yellow to red when pre-empted by a train coming down the track. A 
vehicle in front of the vehicle in which the Plaintiff was a nassenaer 
Stopped abruptly when the sional went from areen to red and the vehicle 
in which plaintiff was a passenaer collided with the rear end of the 
other vehicle. Plaintiff is seeking $155,009 in damanes. The case 
has been referred to the Attorney General for the defense of the State. 


L-7485 William £. Mahin, et ux. v. Ralph W. Farr, et al: This case in- 
volves a suit for declaratory judament relatina to the right to use cer- 
tain roadways in Jackson County. The involvement of the Department of 
Transportation relates to the dedication for Public purposes as a road- 
way of a 60-foot strip of land in Jackson County. The matter is beina 
reviewed by the Right of Way Section and the case has been referred to 
the Attorney General's office for handling. 
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“XHIBIT D 
MINUTES OF 8223-77 


REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Hiqhest Amount of 
Defendant _______._dffer__._ Anpraisal_ Settlement __ 
Norman J. Gix $1,000 $1,750 $2,900 
L-7380 
R-40499 
Section: Grants Pass-New Hope Road 
Highway: Jacksonville 
County: Josephine 
Approved by: Walter L. Barrie Date: Auaust 11, 1977 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant === Cause of Action Plaintiff 
Patricia Stroda State of Oreqon Loss of $250,009.99 
Consortium 
L-6522 


County: Lane 
Disposed of by: Settlement by insurance carrier without payment. 


James Stroda State of Oreaon Personal Injury §$ 28,117.80 


L-6524 
County: Lane 
Disposed of by: Settlement by insurance carrier without payment. 


Marie Monteith State of Oreaon Wronqful Death $ 68,799.25 
L-7256 


County: Multnomah 


Disposed of by: Settlement by State's insurance carrier for $4,090. 
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So  —— a 
MINUTES OF .8-23-77 


} 
; 
| RLPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
: of or 
Plaintiff Cause of Action Plaintiff Judament 
James Casper Personal Injury $163,000.00 * 
i 
j L-7276 
| County: Deschutes 
| 
| 


* State taken out of the case by a summary judament. 


Elaine Johnson Personal Injury $ 25,217.25 * 


L-7377 
j County: Deschutes 


* State taken out of the case by a summary judqment. 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 

} ve fendant_ = _ Cause of Action Plaintiff Judqment 

i St. Paul Fire and Settled & 


Marine Insurance Co. Breach of Contract $2,612.64 Dismissed 


L-7277 


This 1 i i 
County: Multnomah (This lawsuit arises out of Contract No. 7788 


& in no way involves the State as it is merely 
a lawsuit between a material supplier & the 


i contractor's surety.) 
! Frank Short Property Damage $ 173.40 $ 173.40 
; 
i Attorney Fees: $150.00 Court Costs: $48.30 
‘ 

L-7280 


i County: Multnomah 
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ELLER LE_LELLELDLLLD ELLA LNG DOLD AEA PED AAT A 


ba 3 EXHIBIT —— os. 
MINUTES OF — 


T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On June 22, 1977, $ 2,399,529.08was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of _June_, 19 77 

(List of apporttonments on file in Commission Files, 


Salem.) 


On July 29 , 1977, $ ?,439,717.45(12 percent of the 
Highway Fund) was distributed to the cities for the 
month of June » 1977. 


(List of apporttonments on file in Conmission Files, 


Salem.) 
Dated this /.7 day of Y . 1977 
let day OF uty » 1922 
: » Controlier 
Attachments High Division 


cc: Robert Burco 
H. S. Coulter 
John Earley/Att. 
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September 16, 1977 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 8:15 a.m. in Room 129 of the State Transportation 
Building in Salem, Oregon. The following persons were on the tele- 
phone at the locations given: 


Glenn L. Jackson, Chairman, Portland 

B. Gordon Coleman, Member, Eugene 

Tom Walsh, Member, Hermiston 

F. B. Klaboe, Chief of Operations, Salem 

H. S. Coulter, State Highway Engineer, Salem 

Don Streun, Assistant Director for Administration, Salem 
C. W. Head, Manager, Commission Services, Salem 


Mr. Coulter stated that this meeting was called to secure 
Commission approval to submit a request to the Emergency Board for 
two new positions and expenditure limitation increases to change 
the method of entering data to the Highway Maintenance Management 
System. He said this would transfer responsibility from the Data 
Processing Section (Office of the Director) to the Salem Maintenance 
Office of the Highway Division. He mentioned the benefits to the 


State are: 


Better performance of maintenance work within 
available funding. 


Improvement in the overall condition of highways 
within the State on a uniform basis, which will help 
to reduce accidents and the cost to motorists of 
maintaining their vehicles. Estimated savings to 
the road user because of reduced accidents during 
the 1977-79 biennium are between $600,000 and 
$700,000. 


The Commission gave their approval for the Department to 
request the following from the Emergency Board: 


a. 


b. 


Establish two new Clerical Specialist positions in 
the Highway Division. 


Revise 1977-79 expenditure limitation. 
1. Office of the Director 

Chapter 705 Oregon Laws 1977 

Section 3 (2) Administrative Services $15,314 
2. Highway Division 


Chapter 439 Oregon Laws 1977 
Section 3 $66,489 
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ee - eee, 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION TELEPHONE MEETING 
held on 


SEPTEMBER 16, 1977 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


SEPTEMBER 22, 1977 


(Detailed letter of request to the Emergency Board on file in «he 
Commission's files, Salem.) 


The meeting adjourned at 8:20 a.m. 


Commissione 


Tt Wel 


oo 


) 
<i, 
CommtSsioner 


CH Ue 


Commission Services 
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September 22, 1977 
Salem, Oregon 


The Commission met in an informal meeting at 8:30 a.m. in 
the Director's Office, Room 135, Transportation Building. Notice 
of this meeting and of the formal meeting was made by press release 
to the newspapers of the general and local circulation throughout 
the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

George Bell, Manager of Intergovernmental and Public Affairs 
Dennis Moore, Administrator of Public Transit 
David Talbot, State Parks Superintendent 

Alan Lightner, Executive Assistant to Director 
C. W. Head, Manager, Commission Services 


There was discussion concerning the Six Year Highway 
Improvement Program and each Commissioner indicated the meetings that 
they would be able to attend in the various parts of the State. The 
Commission viewed a twelve-minute video tape on the Six Year Highway 
Improvement Program that will be shown at the Statewide meetings. 
Several suggestions were given by the Commission for improving the 
video tape presentation. 


The Commission held their formal meeting at 10 a.m. in 
Room 122, Transportation Building. The same individuals were present 
that attended the informal meeting. Others present were: 


Michael P. Hollern, Member 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Roger Ritchey, Deputy Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

Jack Sollis, Assistant Attorney General 

R. L. Schroeder, Maintenance Engineer 

C. T. Keasey, Construction Engineer 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of August 23, 1977. 
2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 


condemnation. ("Condemnation Resolution No. 2665" 
on file in Commission's files, Salem.) 
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FISCAL YEAR 1978 URBAN SYSTEM ALLOCATION 
SEPTEMBER, 1977 __ 


Oregon's Fiscal Year 1978 Urban System Apportionment $6,755 ,508 
Less 1-1%:% HPR Funds $101 ,333 
Less 43% PR Funds 33,777 __ (135,110) 
Total $6,620,398 
*Less Allocation of Funds Attributable to Portland 
Urbanized Area (Over 200,000 Population) (3,848,605) 
Funds Available to Balance of State $2,771,793 
Federal Percent of Fund 
_ Urban Area Population __ lotal Allocation 
Eugene 139,255 25.4107 $ 704,332 
Salem 93,041 16.9777 470,587 
25 Small 
Urban Areas 315,722 _57.6116 _1,596 ,874 
Total 548,018 100. 0000 $2,771,793 


*City of Portland's Fair and Equitable Allocation of Portland 
Urbanized Area Allocation: 


1975 City of Portland Population 379,826 - 46% 
1975 Portland Urbanized Area Population 832,761 
46% x $3,848,605 = $1,770,358 


NOTE: City of Portland's Allocation is based on 1975 population 
estimates obtained from the Center for Population Research and 
Census. 
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3) 


4) 


5) 


6) 


7) 


8) 


September 22, 


Authorized increase in project authorization on the 
following contract: 


a) Contract No. 8504, St. Paul-Woodburn Section, 
Hillsboro-Silverton Highway, Marion County, in 
the amount of $213,845.05. (19.9% increase) 


Request from City of Portland for an Interstate trans- 
fer project for preliminary engineering and construction 
to provide a double left-turn ramp from Grand Avenue 

to the Morrison Bridge. City will provide all the 
required $14,200 of local match. Cost $100,000. 
(Authorized State Highway Engineer to sign project 
agreement when prepared.) 


Request from City of Portland for a project utilizing 
Interstate Transfer Funds withdrawn from the Mt. Hood 
Freeway to widen and improve a 0.70 mile section 
(Glenwood Street-Crystal Springs Boulevard) of 

S.E. 39th Avenue. City will provide all of the 
required $38,640 of local match. (Authorized State 
Highway Engineer to sign agreement when prepared. ) 


Adopted resolution abandoning 0.15 miles of old right 
of way no longer needed for highway purposes on the 
Tongue Point-Fern Hill Section of the Columbia River 
Highway in Clatsop County. ("Abandonment Resolution 
No. 567" on file in the Commission's files, Salem.) 


Adopted resolution abandoning approximately .36 miles 
of old right of way no longer needed on the Shoo Fly 
Creek Section of Service Creek-Mitchell Highway in 
Wheeler County. ("Abandonment Resolution No. 566" 

on file in the Commission's files, Salem.) 


Distribution of Fiscal Year 1978 Federal Aid Urban 
System Funds to the urbanized and small urban areas 
of the State as follows: (State will continue its 
policy of providing one-half of the required match 
funds for local agency projects in which State 
Highway Funds can legally be expended. Total match 
funds for 1978 are estimated at $946,000 of which 
the State's share would be approximately $473,000.) 


(See next two pages for tabulation) 
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FISCAL YEAR 1978 FAS ALLOCATION TO COUNTIES 
September, 1977 


TOTAL FUNDS 
Including State’s and 
Counties’ Match Money 


COUNTY FEDERAL FUNDS (Rounded to Thousands ) 
Baker $ 51,185 $ 59,000 
Benton 73,963 86,000 
Clackamas 198, 366 231,000 
Clatsop 69,247 80,000 
Columbia 84,098 98 ,000 
Coos 114, 266 133,000 
Crook 56,264 65,000 
Curry 56,457 66 ,000 
Deschutes 77,244 90,000 
Douglas 177,276 206 ,000 
Gilliam 35,152 41,000 
Grant 47,763 56 ,000 
Harney 55,511 65,000 
Hood River 57,031 66 ,000 
Jackson 166,756 194 ,000 
Jefferson 53,039 62 ,000 
Josephine 85,429 99,000 
Klamath 78,854 92 ,000 
Lake 47,476 55,000 
Lane 205,724 239,000 
Lincoln 77,342 90,000 
Linn 153,081 178,000 
Malheur 108,848 127 ,000 
Marion 176,382 205 ,000 
Morrow 50,784 59,000 
Multnomah 60,660 70,000 
Polk 71,877 84,000 
Sherman 35,133 41,000 
Tillamook 70,691 82 ,000 
Umatilla 129,668 151,000 
Union 55,949 65,000 
Wallowa 48,271 56 ,000 
Wasco 57,045 66 ,000 
Washington 130,548 152,000 
Wheeler 30,878 36 ,000 
Yamhill 89,873 ___ 104,000 
TOTAL $3,138,131 $3,649,000 


SUMMARY - FISCAL YEAR 1978 COUNTY FAS FUNDS 


Total Federal Funds 
(50% of Oregon apportionment less planning survey funds) $3,138,000 


Plus estimated State Match Funds 255,500 

* County Match Funds 255 ,500 
TOTAL FUNDS $3,649,000 
NOTE: Above funds allocated to individual counties on basis of formula 


(25% equally, 60% on rural population, and 15% on rural county road mileage) 
proposed by association of Oregon Counties and approved by Transportation 
Commission. Federal funds are estimated to represent approximately 86% of 
total county road FAS funds with State and County funds estimated to be 
approximately 7% each. 
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FISCAL YEAR 1978 URBAN SYSTEM ALLOCATION 
SMALL URBAN AREAS 
SEPTEMBER, 1977 __ 


Percent Federal 
Urban Area Population of Total _ Funds 
Albany 22,838 6.2605 $ 99,972 
Ashland 14,500 3.9749 63,474 
Astoria 10,680 2.9277 46,752 
Baker 9,490 2.6015 41,543 
Bend 16,000 4.3860 70,039 
Coos Bay 23,400 6.4146 102 ,433 
Corvallis 40,180 11.0145 175,888 
Cottage Grove 6,902 1.8920 30,213 
Dallas 7,735 2.1204 33 ,860 
Forest Grove 10,513 2.8819 46 ,020 
Grants Pass 13,570 3.7199 59,402 
Klamath Falls 34,172 9.3675 149 ,587 
LaGrande 10,562 2.8953 46 ,234 
Lebanon 8,553 2.3446 37 ,440 
McMinnville 12,660 3.4705 55,420 
Medford 34,939 9.5777 152,944 
Monmouth 6,135 1.6818 26 ,856 
Newberg 8,334 2.2846 36,482 
Newport 6,150 1.6859 26 ,922 
Ontario 7,937 2.1757 34,743 
Pendleton 14,302 3.9206 62 ,607 
Roseburg 16,950 4.6465 74,199 
St. Helens 7,020 1.9244 30,730 
The Dalles 11,071 3.0349 48 ,464 
Woodburn 10,200 2.7961 44,650 
TOTALS 364,793 100.0000 $1 ,596 ,874 


NOTE: Above funds allocated to small urban areas on per capita basis 
using latest State population figures as proposed by League of 
Oregon Cities. 


9) Distribution of the Fiscal Year 1978 Federal Aid 
Secondary Funds to the individual counties of the 
State as follows: 


4 (See next page for tabulation.) 
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15) 


16) 


17) 


18) 


19) 


20) 


21) 


22) 


23) 


24) 


One-year contract with Oregon Hospitality and Visitors 
Association for $30,000 to fund special tourism activities 
and authorized Director to sign the agreement. (Agree- 
ment effective September 23, 1977, through June 30, 1978.) 


Two-year contract with Coit/Petzold Advertising Agency, 
Portland, for tourist advertising in the amount of 
$375,000, as recommended by the Travel Advisory Committee 
and authorized Director to sign the agreement. (Agree- 
ment effective October 1, 1977.) 


Two-year public transit operating assistance agreement 
with Columbia County in the amount of $40,000. 


Repairing the Snake River Bridge at Adrian, Malheur 
County, at estimated cost of $60,000 to be financed 
from State Construction Funds. 


Adopted a resolution accepting an amended Grant Offer 
from the Federal Aviation Administration for additional 
financial assistance in the amount of $9,394.10 to 
bring the total Federal grant for an Airport Development 
Aid Program Project at the Siletz Bay State Airport to 
$103,335.10. ("Aeronautics Miscellaneous Resolution 

No. 6A" on file in the Commission's files, Salem.) 


Authorization to join the American Public Transit 
Association for a one-year period at a cost of $600. 


Two-year $60,000 transit operating assistance agreement 
with the City of Roseburg. 


Presentation to the Emergency Board an increase in 
expenditure limitation of $87,359 and for five new 
positions to implement a budget note relating to 
verification of auto insurance. 


Two-year public transit operating assistance agreement 
with the City of Albany in the amount of $40,000. 


Adopted as a permanent rule the establishment of a bus 
lane on the Front Avenue-Slavin Road Section of Barbur 
Boulevard (Pacific Highway West) within the City of 
Portland, Multnomah County. ("Miscellaneous Resolution 
No. 260" on file in the Commission's files, Salem.) A 
hearing was held on September 12, 1977. Permanent rule 
effective September 23, 1977, and published in Secretary 
of State's Administrative Rule Bulletin on October 15, 
1977. 
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10) 


11) 


12) 


13) 


14) 


September 22, 


Request from Columbia County for a Federal Aid 
Secondary System Project to replace three deficient 
bridges across Rock Creek on Keasey Road west of 
Vernonia. Estimated FAS Funds $506,540 with State 

and County each providing approximately $41,230 in 
match funds. (Granted State Highway Engineer authority 
to sign agreement when prepared. ) 


Agreement with CH2M/Hill for preparation of the draft 
environmental impact statement on Powell Boulevard 
(Mt. Hood Highway) between 52nd Avenue and 1-205, 
Multnomah County, Phase II Project. Agreement will 
be for a 9-month period and will cost approximately 
$93, 368. 


Added to the State Construction Program the replacement 
of a timber bridge across Beaver Creek on the Powers 
Highway at M.P. 11.55 in Coos County. Estimated cost 
$40,000. 


Adopted resolution redesignating those State highways 
covered by statutes which were repealed by action of the 
1977 Legislature. ("Primary and Secondary Highway 
Designation Resolution No. 53" on file in the Commission's 
files, Salem.) Resolution effective October 4, 1977. 

One highway was redesignated as a secondary highway and 

54 highways were redesignated as primary highways. 


Adopted as permanent administrative rules the following 
temporary rules: 


a) Authority to the Parks Superintendent to waive fees 
and charges for the use of park facilities. 
(Temporary rule was adopted on June 13, 1977, and 
effective that day. A hearing was held on August 25, 
1977. Permanent rule effective on September 26, 1977, 
and published in Secretary of State's Administrative 
Rule Bulletin on October 15, 1977. "State Parks 
Resolution No. 39D" on file in the Commission's files, 
Salem, amending "State Parks Resolution No. 39".) 


b) Authorizing the assessment of a daily $2 surcharge 
to nonresidents using State park overnight camping 
facilities. (Temporary rule adopted July 21, 1977, 
and effective on July 25, 1977. A hearing was held 
on August 25, 1977, and no testimony was offered. 
After the hearing, written testimony was received 
from State Senator Dell Isham favoring the surcharge. 
Permanent rule effective on September 26, 1977, and 
published in Secretary of State's Administrative 
Rule Bulletin on October 15, 1977. "State Parks 
Resolution No. 39E" on file in the Commission's files, 
Salem, amending "State Parks Resolution No. 39".) 
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for rail planning. The funds require a 10% State match ($1,946) and 
must be used prior to July 31, 1978. In order to receive the funds, 
he said, application must be made to the Federal Railroad Administra- 
tion prior to September 30, 1977. He commented it is proposed to use 
the additional funds to carry out an extended rail shipper survey 
throughout the State. The project involves the survey and interview 
of rail shippers in order to obtain information on shipper needs and 
problems and origin-destination data to be used in future planning 
efforts. He said that allocation of State funds to the proposed 
project and use of Federal funds requires Emergency Board approval. 
Following Mr. Rulien's recommendation, the Commission gave their 
approval for the Director to appear before the Emergency Board for 

a change in expenditure limitation to apply for the additional grant. 


Mr. Rulien presented to the Commission copies of the 
Preliminary Six Year Highway Improvement Program for Fiscal Years 
1979 through 1984, dated September, 1977. (Copy of report on file 
in the Commission's files, Salem.) He said included in the document 
is a transmittal letter of what the Department proposes to do and a 
schedule listing the 39 meeting locations to be held throughout the 
State starting October 17 and ending November 10, 1977. He said the 
program has two proposals: one, based upen additional revenues if 
voters approve highway fund tax increases passed by the 1977 Legislature; 
and a second, based upon projected revenues should these tax increases 
fail to gain public approval. 


Mr. Bell commented on the advance meetings that he will 
be having with the various cities, counties, news media, chambers of 
commerce, etc., prior to the Six Year Highway Improvement Program 
meetings to urge their attendance and input. 


OPERATIONS 


Mr. Schroeder introduced the following employees who have 
completed 40 years of service with the Highway Division: 


Olaf G. Fransen, Section Supervisor, Tillamook 
Melvin G. Willis, Large Supervisor Foreman, Meacham 
John F. Hageman, Utilities Permit Engineer, Salem 
Ottis L. Dewey, Weighmaster, Central Point 


Chairman Jackson presented to each employee 40-year service 
pins and thanked them for their long and faithful service with the 
Department. 


Mr. Keasey reported on the Woodburn asphalt recycling 
project (Hillsboro-Silverton Hwy., Marion County, Contract No. 8504). 
He said 50,000 tons of asphalt concrete material was salvaged from 
construction on Interstate 5 between Woodburn and Salem in Marion 
County. The Boeing Company modified a drum dryer asphalt plant for 
Babler Bros., Inc., the prime contractor, which appears to produce 
a satisfactory product from all of the tests. The production of 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of the Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Engineer Exhibit C 
Chief Counsel Exhibit D 
Highway Controller Exhibit E 
Project Management Engineer Exhibit F 


Mr. Moore reported on House Bill 3000 which creates the 
Oregon Mass Transportation Financing Authority with authority to 
own mass transit facilities, to lease or sell facilities to mass 
transit districts, to issue bonds, to make loans to mass transit 
districts and to perform related acts. He said this bill was passed 
by the 1977 Legislature and will become effective on October 4, 1977. 
The purpose of this new Authority is to permit a degree of flexibility 
in mass transit facility financing and to spread capital improvement 
costs over a period of years rather than a year's budget. He stated 
that the Chairman of the Transportation Commission will be a member 
of the Authority and there is a provision in the law to test its 
constitutionality. Mr. Moore mentioned the Chief Counsel suggested 
that the districts petition to determine the constitutionality. 


Mr. Moore commented on Senate Bill 999 passed by the 1977 
Legislature that establishes the Willamette Valley Rail Study 
Committee, effective October 4, 1977. He said this nine-member 
committee is to investigate and make recommendations to the 1979 
Legislature on the feasibility of a rapid rail system within the 
Willamette Valley. He commented the committee is to report its 
progress and activities to the Transportation Commission. Mr. Moore 
said the Public Transit Division is to serve as the staff of the 
committee and $150,000 has been set aside in the Emergency Fund 
for the committee's activities. 


DIRECTOR'S REPORT 


Mr. Bell handed to the Commission copies of a tentative 
schedule for the October 18, 1977 Commission meeting to be held in 
Pendleton. (Copy of this schedule on file in the Commission's files, 
Salem.) Mr. Burco said invitations had been sent to the legislators 
in Eastern Oregon inviting them to the no-host dinner, Monday evening, 
October 17, at the Indian Hills Motel in Pendleton. 


Mr. Rulien reported on the Rail Advisory Committee plans. 
He said Mr. George Grill, Vice President of Silver Wheels Freightlines 
in Portland, has been added to the committee. The first meeting was 
held recently to review the legislation that covers freight planning 
and the grant. He said an additional $17,516 is available to Oregon 


September 22, 1977 = 2Pob = 


er ee 


He read the following letter from the City of Jacksonville to the 
Jackson County Commissioners: 


On Tuesday evening, September 20, 1977, the Mayor and 
City Council agreed unanimously to: 


1. Urge the Department of Transportation to conduct 
public hearings in Jacksonville in regards to a 
Highway 238 Bypass and get the truck traffic out 
of town. 


2. Support the State on a Northern Corridor Route. 


3. Request a temporary "In-City" Truck Route and limit 
the weight of trucks. 


Mr. Clark read a portion of a letter from Mr. C. William Burk, 
Director, Southern Oregon Historical Society, to the Jacksonville 
Chamber of Commerce pointing out their concern for the present and 
future truck traffic through Jacksonville. He said the vibrations 
from the trucks are causing the mortar to loosen and crumble away 
from several old historical brick buildings that the Society main- 
tains. He mentioned that there are many old mine shafts and tunnels 
under the City's core area and the ground will continue to vibrate 
when large trucks pass through the City and a bypass would certainly 
prolong the life of the historical buildings. 


Mr. Clark called attention to the 1975 traffic count of 
5,000 vehicles per day on California Street, which is the historic 
core area. The traffic is increasing rapidly each year, he said, 
and will continue, especially with the construction of the Applegate 
Dam. 


Mr. Harlan Cantrall said that 230 members of the Upper 
Applegate Grange are asking that a better and safer route be 
constructed to Applegate through the Jacksonville area. 


Mr. Tam Moore, Jackson County Commissioner, handed to the 
Commission a resolution from the County dated September 22, 1977, 
which states in part: That the Board of Commissioners of Jackson 
County does lend its support and pledge of cooperation to the City 
of Jacksonville and the State of Oregon and requests prompt action 
both to establish a bypass corridor and assist in locating a temporary 
truck route. 


Several other individuals in the delegation spoke, all 
urging the rerouting of Highway 238. 


Chairman Jackson stated that he was pleased that the 
people of the community now support a bypass. He said transportation 
supports the basic life of the State, and the question of setting 
priorities is a very difficult one when limited funds are available. 
The Chairman indicated that the Department will hold a hearing on 
the project to work up the job and hope that funds will be available 
for construction. Mr. Klaboe indicated the Department would take 
another look at a truck route in Jacksonville. 
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the plant is about one half of what it would be if new materials 
were used. Mr. Keasey stated that tests so far indicate that the 
material is very comparable with new asphalt concrete; however, the 
real test won't be known until it is under service for a period of 
time. 


Mr. Talbot mentioned that the 1977 Legislature as a part 
of the Parks Branch allocated $500,000 to be distributed to local 
government as grants-in-aid for park improvements. He said seven 
meetings have been held with local governments and there have been 
communications with every city and county. The local governments 
prefer that the money be distributed through a formula system 
whereby everybody would get a chance to use it. In their terms, 
local priorities would be prevailing as long as they met the State's 
comprehensive planning requirements. As a result of these meetings, 
it is proposed to allocate $400,000 to local government through a 
formula system retaining $100,000 for a Statewide competition which 
seems to be meeting with general approval. Mr. Talbot said the 
formula system is 60% population and 40% equal by county. He 
mentioned that a mail-out concerning this item will be sent to the 
Commission for their review and will be listed on the October 18, 
1977, agenda for their consideration. 


Mr. Grover reported that the recent Motor Vehicles Annual 
Field Office Managers Meeting held in Bend was a very productive 
conference. He stated that Mr. Burco spoke to the group and there 
was an opportunity to talk about the Division's role in the Depart- 
ment. Mr. Grover said he found it gratifying that the field office 
Managers are interested in taking a larger role in their particular 
communities and communicating about the Department's programs and 
policies. The Chairman commented again on the report made by 
GMA Research Corporation, the portion relating to the Motor Vehicles 
Division in terms of public reaction. Chairman Jackson said that 
Mr. Grover is actively at work to set up a system whereby delays, 
misunderstandings, processing, etc., can be simplified and to 
impress upon his personnel that they are dealing with people. He 
Stated that he was happy with the progress of Mr. Grover's work. 


PUBLIC COMMENTS 


A delegation of approximately 20 persons from Jacksonville 
appeared before the Commission requesting a Highway 238 Bypass and 
an in-city truck route in Jackson County. Mayor Clara L. Wendt said 
the people of Jacksonville are now ready for a bypass and asked that 
a public hearing be held. 


Mr. Bob Clark, member of the Jacksonville Chamber of 
Commerce, stated the 60 members of the Chamber have given their 
unanimous support to the construction of a northern corridor bypass 
as soon as possible and the immediate establishment of an in-city 
truck route that would remove truck traffic from the main street. 
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The Chairman adjourned the formal meeting at 11:40 a.m. 
The Commission had lunch at the Loft Restaurant with members of 
the Travel Advisory Committee, representatives of Coit/Petzold and 
staff employees. 


The Commission met informally at 1:30 p.m. in the Director's 
Office, Room 135. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don Streun, Assistant Director for Administration 

David Talbot, State Parks Superintendent 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Robert Whipps, Manager, Organization and Manpower Services 
Branch 

David Moomaw, Manager, General Services Branch 

Alan Lightner, Executive Assistant to Director 

C. W. Head, Manager, Commission Services 

Fran Neavoll, Administrative Assistant 


Mr. Burco and Mr. Streun presented to the Commission a 
summary of the existing Delegation Orders (Nos. 15 through 20) and 
a list of proposed new Delegation Orders (Nos. 21 through 25). 
{Delegation Orders on file in the Commission's files, Salem.) 
Mr. Streun mentioned that the new orders are recommended changes to 
the Chairman, Vice Chairman, Director, Highway Engineer, and Adminis- 
trators of Public Transit and Motor Vehicles Divisions. Mr. Burco 
said the changes are necessary to match the new organization. The 
Commission decided to review the orders and act on them at their 
October meeting. 


There was discussion concerning the program budget, man- 
power training and management. Mr. Streun pointed out that the 
1977 Legislature indicated that all State agencies will be under a 
zero-base budgeting system or some variation of it by the 1983-85 
biennium. He said it was the decision of the Governor's Office 
that all agencies would be on zero-base budgeting by the next 
biennium, with the exception of Higher Education. The Department 
will be preparing decision packages and using the same kinds of 
approaches that it went through in the last budget. He mentioned 
it will be a bottoms-up building of the budget so that decisions 
on doing a job a certain way with certain resources will come from 
the field beginning with the maintenance foreman. The Department 
will be submitting a budget of 85% and then will submit budgets of 
increments of 5%. There was considerable discussion in preparing 
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A delegation from Bend, Redmond and Deschutes County came 
before the Commission asking for four laning of US97 (The Dalles- 
California Highway) from south of Bend to north of Redmond. Present 
were Richard A. Carlson, Bend City Commissioner; Art Johnson, Bend 
City Manager; Rod Smith, Bend Chamber of Commerce; Mayor Ronald L. Bryant, 
Redmond; and Bob Montgomery, Deschutes County Commissioner. 


Mr. Smith said the traffic situation in their area is 
greater than over three fourths of the freeway mileage in the State. 
He presented to the Commission a sheet showing the traffic count on 
US97 and US20 from 1973 through 1976 in the Bend and Redmond area. 
He felt the only way to solve the fast-growing problem is to four 
lane US97 from north of Redmond to the south of Bend. 


Mayor Bryant spoke in regard to the specific problems in 
the Redmond Area and showed charts of the 1975-76 average daily 
traffic counts in that area. He pointed out the 24% increase on 
Maple Street and mentioned that Redmond's population has grown 50% 
in the last year. He said the result of this traffic is that the 
people are going to the residential areas to the north and the south. 
He mentioned that the new subdivisions are generating a tremendous 
amount of traffic on US97 and the people moving to the Redmond and 
Bend area make it the second fastest growing county in the State. 


Mr. Dick Carlson commented on the project south of Bend 
and said they had heard the South City Limits-Golf Club Road (Murphy Rd.) 
Section Project listed on the Six Year Plan had been set back to 1980. 
He said the project should not be set back as it is very much needed 
because there is no other way for the people living to the south to 
get into Bend, due to the intersected rivers and irrigation canals. 
Mr. Carlson mentioned that the telephone company has projected an 
11% compounded annual growth in the Bend metropolitan area for the 
next five years. 


Commissioner Hollern mentioned that it was his understanding 
that this project was on the construction schedule for the summer of 
1978 but in looking at the draft of the Six Year Plan, it is scheduled 
for 1980. Mr. Klaboe said that was fiscal year 1980 and due to the 
purchasing of right of way it has been scheduled for May or June of 
1979. The design public hearing on this project is to be held in 
October, 1977. Mr. Klaboe said the Department would try to advance 
the project. 


Mr. Bob Montgomery called attention to the population 
growth and the heavy traffic volume in Deschutes County. He said 
Air West is doubling their flights in and out of the Redmond Airport 
because of the demand. He mentioned that the new medical center in 
Bend is adding growth to the area as people from Klamath Falls, ’ 
Burns and Madras are using the facility. 


The Chairman said the Commission is very familiar with the 
Bend and Redmond problem. The estimated cost to four lane US97 is 
BY $25,000,000 and due to the financial problem, it is difficult to fund. 
Chairman Jackson mentioned that if the May 1978 election is favorable, 
additional projects can be expedited in the area. 
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REPORT OF CONFIRMATION oPMY WAT aS QF on-tnper DELEGATED AUTHORITY 


| Project Sunset Bay State Park 


Sewage Facilities FA t . { 


Coos : ae ect 7 
t 
“~ - ; 
Proiect wi 1Y ! 
: , rtland Pavement Markir ro t No. ? 
(Contract No. 8600) 
a _ ee - 
nt Ma ing a 53) 
= 1 
Multnomah yr ious 
\ : — 
' wn ntractors, | rbor, I 4 
(S—LO.,C+U.0c0 
ind y 1dder i t int e of 
the 1¢ Ya 1qnwa ( ni t iti 
+ Nae ++7 > ’ a 
, re " Fis sin 6 
vi t venue m-Freewater 
(Contract No. 8601) - ; 
rading { ing _ ] & 1) 
itilla Fyre ater & Oregon-li itor 
“| + 
f \ ) 5 I] i Ss > Has =‘ — 
, ier 
J 656,060 ) 
¢ y rd ra) hj 1 + 
1 l Dd U 
+}, f 7} sat vie 
ne rederal g 1 Strat 


On September 6, 1977, I accepted the State Highway Engineer's recommenda- 
tions for award of the above projects on which bids were received on 
September 1, 1977, and authorized him to sign the contracts when 
conditions for the awards have been met. 


ed this JY day of Aph , 1977 


Oregon as, = “Bion Commission 
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Chairman 


Be 


this type of a budget. The Commission asked the Director to arrange 
a meeting with the Executive Department, Budget Division, to meet 
with the Commission at their November 15, 1977, meeting to explain 
their budget program. 


Mr. Burco mentioned that he would attempt to arrange a 
Commission luncheon meeting on November 15, 1977, with members of 
the Tri-Met Board, Lane County Board and other transit commissioners. 


The Commission set Thursday, December 15, 1977, for their 
regular monthly meeting. Mr. Burco said he would try to get the 
Parks and Recreation Advisory Committee to meet with the Commission 
at lunch at the December meeting. 


The Commission set a tentative date of February 22, 1978, 
for a Commission meeting in Coos Bay and they indicated that they 
would hold a meeting in Astoria a few months later. 


Mr. Moomaw referred to the Arthur Young and Company study 
of the Department's Manpower Planning System. Out of this study, 
he said, came identification of certain areas where improvements 
could be made in the Department's Manpower Planning System. He 
said the Arthur Young study primarily covers preliminary engineering 
and construction engineering and the Department is concentrating on 
improving the Manpower Planning System in the engineering area. He 
presented to the Commission a Manpower Planning System Development 
Status sheet. (Copy on file in the Commission's files, Salem.) 


Mr. Whipps talked on the Manpower Training and Development. 
He presented to the Commission a chart showing the number of engineers 
and technicians by classification in the field and in headquarters. 
(Copy on file in the Commission's files, Salem.) 


Mr. Burco said that he would like to know what part of 
this program the Commission wishes to deal in as a policy level, 
what part is the Director's responsibility and the rest as an 
administrative matter. The Commission felt that they should set 
the basic policy and the implementation of the program becomes an 
administrative problem and it is the Director's responsibility to 
carry it through and evaluate it. Mr. Burco mentioned that a set 
of policies regarding career paths would probably be ready to 
present to the Commission in about three months. 


The informal session adjourned at 2:25 p.m. 
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(10) 


Exh A_ 
MINUTES OF 9-22-77 


Agreement with Bureau of Indian Affairs concerning the Warm 
Springs Agency Section of the Warm Springs Highway in Jefferson 
County. State will supervise construction of the project and 
pay for all of the work lying within the highway right of way 
utilizing State Funds. As a part of the contract, the State 

is to relocate an Agency road with the Bureau of Indian Affairs 
paying for all work outside the highway right of way. (Local 
Government Unit) 


Agreement with City of Woodburn for installation of traffic 
signals on the Hillsboro-Silverton Highway at Country Club 

Road in Marion County. State will design, install, and maintain 
the signal equipment utilizing Federal Aid Transition Quarter 
Funds. City has agreed to pay all costs of electrical energy 
consumed by operation of the traffic signals. (Local Govern- 
ment Unit) 


Agreement with City of Canby for installation of traffic signal 
equipment on Pacific Highway East at Ivy Street in Clackamas 
County. State will design, install and maintain the signal 
equipment utilizing Federal Aid Title II Safety Funds. City 
has agreed to pay all costs of electrical energy consumed in 
operation of the traffic signals. (Local Government Unit) 


Agreement with Washington County for installation of traffic 
signals on the Farmington Highway at S. W. 170th Avenue. State 
will design, install and maintain the signal equipment utiliz- 
ing Federal Aid Title II Safety Funds. County has agreed to 
pay all costs of electrical energy consumed in operation of 

the traffic signals. (Local Government Unit) 


Agreement with Josephine County for installation of traffic 
signals on the Redwood Highway at Fairgrounds Road. State will 
design, install and maintain the signal equipment utilizing 
Federal Aid Transition Quarter Funds. County has agreed to 

pay all costs of electrical energy consumed in operation of 

the signal equipment. (Local Government Unit) 


Agreement with Netarts-Oceanside Sanitary District to allow the 
State to connect the sewage facilities at the proposed Oceanside 
Beach State Wayside in Tillamook County into the Netarts- 
Oceanside Sanitary District sewage system, at a lump sum con- 
struction cost of $5,347 plus normal connection fee, inspection 
fee and user's charges. (Parks Branch) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE ep T3177 
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TO: Oregon Transportation Commission [4A|NUTES OF 9-22-77 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48854 Black, Loyd & Joan I. $ 1,000.00 
49128 Wuite, Ennis 300.00 
Co SS SS RS OE SE ee 49,000.00 
22-9.20E Quaker State Oil Refining Corp. 210. 22-9.20E Quaker State Oil Refining Corp. —2:10.00 

22-9.20E Kimmel, Charles E. & Maxcine 75-00 
22-11.84E Howser, B. J. 2,995.00 
22-11.84E Matthews, Lula G. 100.00 
102-85.55 Quaker State Oil Refining Corp. 245.00 
102-85.55 Brown, Donald C. & Dorothy W. 25.00 
160-3.12 Quaker State Oil Refining Corp. 140.00 
160-3.12 Keith, R. H. & Pauline 25.00 
160-5.85 Quaker State Oil Refining Corp. 300.00 
160-5.85 Effinger, Marvin & Melva D. 25.00 
160-9.96 Quaker State Oil Refining Corp. 300.00 
160-9.96 Burley, Violet & Marlin 25.00 
161-9.97 Quaker State Oil Refining Corp. 255.00 
161-9.97 Satrum, James, et ux 25.00 
161-19. 37 Quaker State Oil Refining Corp. 330.00 
161-19.37N Winslow, Donald & Mary 25.00 
193-3.96 Quaker State Oil Refining Corp. 200.00 
193-3.96 Alderson, William H. & Louise 25.00 
271-0. 35N Rogue Riviera Supper Club 585.00 
271-0. 35N Rock Point Cemetary Corp. 100.00 
272-35.40S Federal Sign & Signal Corp. 2,400.00 
272-35.40S White, Wilton A. & Carol 990.00 
1 SR 200.00 
25 Transactions 59,900.00 


(2) Grant of a 26' unrestricted access to Aaron and Mary L. 
Matthews to Station 98+10 on the Drain-Anlauf Section of the 


Umpqua Highway in Douglas County for a consideration of $1,000.00. 


File 43360. 


(3) Agreement with City of Eugene providing for installation of traffic 


signals on Pacific Highway West at 5th Avenue, 


Lane County. State 


will design and install the signal equipment utilizing Federal Aid 
Title II Safety Funds. City will pay the cost of electrical energy 
consumed in operation of the signals. (Local Government Unit) 


Agreement with the City of Bandon concerning installation of traffic 


) 
AP boat vED D signals on the Oregon Coast Highway at llth Street, West, in Coos 


County. State will design, install and maintain the quipment 


sit Le Tats WiGMWAy “EnGineghilizing Federal Aid Transition Quarter Funds. 


The City has agreed 


te....0 Lz 7Z to pay all costs of electrical energy consumed in operation of 


we-""""fie traffic signals. (Local Government Unit) 


“ APPROVED BY CHAIRMAN 
VED 
sid be! GLENN L. JACKSON 


a DATE epi. 13, 1977 


GHiWwA yy ENG! NEER 
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EXHIBIT ____* 
MINUTES OF —2=22-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
41983 Watrous, Jerry H. $ 15,000.00 
48750 Larson, Rolf S. 4,800.00 
49530 Clatsop County 650.00 
20-94.85 —— -Favell-Utley Corporation —<$= s—C—Céi2:0. 0 
20-94.85 Lakeview Ag Center, —e ...... ooo 
26-10.63 Ackerley Communications, Inc. 275.00 

6 Transactions 21,285.00 


(2) Agreement with Washington County providing for installa- 
tion of traffic signals at ramp terminals of the Sunset 
Highway-Murray Blvd. Interchange. The State will design, 
install and maintain the signal equipment. The County 
will pay all costs of electrical energy consumed in opera- 
tion of the signals. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this | day of hifpr 1977 


| Deputy STATE = HiGHwaY ENGINEER ¥. y L a 
nae arenes CATE HIGHWAY ENGINEER — 
a SN el 
pate: 22 
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Supplemental agreement with Owens-Illinois, Inc., to authorize 
payment of a lump sum amount of $16,670 as the capitalized 
costs of leasing land from the Union Pacific Railroad Company 
because of the Owens-Illinois relocation caused by construction 
of 1-205, Multnomah County. (Legal Branch) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the two previous pages 
(10 items) and the above item and report this action for your 
official records. 
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EXHIBIT A 
MINUTES OF _9<22-77 


(6) Agreement with City of Dallas for installation of 
traffic signals on the Kings Valley Highway 
(Washington Street) at Main Street. The State will 
design, install and maintain the signal equipment 
utilizing Federal-aid Transition Quarter Funds. 

The City will pay the cost of electrical energy con- 
sumed in operation of the equipment. (Local Govern- 
ment) 


By your duly adopted delegation order, you au- 
thorized me in my official capacity to exercise 
certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the previous 
page and the item above (six items totaling) and 
report this action for your official records. 


Dated thisOO day Cae. 1977 
J Gi “4 : f 
Glenn L. Jackson; Chairman 

Oregon Transportation Commission 
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Date 


TO: 


EXHIBIT______ 4 
r 9-22-77 
Oregon reNUTESO Coens sion 


SUBJECT : Report of Actions Taken Under Delegated Authority 


APP BOY FD 


S&-2¢-77 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49191 Marlton, Martha $ 2,800.00 
49205 Gateway Lodge #2411, B.P.0O.E. 7,425.00 
49289 City of Portland 19,100.00 
49332 Ecker, Lucille 12,000.00 
49357 Kemp, Chester E. & Evelyn M. 6,000.00 
49528 Alderman, Mildred 5,000.00 
49529 Bodie, Delbert O. 7,825.00 
49739 Hirning, Emil & Dorothy 400.00 
49740 NuPacific Company GRATIS 
49788 Dahlgren, Hilda S. 50.00 
2Y-184.44 Umatilla Chamber of Commerce 900.00 
2¥-184.44 Port of Umatilla GRATIS 
7-264 .90 Ashby, Walter 60.00 

13 Transactions $ 61,560.00 


(2) Grant of Access for Laskey-Clifton, Inc., to widen their 
access being moved to Station 147+28 to 35 feet and lift 
the use restrictions, with owner bearing cost of construct— 
ing turn refuge lanes on the Reedsport-Winchester Bay Section 
of the Oregon Coast Highway in Douglas County. File 18085. 


(3) Amendment No. 1 to an agreement dated September 19, 1972, 
with the Mazamas and the U.S. Forest Service for the 
operation of a water purification system at Government 
Camp. Amendment extends agreement for a period of 10 
years rather than 5. (Maintenance) 


(4) Agreement with City of Klamath Falls covering Washington 
Street ("A" Canal) Bridge Section of FAUS Route 2301. 
This project is eligible for Federal-aid funding under 
the Special Bridge Replacement Program. The State will 
supervise the construction and the City will provide 
all the required 25 percent matching money. (Local 
Government) 


(5) Agreement with City of Brookings for installation of 
traffic signals on the Oregon Coast Highway at Center 
Street in Curry County. State will design, install 
and maintain the equipment utilizing Federal-aid 
Transition Quarter Funds. The City will pay the costs 
of electrical energy to operate the signals. (Local 
Government) 


APPROVED BY CHAIRMAN 


<a GLENN L. JACKSON 
Bee SESE pate 3/30/72 


ATE HIGHWAY ENGWEER 
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eEXHIBIT____A- 
REPORT OF CONF LRMATION/ OENIGEE GO K cxl5e7iNeR DELEGATED AUTHORITY 


Aiton Pro Auburn Ave.-Baker/Unity Hwy. (Baker) 
(Contract No. 8579) 
Type of Work 0.70 Mile Paving_ A, Proj. No. M-TQM-4841(1) 


eT |. ee __ Highway FAU_4841_ (West Side Truck Route) 


No. of Bidders J a _ Low Bidder_Baker Redi-Mix 2 Inc. ’ Baker_ 


Low Bid $22,000.00 


Exgineer’s Recommendation Award to low bidder subject to concurrence 
of FHWA and the City of Baker and the sum 
of $6,600.00 is deposited by City. 


No.2 — Pron Clackamas Hwy. @ Fred Meyer Access a 

(Contract No. 8580) 
Type of Work __Lraffic Signal Installation A. Proy. te State Z 
County____Clackamas Hag way Clackamas a =e 
No. of Bidders. 2 Low Bidder _lamilton Electric, Inc., Eugene 


$ _3 7,436 : 00 = 


Low Bid 2 
Engineer's Recommendations. Award to low bidder subject to concurrence of 

Fred Meyer and the sum of $47,160.00 is deposited 
by Fred Meyer. 


No._>__ Project _ ROSeburg Pavement Marking Project ae 
(Contract No. 8581) 
Type of Work______ Pavement Marking__ : FA, Pra. 8 PHS-0008(55) 
Coudieense se — inigitac Se... - \pichway,. Chev Specks ae = 
a) - Fin Caryice Inc Cnokane Jf 

a ee a eee _Traffic services, Inc., Spokane, WA 
Low Bid S ri 23,1 20 bs 00 

Engineer's Recommendations Award to low bidder subject to concurrence 


of FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pare Aug 2% 1777 
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EXHIBIT 
MINUTES OF —2-22-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I approved the following item: 


On August 22, 1977, I approved a supplemental 
agreement with the City of Portland extending 
the date to June 30, 1978, for acquisition of 
the Sellwood-Oaks property in connection with 
the Willamette River Greenway Plan. 


Dated this day rae)” , 1977 


Glenn L,-Jackgon, Chairman 
rtation Commission 
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EXHIBIT___& 
MINUTES OF _ 922-77 


No.7 Prowet. Tunnel Creek-Whitewater Road 
Type of Work 0.17. Mile_Grade_& Pave =A. Pr. Nov TQF-47(4) 
County —_ ___ Marion sisscspeeticipc patie eile Highway _ North Santiam LE 


2 tow Rintor__ROY L. Houck Construction Co., Salem 


No, of Bidders __ 


Low Bid s_88, 329.00 _ 


Engineer's Recommendation Reject all bids as being too high. 


No._8_ Projece_Alpine/Nelson Road-Strawberry Road 
4 5 See . (Contract No. 8586) | 
Type of Work 3-24 Mile Grade & Pave FA. Proy. io. -RS-BS64(1) 
County —__ __Mo i, Se eeeg nee FAS B564 ee eee NOD or Reco ea 
C 2 louck st i C salen 
No. of Bidders____ 9 _. Low Bidder _ Roy L. Houck Cons truct ton v0. Ld Sa Je J 


Low Bid $391,660.00 __ 


Engineer's Recommendations’ Award to low bidder subject to concurrence 
of Morrow County and the sum of $31,500 is 
deposited by County 


Rot Breet. oster Rds=SE Crystal Springs. BING... 
sas aoe x Be (Contract No. 8587) | 
Type of Work__|:02 Miles Rdsd. Imp. & Bikeway F.A. Proj. No. _1-205-7(39) 306 
County._ Multnomah == Highway__ East. Portland.Freeway _ 
No. of Bidders. 4 tow Butder__Cascade Construction Co., Inc., Portland 


Low Bid S$ — Bag Peg PS 
Engineer’s Recommendations, Award to low bidder subject to concurrence 


of FHWA. 


APPROVED BY CHAIRMAN 
* GLENN L. JACKSON 


pats_ Aw. 27 /977 
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EXHIBIT — | 
MINUTES OF _9??" ‘ 


Pre. | Projet Warm_Springs Agency Section 
(Contract No. 8582) 
Type of Work __ __0.34 Mile Grade & Pave ects i PIO. NO... ot 


County ____ Jefferson Highway Warm Spr ings —— ites 


4 _ Low Bidder Osburn & Davis Construction Ce. Boring_ 


No. of Bidders ____- * 


Low Bid s_] 83, 397.00 = 


Engineer's Recommendation: Award to low bidder. 


No 5 Project_Albany-Junction City Hwy. @ SW 34th Ave. (Albany) _ 


SF | 


(Contract No. 8583) 
eA. Proj. ts... \OF-305) 


Type of Work __ Lraffic Signal Installation 


| L i n n nie ee Highway — _Albany-Jct 2 Ci  — liccpancicieices 
No. of Bidders a Ee —. Low Bidder _Linnco =] ectric_ Co. » Al bany Set Slat plecsesceapcascinsio 
12,099.40 


Low Bid S—— 


Engineer's Recommendations Award to low bidder subject to concurrence 
of FHWA. 


6 _Chemawa Road-ilayesville Intchge. 


OD ercenes PUES ne Se i ee eed 
(Contract No. 8584) 
Type of Work______1-56 Miles Roadside Improve, F.a. Pro). No. FF-26(1) 
a eee tie eectric East 
No. of Bidders ee! _____.. Low Bidder Castile Landscaping bd sPorttend. Sees 


Low Bid S _9 663.00 = 
Engineer's Recommendations Award to low bidder subject to concurrence 


of FHWA. 


APPROVED BY CHAIRMAN 


GLENN I. JACKSON 
on Aug 29 1977 
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EXHIBIT___a_ 
MINUTES OF 2222-77 


Johnson Creek-Ochoco St. (Portland/Mi lwaukie) 


A , 
No “4 Project 


eee ; (Contract No. 8591) 
.35 Mile Paving _ FA. Proj. No, HHS-26(6) 


Type of Work 
County __MuLtnomah_& Clackamas ___ tighway_- Pacific Fast __ 

No, of Bidders 3 - Low Bidder Gascade Constr. Co, Inc... Portland 
Low Bid $29,054.00 


Engineer's Recommendation Award to low bidder subject to concurrence of 


FHWA. 
No.14 __ Project _Rosewood Dr.-Willamette River Br. (Salem) 
(Contract No. 8592) 
Type of Work __ 1.65 Miles Paving _ Ee Or. the, OES TST 
aieaioe: Polk. ighway_-_ Wil lamina-Salem eee 
No. of Bidders__ 2 Low Bidder __ SAlem Road _& Driveway Co. , Salem—____ 


Low Bid 5236972 580. 


Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA. 


c 2 -kawayv (N - Ay 
No.9 project Rockaway (N. 3rd Ave. ) 


“(Contract No. 8593) 


Type of Wark Uae Mile Grade & Pave _F.A. Pro. No State. 


ii igen OEY RRR 5 te 
Wiiobbiuernc. 2. Lowiiidder be G. Gredvig. Portland. 
Low bid $34,762.00 _ 

Engineer's Recommendations: Award to low bidder subject to concurrence or 


City of Rockaway and the sum of $14,800.00 is 
deposited by City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate Aug. 29 197 7 


=. 2370'.- 


=XHIBIT ————_ 


MINUTES OF 2-22-77 


fig Projet Columbia Blvd. Intchge. (UPRR Shoofly) 
rye of Wine Grade & Structure 0 ee ne tan bole 7150)313 
County _____ Mu] tnomah __ Highway_East Portland Freeway > 
No. of Biiders___ 8 Low Buider__Hannan Bros. Constr. Inc., Portland __ 
Low Bid 5__124,974.00_ 


Engineer's Recommendation: | Award to low bidder subject to concurrence 
of FHWA. 


oe Project +E. Maywood Place 


(Contract No. $589 Ae 
Type of Work _Grade, Pave & Walls er tact Noy $38°)(54)312 


County <= tnomab Highway _E. Portland Ereeway 
Donald M. Drake Co., Portland 


No. of Bidders __ Low Bidder — 


Low Bid s-809,218 00. 


Engineer's Recommendations’ Award to low bidder subject to concurrence 
of FHWA. 


S.W. Terwilliger Blvd. & S.W. Sam Jackson Park Rd. 
No.12___ Project and S.W. Vermont @ S.W. 30th Ave. (Portland) Sec. 
(Contract No. 8590) M-9383(1 


Type of Work__ Grade, Pave & Signals ..._____Fa Proj. No. M-9398(1) 
County..____Multnomah ____Hignwey___FAU_9383 & 9398 (Portland) 


Cascade Constr. Co., Portland 


No. of Bidders__ __ Low Buider 


Low Bid S __123,384 : ae. 


Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA and City of Portland and sum of $10,100.00 
is deposited by City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pa_ Aug, 2% /9%77 
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([=XHIBIT A 


MINUTES OF _9222-77 


No 19 — Preywct. Progress-Raleigh Hills 
(Contract No. 8597) 
Type of Work DRI ciy POW Sk ee, hee. ie... State 
s Cech} 
County ____ Washington _ hway Scholls eee 


Tualatin Valley Paving, Inc., & 
dics at rides —- _. Cow buieer. Baker Rock Crushing: Ca... Beaverton... 


Low Bid s_32],100. x | 


Engineer's Recommendation: Award to low bidder. 


No. 20 _ Project Pacific Hwy. West @ McDonald_Lane_(McMinnwvil le) 
(Contract No. 8598) 
Type of Work ___ Traffic Signal_Installation —_F.A Proj Mo TQF-9-2(1) 


ee!) kk ae ei) Weettic Gest 


3 


No. of Bidders ____ Ys Low Bidder ea ice g3 ] ectri C_ Conipany ? Port | and 


Low Bid s__16,57] rat 


Engineer's Recommendations: Award to low bidder subject to concurrence 
of FHWA. 


On August 29, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received August 25, 1977, and authorized him to sign the con= 
tracts when conditions for the awards have been met. 


Dated this pr day of » REET 


“ae 


Glenn L. Acksg Qhairman 
OREGON TRANSPO ON COMMISSION 
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EXHIBIT___4_ 
MINUTES OF _9-22-77 


we 16 — preoct Ne Cherry St.-Wallowa_Lake Hwy. (Contract No. 8594) 
M-4680(1) 
FLA. Proj. No M-4755(1) 


OE ee Highway FAU 4680 & 4755 


Type of Work 0-80 Mile Grade & Pave _ 


County 


No. of Bidders a. ES _—. Low Bidder Baker Redi-Mix Inc., Baker_ ees reer es 


Low Bid S 243,045.50_ 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA and the City of La Grande and the sum of 
$62,700.00 is deposited by City. 


no. '7 _ project__Lookingglass Cr. (Palmer Jct.) Bridge 
P (Contract No. 8595) 

wyoeanWaek _-SUPUCTURG 5 ee) Sea roy ee RSBGIS UT) 

County Union Highway — FAS _b6 13_ oe er eae 
4 Weaver Construction Co., Union 


No. of Bidders ___ Low Bidder — 


Low Bid $ _ 96,845.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Union County and the sum of $7,800.00 is deposited 
by County. 


No._!8 project _ Dufur Section _ : SS e eee 
(Contract No. 8596) 
Type of Wok be 3) Mi les Grade, Pave & Structurer.a. Pray. No. — RS-B409(1) _ 


County ee ae ee Highway Co unty Ro ad _(B409 aa 


No. of a Nee . Low Bidder _ Jarl Cons truct i On, Inc. reel | he Da ] les 


Low Bid S 33 3,43 3.0 o. 


Engineer's Recommendations Award to low bidder subject to concurrence of 
Wasco County and the sum of $41,500.00 is 
deposited by County 


APPROVED BY CHAIRMAN 
". GLENN L. JACKSON 


pate Ang. 2.7, 1 2777 


= 2571 = 


TO: 


SUBJECT: 


(1) Options or 


Number 


45790 
47208 
48747 


49207 
49346 
49351 
22-18.17E 
22-18.17E 
22-40.14E 
22-40 .14E 
27-55.53 
54-8 .89 
162-6.24 
210-0.85 
210-1.52 
210-1.82 
210-1 .92 
210-2 .02 
210-3.91 
210-7.85 
210-9 .52 
210-9 .77 
230-11.57 
210-13.01 
12 SR's 
234-19 .94E 
234-19 .94E 
272-34.37N 
272-34 .37N 
300-40 .18 
333-0 .80 
333-0 .81 
333-5 .99 
442-1.69 
455Y-13.34 
455Y-13 .34 
456-17 .85 
456-22 .99 
456-23 .48 
456-23 .48 


io: —— om 
NAIA PTS 9-22-77 
Oregon TARR conan: ssion 


Report of Actions Taken Under Delegated Authority 


Other Documents Relating to Property Acquisition 


Name Consideration 
R & F Corporation $ 6,200.00 
Eaton, Miles and Betty 36,300.00 

Hoyt, Wm. L, Jr., Estate of 
Elizabeth Stockwell Hoyt 4,000.00 
Callahan, Rosemary 6,250.00 
Penny, William J. & Alice L. 24,940.00 
Holliday, Lina 28,500.00 
Conover, Clifton V. & Victor J. (site) 90.00 
Pair-O-Dice Mobile Village (sign) 285 .00 
Wayman, George R. & Mable (site) 100 .00 
Prospect Chevron (sign) 535.00 
Foress Sign Company 455.00 
Bard, Eva D. 50.00 
Hofmann, Elmer 150.00 
Foress Sign Company 895.00 
Foress Sign Company 2,040.00 
Foress Sign Company 655 .00 
Foress Sign Company 1,000.00 
Foress Sign Company 1,450.00 
Foress Sign Company 8,800.00 
Foress Sign Company 2,850.00 
Foress Sign Company 405.00 
Foress Sign Company 725.00 
Foress Sign Company 725.00 
Foress Sign Company 455.00 
Foress Sign Company 1,600.00 
O'Mara Michael J. & Naomi R. (site) 155.00 
Hufham, Paul (sign) 610.00 
Minear, Robert C. & Zelna M. 100.00 
Jubilee Club 2,490.00 
Honald, Inc. (removal) 300 .00 
Basford, Stanley 50.00 
Basford, Stanley 50.00 
J & L Motel 565.00 
Silver Spur Motel 2,195.00 
Hart, Thoral 50.00 
Weiser Gospel Meetings, Inc. 410.00 
Zatica, James H. 550.00 
Wroten Land and Cattle 210.00 
Zatica, James H. 200 .00 
Wroten Land and Cattle 210.00 
40 Transactions $137,600.00 


Fp -12-77..- 


DATE: ...@. ----="-"-~ 


=XHIBIT . 
MINUTES OF 3-22-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49353 Humphrey, Ronald R. & Kristie E. $ 46,500.00 
49360 Daniels, Stewart A. 3,000.00 
49478 Flamingo Motel, Inc. 250.00 
7-258.68 Kido, Hiro 50.00 
26-10.63 Ackerley Communications, Inc. 4,760.00 
26-10.63 Peterson, Henry C. 1,440.00 
237-4.68E Tri-City Conservative Baptist Church 515.00 
237-4.68E Meritt, James & Judy; 
Shirtcliff, Ralph & Sharon 100.00 
8 Transactions $ 56,615.00 


(2) Grant of Access to P. J. Washburn for enlarging to 35 feet 
and lifting the use restrictions on the access at Station 
479+25 on the Hinsdale Slough - Luder Creek Section of the 
Umpqua Highway in Douglas County for a consideration of 
$1,000.00. File 20605. 


(3) Grant of Access to Lloyd W. and Irene K. McFall, 35 feet in 
width, unrestricted as to use on the northwesterly side of 
the Tualatin River - Middleton Section of the Pacific High- 
way West in Washington County for a consideraton of $500.00. 
File 19729. 


(4) Agreement with Douglas County concerning construction of North 
Oakland Interchange-Sutherlin Interchange Section of Pacific 
Highway (I-5). Upon completion of the project, County has 
agreed to accept all jurisdiction of a new frontage road to be 
constructed along the westerly side of the highway between 
Manning Road and Green Valley Road. (Local Govt. Unit) 


(5) Agreement with City of Eugene concerning installation of traffic 


& signals on Pacific Highway West at Barger Drive. State will 

FS design and install the signal equipment utilizing Federal Aid 

iG fs Transition Quarter Funds. Following completion, the City will 

g \ perform maintenance and pay for electrical energy with costs to 

s be shared by State and City as negotiated annually. (Local Govt.) 
EN 

E ol 

x 

” 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
g the Oregon Transportation Commission. Pursuant to that authority 


e and acting in accordance therewith for the Commission, I approve 
APP aglygctions listed above and report this action for your official 
Yy regords. 
DUTY STATE HIGHWAY ENGINEER ted this® day of a, 1977 
r 
tren Ao LEI. 


presen Transpo fon Commission 


sss 


iT B 
‘ ag $8 
MINUTES OF _9:22-77 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 

Christie Construc- St. Johns Bridge, August 18, 1977 
tors, Inc., Multnomah County 
No. 8488 
Steel Structures, Willamette R. (Springfield) August 19, 1977 
Inc., No. 8447 Bridge, Lane County 
R.D.M. Constructors, Siuslaw River Bridge, August 19, 1977 
No. 8484 Lane County 
E. H. Itschner Co., Kimberly-Long Cr. and August 19, 1977 
No. 8508 Pendleton-John Day, 

Grant County 
Steel Structures, Umpqua R. (Scottsburg) August 19, 1977 
Inc., No. 8445 Bridge, Douglas County 
Babler Bros., Inc., Rowena Interchange, August 22, 1977 
No. 8375 Wasco County 
Ross Bros. Const., Barnett Rd. U-Xing, August 22, 1977 
Inc., No. 8278 Jackson County 
Reid Bros. Trucking Seneca Rock Production August 30, 1977 


Co., Inc., No. 8499 Project, Harney County 


M. C. Lininger & Forest Boundary-Colahan Rd., August 30, 1977 
Sons, Inc., Klamath County 
No. 8446 
Road & Driveway Co., S.W. Lee St.-S.E. Fogarty St. August 30, 1977 
No. 8448 (Newport), Lincoln County 
Hamilton Electric, Ore. Coast Hwy. at N.E. 20th August 30, 1977 
Inc., No. 8516 St. (Newport), Lincoln 

County 
A-1 Sandblasting & Bullards Bridge, Coos August 30, 1977 
Steam Cleaning Co., County 


Inc., No. 8479 
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MINUTES OF _9:22-77 


(2) Agreement with City of West Linn providing for installation of 


(3) 


a traffic signal on the Oswego Highway at the intersection 
with McKillican and Hood Street utilizing Title II, Section 
209 Safety Funds. (Clackamas County) The State will design, 
install and maintain the equipment. The City has agreed to 
provide the required 10 percent matching funds and pay all 
costs of electrical energy. (Local Government) 


Agreement with Yamhill County providing for the closure of 
two public roads within the limits of the Chehalem Creek 
(Newberg) Section of Pacific Highway West. (Local Government ) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 
page (Items totaling 3) and report this action for your 
official records. 


Dated this '> day of (€Ceec, , 1977 


Af \ 7 
U j 7 Ge 42 o™ 
‘Gienn L. Jack Chairman 


sae Fa ie 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the Old Dry Creek Road-Ochoco Highway Section of 
Mill Creek Road in Crook County. Bids received July 28, 
1977. Contract No. 8567 awarded August 15, 1977, to 
R. C. Parsons & Son Const., Inc., Eugene, at $396,089.75. 


2) Traffic signal installation on Barnett Road at Black Oak 
Drive in the City of Medford, Jackson County. Bids 
received July 28, 1977. Contract No. 8568 awarded 
August 22, 1977, to Sims Electric of Medford, Inc., Medford, 
at $23,754. 


3) Work on the Parsons Creek Bridge Section of FAS A464 in 
Lane County. Bids received July 28, 1977. Contract No. 8571 
awarded August 16, 1977, to Merlin R. Stam, Eugene, at 
$58,830. 


4) Work on the Long Tom River Bridge Section of FAS A456 in 
Lane County. Bids received July 28, 1977. Contract 
No. 8572 awarded August 16, 1977, to A. K. Lundmark & Son, 
Inc., Colton, at $111,188. 


5) Work on the S.W. Barbur Boulevard-S.W. Taylors Ferry Road 
(Portland) Bikeway Section of Terwilliger Boulevard in 
Multnomah County. Bids received July 28, 1977. Contract 
No. 8574 awarded August 18, 1977, to Columbia West Materials 
& Constructors, Inc., Portland, at $56,251. 


6) Paving on the Auburn Avenue-Baker/Unity Highway (Baker) 
Section of FAU 4841 in Baker County. Bids received 
August 25, 1977. Contract No. 8579 awarded September 2, 
1977, to Baker Redi-Mix, Inc., Baker, at $52,600. 


7) The Roseburg Pavement Marking Project in Douglas County. 
Bids received August 25, 1977. Contract No. 8581 awarded 
August 30, 1977, to Traffic Services, Inc., Spokane, 
Washington, at $123,120. 


8) Traffic signal installation on the Albany-Junction City 
Highway at S.W. 34th Avenue in the City of Albany, Linn 
County. Bids received August 25, 1977. Contract No. 8583 
awarded August 30, 1977, to Linnco Electric Co., Albany, 
at $12,099.40. 
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EXHIBIT____ a 
MINUTES OF _2°22-77 


Contractor and Acceptance 
Contract No. Section and Count ____ Date __ 

Donald M. Drake S. Tigard Intchge.- August 30, 1977 
Co., No. 7937 E. Portland Fwy. Intchge., 

Washington and Clackamas 

Counties 
Freedom Bridge, Champoeg State Park, September 7, 1977 
No. 8323 Marion County 
Horton Bros., Inc., Harris Beach State Park, September 7, 1977 
No. 8454 Curry County 
Wildish Const. Co., SPRR X'ing (Springfield), September 8, 1977 
No. 8502 Lane County 
R.D.M. Constructors, Champoeg State Park, September 8, 1977 
No. 8392 Marion County 
R.D.M. Constructors, Isthmus Slough Bridge, September 9, 1977 
No. 8478 Coos County 


September 12, 1977 — 
H. S. Coulter, State Highway Engineer 
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19) 


20) 


21) 


Traffic signal installation on the Pacific Highway West 
at McDonald Lane in McMinnville, Yamhill County. Bids 
received August 25, 1977. Contract No. 8598 awarded 
August 30, 1977, to Tice Electric Company, Portland, at 
$16,571. 


Portland Pavement Marking Project No. 2 in Multnomah 
County. Bids received September 1, 1977. Contract 

No. 8600 awarded September 6, 1977, to Dahl Contractors, 
Gig Harbor, Washington, at $88,840.82. 


Work on the Athena-Little Dry Creek and Ward Street- 
S.W. 14th Avenue (Milton-Freewater) Sections of the 
Freewater and Oregon-Washington Highways in Umatilla 
County. Bids received September 1, 1977. Contract 
No. 8601 awarded September 6, 1977, to L. W. Vail Co., 
Inc., at $656,060.50. 


Dated this 13th day of _ September » 1977. 


3 fe ey 


Statle Highway Engineer 
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9) 


10) 


11) 


12) 


13) 


14) 


15) 


16) 


17) 


18) 


EXHIBIT B 
MINUTES OF 9222-77 


Roadside improvement at the Chemawa Road-Hayesville 
Interchange Section of Pacific Hwy. East in Marion County. 
Bids received August 25, 1977. Contract No. 8584 awarded 
August 30, 1977, to Castile Landscaping, Inc., Portland, 
at $9,663. 


Work on the Alpine/Nelson Road-Strawberry Road Section of 
Bomber Range Road in Morrow County. Bids received 

August 25, 1977. Contract No. 8586 awarded September 2, 
1977, to Roy L. Houck Construction Co., Salem, at $391,660. 


Work on the S.E. Foster Road-S.E. Crystal Springs Blvd. 
Section of the East Portland Freeway in Multnomah County. 
Bids received August 25, 1977. Contract No. 8587 awarded 
August 30, 1977, to Cascade Construction Company, Inc., 
Portland, at $123,238.55. 


Work on the Columbia Blvd. Interchange (UPRR Shoofly) 
Section of the East Portland Freeway in Multnomah County. 
Bids received August 25, 1977. Contract No. 8588 awarded 
August 30, 1977, to Hannan Bros. Construction, Inc., 
Portland, at $124,974. 


Work on the N.E. Maywood Place Section of the East Portland 
Freeway in Multnomah County. Bids received August 25, 1977. 
Contract No. 8589 awarded August 30, 1977, to Donald M. Drake 
Company, Portland, at $869,218. 


Work on the Johnson Creek-Ochoco Street (Portland/Milwaukie) 
Section of the Pacific Highway East in Multnomah and 
Clackamas Counties. Bids received August 25, 1977. 

Contract No. 8591 awarded August 30, 1977, to Cascade 
Construction Company, Inc., Portland, at $29,054. 


Paving on the Rosewood Drive-Willamette River Bridge 
(Salem) Section of the Willamina-Salem Highway in Polk 
County. Bids received August 25, 1977. Contract No. 8592 
awarded August 30, 1977, to Salem Road & Driveway Co., 
Salem, at $236,972.40. 


Work on N. 3rd Avenue in the City of Rockaway, Tillamook 
County. Bids received August 25, 1977. Contract No. 8593 
awarded September 2, 1977, to C. G. Gredvig, Portland, at 
$34,762. 


Lookingglass Creek (Palmer Junction) Bridge on FAS Route 
B613 in Union County. Bids received August 25, 1977. 
Contract No. 8595 awarded August 31, 1977, to Weaver 
Construction Co., Union, at $96,845. 


Work on the Dufur Section of FAS B409 in Wasco County. 
Bids received August 25, 1977. Contract No. 8596 awarded 
September 2, 1977, to Jarl Construction, Inc., The Dalles, 
at $513,433. 
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LItQET B 


4 fl See. ee 
MINUTES OF 9222-77 
WEIGHT RESTRICTION 
Rocky Creek Bridge 
Oregon Coast Highway (Frontage Road) 
M.P. F130.03, Lincoln County 
WHEREAS, pursuant to ORS 487.905, the Oregon Department of Transportation 
has the authority to establish weight limits for vehicles using state highways 
in order to protect the road from being unduly damaged; and 
WHEREAS, it has been determined by the Highway Division that it would be 
unsafe to allow motor vehicles weighing in excess of 6,000 pounds to use the 
bridge located at mile point F130.03 on the Oregon Coast Highway; 
NOW THEREFORE, it is hereby ordered as follows: 
i 
Vehicles weighing in excess of 6,000 pounds shall not use the bridge on 
Oregon Coast Highway frontage road at mile point F130.03. 
TL. 
The Highway Division shall immediately post this restriction in a 
conspicuous manner at both ends of the bridge and at such other places as 
may be necessary to inform the users of the Oregon Coast Highway frontage 
road, 
Iii. 
This order shall become effective August Zo 9 ESIT.. 
The Oregon Transportation Commission by a duly adopted delegation order, 
authorizes the State Highway Engineer to act in its behalf in approving and 


executing this order. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 


CE\Y Kase, 
Chief Counsel Acting State Highway Engineer 
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EXHIBIT B 


MINUTES OF 2522-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action 


On behalf of the Commission, I approved the following items: 


1) On September 8, 1977, approved and signed an 
agreement with Jackson County in which the 
Highway Division agrees to maintain at Jackson 
County's expense the traffic signal installa- 
tions at the Crater Lake Highway at the inter- 
sections of Antelope Road and Vilas Road. 


2) On September 8, 1977, approved and signed an 
agreement (letter-form) with City of Hermiston 
amending an agreement dated July 13, 1965, to 
read that the State shall be responsible for 
all maintenance of the signal equipment with 
the City to pay all costs of electrical energy 
consumed on the Umatilla-Stanfield Highway 
(First Street at Gladys Avenue and Main Street) 


nA ; 
this /¥- day of Sephr hex. 1977 
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beyond economic repair. Therefore, a weight restriction of 6,000 
pounds is necessary to assure the safety of the traveling public. 
IV. 
This rule shall become effective August 31, 1977. 
The Oregon Transportation Commission, by a duly adopted delegation 
order, authorized the State Highway Engineer to act in its behalf in 


approving this rule. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 


7 


Assistant Attorney General 
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MINUTES OF 9222-77 


WEIGHT RESTRICTION 
Rocky Creek Bridge 
Oregon Coast Highway (Frontage Road) 
M.P. F130.03, Lincoln County 

WHEREAS, pursuant to ORS 487.905, the Oregon Department of 
Transportation has the authority to establish weight limits for 
vehicles using state highways in order to protect the road from 
being unduly damaged; and 

WHEREAS, it has been determined by the Highway Division that 
it would be unsafe to allow motor vehicles weighing in excess of 
6,000 pounds to use the bridge located at mile point F130.03 on 
the Oregon Coast Highway; 

NOW THEREFORE, the following rule is adopted as a temporary 
rule: 

I. 

Vehicles weighing in excess of 6,000 pounds shall not use the 
bridge on Oregon Coast Highway frontage road at mile point F130.03. 
II. 

The Highway Division shall immediately post this restriction 
in a conspicious manner at both ends of the bridge and at such 
other places as may be necessary to inform the users of the Oregon 
Coast Highway frontage road. 

III. 

It is in the public interest to adopt this rule as a temporary 

rule since severe cracking and spalling of the concrete due to 


corrosion of the reinforcing steel has deteriorated the structure 
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QT B 
t OF _ 9222-77 
TO: Oregon Transportation Commission 
SUBJECT: Report of Action 


According to ORS 487.855(5), I approved the installation of a mid- 
block crosswalk on the Jacksonville Highway at M.P. 33.20 for the 
Britt Memorial Gardens in Jacksonville, Jackson County. Crosswalk 
is to be illuminated and will include a flashing beacon and over- 
head illuminated pedestrian crossing signs. Work to be done by 
State Forces and funded by the County. Approved on August 30, 
1977. 


Dated this l3thiay of _ Sept. , 1977 


H. \S. Coulter 
State Highway Engineer 
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MINUTES OF 9-22-77 


mv 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49165 - Robert James Watson et al. 0.25 acre for right-of- 
way purposes. Offer $90,000.00. 


PRICE ROAD-GOLDFISH FARM ROAD SECTION, SANTIAM HIGHWAY - LINN 
COUNTY 


R-49403 - Aaron M. Ropp et al. Parcel 1: 0.42 acre for 
right-of-way purposes; Parcel 2: 0.84 acre for right-of-way 
purposes; Parcel 3: 0.12 acre for a permanent easement for 
drainage facilities. Offer $10,725.00. 


R-49405 - Jake J. Meyer, Jr. 0.51 acre for right-of-way 
purposes. Offer $27,100.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 

R-48785 - Glenn 0. Tarbell et ux. Parcel 1: 1.03 acres for 
right-of-way purposes; Parcel 2: 5,700 square feet for a con- 
struction permit for a road approach. Offer $17,550.00. 


R-48793 - Erickson Enterprises, Inc. Parcel 1: 0.75 acre 
for right-of-way purposes; Parcel 2: 3,864 square feet for a 
construction permit for a road approach; Parcel 3: 1,155 square 
feet for a construction permit for a road approach. Offer 
$23,550.00. 


Dated this 25th day of August, 1977. 


RE: Report of Offers Tendered - 5 
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EXHIBIT S 


TES OF _9222-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), subdelegated to the Right of Way Engineer 
(Administrative Order No. 18), I approved making the fo] lowing 
offers in accordance with this authority for and op behalf of the 


Commission: 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 
R-46966 - Candida Cereghino et al. Parcel 1: 1.4 acre for 
right-of-way purposes; Parcel 2: 0.15 acre for right-of-way 
purposes; Parcel 3: 1.5 acre for right-of-way purposes. Offer 
$188,000.00. 


PRICE ROAD-GOLDFISH FARM ROAD SECTION, SANTIAM HIGHWAY - LINN 
COUNTY 

R-23615 - Eva C. Ropp. 0.05 acre for right-of-way purposes. 
Offer $925.00. 


R-49402 - A. M. Ropp et al. 0.02 acre for right-of-way 
| purposes. Offer $500.00. 


ROGUE RIVER SCENIC WATERWAY 


eee eee eee 


R-49471 - Robert Lee Rice et ux. 1.06 acre for scenic 
waterway. Offer $3,600.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA 
COUNTY 


R-48795 - William N. Dodge et al. 0.33 acre for right-of- 
way purposes. Offer $1,100.00. 


Dated this 4th day of August, 1977. 


of Way Engineer 


RE: Report of Offers Tendered - 5 
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TO: 


SUBJECT: 


EYHIBIT B 


mie) 


MINUTES OF 9-22-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under its authority delegated to 
me, I approved the following items: 


1) 


2) 


On August 25, 1977, established a 40 MPH speed 
zone on the Mapleton-Junction City Highway in 
the vicinity of the community of Deadwood, Lane 
County, from 0.59 miles west of Deadwood Creek 
Road to 0.21 miles east of Deadwood Creek Road. 
Rescinded action of June 26, 1974 - Speed Zone 
Rule 667. See Speed Zone Order No. 751. 


On September 1, 1977, prohibited parking on the 
north side of the Coos Bay-Roseburg Highway No. 


35 between M.P. 67.05 and M.P. 67.09 in the vicinity 
of Porter Creek, Douglas County. 


Dated this l3thday of Sept. _, 1977 


= (h....etiro..- 


H. S. Coulter, State Highway Engineer 
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(9) 


(10) 


=XHIBIT__¢_ 
MINUTES OF _9°22-77 


mVUT SOL 


(2) 


Sale of 0.22 acre excess property on the Park Place Interchange 
Section of the East Portland Freeway for a minimum consideration of 
$0.80/sq. ft. Approved August 3, 1977. File 42436 (16-43). 


Exchange of 0.17 acre excess property on the Klamath Straits- 
California Line Section of the The Dalles-California Highway in 
Klamath County for additional right of way of 0.48 acre of equal 
value owned by Klara Mathis. Approved August 19, 1977. Files 1486 
and 49590 (16-43). 
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mY¥LIBIT 
September, 1977 MINUTES OF 9222-77 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 0.48 acre excess property on the North Tigard Interchange- 
Norwood Road Section of the Pacific Highway in Washington County 
for a minimum consideration of $15,000.00. Approved August 12, 
1977. File 19971 (16-43). 


(2) Signed on August 17, 1977, a Grant of Access to East Linn Hospital 
District on the Santiam Highway in Linn County previously approved 
by Mr. Jackson June 7, 1977. File 48138 (16-45). 


(3) Construction/Maintenance Agreement with Burlington Northern, Inc., 
for relocation of grade crossing devices at West Woodburn on the 
Bilisboro-siiyenssn Highway in Yerion County . File RR 872 (16-12). 

Approved 6-14-77) Oregon Electric Railway Co.) 

(4) Signed on August 17, 1977, a Grant of Access to the Department of 
Interior on the Tualatin Valley’ Highway in Washington County previ- 
ously approved by Mr. Jackson August 8, 1977. File 36873 (16-45). 


(5) Signed on August 17, 1977, a Grant of Access to Alan 0. Maxwell, 
et al, on the Pacific Highway in Lane County previously approved by 
Mr. Jackson September 1, 1977 and reported September 29, 1977. 
File 27743 (16-45). 


(6) Sale of 0.63 acre excess property on the Sandy-Forest Boundary 
Section of the Mt. Hood Highway in Clackamas County to the City of 
Sandy for public use only for a minimum consideration of $1,400.00. 
Approved August 18, 1977. File 25684 (16-43). 


(7) Agreements for installation of grade crossing protection devices 
approved August 29, 1977: 


1. Oregon Electric Railway Company, SW 185th Avenue near Orenco, 
Washington County. RR &79. 

2. Oregon Electric Railway Company, SW Baseline Road near Orenco, 
Washington County. RR 880. 

3. Southern Pacific Transportation Company, Mill Street SE, Salem, 
Marion County. RR 88l. 

4. Southern Pacific Transportation Company, Elk Road near Central 
Point, Jackson County. RR 882. 


(8) Sale of 0.95 acre excess property on the Cottage Grove-Divide 


Section of the Pacific Highway in Lane County for a minimum consid- 
eration of $800.00. Approved March 29, 1977. File 21486 (16-43). 
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MINUTES OF 9222-77 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
vefendant == sCCause of Action Plaintiff Judgment 
Virginia McGahan Injunction * Plaintiff 
aranted 
Injunction 


L-7419 
County: Clackamas 
* Plaintiff sought Injunction requirina Defendant to refrain 


from cuttina and removing trees in violation of the Scenic 
Waterways Act. 


William Tolke Trespass * Title to 
nronerty 
awarded to 
Defendant 

L-7332 


County: Washington 


* Plaintiff sought damaaes from Defendant for removal of 
aggregate from State's property. 


Matter is being appealed. 
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MINUTES OF _9222-77 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony ~ lowest 
Defendant _—Ss—sttrial_ at trial __demand__Verdict__ 
Chester Wlinegar $4,500 $2,000 $8,900 $9,839 
Attorney Fees: ‘ot vet 
known 
L-7198 
R-40239 
Section: i. flewberq-Chehalem Creek 
Highway: Pacific West 
County: Yamhill 
Approved by: walter L. Barrie Date: Sentember 13, 1977 
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1 
MINUTES OF 3222-77 
RLPORT OF TRIAL OF OTHER CASES - State Nefendant 

Demands Verdict 

of or 
Plaintiff _Cause of Action — Plaintiff _ Judament 
Merle J. Chase Inverse Fair cash $29,599.99 

Condemnation market value 


of pronerty. 


Attorney Fees: $4,909 Court Costs: $1,321.99 


County: Columbia 


William Summerlin Personal Injury $59,999.00 * 
L-7331 
County: Coos 


* Case dismissed by Court. ‘lo recovery. 


Harry Marvel Property Damage $3,916.59 $ 2,719.39 

L-7257 

County: Klamath 

Ann Raygurt Personal Injury $51,895.59 Defense 
Verdict 

L-724] 


County: Lane 


nenneth Rains Personal Injury $54,296.25 * 


County: Washington 


* Non-suit. Case dismissed by Court. ‘o recovery. 
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EXHIBIT_____» 
MINUTES OF 3222-77 
RLPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff ____ Cause of Action Plaintiff Judament, 
Alvin A. Napier False Arrest $190,090.09 $50,750.99 
L-7027 
County: Clackamas 
Jesse Coopner Pronerty Damaqe $ 15,999.99 * 
L-7350 
County: Clackamas 
* Case dismissed as to State. No recovery. 
Matt Patterson Personal Injury $101,501.53 Defense 
(Patricia Campbell, Dft.) Verdict 
L-7267 


County: Clatsop 


Matt Patterson Personal Injury $101,591.53 Defense 

(Jack Walker & Richard N. Albury, Dfts.) Verdict 

L-7273 

County: Clatsop 

Patricia Camnbel] Personal Injury $204, 336.69 Defense 
Verdict 

L-7274 

County: Clatson 
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INUTES OF 9222-77 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 
Floyd D. Knorr State of Orenon Personal Iniury $55,269.69 
and Property 
Damane 


L-7244 

County: Clackamas 

Disposed of by: Settlement of $2,599 by State's insurance carrier. 

Maude E. Knorr State of Ireqon Personal Injurv $51,679.15 

L-7245 

County: Clackamas 

Disposed of by: Settlement of $2,500 by State's insurance carrier. 

Dail P. Yates State of Oreqon Property Damage $ 8,479.90 

L-7370 

County: Clackamas 

Disposed of by: Settlement of $5,847.30 by State's insurance carrier. 

Gary D. Sturges State of Oregon Personal Injury $165,999.00 

L-7327 

County: Clatsop 

Disposed of by: Settlement of $20,000 by State's insurance carrier. 

Donald Sturges Allan A. Salo and Pronerty Damane $15,238.99 
State of Oreqon 


L-7391 


County: Clatsop 
Disposed of by: Settlement of $5,990 by State's insurance carrier. 
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MINUTES OF 9022-77 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's liqhest Amount of 
Defendant. _____ offers Anpraisal Settlement 
iiorman A. Thoreson Partial Pay- 


ment of 
$25,999 for 
interest of 
defendants 
Tremoers who 


have a lease. 
L-7473 


R-46693. 


Section: Columbia River Bridae-.£. Sandy Unit 
Highway: East Portland Freeway 
County: Multnomah 


Approved by: Walter L. Barrie Date: Auqust 19, 1977 
Stanley C. Waaner $2,475 * 
L-7325 

R-48779 


Section: Warren-Scappoose 
Highway: Columbia River 
County: Columbia 


* Settled by Right of Way Section. 
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Tite OF 9-22-77 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 
Lola May Stose State of Oregon Personal Iniury $45,909.99 
L-7315 


County: Polk 
Disposed of by: Settlement of $4,500 by State's insurance carrier. 


Bill Park The City of Personal Iniurv $ 3,995.97 
Milton-Freewater 
and State of Ore. 

L-7311 


County: Umatilla 
Disposed of by: Settlement of $1,250. 
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CMHIBIT D 
MINUTES OF —2222°77 
REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant === Cause of Action Plaintiff 
Margaret Stauch State of Oreqon Personal Injury $20,519.63 


L-7375 

County: Josephine 

Disposed of by: Settlement of $5,500 by State's insurance carrier. 

Max S. Taggart HAC Trucking and Yronqful Death $501,500.00 
State of Oreqon 

L-7300 

County: Lane 

Disposed of by: Settlement of $2,750 by State's insurance carrier. 

Fred A. Larson State of Oregon Property Damage $ 4,445.90 

L-7278 

County: Lincoln 


Disposed of by: Settlement of $3,800 by State's insurance carrier. 


Paul Bros. Inc. State of ODreaon Breach of Contract $18,896.70 


L-7454 

County: “Marion 

Disposed of by: Settlement in the amount of $5,500. 

Kathleen Steinke State of Oreqon Personal Injury $38,209.90 
L-7246 

County: Multnomah 

Disposed of by: Accident occurred in a construction area and the con- 


tractor for the State accepted defense of the case 
and will pay any judqment. 
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UTES OF 2"? 
DATE: August 22, 1977 
TO; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On August 26 , 1977, $2,485,498.00 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of _ July _, 1972 

(List of apportionments on file in Commission Files, 
Salem. ) 


On August 31_, 1977 $ 1,470,465.48 (12 rercent of the 
Highway Fund) was distributed to the cities for the 


month of __ July _, 1977. 
(List of apportionments on file in Commission Files, 
Salen. ) 


Dated this 22nd day of August, 1977 


; Centroiler 
Attachments Highway” Division 
cc: Robert Burco 


H. S. €oulter 
John Earley - Att. 
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CMHIBIT D 

ae - 9-22-77 

MINUTES OF 2 = 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
SEPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


State, “3rd party defendant: This case was filed in Federal Nistrict 
Court. The State is a 3rd party defendant. The neneral contractor 
is suing the subcontractor for claim damanes of $277,294.75 for 
failure to timely supnly adequate quantities of aaqrecate. The 
subcontractor has named the State a 3rd partv defendant and claims 
that the State interfered with and delaved their nerformance of 
their subcontract and that the State supplied erroneous, decentive 
engineering data about raterial site conditions and the difficulties 
in obtaining material removal vernits. $479,990 damraces are claimed 
against the State. The matter has been referred to the Attorney 
General for the defense of the State. (Columbia River Highway, 

Wasco & Sherman Counties, Contract No. 8226) 


L-7437 Norse Brothers, Inc. v. Sunerior Asphalt Concrete Co. v. 


L-7493 Ethel Fountain v. Oreqon State Hiaiwav Conmission: This 
accident occurred on January 16, 1976, and the alleqed nenlinence of 
the Highway Division is failure to pronerly Sian the hiahwav and 
warn the vehicle driver of an icy condition on the hiahway. The 
amount of the lawsuit is $199,999 and the matter has heen referred 
to the Attorney General for the defense of the State. (Hwy. 20, 
Deschutes County) 


L-7494 John iloliday and Dollie Holiday v. State of Orecon, Denart- 


ment_of Transportation, liighway Division: This Ys a lawsuit to re. 
cover the cost of removing an outdoor advertisina sian foundation 
fron’ the plaintiff's property. The plaintiff allenes that the State 
failed to perform an agreement to remove the sian foundations after 
the outdoor advertising siqn was removed and that the plaintiff in- 
curred $5,509 in costs in removina the footinas. The matter has 
been referred to the Attorney General] for the defense of the State. 
(M.P. 190.7, Pacific Highway, Lane County) 


L-7594 Rex 0. Kiaains v. Berman Corn., et al and State of Oreaon: 


This lawsuit involves the foreclosure of a rortaane and the State is 
nained a defendant as havina some riaht, title or interest in the 
property. The matter has been referred to the Attornev General for 
the defense of the State. (Douglas County) 
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TO: 


SUBJECT: 


OREGON TRANSPORTATION COMMISSION 


Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I approved the following 
actions and report this for the Transportation Commission's records: 


CONSENT FOR STREET OR COUNTY ROAD VACATIONS 


Applicant Description Approved 
City of Portland Vacation of certain portion 

of N.E. 26th Avenue 5/31/77 
Lane County Vacation of a portion of Beltline 

Interchange, Pacific Highway 7/5/77 
City of Portland Vacation of a certain portion of 

N. Channel Avenue 7/14/77 
City of Portland Vacation of a certain portion of 

Southeast 30th Avenue 7/14/77 
City of Portland Vacation of a certain portion of 

S.W. 24th Avenue 8/12/77 
City of Portland Vacation of a certain portion of 

N.W. Hoyt Street 8/12/77 
City of Portland Vacation of certain portions of 

N. Stanton Street, N. Albina Ave. 

and N. Borthwick Avenue 8/16/77 
City of Portland Vacation of certain portions of 

N. Charleston Avenue and N. 

Decature Street 8-22-77 


Dated this 30 __ day of Bug , 1977 


D. H. Moehring « 
Project Manageme 


Engineer 
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October 17, 1977 
Hermiston, Oregon 


The Oregon Transportation Commission assembled at the 
Hermiston Airport at noon. Roger Ritchey, Deputy Administrator of 
Aeronautics, gave a brief history of the airport. The Commission, 
staff, local city and county officials boarded a chartered bus for 
Hat Rock State Park. After lunch at the park, the group toured 
US3°5, US730, viewed the proposed site of the Alumax Plant in the 
McNary area; an inspection was made of the Boardman area and of 
the proposed I-82 corridor. In Pendleton, the Commission viewed 
the Riverside Bridge on Highway 11. A no-host dinner was held at 
7:30 p.m. at the Indian Hills Motel in Pendleton with various city 
and county officials and other interested persons in the Eastern 
Oregon area. 


October 18, 1977 
Pendleton, Oregon 


The Commission held their monthly meeting at’9 a.m. in 
the Pendleton City Hall. Notice of the meeting was made by press 
release to newspapers of the general and local circulation through- 
out the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Jack Sollis, Assistant Chief Counsel 

George Bell, Manager of Intergovernmental and Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

H. S. Coulter, State Highway Engineer 

Dennis Moore, Administrator of Public Transit 

Roger Ritchey, Deputy Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

J. B. Boyd, Right of Way Manager 

Glen Green; Federal Highway Administration 

Pat Schwartz, Region 5 Engineer 

Robert Bothman, Administrator, Metropolitan Branch 

Lynn Frank, Executive Dept., Budget Analyst 

C. W. Head, Manager, Commission Services 


There were others present including representatives from 
the news media. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


OCTOBER 18, 1977 


SARA ASR SI 


6) 


7) 


8) 


9) 


c. Traffic signals on S.E. Bybee Blvd. at 23rd 
Avenue and S.E. Tolman St. at Milwaukie and 
17th Avenue. Total cost $97,600; Federal 
Funds $83,936; Local share $13,664. 


d. Portland Signal Modifications at 8 intersections. 
Total cost $132,300; Federal Funds $113,778; 
Local share $18,522. 


e. Portland Curb Extensions at 28 locations. Total 
cost $100,000; Federal Funds $86,000; Local share 
$14,000. 


f. Widen S.E. 39th Avenue one block south and one 
block north of Stark Street intersection to 


provide for left-turn movements. Total cost 
$85,000; Federal Funds $73,100; Local share 
$11,900. 


g. S.E. McLoughlin Blvd. Pedestrian Underpass. Total 
cost $227,000; Federal Funds $195,220; Local share 
$31,780. 


h. Constructing left-turn refuges on N.E. 33rd Avenue 
and Broadway Street. Total cost $225,000; Federal 
Funds $193,500; Local share $31,500. 


Request from City of Medford for a preliminary engineer- 
ing project to prepare plans and contract documents for 
a computerized traffic control system involving 45 
intersections. Federal Urban System Funds for this 
project estimated at $21,500 with State providing 
approximately $1,750 in match funds and a like amount 
contributed by City. Authorized State Highway Engineer 
to sign project agreement when prepared. 


Withdraw Emergency Board request approved by Commission 
on September 22, 1977, concerning verification of auto 
insurance with a report to the Board describing the 
Division's plans to delay implementation of insurance 
verification until July 1978. 


Agreement with Ted Hallock, Inc., for continuation of 
the Keep Oregon Livable Program (an environmental 
education and information program) until June 30, 1979, 
at a cost not to exceed $80,000. Authorized State 
Highway Engineer to sign agreement. 


Agreement with the Public Utility Commissioner for 


their work on the State Rail Plan and authorized 
Director to sign agreement. 
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1) 


2) 


3) 


4) 


5) 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


Minutes of the meetings of September 16 and 22, 1977. 


Adopted resolution declaring necessity of certain 

real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation Resolution 
No. 2666" on file in the Commission's files, Salem.) 


Authorized increases in project authorizations on the 
following contracts: 


a. Contract No. 8532, Elmira-Veneta Bikeway, Ter- 
ritorial Highway, Lane County, in the amount of 
$9,369.29 (14.96% increase). 


b. Contract No. 8364, Drain-Rock Creek Section, 
Umpqua Highway, Douglas County, in the amount 
of $145,971.20 (7.07% increase). 


c. Contract No. 8459, S.E. Grant St.-S.4. Division St. 
(S.E. 96th Dr.), East Portland Freeway, Multnomah 
County, in the amount of $18,565.04 (12% increase). 


d. Contract No. 8483, Guano Valley Section, M.P. 50.22 
to M.P. 56.92, Warner Highway, Lake County, in the 
amount of $63,378.06 (16.08% increase). 


e. Contract No. 8263, Baldock Safety Rest Area, 
Pacific Highway, Clackamas County, in the amount 
of $220,178.87 (10.7% increase). 


Authorized continued support of the AASHTO Materials 
Reference Laboratory and payment of Oregon's assess- 
ment for 1978 in the amount of $6,200. 


Requests from City of Portland for the following 
projects utilizing Interstate Transfer Funds with- 
drawn from the Mt. Hood Freeway. (Interstate Transfer 
Funds for these projects estimated at $1,149,734 with 
the City of Portland providing all of the required 
$187,166 of local match.) Authorized State Highway 
Engineer to sign project agreements when prepared. 


a. Portland Curb Modifications at 5 intersections. 
Total cost $24,000; Federal Funds $20,640; Local 
share $3,360. 


b. S.E. McLoughlin Blvd.-S.E. Milwaukie Ave. (S.E. 
Long St.) Section, FAU 9765. Total cost $446,000; 
Federal Funds $383,560; Local share $62,440. 


(continued on next page) 


October 18, 1977 = '2203 = 


He said all State agencies must present this information to DLCD 

by January 1, 1978. He stated if a State agency does not organize 
such a program, it would be barred from contesting a request for 
acknowledgment of compliance submitted by a city or county. Once 
these comprehensive plans are approved, they will be used to 
interpret the statewide goals in a local area. Mr. Rulien stated 
that it is essential that the Department organize an effective 
coordination program with local governments and must work with the 
local governments during the development of the transportation and 
parxs and recreation elements of their plans and during the review 

of them once drafted. He indicated that it will be necessary to 
develop a regional capability of working with local planners. During 
the next 20 months, he said approximately 200 comprehensive plans 

are scheduled for completion and the Department's Region Planning 
Coordinators will need both time and training to effectively partici- 
pate in the development of those local plans which affect ODOT's 
activities. The Commission gave their approval for the Department to 
begin work with local governments on transportation ai. ~ccreation 
planning as required by the Department .f | and Conservation and 
Development. 


Mr. Bell reported that the first of the Six Year Highway 
Improvement meetings was held in McMinnville on October 17, 1977, 
with approximately 60 people in attendance. He said the meetings 
will be held in each county seat and three meetings will be held in 
Portland. He pointed out that this is the largest effort by a 
State agency to take its programs to the citizens of the State. 

Two programs are being presented, Program "A" lists those projects 
which the State proposes to do if the voters pass the two revenue 
measures which will be on the ballot in 1978; the gas tax increase 

in May and the registration increase in November. Mr. Bell mentioned 
the "B" program lists those projects that the State would propose to 
do if both of those measures or one of those measures are defeated 
and the State has only present revenue sources. 


The Commission confirmed the date of November 15, 1977, 
for their next meeting in Salem. ’ 


Mr. Burco reported that he had received a reply from the 
Coos County Commissioners suggesting the date of February 22, 1978, 
for the Commission meeting in Coos Bay. Mr. Burco mentioned that 
he will be meeting with the Clatsop County Commission within the 
next couple of weeks to discuss a Commission meeting in Astoria 
possibly in June of 1978. 
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10) Adopted a temporary rule establishing standards for 
business identification signs pursuant to Chapter 265, 
Oregon Laws 1977. (See "Administrative Rule No. 95" 
on file in the Commission's files, Salem.) Temporary 
rule filed with the Secretary of State on October 24, 
1977 and published in the Administrative Rule Bulletin 
on November 15, 1977. c 


11) Authorized presenting to the Emergency Board for 
approval the release of $5,000 from the Emergency Fund 
to the Public Transit Division to pay for initial start- 
up costs, travel and other costs of the Willamette Valley 
Rail Study Committee. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commissiot Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
Chief Counsel Exhibit D 
State Parks Superintendent Exhibit E 
Highway Controller’ Exhibit F 


DIRECTOR'S REPORT 


The proposed adoption and revision in delegation orders 
were deferred until the November meeting to allow the Commission 
. additional time to review the material. 


Mr. Rulien briefed the Commission on the Department's 
approach to coordination with the Department of Land Conservation 
and Development. He said the 1977 Legislature passed Senate Bill 570 
amending the statutes governing the DLCD. One of these amendments 
requires all State agencies whose Programs affect land use to organize 
a coordination program for working with local governments in deve lop- 
ing their comprehensive plans. Mr. Rulien pointed out that according 
to Senate Bill 570 the information to be included in this coordina- 
tion program includes: 


1) Agency summaries of Programs affecting land use. 


2) A process for coordinating State agency programs to 
assure conformance with statewide planning goals and 
compatibility with city and county comprehensive plans. 


3) A program for cooperation with and technical assistance 
: to local governments. 


(continued on next page) 
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and the neighborhoods. The task force has prepared disposal 
procedures which cover the section from the Marquam Bridge to 

84th Avenue. Mr. Boyd said proposals affecting those properties 
that lie easterly of 84th Avenue will be reported to the Commission 
individually. The Commission adopted the property disposal guide- 
lines for the section from Marquam Bridge to 84th Avenue. (Copy 

of property disposal guidelines on file in the Commission's files, 
Salen. ) 


Mr. Coulter reported that the Winter Recreation Advisory 
Committee held their first meeting on October 13, 1977. He said 
the Committee elected Richard Kohnstamm as Chairman and Donald Grubb 
as Vice Chairman. The Committee reviewed the Revenue Forecast, the 
Motor Vehicles Divisionrules for obtaining Sno-Park permits and the 
proposed signing procedures. Mr. Coulter handed to the Commission 
copies of the Committee's report. (Copy of report on file in the 
Commission's files, Salem.) He said the report inclu! s a list of 
recommended snow parking areas and are the same locations that the 
Highway Division has been plowing in recent years. The Commission 
designated the following areas as winter recreation parking locations 
and gave their approval for the Highway Division to plow these areas 
during the winter of 1977-78: 


Mt. Hood Highway #26 M.P. 
Mirror Lake SL.73S 
Glacier View 52.50 
Ski Bowl 52.50 
Multorpor 53.50 
Summit 54.15 
Oregon State Highway Maintenance Sta. 54.18 
Snow Bunny Lodge 56.76 
Barlow Pass 59.68 
Boy Scout Camp 61.65 
White River 61.71 
Meadows Ski Area 63.76 
Hood River Meadows 63.99 
Pocket Creek 67.25 
Cooper Spur 75.89 

Timberline Highway #173 
Timberline Lodge Ski Area 00.00 

Warm Springs Highway #53 
Frog Lake 61.98 
Skyline Road 66.16 

Santiam Highway #16 
Hoodoo Ski Bowl 80.00 
Big Lake Snowmobile Lot 80.00 
Pacific Crest Trail Head 80.70 


(continued on next page) 


| - 2208 - October 18, 1977 


OPERATIONS 


The Commission considered redesignating I-80N to I-84. 
Mr. Klaboe recalled that this was presented to the Commission about 
a year ago and upon his recommendation it was not approved because 
of the problems it would create for the people living along I-80N 
and the cost involved to the State in changing the signs. He said 
I-80N originates in Portland and I-80 originates in Sacramento, 
California, and both I-80N and I-80 come together in Utah which 
causes a considerable amount of confusion with two routes with the 
same designation except for the "N". Mr. Klaboe stated that this 
Proposal went before the American Association of State Highway 
and Transportation Officials in July of 1977. The Association did 
take into account Oregon's objections but still voted to redesignate 
I-80N to I-84 and that it take effect prior to July 1, 1980. He 
mentioned the cost to change the signs will be $127,000 and will be 
eligible for Interstate Federal Aid Funds so that 90% of the cost 
will be reimbursable to the State within the State's Federal Funds. 
Idaho and Utah's target date to change their signs is July 1, 1978. 
After considerable discussion, the Commission approved the change, 
subject to wide public participation, effective July 1, 1980. 
(Mr. Klaboe indicated the Department will hold public meetings to 
fully inform the businesses as the route change will impose a 
considerable economic burden on them and to assist the businesses 
in whatever way might be possible.) 


Following Mr. Klaboe's recommendation, the Commission 
authorized the Department to present to the Emergency Board for 
approval of the following budget limitation increases to allow 
use of Federal Funds available from the Economic Development 
Administration for the replacement of five deficient bridges and 
improvements to five state park facilities: 


1) An increase of $1,287,000 in the construction, real 
Property purchasing, maintenance and debt service 
expenditure limitation, established by Section 3, 
Chapter 439, Oregon Laws 1977. 


2) An increase of $615,000 in the Parks and Recreation 
Branch, Economic Development Grants expenaiture 
limitation established by Section 4(7), Chapter 439, 
Oregon Laws 1977. (The present expenditure limita- 
tion consists of the Wolf Creek Tavern Restoration 
EDA Grant for $600,000. ) 


Mr. Boyd reported on the disposal of property presently 
owned by the Oregon Transportation Commission which was acquired for 
right of way for the Mt. Hood Freeway in Portland. He stated for 
the past two years an eleven member task force has studied disposal 
methods for these properties to find a method that would meet the 
needs of the Commission, the public agencies in the Portland area 
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Anthony Lakes Highway #411 M.P. 
All of the highway and public parking 


lots beyond M.P. 0.00 including: 


Anthony Lakes Ski Area 


Ukiah Hilgard Highway #341 
Snowmobile Area 14.52 


Snowmobile Area 18.00 


Old Oregon Trail (I-80N) Highway #6 


Frontage Roads near Meacham 


Snowmobile Lot 235.82 
Snowmobile Lot 237.30 
Snowmobile Lot 238.59 


Weston-Elgin Highway #330 
Snowmobile Lot 18.7 


Snowmobile Lot 27.4 


Following a request from the City of Pendleton and the 
recommendation of Mr. Coulter, the Commission approved changing the 
route description for ORE37 in Pendleton as follows: 


Over the Pendleton-Cold Springs Highway from its 
‘ junctionwith the Columbia River Highway, US395 
and US730, southeasterly to its junction with 
the Pendleton Highway, US30, in Pendleton. Thence 
easterly over the Pendleton Highway (common with 
US30) in Pendleton to its intersection with 
S.W. Court Avenue; thence southerly via S.W. 
Court Avenue and S.W. 17th Street to the inter- 
section with the Pendleton-John Day Highway; 
thence southwesterly over the Pendleton-John Day 
Highway to its junction with the Old Oregon Trail 
Highway, I-80N and US395, in Pendleton. 


(The City requested this change to relieve traffic congestion at the 
intersection of S.W. 20th Street and S.W. Court Avenue.) 


Mr. Coulter presented a report and recommendation covering 
the program of street work in cities having a population of less than 
5,000 under the $250,000 fund appropriated by law for the year 1978. 

He mentioned that 70 applications had been received and all care- 

fully analyzed. There were ten projects selected for approval as 

being most meritorious and are all that can be covered by funds 
available. The Commission approved the projects in the following 
cities and authorized the Highway Engineer to sign the agreements 

when prepared: (Specific details showy. on each project in Commission's 
files, Salem.) 


(See list on next page) 
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Willamette Highway #18 M.P 


* Willamette Pass 62.14 

Pacific Highway (1-5) #1 
Mt. Ashland 5.6 

Lake of the Woods Highway #270 ® 
Elk Creek 28.87 
Fish Lake 30.43 
Summit 32.48 
Brown Mountain 33. 34 
Ichabod Spring 35.48 
Four Mile Lake 35.71 
Dead Indian 37.68 
Great Meadows 37.68 
Tomahawk Ski Bowl 44.49 


Warner Highway #431 
Warner Mountain 4.35 


Crater Lake Highway #22 


Farewell Bend Campground 57.00 
North Crater Lake Highway #232 
North Crater Lake Entrance 3. 38 


West Diamond Lake Highway #233 
Diamond Lake (Old Highway) 0.48 


West Diamond Lake 20. 


Paulina Lake/East Lake (County Highway) 


All of the highway and parking to 
M.P. 10.1, including: 


io) 


Snowmobile Lot 5.8 
Snowmobile Lot 10.1 


Century Drive Highway #372 and 
Cascade Lakes Highway (County Highway) 


All recreation areas and the highway 
beyond M.P. 7.92 which includes: 


Mt. Bachelor Snowmobile Lot 15.49 
Swampy Lake Nordic Lot 16.25 
Widened Highway (Both Sides) 19.37 
Widened Highway 21.42 
Widened Highway 22.19 
Bachelor Ski Area 22.52 
John Day/Burns Highway #48 
Star Campground 15.50 
4 John Day Highway #5 
Ski Area 184.5 
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The Commission considered approving guidelines and 
procedures for administering the local grant-in-aid program in the 
amount of $500,000 to local governments for construction and 
improvement of local parks as authorized by the 1977 Legislature 
under Senate Bill 5537. Mr. Klaboe pointed out the procedures are 
based upon recommendations received at seven regional survey 
meetings conducted by the Parks Branch in July this year. The 
guidelines suggest that the $500,000 be apportioned on a formula 
of 80% grants direct to counties and 20% through the Special Projects 
Func Committee. Mr. Klaboe said the Department believes the process 
selected for dispersing funds is equitable and will satisfy the 
intent of the Legislature. The Commission approved the guides and 
procedures and authorized the Parks Superintendent or his designate 
to sign the project agreements. (Copy of Guides and Procedures and 
sample agreement on file in the Commission's files, Salem.) 


Following Mr. Ritchey's recommendation, the Comaission 
approved financial aid to municipality ¢ o's for the Aeronautics 
Fund to the following municipalities, up to a maximum of the 
amount indicated in each case. These grants are to assist in 
matching Federally-funded, or local state funded Airport Master 
Planning projects and represent 5% of the total project cost or 
50% of the local share: 


City of Albany $ 2,500 
City of Baker 1,567 
City of Bend 2,150 
City of Eugene 2,500 
City of Florence 1,000 
City of La Grande 1,682 
City of Newport 1,913 
City of North Bend 2,500 
City of Ontario 1,680 
City of Prineville 1,150 
City of Salem 2,750 
City of Sutherlin 1,450 
Port of Tillamook 2,465 

Total $25,307 


In response to Chairman Jackson's inquiry on the status 
of the North Bend Airport, Mr. Ritchey said the overlay is being 
completed and the runway extension will start late this winter or 
early spring. 


Consideration was given to the approval of three agreements 
under the Operating Assistance Program for small communities. 
Mr. Moore recalled that the guidelines for this program were approved 
by the Commission at their July 1977 meeting. The Commission 
approved the following agreements: 


Rogue Valley Transportation District $60,000 
City of Corvallis $80,000 
City of Bend $40,000 
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City SCA City — Total — 


Boardman $ 25,000 $ 2,840 $ 27,840 
Brookings 25,000 23,430 48,430 
Enterprise 25,000 14235 a2 5235 
Gearhart 25,000 16,060 41,060 
Lincoln City 25,000 138,500 163,500 
Rainier 25,000 4,260 29,260 
Shady Cove 25,000 11,100 36,100 
Silverton 25,000 54,460 79,460 
Sisters 25,000 11,290 36,290 
Sublimity 25,000 2,550 27,550 

$250,000 $271,725 $521,725 


Mr. Glen Green reported on the Public Lands Highways 
Program. He mentioned that this program provides a minimal amount 
of money for construction of highways through public lands. The 
annual authorization for the program is $16,000,000, which funds are 
allotted. He said the states develop a priority listing of projects 
and develop specific information that is required in the regulations. 
The Washington Office can then make a selection which is based on 
need. He mentioned if there are excess funds from a particular 
project, those funds are returned to the Washington Office and are 
made available for another project. He mentioned that Oregon 
received 2% million dollars in the last year and all of the projects 
have been in the eastern portion of the State. 


Judge Dale White of Harney County was present and asked 
for assistance in obtaining the consent from the Federal Highway 
Administration for the excess money left on the Abert-Rim Section 
of the Lakeview-Burns Highway to be reallocated to a section on the 
Lakeview-Burns Highway on the Lakeview side of Wagontire towards 
Lakeview and end up where a previous project ended. 


Mr. Forrest Cooper, Attorney from Lakeview, stated that 
he is representing the Lake County Commission. Mr. Cooper recalled 
how this highway was constructed approximately 45 years ago. He 
said if this money is transferred to the six-mile section that 
Judge White referred to, it will give the people 81 miles of 
continuous modern highway. The Judge stated that it is the recommenda- 
tion of Lake County that this section of highway be improved. 


Mr. Green mentioned that he had talked to personnel in 
the Federal Highway Regional Office recently concerning the Wagon- 
tire Section and from the information he received, the project will 
probably be approved. 
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The Chairman recessed the meeting at 10:20 a.m. and 
reconvened at 10:40 a.m. 


PUBLIC COMMENTS 


Mr. Forrest Starrett, Chairman of Umatilla County Commission, 
welcomed the Commission to Eastern Oregon and apologized for not being 
at the Monday evening dinner as they were involved in a County hearing. 
He commented on the narrow Riverside Bridge on Highway 11 in Pendleton 
and the ingress and egress problems on US395 in Hermiston. 


The Chairman asked if the County had taken any action on 
zoning the area along US395. Mr. Starrett stated that the County 
has looked very hard at anyone that wants an ingress or egress that 
would not be in the public's interest. He indicated that they have 
restricted through zoning at the area of Feedville Road and US395. 
He said the County would like to have some of those acc..ses more 
limited and asked for guidelines from the State. There is pressure, 
he said, continually to open up more and more cl US395 between 
Hermiston and Umatilla. 


In reply to the Chairman's inquiry, Mr. Klaboe said this 
section is on the 1980 schedule. He mentioned that from a safety 
standpoint, access could be controlled through a curbed gutter-type 
construction where each access point would have approximately a 35- 
foot access rather than the present wide open 200 feet. 


Chairman Jackson asked what the County's attitude is on a 
possible bypass at Stanfield. Mr. Starrett indicated that he personally 
would be in favor of a bypass and he did not think it would disrupt 
the economics of the area. 


County Commissioner Barbara Lynch said she concurred with 
Mr. Starrett concerning a bypass at Stanfield. 


Mr. Klaboe mentioned that a hearing was held in Stanfield 
several years ago and there was some divided opinion at that time * 
whether the town should or should not be bypassed. He suggested 
that another hearing be held to see if the attitude has changed. 


Chairman Jackson stated the County Commission can and 
should be a factor in the bypass as it would simplify the reconstruction 
of US395 because of the continuing development in the whole area. 
Mr. Starrett indicated that the County would send a letter to the 
Commission asking for a review of thismatter. The Chairman said the 
Commission looked at the Riverside Bridge yesterday and agree it is 
a needy project. 
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Mr. Moore recalled that in the last biennium the 
Commission authorized the purchase of two buses to be loaned to small 
communities who were awaiting Federal equipment grants, as well as 
approving the first contract under this program with the City of 
Roseburg. The City has not yet received Federally funded equipment 
to replace these buses and remains the first priority community for 
their use. Mr. Moore recommended approval of a second agreement with 
the City of Roseburg for the loan of this equipment. The agreement 
provides for a six-month lending period with the option of one 
renewal. The Commission accepted his recommendation. 


Following Mr. Grover's recommendation, the Commission gave 
their approval for the Department to present to the December 1977 
Emergency Board the following: 


1) An increase in expenditure limitation in the amount 
of $32,049 and the establishment of one new position 
to collect a fuels tax for Washington County. All 
costs of collection will be borne by the County. 


2) An increase in expenditure limitation in the amount 
of $66,687 and two new positions to implement 
Senate Bill 1047 relating to the collection of 
tax on fuel other than gasoline used to propel 
vehicles. 


Mr. Grover introduced Mr. Pat Guymon, Motor Vehicles 
Division Region Supervisor. Mr. Guymon said that his area covers 
Burns, John Day, Ontario, Pendleton, Milton-Freewater, Umatilla, 
Baker and La Grande. He mentioned that an office will be opening 
up in Enterprise in the near future. He indicated his area handles 
drivers licensing, vehicle registration, PUC and highway permits. 


Mr. Guymon introduced his assistant, Mr. Allen Sigler, and 
the Manager of the Pendleton Motor Vehicles Division Office, Mr. Dave 
Alexander. 


Mr. Grover reported that the Motor Vehicles Division, in 
an effort to facilitate input from the community in the form of 
recommendations, ideas and direction, is undertaking a program 
where citizens will serve in an advisory capacity to the DMV 
field offices located in their community. The primary function of 
these Community Advisory Representatives (CAR) will be to address 
alternative approaches to policies and services of the Division. 
He felt that this effort will provide a good forum for a mutual 
exchange of ideas and the enhancement of services now performed. 
Mr. Grover stated the first four field offices to have the 
Community Advisory Representatives will be in Beaverton, Gresham, 
Lake Oswego and Eugene. He outlined the goals for CAR and the specific 
goals of DMV. Copies of the Guidelines for the Community Advisory 
Representatives were presented to the Commission. (Copy of guide- 
lines on file in the Commission's files, Salem.) 
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Chairman Jackson thanked the Mayor for his cooperation 
and said the Commission will try to reciprocate. 


The Chairman adjourned the meeting at 11 a.m. 
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Mayor Clint Bellows of Ontario appeared before the Commission 
calling attention to the traffic conditions on S.W. 4th Avenue in 
Ontario and mentioned that it is their number one priority project. 

He said the traffic count on S.W. 4th Avenue in 1973 was approximately 
14,000 vehicles a day and traffic has increased in the last several 
years. Ontario's population is now close to 8,000 and the population 
projections call for approximately 9,500 by 1980. He stated there had 
been an increase in commercial development and the area has grown 

more rapidly than was anticipated. Mayor Bellows mentioned a bypass 

of the through traffic outside of the community itself would help a 
great deal. He suggested on the north to take the traffic out 

Verde Drive all the way to Clark and then out to the freeway interchange. 
On the south, he asked that the State consider the widening of 

Butler Boulevard which would bypass the main part of town to 4th Street, 
then north on 4th Street all the way to Idaho. The Mayor called 
attention to a dangerous traffic problem on Highway 201 (Olds Ferry- 
Ontario Highway) near the Annex School. He pointed out the need for 
some additional traffic controls to slow down the vehicles to protect 
the school children. Mayor Bellows said that Malheur County had 
submitted a request to the Department concerning this matter. 


Mr. Klaboe said Malheur County's request was received and 
a traffic investigation is now being made in the Annex area. He 
said the results of this investigation will be completed soon. 


Judge Francis Cole of Grant County said that he is pleased 
what the Department is doing on the seven-mile stretch in Silvies 
Valley. 


Mr. N. A. Toole, Malheur County Commissioner, said they 
support the City of Ontario's request for relief of traffic problems 
in the area. He mentioned they are very interested in the continued 
improvement of Highway 26, especially Brogan Hill. 


Mr. Klaboe said a grading, paving and structure contract 
of approximately eight miles in length is scheduled for fiscal year 
1979 on the Brogan Hill-Brogan Section of US26. 


Mayor Joe McLaughlin of Pendletgn thanked the Commission 
for coming to Eastern Oregon to hold their monthly meeting. The 
Mayor said they have problems and are trying to work them out them- 
selves but know when the State gets the money, the City will expect 
to have a job done. 
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MINUTES OF —10-18-77 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Se et ee ee ee ee 


Number Name Consideration 
49599 Stark, Ben G. & Irene D.3 et al $ 1,000.00 
49765 Kronenberg, John H.; Lofgren, Jean 100.00 
49766 Domenighini, Bartol, Jr. & Rosina 100.00 
7-264.6 National Advertising Company 800.00 
7-264.18 National Advertising Company 694.00 
7-264.88 National Advertising Company 547.00 
26-9.97 National Advertising Company 521.00 
161-14.04 National Advertising Company 192.00 
455-23.20 National Advertising Company 511.00 

9 Transactions $ 4,465.00 


(2) Supplemental agreement with Travel Information Council and 
Travel InfoCentres, Inc., pertaining to the construction 
and operation of sign plazas on the interstate and other 
highways in Oregon. Supplement changes the payment date 
to the TIC for their percentage of the gross sale of Travel 
InfoCentres. The change is from a calendar to fiscal year. 
(Legal Branch) 


(3) Agreement with City of Grants Pass covering improvement of 
Grants Pass-New Hope Road Section of the Jacksonville High- 
way in Josephine County. The State will prepare the plans 
and supervise construction utilizing Federal Aid Funds. 

The City has agreed to cooperate in the adjustment of 
utilities and accept jurisdiction of those portions of the 
project lying outside the access control lines. (Local 
Government) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority 


on behalf of the Oregon Transportation Commission. Pursuant 


to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and re- 
port this action for your official records. 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48796 Greisen, Ronald E. & Virginia $ 2,500.00 
49310 Carlin, Margie L. 2,850.00 

2 Transactions $ 5,350.00 


(2) Electric Service Agreement with the Umatilla Electric Cooperative 
Association for electrical service to the Poverty Flat Sand Shed 
near the Old Oregon Trail Highway east of Pendleton, Umatilla 
County for a period of 10 years. Misc. C&A 6071. 


(3) Agreement with Douglas County for installation of traffic 
signals on the Oakland-Shady Highway at Newton Creek Road, 
State will design, install and maintain signal equipment 
utilizing Federal Aid Transition Quarter Funds. The 
County will pay all costs of electrical energy consumed 
in operation of the signals. (Local Government Unit) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for the official records. 


f 
Dated this/7_ day of MES A 
f/f 


< APP OvED ee 
ATE | y ENGINEER VP PRC 
pepUuTY STATE HIGHWA PROVED 
oo ‘J. STATE HIGHWAY ENGINEER 
Vate.-. 


Qo 
Date. é—L £/ Z. 7 =* 
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MINUTES OF _10-18-77 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
49203 Rembold Corporation S 2,765.00 
“49406 Hagedorn, E. B. & June C. 8,500.00 
49660 Kuykendall, Alvin M. _ 1,500.00 
“49662 Si Dillard Motor Company 2,050.00 
49663 Dillard, J. F. 9,950.00 
49793 Webber, William J. & Laura E. 1,425.00 
1-C174.54 National Advertising Company o 703.00 
7=263.65 National Advertising Company 547.00 
17-17.60 National Advertising Company 1,073.00 
20-91.47 Nationa: Advertising Company 101.00 
20-93.05 National Advertising Company 380.00 
20-93.81 National Advertising Company 683.00 
20-94.42 National Advertising Company 946.00 
22-8.58 National Advertising Company 815.00 
22-10. 00 National Advertising Comp-iny 288.00 
22-16.02 National Advertising Company 891.00 
22-43.98 Prospect Chevron 700.00 
22-43.98 Burrill, Eugene F. & Gladys O. 100.00 
26-10.75 National Advertising Company 1,083.00 
27-3.55 National Advertising Company 951.00 
39-47.69 National Advertising Company 734.00 
39-47.79 National Advertising Company 815.00 
39-47.87 National Advertising Company 491.00 
39-47.95 National Advertising Company 815.00 
43-0.53 “National Advertising Company eS eS 294.00 
50-1.75 National Advertising Company 385.00 
50-15. 52 National Advertising Company 4,980.00 
52-21.26 National Advertising Company 425.00 
54-6. 36 National Advertising Company Ear ___ 789.00 
54-6.60 National Advertising Company ____916.00 
54-10.22 National Advertising Company 390.00 
54-10.4 National Advertising Company 896.00 
102-88.52 National Advertising Company 546.00 
140-45 National Advertising Company _ 891.00 
140-47.70 National Advertising Company 1,123.00 
160-4.12 National Advertising Company Ls 1,088.00 
‘160-6. 92 National Advertising Company 496.00 
160-8.94 National Advertising Company 734.00 
160-11.13 National Advertising Company 1,397.00 
160-27.74 National Advertising Company 541.00 
162-6.45 National Advertising Company 622.00 
162-7.20 National Advertising Company 870.00 
162-7.6 National Advertising Company, 1,083.00 
VED GLENN L. wo? 
DAT -lo~ 
| DEPUTY STATE HIGHWAY ENGINEER se hai E © ; 
- pr ‘ eet Ke 
Date. 22°27. “STATE TiiGHWAY ENGINEER — 
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MINUTES OF 10-18-77 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following item and report this action for your official 
records: 


On September 23, 1977, gave approval to George 
Bell, Manager, Intergovernmental & Public Affairs, 
for a second addendum to an agreement with The 
Pihas, Schmidt, Westerdahl Company to update the 
existing greenway slide tape presentation for an 
amount not to exceed $4,500. I also authorized the 
Director of Transportation to sign the second 
addendum. 
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(3) Agreement with Clackamas County covering installation of a 
flashing beacon on the Oswego Highway at Terwilliger Boule- 
vard. State will design, install and maintain the beacon 
utilizing Title II Safety Funds. County has agreed to pay 
all costs of electrical energy consumed in operation. (Local 
Government Unit) 


(4) Agreement with Clackamas County and City of Wilsonville for 
Wilsonville Road Bikeway. County and City have agreed to 
prepare plans, obtain the right-of-way, construct and maintain 
the bikeway. The State will porticipate in the costs in an 
amount not to exceed $60,000 utilizing funds set aside for 
construction of bicycle and pedestrian trails. (Local Govern- 
ment Unit) 


(5) Agreement with City of Ashland for the North Main Street 
Bikeway (Rogue Valley Highway) in Jackson County. City has 
agreed to design and construct the bikeway with State 
financial participation of 80% or a limit of $12,000. State 
funds will be provided from monies set aside for establishment 
of bicycle and pedestrian trails. (Local Government Unit) 


(6) Agreement with City of Eugene for installation of traffic sig- 
nals on Pacific Highway West (7th Avenue) at Monroe Street, 
Lane County. State will design and install the signal equip- 
ment utilizing Federal Aid Transition Quarter Funds. City 
will perform maintenance and pay for electricity with costs 
to be shared by State and City as negotiated on an annual 
basis. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the two 
previous pages (totaling 6 items) and report this action 


for your official records. 
6 ay -Ona4 , 1977 
6 irm 
spoPsatign Commission 


Oregon Tran 
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CMHIBIT A 


2 ————— 


MINUTES OF _10-18-77 


Number Name Consideration 
162-8.59 National Advertising Company $ 1,245.00 
162-8.7 National Advertising Company . 815.00 
162-9.14 National Advertising Company 4,352.00 
162-10.10 National Advertising Company 3,497.00 
162-11.36 National Advertising Company 1,432.00 
162-11.99 National Advertising Company 1,432.00 
162-12.05 National Advertising Company 1,037.00 
162-21.07 National Advertising Company 476. se 

162-31.82 National Advertising Company 612. 
162-33.44 National Advertising Company 305-00 
162-33.84 National Advertising Company 355.00 
171-7.17 National Advertising Company 693.00 
171-16. 37 National Advertising Company 547.00 
189-2.02 National Advertising Company 1,007.00 
189-2.28 National Advertising Company 901.00 
210-0.54 ~~ National Advertising Company 622.00 
210-3.77 National Advertising Company ——(s—C—Ci72G 00 
210-13.70 National Advertising Company “Si a Say CFT 0) 
210-13.75 National Advertising Company 724.00 
210-14.2 National Advertising Company 491.09 
210-15.09 National Advertising Company 901.00 
210-15.89 National Advertising Company 693.00 
210-16.97 National Advertising Company 901.00 
212-1.35 National Advertising Company 557.00 
212-4.88 National Advertising Company 870.00 
212-9.78 National Advertising Company 1,007.00 
226-17.67 National Advertising Company — =. JL ZOEF.00) 
231-23.47 National Advertising Company 445.00 
234-19.07 National Advertising Company 698.00 
234-19.12 National Advertising Company 572.00 
236-2.42 National Advertising Company 562.00 
237-2.98 National Advertising Company 491.00 
244-11. 38 National Advertising Company 481.00 
281-2.05 National Advertising Company ~___ 1,083.00 
281-2.46 National Advertising Company 643.00 
333-10.37 National Advertising Company 425.00 
360-23.48 National Advertising Company —————(sCéid: 477.00 
426-0.28 National Advertising Company i inane 
442-1.69 Poison Creek Grange 150.00 
82 Transactions $ 96,410.00 


(2) Letter-form agreement with Multnomah County covering the design 
and installation of a sanitary sewer through the North Banfield 
Interchange, East Portland Freeway. County will pay all costs 
incurred and assume ownership and maintenance when completed. 
(Local Government Unit) 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
DAT - 6 


- 2221 - 


I 


TO: 


SUBJECT : 


JINUTES OF 10-18-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under its authority delegated to 
me, I approved the following items: 


(1) 


(2) 


On September 14, 1977, established a 50 MPH speed 
zone on the Salmon River Highway Spur in the vic. 
of McMinnville, Yamhill County; from M.P. Y46.75 
to M.P. Y46.63 and from M.P. Y46.56 to M.P. Y46.26 
and M.P. Y46.09E. Speed Zone Order No. 752. 


On September 23, 1977, approved the installation 
of a STOP sign with a RIGHT TURN PERMITTED WITHOUT 
STOPPING rider for northbound traffic on the 
Goshen-Divide Highway at Oregon Avenue in the City 
of Creswell, Lane County. 


(3) On October 3, 1977, established a 45 MPH speed zone 


from M.P. Y1.28 to M.P. Y1.52 and a 45 MPH speed zone 
from M.P. Y1.52 to M.P. Y1.91, east of Grants Pass, 
Redwood Highway Spur No. 25, Josephine County. 
Rescinds Speed Zone Rule No. 694 - Transportation 
Commission action of April 29, 1975. (Speed Zone 
Order No. 753) 


=> ee FS ) 
H.'S. Coulter, State Highway Engineer 
Dated this 7 day of (dole _, 1977 


10-7-77 


- 2224 - 


rae 


B 
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MINUTES OF _10-18-77 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Peried From 7-1-77 Thru. 9-30-77 


No. Amount 
Claims Pending at Beginning of Period 167 $ 92,156.69 
Claims Pending at End of Period 154 $101,591.90 
Money Collected During Period 
Installment Payments 34 . 2,359.10 
Compromise Payments ‘ 4 $ 3,286.40 
Payments in Full 54 § 53,973.78 
I ea: oad ene ie 3s es $ 59,619.28 
Claims Abandoned During Period ) $ ts 
Damage Cases (Actions Filed) 39 $ 25,725.59 


Uncollected Judgments * a ae 


*Referred to Department of Revenue for collection. 
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MINUTES OF 10-18-77 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 
Contractor and Acceptance 
Contract No. Section and County Date 
L. W. Vail Co., Little Dry Cr.-Milton September 13, 1977 
Inc., No. 8461 Freewater, Umatilla County 
Eugene Sand & Candlelight Dr.-Lewis St. September 15, 1977 
Gravel, Inc., (Eugene), Lane County 
No. 8302 
F. G. Scott Const. Hawthorne Bridge Project, September 28, 1977 
Co., No. 8337 Multnomah County 
W. R. Grasle Co., Hawthorne Bridge Project, September 28, 1977 
No. 8320 Multnomah County 
Hamilton Elect., Inc., Springfield Traffic Signal September 28, 1977 
No. 8318 Project, Lane County 
R. A. Routhier & Rooster Rock State Park, September 30, 1977 
| Sons, Genl. Contrs., Multnomah County 
No. 8509 
Hansen Electric Co., Powell Blvd. @ S.E. 47th & September 30, 1977 
No. 8313 69th Aves., Multnomah County 
J. C. Compton Co., N. Wolf Creek Intchge.- October 5, 1977 
No. 8199 _ Sunny Valley Intchge., 
Josephine County 


{ 


| 
} 


October 7, 1977 —+ > Cn. LEE 


> 
H.’ S. Coulter 


State Highway Engineer 
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TO: 


SUBJECT: 


“vi BIT __ 
MINUTES OF _ 10-18-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under its authority delegated to 
me, I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


9) 


10-7-77 


Traffic signal installation on the Clackamas Highway 
at Fred Meyer Access in Clackamas County. Bids re- 
ceived August 25, 1977. Contract No. 8580 awarded 
September 14, 1977, to Hamilton Electric, Inc., Eugene, 
at $37,436. 


Work on S.W. Terwilliger Blvd. at S. W. Sam Jackson 

Park Road and S. W. Vermont Street at S. W. 30th Avenue 
in Portland, Multnomah County. Bids received 

August 25, 1977. Contract No. 8590 awarded September 15, 
1977, to Cascade Construction Co., Inc., Portland, 

at $123,384.50. 


Work on N. Cherry Street-Wallowa Lake Highway Section 
of FAU 4680 and 4755 in Union County. Bids received 
August 25, 1977. Contract No. 8594 awarded September 12, 
1977, to Baker Redi-Mix, Inc., Baker, at $243,045.50. 


Sewage facilities in Bullards Beach State Park in Coos 
County. Bids received September 29, 1977. Contract No. 
8604 awarded October 3, 1977, to Laskey-Clifton Corpora- 
tion, Reedsport, at $30,847.89. 


Work on N. Unit, Lake Abert-Valley Falls Section of 
Lakeview-Burns Highway in Lake County. Bids received 
September 29, 1977. Contract No. 8606 awarded October 3, 
1977, to Babler Bros., Inc., Portland, at $1,068,631. 


Work on Ist Avenue-Pacific Highway (Eugene) Section of 
Eugene-Springfield Highway in Lane County. Bids received 
September 29, 1977. Contract No. 8607 awarded October 3, 
1977, to R. A. Hatch Co., Bend, at $1,898,717.25. 


Work on Columbia Boulevard Interchange (Columbia Boulevard 
Undercrossing) Section in Parkrose, Multnomah County. 

Bids received September 29,1977. Contract No. 8608 

awarded October 3, 1977, to David A. Mowat Company, 
Bellevue, Washington, at $1,477,600. 


Portland Pavement Marking Project No. 3 in Multnomah 
County. Bids received September 29, 1977. Contract No. 
8610 awarded October 3, 1977, to Arrow Striping and 
Painting, Portland, at $10,970.43. 


Sewage facilities in Sunset Bay State Park, Coos County. 
Bids received September 29, 1977. Contract No. 8614 
awarded October 3, 1977, to Garrett & Thomas Construction, 


Dallas; at $184,117.50. 


Stat Highway Engineer 


_ Bahad this 7 day of @echekey-, 1977 


(10) 


(11) 


(12) 


(13) 


(14) 


HiBIT c 
pyres Of 10-18-77 


(2) 


Signed on September 19, 1977, a Grant of Access to Aaron and Mary 
L. Matthews on the Umpqua Highway in Douglas County previously 
approved by Mr. Jackson September 13, 1977. File 43360 (16-45). 


Sale of 9.81 acres excess property on the Wallowa River-Enterprise 
Section of the Wallowa Lake Highway in Wallowa County for a minimum 
consideration of $6,500.00 to Department of Fish and Wildlife for 
public use only. Approved September 22, 1977. File 10489 (16-43). 


Sale of 3,140 square feet excess property on the North Hill-Deer 
Creek Section of the Oakland - Shady Highway in Douglas County for 
a minimum consideration of $8,000.00. Approved September 29, 1977. 
File 1977 (16-43). 


Right of Way Service Agreement with the City of Prineville for 
appraisal work on an industrial park in Prineville, Crook County. 
Approved September 29, 1977. Agreement 78 (16-69). 


Right of Way Service Agreement with Umatilla County and City of 
Pendleton for acquisition of Right of Way for the S. W. 29th Street- 
Pendleton/John Day Highway Section of S. W. Hailey Avenue in Umatilla 
County. Approved September 14, 1977. File 49643 and Agreement 76 
Misc. C & A 6326 (16-69). 
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wres'or 
October, 1977 

TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Right of Way Services Agreement with the Oregon Department of 
Forestry for assistance in the preliminary phases of the disposal 
of excess property in the West Central Oregon District. Approved 
September 12, 1977. Misc. C & A 6074 (16-49). Deschutes County. 


(2) Signed on September 13, 1977, a Grant of Access to Donald L. Liskey, 
et. al., on the Reedsport-Winchester Bay Section of the Oregon 
Coast Highway in Douglas County previously approved by Mr. Jackson 
August 30, 1977. File 18085 (16-45). 


(3) Sale of 1.40 acres excess property in the Silver Lake-Chalk Cliff 
Section of the Fremont Highway in Lake County for a minimum consider- 
ation of $800.00. Approved September 14, 1977. File 6783 (16-43). 


(4) Service Contract with Southern Pacific Transportation Company for 
grade crossing protection devices at William Street in Lebanon, 
Linn County. Approved September 15, 1977. RR 883 (16-12). 


(5) Right of Way Services Agreement with the City of Corvallis for 
reviewing appraisals on the Crescent Valley Relief and Interceptor 
Sewer. Approved September 12, 1977. R/W Agreement 77 (16-49). 


(6) Service Contracts with Southern Pacific Transportation Company 
approved September 19, 1977 (16-12). 


Contract 77-017 Riddle By-Pass Rd. #263, Riddle Douglas County 
Contract 77-018 S. E. 9th Avenue, Portland Multnomah County 
Contract 77-019 Maple Street (Forest Grove) Washington County 
Contract 77-020 West Rose Street, Lebanon Linn County 
Contract 77-021 Oak Street, Lebanon Linn County 
Contract 77-022 S. W. 229th Street, Reedville Washington County 


(7) Service Contract with Southern Pacific Transportation Company for 
grade crossing protection devices at Wren Road in Benton County. 
Approved September 19, 1977. RR 884 (16-12). 


(8) Sale of 0.44 acre excess property on the Winston-Shady Interchange 
Section of the Coos Bay - Roseburg Highway in Douglas County for a 
minimum consideration of $4,650.00. Approved September 19, 1977. 
File 45183, 45185 (16-43). 


(9) Sale of 15,595 square feet excess property on the S.E. Hinkley-Lake 
Road Section of the East Portland Freeway in Clackamas County for a 
minimum consideration of $8,000.00. Approved September 23, 1977. 
File 39231, 42820 (16-43). 
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Page 2 


S.E. DIVISION STREET-S.E. FOSTER ROAD UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


Pa a I hm cr Saimin nS 


R-49354 - Jeanne E. Grohs et al. 12,815 square feet for 
right-of-way purposes. Offer $5,400.00. 


R-49356 - George D. Teeny et al. 13,301 square feet for 
right-of-way purposes. Offer $5,200.00. 


R-49358 - Ralph G. Clark et al. 12,509 square feet for 
right-of-way purposes. Offer $3,900.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY —- COLUMBIA COUNTY 
R-48780 - Harold Johnson et ux. 0.58 acre for right-of-way 
purposes. Offer $2,400.00. 


R-48798 - Chester Austin et ux. Parcel 1: 1.9 acre for 
right-of-way purposes; Parcel 2: 0.18 acre for right-of-way 
purposes and for widening West Lane Road; Parcel 3: 3,840 
square feet for a construction permit for a road approach. Offer 
$79,100.00. 


Dated this 22nd day of September, 1977. 


B. BOYD, RighyAf Way Engineer 


RE: Report of Offers Tendered - 13 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


HINES-BURNS SECTION, CENTRAL OREGON HIGHWAY - HARNEY COUNTY 


R-49252 - Allen L. Stokes et al. Parcel 1: 680 square feet 
for right of way purposes; Parcel 2: 300 square feet for a per- 
manent slope easement. Offer $950.00. 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


ee eon eee ee 


R-48930 - Jewelle G. Dale. 703 square feet for a temporary 
easement for 5 years. Offer $850.00. 


R-49342 - Allyn M. Gross. 5,635 square feet for right-of-way 
purposes. Offer $15,000.00 


R-49344 - Lincoln Loan Co., et al. 6,436 square feet for 
right-of-way purposes. Offer $18,500.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-46996 - John C. Groot et al. 2.0 acre for right-of-way 
purposes. Offer $196,500.00. 


PRICE ROAD-GOLDFISH FARM ROAD SECTION, SANTIAM HIGHWAY - LINN 
COUNTY 


R-49404 - Martin W. Swyter et al. 0.19 acre for right-of-way 
purposes. Offer $4,375.00. 


R-49406 - E. B. Hagedorn et al. 0.29 acre for right-of-way 
purposes. Offer $6,800.00. 


R-49407 - John Gisler et al. 1.45 acres for right-of-way 
purposes. Offer $14,500.00. 
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INUTIES OF _10-18-77 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant = sss Ss Cause of Action Plaintiff 
Joe Sproles George Spencer Wrongful Death $500,000 


; and State 
L-7224 


County: Douglas 
Disposed of by: Settlement paid by the insurer for the State con- 
tractor, Geo. Spencer, dba S. D. Spencer & Sons. 


Charlene Sproles George Spencer Personal Injury $200,000 
t and State 
L-7434 


County: Douglas 
Disposed of by: Settlement paid by the insurer for the State con- 
tractor, Geo. Spencer, dba S. D. Spencer & Sons. 


State of Ray Held Collection of $ 425.97 
Oregon delinquent rent 
L-7113 


County: Lane 


Disposed of by: Case compromised for $400. Payment received. 
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MINUTES OF _10-18-77 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendaht trial at trial demand Verdict 
Robert Jewett $17,900 $10,000 $32,000 $16,000 


Attorney Fees: None 


L-7097 (Appeal) 
R-48176. 


Section: Silver Point 
Highway: Oregon Coast 


County: Clatsop 
Approved by: Walter L. Barrie Date: October 3, 1977 


REPORT OF CONDEMNATION CASES SETTLED 


¢€s. ' 
rtate's 


State's Hidhest Amount of 
Defendant _ ‘ ___—_Iffer____ Anpraisal Settlement _ 
Southern Pacific Transpor- 
tation Co. $221,400 $280,000 $350,000 
L-7196 
R-48152 


Section: Bellevue Street-Mission Street 

Highway: Salem City Street (13th Street) 

County: Marion 

Approved by: Walter L. Barrie Date: September 19, 1977 


Ackerley Communications, Inc. $ 4,000 $ 4,000 $ 4,500 
(Northwest Communications) 


L-7360 
R-48535 


Section: West Portland Park and Ride 

Highway: Pacific 

County: Multnomah 

Approved by: Walter L. Barrie Date: September 19, 1977 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approved the following agreement and report this 
action for your official records: 


On September 26, 1977, approved the renewal of 
an agreement with the Oregon Department of Fish 
and Wildlife which places an area located at 
Fort Stevens State Park under Fish and Wildlife 
management for a three-year period, beginning 
October 1, 1977. The agreement provides for 
maintaining the area for wildlife management 
purposes, habitat improvement, and for the pur- 
pose of making the land available to the general 
public for recreational purposes to include 
waterfowl hunting. The area, which is unchanged 
from the previous agreement borders a slough 
adjacent to the Columbia River and is near the 
south jetty. 


On October 7, 1977, approved an agreement with 
Neah-Kah-nie School District #56 to allow the 
State to connect to the City of Rockaway's sewer 
system via the District's existing four inch 
pressure sewer main. State agrees to pay one-half 
of any future maintenance costs on the main from 
the State's connection point to the sewer manhole 
owned by the City of Rockaway. State agrees to 
correct and pay for any damage arising from the 
State's connection to, or joint use of, District's 
pressure main for a period of 6 months from the 
opening of Manhattan Beach State Wayside. 


On May 4, 1977, the Oregon Transportation Commission 
approved the sale of a 10 acres parcel of land on the 
Rogue River Scenic Waterway, Josephine County. The 
property was sold at public auction and on 9/23/77, 

I approved a land sales contract to the successful 
bidders, Martin G. and Ann S. Bauer. 


Dated this 7 day of October, 1977 


avid Talbot 
State Parks Superintendent 
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MINUTES OF 10218-77 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7505 Gordon H. Ball, Inc., a Nevada corporation v. The State of 
Oregon, by and through the Oregon State Hi “ Division and the 

regon State Depart pent oO ranspertat on: s is an action for 

amages an claratory relief. rdon H. Ball is suing the State 
because the Transportation Commission refused to grant relief under 
ORS 279.324 to ORS 279.332. The plaintiff had requested an adjust- 
ment in contract payments because of an increase in petroleum prices 
during the energy crisis of 1973. The matter was taken to the Trans- 
portation Commission and they declined to grant any relief. The 
plaintiff claims that it was damaged in excess of $200,000 and that 
the Transportation Commission in refusing to grant relief acted in 
direct defiance of the legislative enactment as well as arbitrarily 
and capriciously. The plaintiff is asking the court to enter an 
order setting aside the decision of the Transportation Commission 
made on March 15, 1977 and asks the court for an order requiring the 
State Highway Department to negotiate a settlement of plaintiff's 
claim. The matter has been referred to the Attorney General's 
office for the defense of the State. 
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MiiNUTES OF 10-18-77 


SEPTEMBER 27, 1977 

} 
T0; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On SEPTEMBER 23, 19 7% $ 2,405,562.67 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of aucust_, 1977. 

(List of apportionments on file in Commission Files, 
Salen. ) 


On SEPTEMBER 30, 19 7% $ 1,443,337.60 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of AUGUST , 19 77% 

(List of apporttonments on file in Commission Files, 


Salen.) 
Dated this 27THday of SEPT. , 1977 
a aa 
3, Controller 
rh a tt Highfay Division 


CC: ROBERT BURCO 
H. S. COULTER 
JOHN EARLEY - ATT. 
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November 15, 1977 
Salem, Oregon 


The Oregon Transportation Commission met in an informal 
meeting at 8:30 a.m. in the Director's Office, Room 135, Transporta- 
tion Building. Notice of this meeting and of the formal meeting 
was made by press release to the newspapers of the general and 
local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don Streun, Assistant Director of Administration 

George Bell, Manager of Intergovernmental and Public Affairs 

Merl Whiteman, Manager of Finance Branch 

H. S. Coulter, State Highway Engineer 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Jack Sollis, Assistant Chief Counsel 

Alan Lightner, Executive Assistant to Director 

Ron Linton, Consultant to the Oregon Department of Transporta- 
tion 

C. W. Head, Manager, Commission Services 

Fran Neavoll, Commission Services 


Merl Whiteman reported that all agencies except Higher 
Education are going to be subjected to the zero-base budgeting which 
consists primarily of two parts. He said the first part is a reduced- 
level budget based upon the 1977-79 biennium budget plus salary 
increases, inflation, Emergency Board actions through December, times 
85%. He commented this would be the minimum level of service budget 
and would be the starting point for developing the Department's budget. 
The second half is an incremental increase on top of that to go from 
that level up to the Department's request. There was considerable 
discussion concerning the budget preparation and the various alterna- 
tives to consider. 


Mr. Burco asked Mr. Whiteman to report on the proposal 
from the financial consultant on refinancing bonds that were issued 
in 1974. 


Mr. Whiteman handed to the Commission an Advance Refunding 
Status Report. (Copy on file in the Commission's files, Salem.) He 
mentioned that the 1977 Legislature passed a bill allowing for 
advance refunding on bond issues before the call dates. He stated a 
proposal was received from Piper, Jaffray and Hopwood to act as the 
Department's advisor and it did not meet the test as set by the State 
Treasurer's Office. He said the State Treasurer has been given the 
responsibility to control, administer and approve all of these issues, 
and they stated it must present a $5 million present value savings, 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 


held on 


NOVEMBER 15, 1977 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of October 18, 1977. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation Resolution 
No. 2667" on file in the Commission's files, Salem. ) 


3) Authorized increase in project authorization on the 
following contract: 


a. Contract No. 8579, Auburn Avenue-Baker-Unity 
Highway Section, Westside Truck Route (FAU 4841) 
in Baker County, in the amount of $19,573. 
(32.5% increase) 


4) Pavement overlay projects for the current Six Year 
Improvement Program as follows: 


McBride Creek-Bennet Road Section $ 900,000 
Lower Columbia River Highway 
Columbia County 


Warm Springs Int.-Salmon River $ 600,000 
Curves Sec., Warm Springs Highway 
Clackamas County 


Deer Park Drive-Silver Creek Falls $ 475,000 
Int. Sec., North Santiam Highway 
Marion County 


Bellevue-McMinnville Section $ 479,000 
Salmon River Highway, Yamhill County 


Elbow Lake-Gardiner Section $1,100,000 
Oregon Coast Highway, Douglas County 


Warm Springs Jct.-Willows Section $ 800,000 
Warm Springs Highway, Wasco County 


Grant County Line-Joaquin Miller Road $ 690,000 
Sec., John Day-Burns Highway 
Harney County 


5) Installation and operation of traffic signals on the 
Farmington Highway at 300 feet east of Butternut 
Creek (M.P. 7.20) in Washington County. 


6) Letter agreement with the U. S. Geological Survey 
providing for stream gauging and flood runoff data for 
small drainage basins of 10 square miles or less through- 
out the State. Financed by HPR Funds in the amount of 
$30,000 for this fiscal year. (Authorized State Highway 
Engineer to sign letter agreement. ) 


- 2238 - November 15, 1977 


or a ratio of 5%. This proposal only generated $737,000 savings, 
versus the savings ratio of 24%. The Commission agreed with 

Mr. Whiteman to contact other financial consultants to determine 
if a savings can be effected through refunding. 


There was discussion regarding the level of general 
funding for the Department, particularly for State Police. Mr. Burco 
mentioned that a 7-member (90 day) Legislative Task Force was formed 
to review the Department's policy document and to look further at 
the transportation funding issue. 


Copies of the existing delegation orders were handed to 
the Commission and Mr. Burco explained the new proposed orders. The 
Commission decided to defer action on the new proposed delegation 
orders until the next meeting. Mr. Streun mentioned also the 
Proposed appointment of Mr. Burco as Administrator of Highways. 


Mr. Ron Linton reported on the aspects of the Energy Bill 
in Congress and the two provisions that relate to the transportation 
programs. He commented on Congressman Howard's legislation that was 
introduced approximately two months ago and is the forerunner of the 
Interstate Highway Legislation for 1978. The two principal matters 
in this legislation at this time were the changing of the formula 
for non-interstate Federal contribution to 80-20 from the present 
70-30, and the inclusion of a provision for a $2 billion annual 
Program for bridge replacement on the primary-secondary system. He 
said it is anticipated that Congressman Howard will introduce a 
substitute bill for the one he introduced this fall. It is then 
expected the bill will go to brief hearings in February, and then 
enacted possibly by late April or early May, 1978. Mr. Linton 
mentioned it is difficult to ascertain the Senate's plans at this 
time, but he thought they would be more reactive to what the House 
does. He felt the House bill would pass no later than mid-June, 1978. 


There was discussion concerning the Six Year Highway 
Program meetings. (See pages 2240 and 2241 of the formal meeting.) 


The informal meeting adjourned at 9:50 a.m. 


The Commission held their formal meeting at 10 a.m. in 
Room 122, Transportation Building. The same individuals were 
present that attended the informal meeting. Others present were 
Paul Burket, Administrator of Aeronautics; Dennis Moore, Administra- 
tor of Public Transit; Skip Grover, Administrator of Motor Vehicles; 
and Don Shaffer, Bicycle Route Engineer. 
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14) Presentation to the Emergency Board a request for an 
increase in expenditure limitation in the amount of 
$59,193 to provide uniforms for Motor Vehicles Division 
field office employees. 


Upon request from Commissioner Walsh, Mr. Bell read the 
resolution designating the I-205 Bridge over the Columbia River to 
be known as the Glenn L. Jackson Bridge. It was moved by Commissioner 
Walsh and seconded by Commissioner Brix that the resolution be adopted. 
Motion passed. (Copy of "Commemorative Resolution No. 23" on file in 
the Commission's files, Salem.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
State Parks Superintendent Exhibit C 
Right of Way Manager Exhibit D 
Chief Counsel Exhibit E 
Highway Controller Exhibit F 


DIRECTOR'S REPORT 


The proposed adoption and revision of delegation orders 
for the Department were deferred until the December 1977 meeting. 


Mr. Rulien mentioned that last week ended the 39 Six Year 
Highway Program meetings. He indicated that staff is now digesting 
the information received in these meetings, determining the impact 
of the suggested projects on the program, developing a way of deal- 
ing with them and coming up with a program that meets the needs. He 
mentioned the Regional Engineers are now summarizing the essential 
things that they heard at the meetings and will be making their 
recommendations. The Commission was handed a flow diagram Schedule 
for Six Year Program Revisions. (Copy on file in the Commission's 
files, Salem.) 


The Commission decided to hold a work session in Portland 
on Tuesday, December 6, 1977, starting at 8:30 a.m. in Room 108, 
State Office Building, concerning the Six Year Highway Program. 
In reply to the Chairman's inquiry, Mr. Rulien said a digest of 
the meeting tapes would be prepared and mailed to the Commission 
prior to the December 6 work session. At Mr. Rulien's suggestion, 
the Metropolitan and Regional Engineers will attend the December 6 
work session so the Commission can have their advice and comments 
on the projects in their regions. 
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7) 


8) 


9) 


10) 


11) 


12) 


13) 


November 15, 


Supplemental agreement with Alaska Department of 
Transportation and Public Facilities to test their 
traffic signal controller equipment. Maximum amount 
to be paid to Oregon is $45,000 at the rate of $15 
per hour for actual work accomplished. 


Two Urban System Projects and the cancellation of 
one project as follows: (Authorized the State Highway 
Engineer to sign agreements when prepared. ) 


a. Wasco County requests a $32,000 preliminary 
engineering project to prepare plans and contract 
documents to widen and improve West Snipes Street 
(Mosier-The Dalles Highway-West 10th Street Section). 
Federal funds $27,520; State's share $2,240. 


b. Washington County requests cancellation of a 
previously approved project to improve a 0.50 mile 
section of 185th Avenue (Sunset Highway- 

N.W. Cornell Road Section). Cancellation is 
prompted by necessity to consider environmental 
factors on a 6-mile section of 185th Avenue. 


c. Washington County requests a $233,000 prelimin- 
ary engineering project to prepare environmental 
impact statements, identify future construction 
projects and hold public hearings on a 6-mile 
section of 185th Avenue between West Union Road 
and Farmington Highway. Federal funds $200,380; 
State's share $16,310. (Commissioner Walsh 
abstained from voting on this project due to a 
possible conflict of interest.) 


Cancellation of a previously approved Safer Off-System 
Roads Project in the City of Brownsville for street 
improvement on Washburn Street. Project requires 
extensive drainage system which places the project 
beyond the financial capability of the City. 


Agreement with National Academy of Sciences for the 
National Cooperative Highway Research Program for the 
fiscal year 1978 in the amount of $60,286. 


Contract with City of Astoria in the amount of 
$40,000 for transit operating assistance. 


Contract with the City of Ontario in the amount of 
$20,000 for transit operating assistance. 


Letter agreement with the City of Portland and Stevens, 
Thompson & Runyan, Inc., covering extension of time 
and an increase in the contract maximum for the East 
Burnside-Sandy Boulevard Study retroactive to July 30, 
1976, through August 31, 1977, for the completion of 
the consultant's work. Cost to State $1,326.50. 
(Authorized Chief of Operations to sign letter of 
understanding. ) 
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estimated to cost $136,000 to construct the path on the railroad 
grade. Mr. Klaboe recommended that no further consideration be 
given to widen the existing highway. He presented several recent 
pictures to the Commission showing the bike path and displayed a 
map of the area. Mr. Klaboe asked Mr. Don Shaffer to report on 
his recent discussions with the City of Gates. 


Mr. Shaffer mentioned that he had talked to several 
Council members of the City of Gates and he indicated they would 
object to a bike path between the two cities even if it stopped at 
the swimming pool and did not go to Big Cliff Dam. He said their 
reasons for objecting were possible vandalism to adjacent property 
owners, too dangerous and too expensive. There was discussion 
concerning the use of the path if it was constructed. 


Mrs. Vivian Staender of Sisters, Recreation Trails Advisory 
Council, pointed out that she was the first one to bring before the 
Recreation Trails Advisory Council the idea of a bike path along the 
old Santiam railroad right of way. She mentioned the students would 
use the path going to and from school and to and from the swimming 
pool. At present, the students are using the highway which is very 
dangerous. Mrs. Staender read a letter from Ross Petrie, a teacher 
from Portland, outlining his reasons for using the old railroad 
right of way for the path. (Copy of Mr. Petrie's letter on file in 
the Commission's files, Salem.) 


Mr. Ernest Drapela, Eugene, spoke in favor of a bike path 
away from the highway. He commented on how successful the bike 
paths are in Corvallis, Eugene, Roseburg and Medford. 


Mr. Earl Flick, Milwaukie, concurred with Mrs. Staender's 
comments and asked that the path be constructed. 


Mr. Randy Rancourt, Portland, Recreation Trails Advisory 
Council, said that he is in favor of a bicycle trail between the two 
cities. He indicated the Trails Council would be very disappointed 
if the Commission does not approve the construction of the trail. 
He felt the recreational opportunities and the safety factor itself 
should warrant completion of the trail. 


Mr. Paul Rosa, Attorney, Mill City, pointed out that the 
swimming pool is located at the west end of Mill City and is leased 
by the School District which serves both communities. He stated 
$300,000 was spent in 1949 to acquire the right of way from Gates 
to the Big Cliff Dam. This was acquired by the U. S. Army Corps of 
Engineers from Southern Pacific and was later transferred to the 
State for a nominal sum. In 1974, he mentioned, the stretch from 
Mill City to Gates was acquired by the State Highway Division for 
$62,000. Mr. Rosa mentioned that correspondence in the Highway 
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Mr. Bell reported on the Six Year Highway Program meetings. 
He said the news coverage prior to and after the meetings was very 
good. The total attendance at the 39 meetings was 1,829 people, which 
he thought was good, considering how difficult it is to get the public 
out to attend meetings. Mr. Bell stated that the largest turnout was 
115 in Roseburg. The Statewide average was 47 for the 39 meetings. 
He mentioned the elected officials were well represented at the 
meetings in Region 3. He indicated that staff was pleased with the 
result of the meetings and it was felt a considerable amount of 
headway was made in explaining the Department's program and problems. 


Commissioner Walsh pointed out that the meetings he attended 
were impressive, very well organized and educational. He mentioned 
that these types of meetings should be continued. 


Commissioner Brix commented briefly on the meetings in the 
metropolitan areas and the meetings in the smaller towns in Eastern 
Oregon. 


Commissioner Hollern said the preparation of the staff 
work and the involvement was excellent in bringing out the people 
to these meetings. He mentioned that the public comments were very 
constructive. 


Chairman Jackson stated that the Six Year Program was 
prepared by staff with the view of trying to spread limited funds 
over the five operational districts. He mentioned that after the 
public meetings in Western Oregon that the accumulation of small 
projects did not solve the problems. In most cases, he said, the 
communities had one or two major projects that were critical. He 
felt the Department should review the whole program in an attempt 
to solve some of the problems of the State, rather than making 
widespread distribution of a small amount of funds. 


The Commission confirmed the dates for the following 
Commission meetings: 


Thursday, December 15, 1977, in Salem 
Wednesday, February 22, 1978, in Coos Bay 
Tuesday, June 20, 1978, in Astoria 


OPERATIONS 


Mr. Klaboe reported on the proposed Mill City-Gates bike 
trail which was previously discussed at the June 1977 Commission 
meeting. He said a study has been completed on the widening of 
Highway 22 to provide for a bike trail. The widening would take 
a six-foot shoulder on each side of the existing highway for the 
2.8 miles involved in the bike path at an estimated cost of $425,000. 
The first proposal to build the bike path on the old railroad grade 
that exists between the two cities was estimated several months ago 
at $90,000. This estimate, he said, has been updated and it is now 
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The Commission and staff had lunch in the Director's 
Office with Mr. Bud Kramer, Governor's Office; Mr. Larry Sprecher, 
Mr. Robert Smith, Mr. Fred Segrest and Mr. Lynn Frank, from the Executive 
Department, Budget Division, to discuss budget matters relating to the 
Department of Transportation. 


The Chairman reconvened the meeting at 1:20 p.m. in Room 
122. 


Upon the recommendation of Mr. Klaboe, the Commission gave 
their approval to investigate thepossibility of a new office building 
in Lakeview for the Highway Division's Resident Engineer, the State 
Police and the Motor Vehicles Division. Estimated cost is $55,000 
and State Funds are available. 


Attention was given to a change in guidelines for the use 
of State Funds for experimental transportation projects in areas 
below 50,000 population. Mr. Moore said for the last two bienniums 
the Division has conducted an experimental trarsit =rogram in Albany, 
Bend and Columbia County. The 1977 Legislature continued this program 
with an appropriation of $40,000 to finance the experimental projects. 
The major change, he said, is the increase in State participation 
from 25% to 50% of all project costs. The Commission approved the 
change in the guidelines as recommended by Mr. Moore. (Copy of guide- 
lines on file in the Commission's files, Salem.) 


Mr. Moore reported on the West Portland Park and Ride 
Station. He said the facility has been in operation since the first 
part of September 1977, and that it reached its capacity of 300 cars 
in approximately 6 weeks. He commented that Tri-Met is doing an 
on-site survey which will soon be completed. In reply to Commissioner 
Walsh's inquiry, Mr. Moore said the cost of the project, including 
the Barbur Boulevard bus lane, was $2,850,000 and the State's 
investment was $228,000. 


Mr. Coulter presented 25-year certificates and pins from 
the American Association of State Highway Transportation Officials 
to J. H. Versteeg, Head of Engineering Section, Salem, and E. L. Hardt, 
Regional Engineer, Portland. 


Mr. Coulter stated that a portion of the Winter Recreation 
Advisory Committee's recommendations involving parking areas requires 
the control of parking on widened, plowed shoulder areas. To provide 
equitably controlled parking in these areas, new regulatory parking 
prohibition signs are required. He said none of these signs 
currently exist in the State's Sign Manual that adequately controls 
these conditions. Following Mr. Coulter's recommendation, the 
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Division's files from 1971-1975 relating to the acquisition shows a 
clear intent to acquire it as a bikeway and foot path with a possible 
secondary use for later highway expansion. The portion of the project 
does link two cities and three parks which are run by the Regional 
Parks and Recreation Agency and the Willamette National Forest. He 
said the original concept was for a 10.5 mile bikeway from Mill City 
to Big Cliff Dam. He felt the opposition has principally been from 
the landowners who feel the fear of vandalism, violent crime and 
motorcycles. Mr. Rosa mentioned the Regional Parks and Recreation 
Agency and the Mid-Willamette Valley Resource Conservation and 
Development District have endorsed the project. He felt the State 
should look at this from a policy standpoint as to whether bikeways 
should be included as part of the overall transportation concept. 


Mr. James Jaquet*:2, a resident of Mill City, gave his 
reasons for supporting the project and said it should be completed 
as soon as possible on the old abandoned railroad right of way. 


Mr. Herbert Hampton, a 35-year resident of Mill City, 
Stated that he is not objecting to trails but does object to trails 
being constructed too close to the homes. He said he felt so strongly 
against this trail that he sold his home and left the area. 


Mrs. Carmen Barnhardt of Gates mentioned that she is not 
in favor of the trail and the use of it would be very minimal. She 
Stated the right of way was bought for the eventual widening of the 
highway, not as a bike path. 


Mr. John Roten of Gates spoke in favor of the path adjacent 
to the highway so it wouldn't interfere with the property owners, but 
he felt there wouldn't be much use of the trail. He stated that none 
of the property owners had been contacted to get their opinions. 


Mr. W. E. Thomas of Gates said there are very few bicycles 
in the canyon and most of the bicycle people are from out of state 
or out of town. He suggested that light rail be constructed in the 
area. 


(See page 2245 for further discussion of the Mill City to 
Gates bike trail.) 


The Chairman recessed the meeting for lunch at 12:05 p.m. 
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Chairman Jackson thanked the people for being present. 
He stated the Commission appreciates getting both viewpoints on this 
matter. A decision will be made later when all members of the 
Commission are present. 


In the absence of Mr. Talbot, Mr. Bell reported that in 
a national competition for media presentations sponsored by the 
National Recreation and Park Association the Department submitted 
the slide presentation on the Willamette River Greenway Program. 
He said the entry won second place in the Administration, Management 
and Environmental concern-commercial category. A plaque was pre- 
sented at an award's ceremony which Mr. Talbot attended during the 
NRPA Congress in Las Vegas, Nevada, on October 3, 1977. Mr. Bell 
presented the plaque to Chairman Jackson. The slide-tape show wiil 
be shown to the Commission at their workshop meeting in Portland on 
December 6, 1977. 


Mr. Burco reported to the Commission that the Federal 
Highway Administration had notified him that the Highway Division 
had won first place in the Tenth Annual Awards, 1977, "The Highway 
and Its Environment" in Category I - Rural ‘ighw (Mountain) 
covering the Crooked River Highway, 15 miles south of Prineville. 


A Committee for Improvement of Highway 99 came before the 
Commission concerning the four-laning improvement on the Airport Road- 
Junction City Section of the Pacific Highway West Project in Lane 
County. Present were Rosanne Spaulding, Yvette Zumwalt, Elaine Bleyhl 
and Marilyn Lines, all from Junction City. 


Mrs. Spaulding presented numerous letters and petitions 
all calling attention to the need for the improvement of this section 
of Highway 99. (Petitions and letters on file in the Commission's 
files, Salem.) She mentioned this project is ready to go, and delaying 
the improvement for a later date is going to cost more money. She 
said the highway is 40 years old and there are five bridges that need 
repair. Mrs. Spaulding asked that this project be moved up on the 
State's contract schedule. 


The Chairman mentioned that the Commission has to review 
the entire Six Year Plan after the Statewide meetings. There will 
be a re-evaluation of some of these projects in an attempt to clean 
up some of the more critical ones even at the expense of some of the 
smaller projects. It is not known at this time if this $5,000,000 
project can be moved up on the schedule. Chairman Jackson told the 
ladies that they will have an opportunity to discuss this matter at 
the January meeting if the Commission does not make a decision that 
is entirely satisfactory. 


, 
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Commission adopted as a temporary rule the following three signs 
as official control devices in accordance with ORS 487.853: 


1) "NO PARKING FOR UNATTENDED VEHICLES" 


2) “ENTERING WINTER RECREATION AREA PARKING PERMITS 
REQUIRED BEYOND THIS POINT" 


3) "“SNO-PARK PARKING PERMIT REQUIRED" 


(Temporary rule filed with the Secretary of State on November 15, 
1977, and published in their Administrative Rule Bulletin on 
December 1, 1977.) 


Attention was given to a request from the City of Woodburn 
for cooperative funding to provide a storm sewer outfall line easterly 
from Boones Ferry Road (M.P. 37.87) to Mill Creek (M.P. 38.6+) along 
the Hillsboro-Silverton Highway. Mr. Coulter said that this could 
serve future reconstruction and drainage improvements to the section 
of this highway between the Pacific Highway and Boones Ferry Road. 

The estimated cost of the project, including capacity for these 

future improvements, is $230,000, including Federal participation 
under an EDA Grant of $93,000. Mr. Coulter recommended State 
participation equal to the cost of providing the additional 

capacity and estimated to be approximately $50,000. Following 

Mr. Coulter's recommendation, the Commission granted advance "concept" 
approval to be followed by preparation of an agreement. 


(Continuation of public comments pertaining to the Mill City- 
Gates proposed bike path.) 


Mr. Lawrence Brown, Attorney, Salem, mentioned that he 
doesn't agree with the opponents that the $62,000 that the State 
used to purchase this property was solely for a bicycle path. He 
said the State had in mind also the potential widening of Highway 22. 
Mr. Brown could not see how a person could say there was a public 
need when both cities have voted against the path. Based upon the 
facts, he said, the bicycle path is not needed at this time. 

Mr. Brown referred to letters he had previously submitted to the 
Commission. 


Mrs. Marie Stewart of Mill City commented that a trail 
runs through her property and it creates all kinds of problems. 
Mrs. Stewart indicated that she is not in favor of a trail along 
the highway or the river. 
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CMHIBIT A 
MINUTES OF 11-15-77 


REPORT OF CONFIRMATION OF TELEPHONE ACTION UNDER DELEGATED AUTHORITY 


no ..l mere Portland Ave. @ McKillican St/Hood St. (West Linn) 
(Contract No. 8602) 

Type of Work Traffic Signal ‘ : _ FA. Proy. No HHS-9565(3). 

County ___-_ C lackamas—_—______ Highway___ Oswego sia ean aa hanectaealacartte 

$06 of Sides. 5 Low Birider___Clarke_Electric_Co.,.Eugene 


Low Bi S__27, 519. 50 


Enqineer’s Recommendation. AWard to low bidder subject to concurrence of the 
City of West Linn and FHWA and the sum of $3,180.00 
is deposited by the City. 


No.___2___ Project__ Nehalem St.-Columbia River_Hwy. (Clatskanie) -_—_ 
(Contract No. 8603) 
Type of Work 0,24 Mile Grade & Pave FA Pro ty. 0S-0501(1) 
(3rd St. SE and 
County _____ Columbia «= _-_ jini City Streets. Truehaak St. SF) 
Columbia West Materials & Constructors 
No. of Bidders.._.3.. Low Bidder JC... Port Land eae 


Low B 1s—60,741..50 cea 


Engineer's Recommendations Award to low bidder subject to concurrence of 
the City of Clatskanie and the sum of $13,200.00 
is deposited by the City. 


No. 3___. Project — Bullards Beach State Park 5, eee ee 
(Contract No. 8604) 

Type of Work______Sewage_Facilities FAPiot Re, Luis 

Comite. x TN | OE a aistinanicendee aed 

hia ohlinidet 4 Low Gidder. -Laskey=Clifton- Corp, Reedsnorf 


Low Bid $30,847.89 _ 


Engineer's Recommendations Award to low bidder subject to concurrence of 
the Bureau of Outdoor Recreation. 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
r sc Spa 


DAT 2 


wit 


There was discussion concerning an article which appeared 
in a recent issue of "The Oregon Motorist" publication having *> do 
with the construction of the West Portland Park and Ride facility. 
I+ was decided that the Director should send a letter to the Manager 
of the Automobile Club of Oregon clarifying this matter. 


The meeting adjourned at 2:05 p.m. 


Chairman 


Commissioner 


Commissigner 


Commission Services 
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C¥HIBIT___a 
Bi 7 hmoa  COTUNbia Blvd. Intchge. (Col. Blvd. U'xing) rc 
ea (Contract No. 8608) MINUTES OF ..— 


Type of Wert Grade, Pave & Structure __ _ FLA. Pray. Ne 1-205-7(55)313 
Piano =. Se Enon ho Highway. Fast Portland Freeway 
No. of Bidders 9 Low Bulder._.David_A,_Mowat_Co.,Bellevue,- WA 


Low Bid S_ 1,477, 600. 00 : 


Engincer’s Recommendation Award to low bidder subject to concurrence of 
FHWA. 


; 8 Project _4-£. Broadway @ NE. 9th Ave. (Portiand). 
sa a ‘ —————=——Contract No. 8609) 
Type of Work Traffic Signal Installation. FA. rrey to H-9318(1) 


County ___—_u tnomah _.__ iahvay —FAUS..9318- (- Ci ty-Street)— 


wee ee eae, ee ow Bidder. Lice Electric Co., Portland 


Low Bid s_26,275. { 


Engineer's Recommendations 


Award to low bidder subject to concurrence of the City of 
Portland and FHWA and the sum of $2,200.00 is deposited by the 
City. 


© 


No.9 Project Portland Pavement Marking Project ee 2 
(Contract No. 8610) 
typeof Work. Pavement Marking Proi. No. PM=-000S(54) _ 


County Mul tnoma h res aiierialitiesiension Hiqnway __City St reets _ ————— 


No. of Bidders___2_____ Low Bidder_Arrow Striping & Painting, Portland 
tow sid $ 10,970.43. 


Engineer's Recommendations. Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
/ 


patE_/C-3- 7 
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EXHIBIT___a 
MINUTES OF 11-15-77 


eS, Puynr "A" Canal Bridge (Klamath Falls) 
(Contract No. 8605) 
Type of Work erecture FA. Proy No. BRM-2301(2)— 


City Street... 


County _.__._ Klamath ttn way 


No. of Bidders ___ 3s Low Midder__Douglas S. Coats Construction, Bend 
Low Bid S- 154,669.50 se 


Engineer's Recommendation. Award to low bidder subject to concurrence of 
City of Klamath Falls and FHWA and the sum of 
$43,900.00 be deposited by the City. 


No.9 Project ___ HH. Unit, Lake Abert-Valley Falls_ a rae 
(Contract No. 8606) 


Type of Work ____ 8.0 Miles Grade_& Pave aA Pry to FLH-1 (8) 
OE ae a Lakeview-Burns SE 
No. of Bidders_____ 7 Ss Low Bidder — Babler Bros a9 Ine. » Portland Bn igh canhantea 


Low Bid s_l,068, 63 1.00. 


Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA. ; 


No.6 ___ Project ___1St_Ave.-Pacific Hwy, (Eugene) eae nok 
(Contract No. e507) =. 

Type of Work 3.47 Mi. G-P-Sign-Barriers— a bro no TT R=105=4(117)197 

County Lane Highway. Eugene-Springfield 

No. of Bidders___4 _ Low Bidder_R, A. Hatch Co., Bend... == 


low Bas 1 3898717.25 


Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate iC -3-74) 
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mVvLIRIT A 
= LIES] fT 


——— 


MINUTES OF 1215-77 


No .. 13 Power Sunset Bay State Park 
(Contract No. 8614) 


Type of Wort Sewage Facilities. - PS Sa | eae 
ee SS: on ichacigtiditinaininininigas TODS wesinont nt . " natal 
No. of Bidders - 5 tow Quite Garrett_& Thomas _Const., Dallas 

Low Bd S...1045.117...50 

Engineer's Recommendatiur Award to low bidder subject to concurrence of 


Bureau of Outdoor Recreation. 


On October 3, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received September 29, 1977, and authorized him to sign the 
contracts when conditions for the awards have been met. 
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COREA 


rY¥LIBIT A 
MINUTES OF Lis}-77 
Ne 10 peur «Hermiston liwy.-Umatilla/Stanfield tivy. 

(Contract No. 8611) 
type of Wort _ 1.15 Miles Grade & Pave _ KPa: RS-B570(1) 
Sl ee FAS B570 (Highland Ave.) 
ect okies = tow Butder___-- W. Vail Co., Inc., Pasco, WA 


Low bia 3__238, 060.00 


Engineer's Recommendation Award to low bidder subject to concurrence of 
City of Hermiston and the sum of 20,000.00 
is deposited by the City. 


a) ae Mckay Creek (Shaw) Bridge ee 
(Contract No. 8612) 
Type of Wark Structure __ a abs _ FAL Proj be RS-B579(1)_ 3 
County —— than ti) ta. Highway FAS B579 Le ee ee 
No. of Bidders. 6.__ Law Dieter __ Douglas... Coats Construction, Bend 


ion tl S$ 84,571.00 


Engineer's Recommendations Award to low bidder subject to concurrence of 


Umatilla County and the sum of $6,800.00 is 
deposited by the County. 


Tees (ay PO ye Burnside Bridge 


Type of Work Weck Surfacing i ad eee FA boy to. IX-M-9326(2) 
aan Sn Highway _FAU_9326 nn Secrets he eae 
No. of Bidders____ > ss Low Bidder Sich i neeenaesaiebeate 
Law Git See 


Engineer's Recommendations PROJECT WI THORAWN 


” APFROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT. ls Bak bs 
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TO: 


SUBJECT: 


MINUTES OF 11-15-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 


records: 


On September 27, 1977, approved an agreement with 
the U. S. Forest Service for selling Summit 
Quarry material to the U. S. Forest Service to 

be used on the Forest Service project on the Mt. 
Ashland Road, Jackson County. 


Dated this /? day of Océ . 1977 
Ly 9 


Oregon Transporta 


ommission 
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¥MIBIT___ A A 
MINUTES OF 33-15-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48943 Swan Lake Moulding Compan Gratis 
49192 Calcagno, Angelo G. 23,100.00 
49195 Pacl, Victor E. 750.00 
49197 Schiewe Equip. & Investment Co. 1,400.00 
49350 Hadfield, Ralph A. & Zelma H. 28,000.00 
49359 Kinney, Joseph A. & Ida R. 5,300.00 
49534 City of Warrenton 10,750.00 
49795 Casinger, G. H. 470.00 
49796 Dickinson, Leone 1,125.00 
49797 Turner, Sparky L. & Ivy M. 1,500.00 
49798 Helweg, Shirley, et al 1,200.00 

11 Transactions 73,595.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Oregon Transpor on Commission 


L OVE 


if I Uy, 


pate ZO:6- 77 _ - 2253 - 


REPOR? OF CONFIRMATION OF ACTION UNDER DELEGATED AUTHORITY 
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EXHIBIT___a_— 


11-15-77 
VAIN f= “yee 
TO: Oregon Tran¥povkdtieS Gdhmieston 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48118 Oregon Division of State Lands $ 150.00 
48590 Sawyers, Ralph A. & Donna B. _. 530500 
48684 Frank, Jerome M. 91,350.00 
49146 McCarty, Anita R. 28,000.00 
49315 Heritage Realt 1,000.00 
49349 Oldham, George W. & Mildred 15,500.00 
49527 Hendricksen, Harold C. & Evelyn A. 25,400.00 
49530 Clatsop County 550.00 
49590 Mathis, Donald G. & Klara M. --- 
49664 Leonnig, Herbert R. & Ruth 5,850.00 
49698 Henkens, Robert A. II & Margaret M. 220.00 
49699 Currie, George D. & Janet K. 230.00 
12 Transactions $ 168,300.00 


(2) Grant of 35' unrestricted access to Adeline A. Hathaway at 
Station 169+00 on the Cascade Forks Section of the Cascade 
. Locks Highway in Hood River County for a consideration of 
$2,500.00. File 15921. 


(3) Agreement with Washington County concerning installation of 
traffic signals on the Tualatin Valley Highway at S. W. 170th 
Avenue. State will design, install and maintain the signal 
equipment utilizing Federal Aid Transition Quarter Funds, 

The County has agreed to pay all costs of electrical energy 


consumed through operation of the signal equipment. (Local 
Government Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this action 


for your official records. 
ed Oe: ae oOet ¢__, 1977 


R Vv E D on Commission 
ed ; 


RES athe sis , B 
. WE thal APPROVE 
~pepuTY STAT “ z i : 


Date.---—-—— 


TA AN 
DATE: Leth 2 - 
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VINUTES OF -bl-15-77 
twee ¥ = 
nt ey { . ‘ f 89 ana + 
/ Project Le. MAM. oOtL.eLidY oe. (OnMQULN, 
(Contract No. 8621) 
ype of Work 0.07 Mile Grade & Pave FA F M-6b6 0(1) 
[ ‘ « \ 
t Polk = { (Atwater St._S.) 
of Bidders 3 Bidders Velan_Contract orp... Sale ‘ 
OR () 
' Ls/ d, | 
5 me ' ward to low bi r subject to ncurrence of 
the ’ oO; M i A ri \ c nd t = 4 0 f 
93,930.00 15 posited by City. 
U : is bol Uwe y RRs Sg) OPO 15 pe a Bd 9) Ro 
. re uraae, » (Contract No. 8622) } c 
j , 1] rt iw0 * Signal ¢ , ' 
) DI Ws Lil LUTON ce iGNais Wi = CULO) 
’ Mul tnowah Pacific_kLast_(Grand Ave. 
, we 5 ‘ c ' y ', t 
( ders 4 ‘ wiod ~ NUTALIEUCLIY LO. allias UP Lbaius 
349.) 
ds— stds wy 
c S rve y Vi 1 t i ! rrence 
Re i UJ S t 
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recommendations for award of the projects on whi 
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Glenn L. 


Oregon Tra rtation 
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Chairman 


ch bids were 


ign the con- 


met. 


Dated this® _ day at ‘ 


Commission 


sea cost 


er A 


(sued A 


MINUTES OF 11-15-77 
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APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
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APPROVED 


FE HIGHWAY ENGINEER 
JE-~ 27-277 


SMAI BIT i 


HNUT=S OF 11-15-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
41987 Weddel, Gary & Shireen 

Dock, Virginia I. $ 7,400.00 
48415 Webking, Yvonne C. 


49735 Updegrave, A. J. 10.00 
49763 Cooley, Byron E.; Lantz Marcia M. 100.00 
49953 Ross Island Sand and Gravel Gratis 
22-19 .38W Treasure Trove 350.00 
22-19 . 38W Watson, John G. & Ileene O. 50.00 
22-21 .91W Treasure Trove 280.00 
22-21 .91W Miller, Morgan E. & Linda L. 90.00 
223-10.32E Lane County 50.00 
272-34.23N Covered Wagon Trailer Cam 260.00 
272-34.23N___ Minear, Robert C. & Zelna N. 50.00 
456-21 .92 Arritola, Paul 210.00 
456-17 .10 Mart Pennie Fine Arts Advertising 2,255.00 
SR Mart Pennie Fine Arts Advertising 250.00 
456-117.94 Mart Pennie Fine Arts Advertising 3,525.00 
SR Mart Pennie Fine Arts Advertising 375.00 

18 Transactions $ 22,255.00 


(2) Agreement with City of John Day for installation of traffic 
signal equipment on the John Day Highway at Canyon Boulevard 
in Grant County. State will design, install and maintain the 
signal equipment utilizing Federal Aid Transition Quarter 
Funds. City has agreed to pay all costs of electrical energy 
consumed through ‘operation of the traffic signals. (Local 
Government Unit) 


(3) Agreement with City of Astoria for installation of a burglar 
alarm system to protect the District Highway Office (350 
West Marine Drive, Astoria). (Legal Branch) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com-= 
mission, I approve all actions listed above and report this 


action for your official records. 
day tak , 1977 
Q ata Fa eed 
» 


Dated ied 


Y 
b et fh, 
Glenn L. Jg€ksonJ Chairman 


erseeneen Pmsenwee meses - 2269! Lansportatter-Commission 


MINUTES OF 12:15-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following action and report this for your official records: 


By telephone on October 13, 1977, I gave approval 

to J. B. Boyd to accept the option fron Adolph Cereghino 
for three parcels on the Columbia River Bridge - N. E. 
Sandy Section of the East Portland Freeway in Multnomah 
County for a consideration of $200,000. File 46966. 


Glenn L. “ Chairman 
Oregon Transportation Commission 


Dated this Z day of Oleh. . 1977. 
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NUTS OF 1-15-77 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed on the previous 
page (five items) and report this action for your official 
records. 


=| 
Glenn L. JaSkson, f 
Oregon Tra orPayion issi 
Dated this day of » 1977 
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24,0.) — aa 
MINUTES OF 12-15-77 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48544 Portland General Electric Co. $ 45,300.00 
48762 Sullenger, Gertrude D. 85,000.00 
49165 Watson, Robert James & Evelyn 105,000.00 
49794 Knopf, Marjorie W. 775.00 
49799 Galla, Glen G. & Euleta E 1,100.00 

5 Transactions $ 237,175.00 


(2) Agreement with Benton County for installation of traffic 
signals on Corvallis-Newport Highway at S.W. 53rd Street. 
State will design, install and maintain the equipment 
utilizing Federal Aid Transition Quarter Funds. The County 
has agreed to pay all costs of electrical energy consumed 
through operation of the signals. (Local Government Unit) 


Canby- 
(3) Agreement with Clackamas County to transfer the Marquam 


Secondary Highway to the County in exchange for the Boring 
County Road to be designated as a State Highway. (Local 
Government Unit) 


(4) Agreement with Clackamas County covering preliminary 
engineering work for widening and improving the 
Clackamas Highway from I-205 to Boring Road. State will 
conduct the field survey, process environmental impact 
statements, determine right-of-way requirements, prepare 
plans and specifications, and prepare the project for con- 
tract bids. The project is funded from Interstate Transfer 
funds with the County providing all of the local match 
funds. (Local Government Unit) 


(5) Agreement with City of Springfield covering installation of 
traffic signals on the McKenzie Highway (Main Street) at 3rd 
and 32nd Streets, Lane County. State will monitor the project, 
prepare the contract documents, advertise for bids, award 
the contract and maintain the Signal equipment. City has 
agreed to pay all costs of the project, perform preliminary 
and construction engineering and pay all costs of electrical 
energy consumed through operation of the signals. (Local 
Government Unit) 


4 See next page for approval 
APPROVED APPROVED 
rhs See tes APPROVED BY CHAIRMAN 
eee HIGHWAY ENGINEER GLENN L. JACKSON TATE HiGHway ENGINGcR 


Date 22477 aT = 27-77 are. B=27-2 22. 


i 


TO: 


SUBJECT: 


On behalf 
I awarded 


1) 


2) 


3) 


5) 


6) 


7) 


XHIBIT___3 


ATA UTES OF-15-77 


bhiNwW F 20 
Oregon Transportation Commission 


Report of Confirmation of Action Taken Under 
Delegated Authority 


of the Commission and under its delegated authority to me, 
the following contracts: 


Traffic signal installation on Portland Avenue at 
McKillican Street-Hood Street (West Linn) Section 
of Oswego Highway in Clackamas County. Bids re- 
ceived September 29, 1977. Contract No. 8602 
awarded October 12, 1977, to Clarke Electric Com-= 
pany, Eugene, at $27,519.50. 


Work on Nehalem Street-Columbia River Highway Sec- 
tion of 3rd Street S.E. and Truehaak Street S.E. in 
Clatskanie, Columbia County. Bids received 
September 29, 1977. Contract No. 8603 awarded 
October 13, 1977, to Columbia West Materials and 
Constructors, Inc., Portland, at $60,741.50. 


Work on the "A" Canal Bridge (Klamath Falls) Section 
of FAU 2301 in Klamath County. Bids received 
September 29, 1977. Contract No. 8605 awarded 
October 11, 1977, to Douglas S. Coats Construction, 
Bend, at $154,669.50. 


Traffic signal installation on N.E. Broadway at 

N.E. 9th Avenue in City of Portland, Multnomah County. 
Bids received September 29, 1977. Contract No. 8609 
awarded October 12, 1977, to Tice Electric Company, 
Portland, at $26,275. 


Work on Hermiston Highway-Umatilla-Stanfield Highway 
Section of FAS B570 in Hermiston, Umatilla County. 
Bids received September 29, 1977. Contract No. 86ll 
awarded October 18, 1977, to L. W. Vail Co., Inc., 
Pasco, Washington, at $238,060. 


McKay Creek (Shaw) Bridge on FAS B579 in Umatilla County. 
Bids received September 29, 1977. Contract No. 8612 
awarded to Douglas S. Coats Construction, Bend, at 
$84,571, on October 18, 1977. 


Work on Pacific Highway East at S. Ivy Street in Canby, 
Clackamas County. Bids received October 20, 1977. 


Contract No. 8616 awarded October 25, 1977, to Hamilton 
Electric, Inc., Eugene, at $61,474.17. 
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345) is aa 
MINUTES OF 11215-77 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 

Road & Driveway N.E. 20th St.-N.E. 8th St. October 13, 1977 

Co., No. 8561 (Newport), Lincoln County 

Hensel-Phelps Const. Adams Ave.-Old Oregon Trail October 13, 1977 

Co., No. 7961 (La Grande), Union County 

Interstate Coatings, Umpqua River (Scottsburg) October 24, 1977 
Inc., No. 8512 Bridge, Douglas County 

Babler Bros., Inc., Glen Baker Road-Lava Butte, October 28, 1977 

No. 8439 Deschutes County 

D Mc D Corp., Minam-Enterprise (M.P. 34.5, November 1, 1977 
No. 8451 37.5 & 57.2), Wallowa County 

General Const. Co., Youngs Bay Bridge, Clatsop November 2, 1977 

No. 8544 County 

Asphalt Paving Lake Abert Rock Production, November 4, 1977 


Company, No. 8514 


November 7, 19 


Lake County 
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H.J S. Coulter, State Highway Engineer 


<a 


JTES OF 11-15-77 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me, 
I approved the following items and report them for the official 
records: 


1) On October 21, 1977, established a 40 MPH speed 
zone on the Kings Valley Highway from the Dalias 
south city limits (M.P. 4.50) to 400 feet south 
of Bridlewood Drive (M.P. 4.92) in Polk County. 
Speed Zone Urder No. 754. 


2) Om October 21, 1977, established a 20 MPH speed 
zone on the Crown Point Highway at Multnomah 
Falls (M.P. 19.57 to M.P. 19.88) in Multnomah 
County. Speed Zone Order No. 755. 


3) On October 21, 1977, established a 40 MPH speed 
zone on the McKenzie Highway in the community of 
Vida, Lane County, from 250 feet east of Indian 
Creek (M.P. 26.00) to 0.12 mile east of Gate 
Creek (M.P. 26.64). Rescinds Speed Zone Resolution 
No. 618 dated 9-19-72. Speed Zone Order No. 756. 


4) On October 25, 1977, established a 15 MPH speed 
zone on the Baldock Safety Rest Area Connections, 
Pacific Highway, Clackamas County. Speed Zone 
Order No. 757. (Approved by C.T. Keasey on behalf 
of Mr. Coulter) 


5) On October 25, 1977, established 35 MPH speed zone 
from south city limits of Brookings (M.P. 357.98) 
to Fishhouse Creek (M.P. 358.17) and 45 MPH speed 
zone from Fishhouse Creek to 0.18 mile S.E. of 
Benham Lane (M.P. 359.44) on the Oregon Coast Highway 
in Curry County. Rescinds Commission action of 
January 30, 1974 (Speed Zone Rule No. 653). Speed 
Zone Order No. 758. (Approved by C. T. Keasey on 
behalf of Mr. Coulter) 


6) On October 21, 1977, rescinded Speed Zone Resolution 
No. 269 dated 2-27-58 (a 50 MPH speed zone) resulting 
in a return to Basic Rule Operation (55 MPH) on the 
Albany-Junction City Highway, south of Albany, Linn 
County. (M.P. 4.09 to M.P. 4.25) 


eae > Cen LL [— 
State Highway Engineer 


11-4-77 pps this 7 day of AVeveufery 1977 


' tai 
Da 
i 


{UTES OF 11-15-77 


8) Sewage disposal in Jessie M. Honeyman State Park in 
Lane County. Bids received October 20, 1977. Con- 
tract No. 8618 awarded October 25, 1977, to Wildish 
Construction Co., Eugene, at $83,487.50. 


9) Work on Albany-Junction City Highway at S.W. 34th 
Avenue in Albany, Linn County. Bids received 
October 20, 1977. Contract No. 8619 awarded 
October 25, 1977, to Wildish Corvallis Construction 
Co., Corvallis, at $98,678.72. 


10) Work on N. E. Sandy Boulevard Undercrossing Section 
of East Portland Freeway in Multnomah County. Bids 
received October 20, 1977. Contract No. 8620 
awarded October 25, 1977, to Mocon Corporation, 
Salem, at $1,410,677.50. 


—=s O.. 4 


State Highway Engineer 


Dated this 7 day of Kb ew barr ; I9t7 


11-4-77 
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a 
y= 11-15-77 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 
COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-47063 - Dena Cereghino et al. 5.68 acres for right-of-way 
purposes. Offer $200,000.00. 


R-49194 - Sidney Spiegel et al. 0.08 acre for right-of-way 
purposes. Offer $2,400.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49214 - M. L. Edwards et ux. Parcel 1: 800 sq. ft. for 
right-of-way for widening 99th Avenue; Parcel 2: 240 sq. ft. for 
a permanent slope easement for widening 99th Avenue. Offer 
$4,900.00. 


SKIPANON RIVER (WARRENTON) BRIDGE SECTION, WARRENTON-ASTORIA 
HIGHWAY - CLATSOP COUNTY 


R-49531 - John McGee et al. 0.08 acre for right-of-way pur- 
poses. Offer $4,450.00. 


R-49532 - Paul Vanderveldt. 0.13 acre for right-of-way pur- 
poses. Offer $9,250.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


R-48780 - Harold Johnson et ux. 0.58 acre for right-of-way 
including a connection. Revised Offer $3,600.00. 


Dated this Ist day of November, 1977. 


Way Engineer 
RE: Report of Offers Tendered - 6 
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NUTES OF 11-15-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


On October 26, 1977 approved a supplemental 
agreement with the Lakeside Water District to pay 
$9,640 to the District to be used by the District 
in the construction of a water reservoir which 
will upgrade the water source and quality supplied 
by the District and which will be beneficial to 
the William F. Tugman State Park. Except for the 
$9,640 furnished by the State for the Lakeside 
Water District Project No. 1961, the State shall 
not be responsible for any capital contributions 
to future expansion projects of the District. 
Except for the provisions of this supplemental 
agreement, the agreement of June 2, 1970 shall 
remain in full force and effect. (Coos County) 


Dated this aa day of November, 1977 


— ow 


¢ bateSt superintendent 
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(9) 


(10) 


(11) 


(12) 


(13) 


(14) 


(15) 


(16) 


(17) 


(18) 


(19) 


a 
11-15-77 


(2) 


Sale of 10.04 acres excess property on the Seven Oaks-Ashland 
Section of the Pacific Highway in Jackson County to Jackson 
County for frontage road purposes for no consideration. 
Approved October 14, 1977. Files 28423 to 28431 (16-43). 


Sale of 0.57 acre excess property on the Prineville-Ochoco Dam 
Section of the Ochoco Highway in Crook County for a minimum 
consideration of $7,000.00. Approved October 14, 1977. File 
2853 (16-43). 


Sale of 20 acres excess property on the Baker-Miles Bridge Section 
of the Medical Springs Highway in Baker County, appraised at 
$8,200.00, to be exchanged for property of the Department of Fish 
and Wildlife. Approved October 14, 1977. Files 13823A, 47706 
(16-43). 


Sale of 14.05 acres excess property on the North Powder-Baker 
Section of the Old Oregon Trail Highway in Baker County for a 
minimum consideration of $2,550.00. Approved October 19, 1977. 
File 42378 (16-43). 


Sale of 2.54 acres excess property on Norwood Road-Clackamas 
County Line Section of the Pacific Highway in Washington County 
for a minimum consideration of $12,200.00. Approved August 2, 
1977. File 19219 (16-43). 


Sale of 0.52 acre excess property on the Reith Road Connection 
Section of the Pendleton Highway in Umatilla County for a minimum 
consideration of $750.00 to Umatilla County for highway related work 
only. Approved October 27, 1977. File 42896 (16-43). 


Sale of 2.9 acres excess property on the Forest Grove-Yamhill 
County Line Section of the Tualatin Valley Highway in Washington 
County for a minimum consideration of $2,030.00. Approved October 
27, 1977. File 47847 (16-43). 


Sale of 1.5 ecres excess property on the Forest Grove-Yamhill County 
Line Section of the Tualatin Valley Highway in Washington County 

for a minimum consideration of $1,050.00. Approved October 27, 
1977. File 47850 (16-43). 


Permit granted Dale W. Krueger to cross right of way on Arata Road, 
Multnomah County to use a road approach authorized by Multnomah 
County. Approved October 19, 1977. File 11954A (16-43). 


Sale of 0.08 acre excess property on the Corvallis-Philomath Section 
of the Corvallis-Newport Highway in Benton County to Benton County 
gratis for public bikeway and walkway purposes. Approved October 
19, 1977. File 24235 (16-43). 


Right of Way Services Agreement with the Department of Forestry for 
making value estimates at Dallas in Polk County. Approved October 
21, 1977. Right of Way Agreement 79 (16-49). 
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November, 1977 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administration Order No.18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 0.85 acre excess property on the Rainier Section of the 
Columbia River Highway in Columbia County for a minimum consideration 
of $6,800.00. Approved October 10, 1977. File 8180 (16-43). 


(2) Sale of 18.12 acres excess property on the Elk River Gravel Bar 
in Curry County for $6,500.00, half the appraised value, to the 
Department of Fish and Wildlife for recreational use only, subject 
to Highway Division right to extract aggregate and use their 
roadway. Approved October 10, 1977. File 8694 and 8694-A (16-43). 


(3) Service Contracts with Southern Pacific Transportation Company. 
Approved October 11, 1977 (16-12). 
Contract 77-023 RR 891 Washington St. City of Milwaukie 
Contract 77-024 RR 892 21st St. & Adams St. City of Milwaukie 
Contract 77-025 RR 893 Howell Prairie Rd. Marion County 


Contract 77-026 RR 894 _ Delight Valley Rd. Lane County 
Contract 77-027 RR 895 Eighth Street City of McMinnville 
Contract 77-028 RR 896 Waconda Road Marion County 


(4) Pipeline Agreement with Southern Pacific Transportation Company 
for a conduit under the tracks and right of way at Pacific Highway 
East - Ivy Street in Canby, Marion County for a fee of $150.00. 
Approved October 13, 1977 (16-12) RR 897. 


(5) Sale of 2.5 acres excess property on the Drain - Anlauf Section of 
the Umpqua Highway in Douglas County for a minimum consideration 
of $4350.00 to adjacent owners in connection with a legal settlement 
on File 42097. Approved October 10, 1977. File 42090 (16-43). 


(6) Signed on August 30, 1977, a grant of Access to Lloyd W. and 
Irene K. McFall on the Tualatin River - Middleton Section of the 
Pacific Highway West in Washington County previously approved by 
Mr. Jackson August 23, 1977. File 19729 (16-45). 


(7) Sale of 0.54 acre excess property on the Applegate River - Grants 
Pass Section of the Redwood Highway in Josephine County for a 
minimum consideration of $850.00. Approved October 13, 1977. 
cs File 23005 (16-43). : 


(8) Sale of 0.95 acre excess property on the Prairie Road - Eugene 
Section of the Junction City - Eugene Highway in Lane County for a 
» minimum consideration of $25,000.00. Approved October 13, 1977. 
File 2208 (16-43). 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's tliqhest Amount of 
Defendant. __ffer____ Anpraisal__ Settlement _ 
William C. Wooley $3,750 $4, 300 $5,000 
L-7353 
R-48968 
Section: Drain-Anlauf 
Highway: Umpqua 
County: Douglas 
Approved by: Walt Barrie Date: October 13, 1977 
Donald J. Naeve $14,000 $15,100 $16,750 
L-7304 
R-47920 
Section: Vail Creek-Sweet Home 
Highway: Santiam 
County: Linn 
Approved by: Walt Barrie Date: November 7, 1977 


Lucille Ecker 

L-7472 

R-49332 

Section: Oakland-Deady 
Highway: Pacific 
County: Douglas 


* Settled by Right of Way Section. 


$8,900 = 
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(20) 


(21) 


(22) 


(23) 


(24) 


(25) 


(26) 


(27) 


(28) 


PB Db 


UTES OF 11-15-77 
(3) 


Right of Way Services Agreement with the City of The Dalles for 
appraisal work in connection with The Dalles Municipal Airport 
expansion project. Approved October 21, 1977. Right of Way 
Agreement 80 (16-49). 


Right of Way Services Agreement with the City of Hood River in 
connection with the 13th Street One-Way Couplet Project in the 
City of Hood River, Hood River County. Approved October 21, 1977. 
Right of Way Agreement 81 (16-49). 


Right of Way Services Agreement with the Port of Astoria for re- 
viewing appraisals for the Astoria Airport Project, Clatsop 
County. Approved October 14, 1977. Right of Way Agreement 

82 (16-49). 


Right of Way Services Agreement with the City of Pendleton for 
appraisal review work on the Pendleton Airport expansion project, 
Umatilla County. Approved October 21, 1977. Right of Way 
Agreement 83 (16-49). 


Release all interest to Washington County in a slope easement 
over 7,150 sq.ft. of excess property on the Cedar Hills Blvd. 
Interchange Section of the Sunset Highway in Washington County, 
for no consideration so a sidewalk can be built in the area. 
Approved October 25, 1977. File 38253 (16-43). 


Grant to the City of Portland a gratis easement for slope and 

storm water drainage facilities for the improvement of S.W. Vincent 
Place on the Hillsdale-Barbur Blvd. Section of the Beaverton- 
Hillsdale Highway in Multnomah County. Approved October 27, 1977. 
File 23472 (16-43). 


Service Contracts with the Southern Pacific Transportation Company. 
Approved October 31, 1977 (16-12). 


Contract 77-029 RR 898 5th Street Lebanon 

Contract 77-030 RR 899 Independence Road Granger-Benton County 
Contract 77-031 RR 900 Tolliver Road Molalla, Clack. Co. 
Contract 77-032 RR 901 Main Street Riddle, Douglas Co. 


Sale of 17.02 acres excess property on the Mt. Vernon Section of 
the John Day Highway in Grant County to the City of Mt. Vernon 
for public use only for a consideration of $8,500.00. Approved 
October 31, 1977. File 35086 (16-43). 


Sale of 0.95 acre excess property on the Selma-Shatluck Corner 
Section of the Redwood Highway in Josephine County for a minimum 
consideration of $2,400.00. Approved January 18, 1977. File 


1443 (16-43). 
Dated this _, 3 day arnbet. 1977 


ASE EEN ns 


on 
- 11-15-77 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7518 Agnes J. Potter v. Gene V. Holderith, State of Oregon, et al: 
This lawsuit arises out of an accident that occurred on September 2, 
1975, in which a vehicle driven by Gene V. Holderith struck a vehicle 
driven by Laurier M. Kittridge at the intersection of S.W. Main and 
S.W. Baseline Street (Highway 8). The plaintiff has alleged that the 
Highway Division was negligent in maintaining the intersection in an 
unsafe condition and is seeking damages in the amount of $75,000. The 
plaintiff has also joined Washington County and the City of Hillsboro 
as parties defendant. The matter has been referred to the State's 
insurance carrier for the defense of the State. 


L-7519 Agnes J. Kittredge, Personal Representative of the Estate of 
Laurier M. Kittredge, deceased v. Gene V. Holderith, State of Oregon, 
et al: This is an action for wrongful death arising out of the same 
circumstances as reported in L-7518, immediately above, and the plain- 
tiff is seeking $350,000 in damages. The matter has been referred to 
the State's insurance carrier for the defense of the State. 


L-7530 Knappton Towboat Company, a corporation v. The State of Oreaon: 
This Tawsuit arises out of an accident that occurred on October 25, 
1975, when a tugboat towing a loaded barae was coming down the Columbia 
River and collided with the drawbridge across the Columbia River oper- 
ated by the Highway Division. There is presently pending a lawsuit in 
Federal Court involving this same subject matter and this lawsuit has 
been filed in state court to protect the rights of the plaintiff in the 
event that they are not allowed to continue their lawsuit in Federal 
Court. The plaintiff alleges that the State was neqligent in not rais- 
ing the drawbridge promptly enough and is seeking damages in the amount 
of $123,017.87. The matter has been referred to the Attorney General's 
office for the defense of the State. 
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iVeGiW’ 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Cause of Action Plaintiff 


Plaintiff Defendant sss " 
Ann Marie Benedict State of Oreqon Personal Injury $150,000 


L-7355 
County: Tillamook 


Disposed of by: Settled by State's insurance carrier for $80,000 
which includes settlement of a companion case L-7356. 
Clarence J. Benedict State of Oregon Personal Injury $ 30,000 


L-7356 
County: Tillamook 


Disposed of by: Settled by State's insurance carrier for $80,000 
which includes settlement of a companion case L-7355. 


John Holiday State of Oregon Breach of Contract $5,500 
to remove sian 
foundation. 

L-7494 

R-48707 


County: Lane 


Disposed of by: Settlement of $1,250. 


REPORT OF TRIAL OF OTHER CASLS - State Plaintiff 
Demands Verdict 
Rae a. of or 
vetendant Cause of action Plaintiff Judqment 
John W. Fielder Property Damage $2,139.17 $2,139.17 
L-7388 
Attorney Fees: None Court Costs: $63.60 


County: Clackamas 
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T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On Oct. 21 » 1977, $2,683,618.27 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of Sep. _, 1977. 

(List of apportionments on file in Commission Files, 
Satem. ) 


On Oct. 31_, 1977, $1,610,170.96 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of Sep. __, 1977. 


(List of apportionments on file in Commission Files, 


Salen. ) 
Dated this 20th day of October, 1977 
o/s 2 "ee 
Me. Bee SIpes, Controller 
Highway Division 
Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley - Att. 
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December 6, 1977 
Portiand, Oregon 


The Oregon Transportation Commission met at 8:45 a.m. in 
Room 108, Portland State Office Building. The Chairman announced 
that there would be an Executive Session at this time, prior to 
the scheduled workshop. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
Walt Barrie, Chief Counsel 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


Mr. Barrie reported on the Federal District Court case of 
Southeast Legal Defense Group vs. Adams (Mt. Hood Freeway case). 
He mentioned that the case started in 1972 and out of twelve claims 
in the complaint, one of the claims was lost when the court tried 
that the State was precommitted to a particular corridor route 
prior to the location hearing in violation of Federal law. Since 
February 1974 when the Judge ruled on this claim, the State has 
contended that plaintiffs are not entitled to attorneys’ fees. 
Then in November 1975, he said, the District Court in Portland 
ruled that the plaintiffs were not entitled to any attorneys’ fees 
under Alyeska vs. Wilderness Society (a U.S. Supreme Court case) 
which in effect held that there is no private Attorney General 
theory which would entitle plaintiffs to receive attorneys’ fees. 
The plaintiffs appealed the November 1975 decision to the U.S. Ninth 
Circuit Court of Appeals in San Francisco and the State cross- 
appealed. Mr. Barrie said after the matter had been before the 
Ninth Circuit a number of months Congress in October 1976 
passed the Civil Rights Attorneys’ Fee Award Act. During this time, 
the Ninth Circuit was faced with the California case of Zurcher vs. 
Stanford Daily News which was a civil rights case of search and 
seizure. He said the Ninth Circuit decided that the 1976 Civil 
Rights Attorneys' Fee Award Act applied to the Zurcher case and 
awarded attorneys’ fees. Mr. Barrie said the plaintiffs successfully 
moved the Ninth Circuit to remand Southeast Legal Defense Group vs. 
Adams back to the District Court with instructions to determine 
whether or not the Civil Rights Attorneys’ Fee Award Act applied to 
this case. ‘He mentioned that this particular case and the claim 
that was decided did not, in his opinion, involve any civil rights 
question. He said the issue the court decided in this case was 
merely whether or not the State was precommitted to a particular 
corridor for the freeway prior to the public hearing held in May 1969. 
The District Court, however, ruled that this case did come under the 
Civil Rights Attorneys’ Fee Award Act of 1976, and following a 
request by the State, ordered an evidentiary hearing to determine 
the amount of attorneys’ fees to which plaintiffs attorneys were 
entitled. 
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Mr. Barrie pointed out that Mr. Merten was asking for 
approximately $500,000 in attorneys' fees, based on approximately 
1500 hours of legal work, several hundred of those hours in litigating 
the attorneys' fee question. Legal Aid was asking for approximately 
$100,000. The Federal Government was a joint defendant in this case 
and would have had to share in any attorneys’ fees awarded except 
Federal law exempts the United States from paying attorneys' fees. 
Mr. Barrie commented that the Federal Government felt that the 
plaintiffs were wrong and that the State did not violate anything. 
He said he argued before the court that since the Federal Government 
is immune and the Mt. Hood Freeway was a Federal project, that the 
State should be entitled to the same immunities as the Federal 
Government, namely no attorneys’ fees. He said there are now at 
least three cases in the U. S. Supreme Court from other states 
involving interpretations of the 1976 Civil Rights Attorneys’ Fee 
Award Act. He said that the award that the plaintiffs got on 
attorneys’ fees in the District Court was $280,000 (Merten $240,000 
and Legal Aid $40,000). 


Mr. Barrie recommended that the State appeal. He said 
that he does have delegated authority from the Commission to appeal 
cases but he felt that this was an important case and he would like 
the Commission's concurrence to appeal the case. He said the basic 
reasons for appealing the case involve constitutional issues as 
well as determining Congressional intent in enacting the Civil Rights 
Attorneys' Fee Award Act of 1976. He indicated that he had discussed 
this matter with the Attorney General and it was his opinion that it 
should be appealed. 


After considerable discussion, Commissioner Coleman moved 
that the State appeal the case. The motion passed. Commissioner 
Walsh abstained. 


The Chairman adjourned the Executive Session at 9:05 a.m. 


Commission Services 
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December 6, 1977 
Portland, Oregon 


The Oregon Transportation Commission held a workshop 
session at 9:10 a.m. in Room 108, Portland State Office Building. 
Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

Walt Barrie, Chief Counsel 

F. B. Klaboe, Chief of Operations 

Don Streun, Assistant Director for Administration 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

H. S. Coulter, State Highway Engineer 

C. W. Head, Manager, Commission Services 


Others present were Robert N. Bothman, Administrator, 
Metropolitan Branch; W. E. Schwartz, Region 5 Engineer; C. M. Williams, 
Region 4 Engineer; Alfred Shirley, Region 3 Engineer; John W. Sheldrake, 
Region 2 Engineer; Ed Hardt, Region 1 Engineer; Loyd Henion, Head 
Transportation Economist; Jack Sollis, Assistant Chief Counsel; Glen L. 
Green, Federal Highway Administration; and Ken Bonnem, Community 
Relations Officer. 


Mr. Burco brought up for discussion the proposed Delegation 
Orders. The Commission decided to review the Delegation Orders 
informally at its December meeting and take action at their formal 
meeting in January, 1978. 


The Metropolitan and the Regional Engineers commented on 
the Six Year Highway Program meetings and pointed out the critical 
needs in their respective areas. 


There was considerable discussion concerning the need for 
more shoulder striping. The Commission felt the allocation should 
be doubled for the Minor Betterment Program and the projects should 
be delegated at the district and regional levels. 


Mr. Loyd Henion gave an overview of Programs A and B and 
the available money under various assumptions and circumstances by 
showing and commenting on the following charts: 


(See next page for continuation.) 
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Mr. Klaboe pointed out that there are two bond acts: 
1) That the Department can issue up to $40,000,000 of outstanding 
bonds and 2) $15,000,000 in any one year there is $19,000,000 
outstanding that the Department could issue in that act. Mr. Klaboe 
said there is $125,000,000 that the Department could issue. 


There was discussion regarding Programs A and B and the 
Registration and Gas Tax Measures. The Commission requested that 
Plan A be revised and submitted for discussion at the December 1977 
Commission meeting. 


Mr. Klaboe reported that the Technical Services Branch 
has been working for several months on a Manpower Study based on 
the Six Year Programs A and B. The Commission received copies of 
the Technical Services Recommended Staffing Levels Report dated 
December 1977. (Copy on file in the Commission's files, Salem.) 


The major elements developed in the study are: 


1) Awork plan for each project in Programs "A" and "B" 
over the next 6.75 years which identifies the effort 
required in man months for each section for each 
project. 


2) An algebraic summation of effort required in man 
months for each section and the Branch, and a graphic 
representation of each. 


3) A control document for each section, showing the 
planned man months work and the work performed on 
each project. 


4) A decision sheet for each section covering Fiscal 
Years '78 and '79. The document contained the 
recommended action necessary to bring projects to 
contract in the year programmed. 


5) A summary sheet for each section and the Technical 
Services Branch. 


6) A list of field location surveys and Fiscal Year '78 
completion dates for use in organizing the field effort. 


There was discussion concerning additional personnel to do 
the programs and consulting services needed to minimize Fiscal Years 
'78-'79 delays in contract scheduling. 


Mr. Coulter handed to the Commission historical graphs 
of the field engineering manpower. 
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1) Six Year Program Expenditure Summary - Alternate 
A and B 


2) Revenue Forecast Assumptions for Six Year Program 
(Program B and Program A) 


3) Why Partial Compliance? 


4) Program A Revenue Anticipated and Expenditures 
Programmed 1979-1984 


5) Assumptions for Expenditure Projections in Program A 


6) Revenue Loss Due to Public Law 94-163 Total Fuel Tax 
Revenue Assumes Passage of HB 2140 


7) Impact of Federal Fuel Standard on Oregon Fuel 
Consumption 


8) Impact of Federal Fuel Standard and HB 3261 on Six 
Year Program State Road User Revenues 


9) Total State Road User Revenues 
10) Additional Revenue Possibilities for Six Year Program 


11) Possible Construction and Changes Due to Alternate 
Program A Scenarios 


12) Additional Revenue Possibilities $65,000,000 Bond 
Issue 


13) Percent of 2¢ Fuel Tax Revenue Required to finance 
$65,000,000 Bond Issue for 1980-2004 


(Charts on file in Loyd Henion's Office, Salem.) 


Mr. Rulien handed to the Commission a Non-Interstate Chart 
showing a breakdown for Preliminary "B" and "A" and Public Meetings 
Estimate of Requests in terms of dollars for preservation, recon- 
struction and new construction. He presented a chart of Public Meeting 
Requests Breakdown by Regions. (Charts on file in the Commission's 
files, Salem.) 


There was discussion concerning bond issues. Mr. Barrie 
stated that there is nothing in the law that requires the Department 
to follow the COG's list of priorities. There are no limitations in 
the Bond Act. He said under a 1975 law the Department would have 
to get the Emergency Board's approval for additional bond issues. 
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Mr. Ken Bonnem commented on the GMA Survey that was taken 
last summer. He presented a tabulation by Regions of responséa to 
the approximately 600 returned questionnaires used at the Six Year 
Highway Program meetings. (Copy on file in the Commission's files, 


Salem. ) 


The Chairman adjourned the workshop at 12:10 p.m. 


lle. ioner 


Commissioner 
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December 15, 1977 
Salem, Oregon 


The Oregon Transportation Commission met in an informal 
meeting at 8:45 a.m. in the Director's Office, Room 135, Transporta- 
tion Building. Notice of this meeting and of the formal meeting was 
made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

Don Streun, Assistant Director of Administration 


George Bell, Manager of Intergovernmental and Public Affairs 


Paul E. Burket, Administrator of Aeronautics 
Harold L. Grover, Administrator of Motor Vehicles 
H. S. Coulter, State Highway Engineer 

David G. Talbot, State Parks Superintendent 

Jack Sollis, Assistant Chief Counsel 

Alan Lightner, Executive Assistant to Director 

C. W. Head, Manager, Commission Services 


Mr. Burco said that there will be a delegation appearing 
before the Commission at their formal meeting concerning the 
connection of Tugman State Park to the City of Lakeside's sewer 
system and he asked Mr. Talbot to present this matter. 


Mr. Talbot reported that the Parks Branch is involved in 
negotiations with local governments on the coast as they are 
responding to State and Federal directions to get clean water and 
sewer systems. He pointed out that most of these communities are 
small and are being asked to put in regional systems, and they are 
reaching out for Federal, State and local money. For the past 
several years, he said, the Parks Branch has successfully negotiated 
reasonable prices, but in Lakeside a situation has occurred where 
the consulting engineer made some preliminary judgments before the 
Park's staff had a chance to really review it. He said the consult- 
ing engineer took the cost of the entire system, all laterals and 
all mainlines, the cost of the land to put the treatment plant on, 
and then the consultant found out what percent the various users 
put into that total and divided it. The cost came to $181,000 for 
the Department. Mr. Talbot said the Parks Branch in figuring the 
cost is to find out what part of the system serves the State. He 
said the lateral on "L" Street doesn't have anything to do with 
Tugman State Park and it was his feeling that the Department should 
not have to participate in that cost. He said the State's 
computation would be about $30,000 for the State's share of the 
treatment plant and the main line to the plant from the park. 
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The Commission agreed on the appointment of Advisory 
Committees with the Committees reporting to the Department Heads 
rather than reporting to the Commission. Mr. Burket and Mr. Talbot 
will present their resolutions in January to the Commission. 

Mr. Burco indicated that he would explore some control mechanisms 
and report back to the Commission. 


Mr. Streun reported that the Department will be required 
to prepare the regular budget and a zero-base budget for the next 
biennium. To do this, he said it will create additional work for 
all Divisions. In the Highway Division it will take at least four 
additional people to handle the requirement. After discussion, the 
Commission asked Mr. Streun to present this matter at the formal 
meeting. (See page 2291.) 


There was considerable discussion concerning the Depart- 
ment's various delegation or‘’ers, particularly overruns on contracts. 
Mr. Sollis stated that he would send to the Commission a memo 
explaining the orders and reasons for the proposed changes and 
Mr. Coulter would prepare a report on contract overruns. The 
Commission indicated they would review the orders at their January 
meeting. 


The informal meeting adjourned at 10 a.m. 


The Commission held their formal meeting at 10:05 a.m. in 
Room 122, Transportation Building. The same individuals were 
present that attended the informal meeting. Others present were 
Larry Rulien, Assistant Director for Transportation Policy and 
Program Development; Dennis Moore, Administrator of Public Transit; 
E. S. Hunter, Manager of Technical Services; and Don Haller, 
Maintenance Services Manager. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of November 15, 1977. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorizing condemna- 
tion. ("Real Property Condemnation Resolution No. 2668" 
on file in the Commission's files, Salem.) 


3) Authorized increase in project authorization on the 
following contract: 


a. Contract No. 8565, Lincoln Street-Main Street 


(Mt. Angel) Project in Marion County, in the 
amount of $17,914.50 (24.6% increase). 
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Mr. Talbot mentioned that this has been debated back and 
forth and Lakeside decided they would go around the Department, 
stopped negotiations and went directly to the Legislature. The 
Legislature discussed this matter and heard both sides of the issue 
at the Park's budget hearings. He said the Legislature directed in 
a budget note that the Department pay the bill. 


He said there is another $50,000 required in addition to 
do the work in the park. The system is functioning; it is a new 
subsurface system which the State would like to get out of 
ultimately. The Department's policy is to get into municipal 
systems wherever possible, not only because it is good business to 
do so, but to cooperate with them to get the job completed. 


Mr. Talbot said a contract was being prepared with the 
district when Legal Counsel questioned whether the State could pay 
more than it really thought was reasonable out of the Highway fund. 
He said an opinion was asked from the Attorney General's Office and 
they said the State would have to make the decision. 


Mr. Burco mentioned that he received comments from the 
recent Legislature about the use of State Highway funds for improper 
purposes. He said the Wayne Morse Ranch and the Glendoveer Golf 
Course were mentioned frequently, and both of these were a Legislative 
directive passed by a majority of the Legislature. He said the 
Lakeside matter appears to be the same situation. 


In reply to the Chairman's inquiry, Mr. Talbot said there 
are at least six similar sewer projects like Tugman State Park. 
There are other alternatives like shutting down the sewer facilities 
and using the park for self-contained vehicles. 


It was the feeling of the Commission that since Lakeside 
had some legislative support on this matter that they should go 
back to the Emergency Board for the difference. (See page 2293 
for further discussion. ) 


Mr. Burco handed to the Commission copies of a preliminary 
report covering the present status of Advisory Committees in the 
Department of Transportation. (Copy of report on file in the 
Commission's files, Salem.) Mr. Burket explained the need for an 
Advisory Committee to the Aeronautics Division. In response to 
the Chairman's inquiry, Mr. Sollis said the Advisory Committees 
should be set up by resolution and the members should be appointed 
by the Commission in order to make sure that there would be no 
problem in paying their expenses. Mr. Talbot commented on the 
Recreation Advisory Council. He also commented on a Special Project 
Advisory Fund group, which assists in the management of Federal Aid 
Projects. He said this group has been in effect for some time but 
according to an Attorney General's opinion, it will be necessary 
for the Commission to specifically appoint the members so their 
expenses can be paid. 
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8) Authorized Parks Branch to proceed under the Admii- 
istrative Procedures Act and hold public hearings 
prohibiting the use of skateboards in Ecola State 
Park, Clatsop County. 


9) Distribution of the fiscal year 1978 Safer Off-System 
Roads Funds as follows: 


FISCAL YEAR 1978 SOS-R ALLOCATION 
DECEMBER 1977 


Oregon's Fiscal Year 1978 SOS-R Apportionment $3,652,374 


Allocation to Urbanized Areas, Cities Under 50,000 Population, and 
Counties, Road Districts and Indian Reservations, is based on 
Percentage of Off-System Road Mileage. 


GROUP I -- URBANIZED AREAS 


14% of Total Off-System Road Mileage $ 511,332 
Salem 14% 71,587 
Eugene 19% 97,153 
Portland 67% 342,592 


GROUP II -- CITIES UNDER 50,000 POPULATION 
14% of Total Off-System Road Mileage $ 511,332 
GROUP III -- COUNTIES, ROAD DISTRICTS & INDIAN RESERVATIONS 
72% of Total Off-System Road Mileage $2,629,710 
10) Requests for approval of the following Safer Of f- 


System Roads Projects: (Authorized State Highway 
Engineer to sign the project agreements when prepared. ) 


(See next page for list.) 
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Request from City of Tigard for an $80,000 pre- 
liminary engineering project to improve and add 
signalization, left-turn lanes, transit stops, 
and median treatment from the North Tigard 
Interchange south 3.2 miles to S.W. Beef Bend 
Road on the Pacific Highway West. City will 
provide all the required $11,360 of local match. 
(This is an Interstate Transfer Project.) 
Authorized State Highway Engineer to sign agree- 
ment when prepared. 


Revised the standard for Class III Bikeway lanes. 
(Six feet be retained as the minimum standard width 
for one-way bicycle lanes on shoulders adjacent to 
the roadway except four feet in width be acceptable 
where circumstances make six feet impractical. 
Appropriate signing to be installed to advise 
bicyclist of narrow width.) 


6) Abandoned sixteen damage claims totaling $9,485.31 
as follows: 

NAME CAO NO. DAMAGE AMOUNT 
Brian Clevenger 75-381 Guardrail $ 449.56 
Tommie Dale Hook & 76-16 Guardrail 386.78 

Pamela C. Thomas 
Clarence A. Ray, Jr. 76-94 Impact Attenuator 871.04 
Keven A. Gileck & 76-203 Guardrail 400.00 

Eric S. Wheatley 
Maxie K. Weisbarth, Sr. 76-272 Illumination Pole 1,089.43 
Robert L. Schneider 76-273 Street Light Pole & 977.24 

Lamp 

Joyce M. Beery 76-332 Guardrail 307.68 
Teri L. Hass 76-340 Light Pole & Fixture 552.15 
Stephen M. Clester, 77-8 Guardrail 523.20 


Stidham Trucking Co., Inc., 
Barry Fraser and Harold H. 


Fraser 
P.M.B. Motors & Donna V. 77-9 Guardrail 417.82 
Ramsey 
Terrain Tamers, Inc. 77-25 Clean-up Debris 633.62 
Stephen J. Clark, Ray C. 77-44 Bridge 629.99 


Sytsma & Coos County 


Dave Taylor 77-135 Site Posts & Clean-up 615.11 
Terry N. Turner 77-144 Guardrail 774.93 
Gene T. Garrett 77-165 Guardrail 468.20 
Ronald J. Offord 77-251 Glare Shields 391.56 


7) 


Amendment to standard highway construction specifi- 
cations to provide for an additional percentage 
markup as a surcharge to the total billing on all 
new force account work performed by an authorized 
subcontractor after January 1, 1978. 
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Juris- 
diction 


Rainier 


Rogue River 


Sweet Home 


Veneta 


GROUP III - COUNTIES, ROAD DISTRICTS & INDIAN RESERVATIONS 


Baker Co. 

Clackamas 
Co. 

Columbia 
Co. 

Douglas Co. 
Co. 


Harney Co. 
Co. 


Klamath Co. 
Co. 


Morrow Co. 


Union Co. 


Total Federal 
Section Cost Funds 


"D" St.-"H" St. Sec., $ 50,000 $ 43,000 
4th St. West 


Various City Streets 114,000 64,500 


Ames Creek Culvert 38,000 32,680 
Mountain View Road 


6th St.-Territorial 75,000 64,500 
Hwy. Sec., Hunter Ave. 


GROUP II TOTAL $672,000 $462,680 


Eagle Cr. (Middle) $ 134,000 $ 115,240 
Bridge, Sawmill Ln. 


Sandy R. (Sleepy 251,000 215,000 
Hollow) Bridge 


Clatskanie Slough 250,000 215,000 
(Inglis) Bridge, 
Beaver Slough Road 


Calapooia Cr. (Fair 270,000 215,000 
Oaks) Bridge 

Malheur R. (Clark Lu.) 103,000 88,580 
Bridge 

No. 1 Drain & Lost 165,000 141,900 


River Diversion Channel 
(Homedale Rd.) Bridges 


Paul Smith Rd.- 102,000 87,720 
S. Main St. Sec., 

Wilson Road 

Grande Ronde R. 190,000 163,400 
(Peach Ln.) Bridge 

GROUP III TOTAL $1,465,000 $1,241,840 
TOTAL SOS-R $2,532,900 $2,044,990 
PROJECTS 


Local 


Share 


$ 7,000 


49,500 


5,320 


10,500 


$209, 320 


$ 18,760 


36,000 


35,000 


55,000 


14,420 


23,100 


14,280 


26,600 


$223,160 


$487,910 
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Juris- Total 

diction Section Cgst 

GROUP I - PORTLAND URBANIZED AREA 

Portland N.E. 45th Place- $ 18,200 
N.E. 46th Ave. Sec., 
N.E. Emerson Street 

P-.rtland Newman Ave.- 39,000 
Woolsey Ave. Sec., 
N. Hunt Street 

Portland Greeley Ave.- 74,000 
Delaware: Ave. Sec., 
N. Bryant Street 

Portland S.W. 9th Place- 40,000 
S.W. 8th Ave. Sec., 
S.W. 9th Drive 

Portland S.E. 6lst Ave.- 34,000 
S.E. 62nd Ave. Sec., 
S.E. Woodward Street 

Portland N.E. 67th Ave. and 5,300 
N.E. Hassalo St. 

Portland Johnson Creek Bridge 40,000 
S.E. 142nd Ave. 

Tualatin S.W. 102nd Ave.- 70,400 
OERR Crossing 

Multnomah S.E. 257th Dr.- 75,000 

Co. S.E. Division Dr. Sec., 

Rowe Road 
GROUP I TOTAL $395,900 


GROUP II - CITIES UNDER 50,000 POPULATION 


Cave 
Junction 


Depoe Bay 


Florence 


Hermiston 
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Schumacher St. and 75,000 
Hussey Ave. 

Coast Dr. and Port Dr. 75,000 
Kingwood St. and 75,000 
10th St. 

S.E. Newport Ave.- 170,000 


Umatilla-Stanfield Hwy. 
Sec., S.E. 4th St. 


(See next page for continuation.) 
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Federal 


Funds 


$ 15,650 


33,540 


63,640 


34,400 


29,240 


4,560 


34,400 


60,540 


64,500 


$340,470 


64,500 


64,500 


64,500 


64,500 


Local 


Share 


$ 2,550 


5,460 


10, 360 


5,600 


4,760 


$ 55,430 


10,500 


10,500 


10,500 


105,500 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
State Parks Superintendent Exhibit D 
Location Engineer Exhibit E 
Highway Controller Exhibit F 
Chief Counsel Exhibit G 


DIRECTOR'S REPORT 


Mr. Burco said following the December 6, 1977, workshop 
concerning the Six Year Highway Improvement Program, the staff has 
reanalyzed Program A particularly and developed some alternatives, 
including an enhanced program which would need to be funded from 
additional sources. He asked Mr. Rulien to comment on the 
modifications. 


Mr. Rulien presented to the Commission the following 
handouts: 


1) A Six Year Program A Expenditure Summary, 1979-84, 
which shows an increase in maintenance and an 
enhancement of the Minor Betterment Program as a 
result of the Commission's guidance at its workshop 
on December 6. 


2) A 1977 Preliminary Highway Improvement Program - 
Non-Interstate Program A which indicates recommended 
deletions and suggested additions as a result of the 
discussions at the workshop and from the input 
received at the public meetings. He said the sheets 
also indicate the possible financial impacts of these 
changes. 


3) List of proposed projects by Regions and list by 
Regions of Non-Interstate Program A Additions (listed 
in Program Sections Priority Order). 


4) A summary by Regions of the 1977 Program Reconstruction 
Projects. 


(Copy of handouts on file in the Commission's files, 
Salem. ) 


There was discussion pertaining to the various items in 
Programs B, A and At. The Commission asked Mr. Rulien to develop a 
priority list by regions from projects in the B through A+ Programs 
for the January Commission meeting. 
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12) 


11) Requests for approval of Federal Aid Urban System 


Projects as follows and authorized State Highway 
Engineer to sign agree™<nts when prepared: 


a. City of La Grande to acquire right of way 
and relocate utilities for a future project 
to reconstruct the 2nd Street Viaduct. Total 
cost $200,640; Federal Funds $172,550; 
State's share $14,045. 


b. City of Salem for improvement of Madrona Avenue- 
Ewald Avenue Section on Pringle Road. Total 
cost $12,000; Federal Funds $10,320; State's 
share $840. 


c. City of Salem for improvement of 12th Street- 
Pringle Road Section on Madrona Avenue. Total 
cost $14,000; Federal Funds $12,040; State's 
share $980. 


d. Clackamas County for street improvements on 
Lake Road-82nd Drive Section of Harmony Road. 
Total cost $382,200; Federal Funds $328,690; 
State's share $26,755. 


e. Clackamas County for street improvements on 
S.E. 97th Avenue-S.E. 122nd Avenue Section of 
Sunnyside Road. Total cost $500,000; Federal 
Funds $430,000; State's share $35,000. 


f. Clackamas County for street improvements on 
S.E. 132nd Avenue-S.E. 142nd Avenue Section of 
Sunnyside Road. Total Cost $142,000; Federal 
Funds $122,120; State's share $9,940. 


Letter of understanding with City of Portland and 
CH2M-Hill extending the contract time and providing 
for an increase in the contract cost for the Fremont 
Bridge to Union Avenue Study. Letter of understand- 
ing provides that contract be amended to grant 
extension of time retroactive to 8-24-76 through 
8-15-77 for completion of consultant's work. Also 
provides that contract be amended to increase contract 
by $11,853.99 to a new total of $339,154.12. 
(Authorized State Highway Engineer to sign letter of 
understanding. ) 
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The Commission considered a traffic signal demonstrat on 
project on ORE99E between the Ross Island Bridge in Portland and 
10th Street in Oregon City. Mr. Coulter mentioned the project will 
be done as a part of a new program funded in the 1976 Federal-Aid 
Highway Act. The total estimated cost of the project is $1,026,000, 
100% of which is Federally funded. The Commission approved submitting 
an application to the Federal Highway Administration for the project 
as recommended by Mr. Coulter. 


Upon Mr. Coulter's recommendation, the Commission approved 
submitting an application to the Federal Highway Administration for 
a traffic demonstration project to interconnect all existing traffic 
signals in the central business district in the City of Medford. 
Estimated cost is $715,000, to be 100% Federal participation. 


Following Mr. Coulter's recommendation, the Commission 
adopted a resolution designating the Clackamas-Boring County Road 
as a State Secondary Highway. The route and termini of said 
Secondary Highway No. 174 is described as follows: 


Beginning at a junction with the Clackamas Highway, 
approximately 3 miles east of Clackamas, easterly 
through Damascas and Boring to a junction with the 
Mt. Hood Highway northeast of Sandy, a distance of 
8.87 miles. 


He said this designation adds 8.87 miles to the secondary system on 
the Clackamas-Boring Highway and eliminates 8.0 miles from the 
Canby-Marquam Highway. (See "Secondary Highway Designation 
Resolution No. 80" on file in the Commission's files, Salem.) 


Mr. Coulter recalled that in 1959 the Highway Division 
sold a parcel of excess property between the highway right of way 
and the old highway in Toledo, Lincoln County. He said the old 
highway was turned over to the City and the excess parcel was sold 
to some private parties. In the sale, the access to the highway 
was restricted across the entire frontage. Mr. Coulter said 
subsequently the City bought property back behind the old highway 
as it was then a city street and purchased the excess right of way 
that the Highway Division had sold. He said the City is going to 
construct a public safety building and it has been designed so 
that all access to the building will be from a State highway across 
the area where access was fully controlled. 


In researching the files, Mr. Coulter stated he could 
find no reason why access was controlled when the property was sold 
in 1959. Following Mr. Coulter's recommendation, the Commission 
approved the relinquishment of access control on the Corvallis- 
Newport Highway between Highway Engineer's Station 2549+50 and 
2553+70 and authorized Mr. Boyd to execute the necessary documents. 
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The Commission set the date of January 24, 1978, for their 
next meeting, and reconfirmed the date of February 22, 1978, for 
their monthly meeting in Coos Bay. 


The Commission considered a personal and professional 
services agreement with Consulting Associates, Inc., to design and 
develop an Assessment and Development Center. Mr. Streun referred 
to a letter which was previously sent to the Commission. He said 
the purpose of Phase II of the Management Development Program is to 
satisfy the Executive Order and to meet the expressed need of ODOT 
managers by providing a skill development activity that helps 
managers better perform certain job functions. Since in-house 
capability to completely design an Assessment and Development Center 
is not available, it is essential to contract with a professional 
firm to do the job analysis, develop the skills activities, train 
assessors, and help conduct the first session. Following Mr. Streun's 
recommendation, the Commission approved the agreement (cost not to 
exceed $15,500), and authorized the Director to sign it in their 
behalf. 


Mr. Streun stated that all Divisions within the Department 
have to prepare their regular budget and also a zero-base budget for 
the next biennium. To comply with the Executive Department's 
request, it will require four additional people to handle the extra 
work in the Highway Division. This will increase an expenditure 
limitation of $124,578. The Commission gave their approval to 
submit this request to the Emergency Board. 


Mr. Don Haller reported on the December 14, 1977, meeting 
of the Winter Recreation Advisory Committee. He mentioned the 
Motor Vehicles Division reported Winter Recreation parking permit 
sales of $105,000 as of December 5, 1977. The Committee requested 
that the Highway Division and the Motor Vehicles Division investigate 
a liberalized procedure of providing the permits to vendors that 
would function similar to hunting and fishing license sales. The 
Commission approved the following Winter Recreation Sno Parks as 
recommended by the Committee: : 


Willamette Hwy., #18 M.P. 58.91 Lt (Waldo Lake) 
Willamette Hwy., #18 M.P. 61.43 Lt (Abernathy Road) 
Willamette Hwy., #18 M.P. 61.43 Rt (Gold Lake) 
Willamette Hwy., #18 M.P. 62.33 (West Odell Lake Road) 
Crescent Lake Hwy., #429 M.P. 2.39 


Mt. Hood Hwy., #26 and the Government Camp Business Route as follows: 


M.P. F53.10 to M.P. F53.45 Lt&Rt 
M.P. F53.45 to M.P. F53.70 Lt&Rt 


M.P. F53.70 to M.P. F54.12 Lt&Rt 
All of Multipor Access Rd. south 


Weston-Elgin Hwy., #330 
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Winter Rec. Parking Permit Required 
Winter Rec. Parking Permit Required 
or 2 hour parking limit 

Winter Rec. Parking Permit Required 
of north edge of Multipor Frontage Rd. 


M.P. 22.5 Rt 
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Mr. Moore stated that the 1977 Legislature approved a general 
fund appropriation in the amount of $1,949,000 for “Urbanized Areas 
Capital Assistance." He said the urbanized areas include the service 
areas of Lane Transit District, Tri-Met and the City of Salem. In 
the oral and written testimony to the Legislature on the budget, 
they were told these funds would be used to pay one half of the local 
matching fund requirements (80% Federal, 10% State, and 10% local) 
for capital improvements to each urbanized area transit system. 


Mr. Moore indicated that the Department advised the 
Legislature that the funds would help with the purchase of passenger- 
related transit equipment and facilities to include buses, signs, 
shelters and facilities (including the Transit Mall in downtown 
Portland). 


Mr. Moore further explained that Tri-Met would prefer 
to use the funds for final construction of the Mall and for refur- 
bishing its maintenance garage at 17th and Holgate. After considerable 
discussion of the legislative intent, the Commission authorized 
release of $1,426,516 of General Funds to provide one half the local 
match against Federal Funds for construction work on the Tri-Met 
Transit Mall and maintenance facility. 


Mr. Grover requested an increase in the Motor Vehicles 
Division's Federal Funds expenditure limitation of $57,013 to 
implement a program to train law enforcement in how to apply the 
information contained in the Division's records to the law. He 
said over the past several years the information contained in the 
records of the Division has become more complex. Because of this, 
the Division has received requests from law enforcement to help in 
training Police Dispatchers, District Attorneys and Court personnel. 
He mentioned the subject of the training would be the proper 
interpretation and use of the Division's records. The anticipated 
result of the program, he said, would be a more accurate under- 
standing of the Motor Vehicles Division laws and records as they 
apply to law enforcement. The application of these laws would be 
more equitable and aid in better control of unsafe drivers. 


Mr. Grover said to provide this training program for law 
enforcement will require additional positions and Federal Fund 
limitation expenditures which were not provided for in the 
Division's 1977-79 legislative-approved budget. Following Mr. Grover's 
recommendation, the Commission gave their approval for the Department 
to ask the Emergency Board for permission to apply for a Federal 
grant through the Oregon Traffic Safety Commission to fund the 
training program and an increase in Federal expenditure limitation. 
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Mr. Gary Rossi, Attorney representing the City of 
Lakeside, appeared before the Commission concerning the connection 
fee of $181,270 by the Parks and Recreation Branch to hook up 
Tugman State Park to the City of Lakeside's sewer system that is 
being built in the City. Mr. Rossi introduced Thomas F. Mitchell 
from Bartle Wells and Associates, the City's financial consultant; 
Mr. Gary Dyer, Engineering Consultant from H G E, Inc.; and 
Councilwoman JoAnn Hille. He recalled that on December 1, 1977, 
Mr. Talbot directed a letter to him and to the City that at that 
time the Parks and Recreation Branch did intend to participate in 
the system and to connect to the City's sewer system, and the only 
impediment at that point was the approval of the Transportation 
Commission and the Emergency Board for funding. 


Mr. Rossi mentioned that there is a time element 
involved as the Lakeside City Council is meeting tonight to make 
its final decision as to whether or not to proceed with the partici- 
pation of the Parks and Recreation Branch hooking up Tugman State 
Park to the system. 


Chairman Jackson said the Commission is being criticized 
for any deviation from the law in relation to the expenditures of 
Highway funds for purposes other than those specific responsibilities 
that are designated by law. He mentioned that the Department feels 
that the proper allocation of cost to the State would be its 
proportionate share of the sewage disposal plant and the transmission 
line to that plant from the State's location. This cost would be 
somewhere between $30,000 and $40,000. He said this is a logical 
conclusion that the Commission had to come to in the consideration 
of this problem. The Chairman said in view of the fact that the 
City of Lakeside had encouragement from the Legislative Committee 
that they accept what the State terms to be a reasonable amount of 
contribution to the system and go before the Emergency Board for 
fund relief from General Funds. 


Mr. Rossi commented on the Attorney General's opinion 
on the matter of a footnote line item in the budget and the back- 
ground on the Ways and Means Committee hearing. He said that there 
may be a dispute as to the method by which the fee was calculated, 
but indicated they supplied sufficient evidence and information to 
the Parks' staff and to the Commission. 


The Chairman mentioned that the Parks Branch is in a 
position to negotiate a figure that it can sustain as its legitimate 
portion of this cost based upon the use and the investment that 
goes along with that use. He told the delegation that he hoped 
they understand the Commission's position in this matter. 
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A 
12-15-77 


v 


TO: OREGON TRANSPORTATION COMMISSION 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisitions 


Consideration 


Number 


102-85.90 


Kemper, Matthew 


Barbara 


(2) Supplemental agreement with Washington County providing for 
relinquishment of a parcel of right of way acquired during 
construction of Sunset Highway-Pacific Highway Section of 
the Beaverton-Tigard Highway. (Local Government Unit) 


(3) Agreement with Curry County for installation of traffic signals 
on the Oregon Coast Highway at the connection to Shopping 
Center Avenue in the Harbor area. State will design, install 
and maintain the signal equipment utilizing Federal Aid Transi- 
tion Quarter Funds. County has agreed to pay all costs of 
electrical energy consumed through operation of the traffic 


» Vz : > Y E Gignals. (Local Government Unit) 


DEPUTY STATE HIGHWAY ENGINEER 
Date A722. 4) Agreement with City of Cottage Grove for installation of traffic 
won fn ~~ LL —----—t ynals on the Goshen-Divide Highway at Sixth and Madison Streets, 
Lane County. State will design, install and maintain the signal 
equipment utilizing Federal Aid Transition Quarter Funds. The 
City has agreed to pay all costs of electrical energy consumed 
through operation of the traffic signals. (Local Government 
Unit). APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


- - 
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Mr. Edgar Grimes of Harrisburg, and others, appeared 
before the Commission for presentation of a second place award won 
by the Oregon Department of Transportation for its anti-litter 
prevention program in a nation-wide contest of State Highway 
Departments, co-sponsored by Keep America Beautiful, Inc. and the 
Federal Highway Administration. 


Chairman Jackson received a plaque from Sheryl! Orr, 
student of Veneta Elementary School, and Bertina Loeffler of 
North Albany Fairmont Elementary School, who accepted the award 
for the Department at the Keep America Beautiful Annual Awards 
banquet in New York City on December 1, 1977. 


A sign was presented to Commissioner Coleman entitled 
"Keep Oregon Green and Clean." He thanked the girls and Mr. Grimes 
for all their work and effort in this program. 


Mr. Grimes informed the Commission about the involvement 
of the youth in the anti-litter program and showed a film of the 
youth in action. 


The Chairman thanked Mr. Grimes for his active leadership 


and the students for their participation in the anti-litter program. 


There being no further business to discuss, the Chairman 
adjourned the meeting at 12 noon. 


Commissioner 7 
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TO: 


SUBJECT: 


A 
12-15-77 


Oregon Transportation Commission 


Report of Confirmation of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved 

the actions listed below and report this action for your official 


records: 


1) 


2) 


3) 


Option from Robert Lee and Juanita M. Rice for 
the Rogue River Scenic Waterway in Josephine 
County. Consideration $8,000. Approval given 
Mr. Boyd on October 26, 1977. (File 49471) 


Supplemental agreement with Multnomah County 

to extend the agreement on Phase I Study Report 

of Rocky Butte Public Works Facility to February 1, 
1978. Updated costs of Phase I are $51,000. 
Approved October 13, 1977. 


Consultant agreement with Ultrasonic Testing 
Engineers and Consultants, Inc., to conduct 
ultrasonic studies of some welds and joints on 
the West Linn and Fremont Bridges to detect 
possible problem areas. Cost not to exceed 
$6,000. Approved November 1, 1977. 


Dated this /D day of my, , 1977 
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(5) 


A 
12-15-77 


Visi’ 


Agreement with City of Milwaukie for installation of traffic 
signals on the Pacific Highway East at 22nd Avenue (River 
Road) in Clackamas County. State will design, install and 
maintain the signal equipment utilizing Federal Aid Transition 
Quarter Funds. The City has agreed to pay all costs of 
electrical energy consumed through operation of the traffic 
signals. (Local Government Unit) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed on the 
previous page and the above item (5 items total) and report 
this action for your official records. 


pated this/F day of Yes’ . 1977 


bn Commission 


Oregon Transpo 
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A 
; QF 12-15-77 
es 4 ener Mi llamette River. Overflow (MP 30.1) Bridge __ 


(Contract No. 8626) 
Type of Work Grade, Pave & Structure F.A. Pro; two. _07-5]1-27019. 


County YY Highwoy—Al bany-Junctio: Si. ae 


No. of Dutders__9.____ Low Giider__Hamilton Construction Co. »Springfield 


Low BuS_219,$03.00 = 


Engineer's Recommendation Award to low bidder. 


i 
No._9___ Projeer_Willamette River Overflow (MP_30.4) Sri _ 


, (Contract No. 8627) 


Tyoe of Work __ Grade, Pave _& Structure. FA Prey, tin ~07-51-27050 _ 


Oe 
Chon. Lane. E- ——— Higheeay  AivaANy=Junc 

low Riddar Male? fanctweuctian 

LOW b1d0der Holst vonstruction 

i “an + 24,1 . lama] rn Tate roc 

No. of Bidders s5 dnd Lov Bidder jam1iton_Construc 
w Rid C174 1). 20 
Low bid 9176,040, 30 
end Low Did —l/b,£00.0u 


J which would bring 


Avard to second 


’ aw Pes n > ‘ +e) aly 
No. O Peoject_Heveriy Regen State Park: pininiarneiiag 
Sanitary Sewerane Suyct, 
Type of Work __ dani tary sewerage System __ FA. Pio 
e Lincol: 
County. COL IT ICO IN see a i | eee a 
7) tc ae - ss n Vek: , 
No. of Bidsers.___ 2 Low Bitter Corde LCorporation, Albany See ee es ae 


7 1 { ) 
tow Bd $10 1/9, 00 


Engineer's F ecominensgtene 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_//-/5-77 
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REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 
No | Prower_ Korth Powder River Bridge Section _ 


— (Contract No. 8623) 
Type of Work __ Grade » Pave & SU FLA. Proj. No. _07-51-26983 | 


County ___Baker_ Highway—Ha ines-Anthany 


No. of Bidders 7____ Low autser_Douglas S, Coats Construction, Bend 


Low Bid S_126,720.00 


Eng:neer’s Recommendation: Award to low bi dder. 


Gear Creek Bridge Section 


No. 2 Project eit = 
(Contract No. 8624) 


Type of Work __Struc ture __ 


————— Sap A Mek 5 Bacal “7.7 


res Highway—_COGuil Je-Bandon__ 


County 


No. of Bidders__(_ Low tier Hamilton Construction Co., Springfield _ 


m 


Low 8d $189, 390. 09. 


Engreer’s Recommendations Award to low bidder. 


“o Sre A ere ae Shore Acres State Park_ 


Type of Work TO et Bui Li) A. Proj. No. 07-51 -=23613 _ 


ee oy cape-Arago. 


No. of Bidders__ 2, Low fictder,__DOnald w. Thompson, Inc. »tiorth Bend 
Low Bd S 39,4 ] 3 . QO ieetieine 


Engineer's Recommentotions Reject all bids, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT a -77 
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to 1 Provoet Co iwhia County oidges scetion 
" RE 


Type of Work__ Grade, Pave _& Structure _—__. _.____F.A. Proj. ho. 02 =51-26760 


county__COlusbia Highway____ Five County Roads 


sy lorunideer Hamilton Construction Co,, Sprinafield 


1/4 UL 


J, ¥46.00 


1 'f Te 
Alt. "BY" - $2d 


Eruinece’s Recemmendations; This 1S an EDA project. The applicant is 
Coluwbia County and under the regulations, will make the contract 


aware. Tho County has indicated they wish tu proceed by awarding 
the contract to Hamilton Construction Co. under Alternate "es 


On November 15, 1977, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received November 10, 1977, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


I also granted approval to utilize State funds to 
pay construction engineering costs and for the 
overbid on the Manhattan Beach State Wayside Project, 
Tillamook County. 


Dated this 4, day of iL ry « 1977 
i2b ye 


Glenn L. Jackso hairman 
Oregon Transpo tatfon Commission 


A 


12-15-77 
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Boa ately 8 
y MINUTES OF 12-15-77 
ee Pryor Hanhattan Beach State Wayside aides a, See 


(Contract No. .8629) 
lype of Wok Grade, Pave. & Eacilities__—.___eF.a. prey. No. O7- 51227014 _ 


County._.__ Li] lanauk_ Highway__Oregon Coast == 


No. of Bidders . _... Low Bidder__C,. G, G redy ig, _Portland a ee ae 
Low ba S_198, 218. 50_ (See next page for approval by Chairman 
regarding overbid) 


Engineer's Recommendation’ The Engineer's estimate was based on an antici- 
pate award in early fall. It also did not include any 


; allowance for high subcontracting bids because of a leck of 
experience with the unfamiliar LUA specifications. Both 
of these itenis contribute to higher bids. Readvertising 
would not likely result in lower bids. Award to low bidder. 
j § Jce id ie state Wayvcica 
No. SO Project, UC angie Beach State Wayside = 
; Contract No. 8630) 
Type of Work _____ Grade, Pave. & Facilities —_ Fa. Prey. No. _07=51 =26 880 
County —___ ii ] laneg K SS eee... ei endinsclitbamicoscacetadicacbaiaties 
No. of Bidders__2___ Low Otder__.C.._G._ Gredvig, Portland. __ 


11 ay L 
Low big $118, 698. 69_ 


Engineer's Reconrmendatnys The Engineer's estimate was based on an antici- 
pated award in early fall. [It also did not include any 
allowance for high subcontracting bids because of a lack 
of experience with the unfamiliar EDA specifications. Both 
Of these items contribute to higher bids. Readvertising 
would not likely result in lower bids. Award to low bidder. 


No.—-9____ Project Meadow. Creek Bridge Section ___ i katee Sa 
(Contract No. 8631) 

Type of Work Grade, Pave _& Structure ea. pro nv. .07-51-26989 

County Uni Oh A fe __Uki ah-Hi lyard Ske incites tacesecateaaiciaie 

No. of Bidders____ 5 Low Bidder. Douglas. §.Coats_Construction,—Bend—___ 


Low Bia $ —_¢99, 150.00 


* Awrret + Vai teiiicine 
Engineer's Recommendations AWard LO iOw bidder. 
9 


. APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_L/- £5 - 7 7 
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12-15-77 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed below and report this 
action for your official records: 


1) Agreement with Washington County for 
installation of traffic signals on the 
Beaverton-Tigard Highway at Greenburg 
Road. State will design, install and 
maintain the signal equipment utilizing 
Federal Aid Transition Quarter Funds. 
County has agreed to pay all costs of 
electrical energy consumed through opera- 
tion of the signals. (Local Government 
Unit) 


| 
t 
2) Easement and agreement with Josephine 

County School District for subsurface 
sewage disposal field to install a new 
expanded drainfield and to provide a 
secondary replacement drainfield area 
in connection with the Wolf Creek Tavern 
State Wayside. Consideration $500. 
Authorize State Highway Engineer to sign 
document. (Parks Branch) 


hteg mel © aay o We 1977 


le 
gory vVE® Glenn L. Jackge man 
Ze /- Oregon Transpo Commission 
uer y STATE HIGHWAY ENGINEER 
sfiteP FP _. 
Date... 222 Laat Senne 
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‘ _— 
MINUTES OF _12-15-77 

TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acauisition 


Number Name Consideration Page 
48785 Tarbell, Glenn 0. & Doris $ 20,750.00 
48792 Henderson, John L. & Shirlev Mae 
Dessenberger, James W. & Katheryn C. 
Dessenberge » Terry D. & Dianne K. 009.6 PO) 
49256 LaBriere, Nelson & Madeline ee 400.00 
49354 Estate of Grohs, Howard F. Tike 7,000.00 
49370 Silvers, Bert V. & Mary L. A Xe 000.00 
49687 Sun Studs, Inc. Ate. 
49841 Reichhold Chemicals, Inc. 175.00 
7 Transactions $155,375.00 


(2) Letter agreement with City of Grants Pass to continue 
through December 31, 1978, for sewage testing and other 
work in the Manzanita Safety Rest Area, Pacific Highway, 
Josephine County. (Structures Section) 


(3) Agreement with Washington County for installation of traffic 
signals on Murray Boulevard (FAU 9067) at Butner Road 
utilizing Title II, Section 209 Federal Aid Safety Funds. 
State will design and install the signal equipment. County 
will provide the required 10 percent matching funds, maintain 
the signals and pay all costs of electrical energy. (Local 
Government Unit) 


(4) Agreement with City of La Grande covering construction of 
2nd Street Viaduct (FAU 4645) utilizing Federal Aid Funds 
provided through the Special Bridge Replacement Program. 
The required 25 percent matching funds will be paid by the 
State Grade Crossing Protection Fund, Union Pacific Railroad, 
City of La Grande and Union County. State will monitor 
construction of the project and administer the funds. 
(Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this O > day of Yr | 
« ( Cc 


APPROVED 


STATE HIGHWAY ENGINEER 


ee. nde Sor 
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DEPUTY 


Date “7 


TATE Hinew 


PPROVED 


STATE HIGHWAY ENGINEER 


we 
TO: OREGON TRANSPORTATION COMMISSION )12-15-77 


SUBJECT: REPORT OF ACTIONS TAKEN UNDER DELEGATED AUTHORITY 


(1) Options or Other Documents Relating to Property Acquisitions 


Number Name Consideration Page 
48930 Dale, Jewell G. $ 1,800.00 
49215 Hochstetler, Marion S. & Irene 6,430.00 


49764 Benton Count GRATIS 
20-91.47 Swingle, Burt A. Nora M. 60.00 
20-93.81 Shullenberger, 0.M. & Doroth 90.00 
20-94.42 Favell-Utley Corporation 150.00 


50-1.75 Caldwell, John W. & Myrtle E. 120.00 
50-15.52 Chin, Joe W. & Mary A. 600.00 
160-3.58 Stalick, S.W. & Mary 100.00 
160-8 .94W Saul, Charles & Beth 300.00 
160-11.13 Gambell, C.H. & Lola L. 210.00 
161-14.04 Schoenborn, Normand & Esther 25.00 
226-16.57W Gallo, Catherine 114.00 
426.0.28 Orem Land Company, Inc. 600.00 
456-17.10 Ross, Bill - Ross, Florence 210.00 
456-17.81 Ross, Bill - Ross, Florence 210.00 
456-17.85 Ross, Bill - Ross, Florence 210.00 
456-18.50 Ross, Bill - Ross, Florence 210.00 
456-19.42 Ross, Bill - Ross, Florence 210.00 

19 Transactions $ 11,649.00 


(2) Letter of Understanding with City of Portland for Pavement 
Marking Demonstration Project No. 4 utilizing Title II, 
Section 205 Federal Aid Safety funds. The State will perform 
certain field work, traffic studies, prepare plans and monitor 
the work. City will accomplish the work with City forces and 
pay 100% of the required matching funds. The project is 
limited to a maximum of $250,750. (Local Government) 


EO 


Y em INEER 


-....By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 


authority and acting in accordance therewith for the Commission, 


I approve all actions listed above and report this action for 
your official records. 


Li 
Glenn L. Jackson, 
Oregon Transporta 
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ITS OF 12-15-77 
TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Action Taken Under 


Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I gpproved the item below and report this action for 
your offfcial records: 


‘On November 9, 1977, approved a consultant 
agreement with Pittsburgh Testing Laboratory 
for the radiographic examination of certain 
welds on the West Linn Bridge. Amount of 
the agreement is $1,170 and all work will be 
supervised by the Highway Division. 


Glenn L. Jackson, 


Oregon Transportatida_fommission 
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12-15-77 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Young & Morgan Timber 
Co./Sierra Cascade 
Equip., No. 8530 


Hamilton Electric, 
Inc., No. 8525 


Coral Corporation, 
No. 8374 


Castile Landscaping, 
No. 8465 


Roy L. Houck Construc- 
tion Company, No. 8429 


Columbia West Materials 
& Constructors, Inc., 
No. 8458 


Gibbons and Reed Co., 
No. 8273 


J. C. Compton Co., 
No. 8146 


F. Hodgson & Sons, 
No. 8412 


Ray Kenney Const., Inc. 


& Ray Kenney, 
No. 8142 


Hamilton Electric, 
Inc., No. 8487 


Section and County 
Austin Rock Production, 


Grant County 


Pacific Highway East at 
Chemawa Road, Marion County 


The Dalles-Fifteen Mile 
Creek, Wasco County 


Lebanon Rd. Intchge. - 
Butte Creek, Linn County 


Clem Road-Speece, Gilliam 
County 


W. Fremont Ramp and Conn., 
Multnomah County 
Chemawa Road-Hayesville 


Interchange, Marion County 


Myrtle Creek-Canyonville, 
Douglas County 


Boardman Safety Rest Area, 
Morrow County 


Chas. H. Reynolds Safety 
Rest Area, Union County 


Mt. Hood Hwy. at S.E. 182nd 
Avenue, Multnomah County 
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Acceptance 
Date 


November 10, 1977 


November 14, 1977 


November 14, 1977 


November 15, 1977 


November 17, 1977 


November 18, 1977 


November 18, 1977 


November 21, 1977 


November 28, 1977 


November 29, 1977 


November 29, 1977 


TO: 


Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under 


Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following items and report this action for your official 
records: 


1) 


2) 


On November 18, 1977, approved a royalty lease with 
Division of State Lands to remove material from the 
Columbia River for a dredging contract in conjunction 
with I-205 construction. Highway Division will be 
paying 20¢ per cu. yd. for all material removed. 


(Authorized State Highway Engineer to sign lease.) 
ee 


On November 22, 1977, approved a consultant agreement 
with Western Professional, Inc., to perform ultra- 
sonic examination of selective welds on the Fremont 
Bridge to confirm the indications reported by the 
consultant Andrew Struzyk. (Panel Point 14 Inspection) 
Contract 7276. Estimated cost not to exceed $3,000. 


man 
Oregon Transporta Commission 
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TO: 


SUBJECT: 


_B 
12-15-77 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under authority delegated to me, 
I approved the following items and report them for the official 


records: 


1) 


2) 


3) 


4) 


5) 


On October 28, 1977, approved the establishment 
of the following speed zones on the Olds Ferry- 
Ontario Highway (Weiser Spur) in Malheur County: 


45 MPH from M.P. Y12.81 to M.P. Y12.96 and 35 

MPH from M.P. Y12.96 to M.P. Y13.66 including a 

20 MPH zone from M.P. Y13.11 to M.P. Y13.01 when 

children are present. (Speed Zone Order 759) 
(Approved by C. T. Keasey on behalf of State 
Highway Engineer) 


On November 9, 1977, established a temporary con- 
struction speed of 35 MPH on the Beaverton-Tigard 
Highway from M.P. 2.68 to M.P. 3.37 in Washington 
County. Speed zone to be in effect only when con- 
struction activities require a lower speed and 

where the appropriate speed signs are in place. 

To be effective only during construction project. 
There is an existing 50 MPH speed zone (Speed 

Zone Order 709 adopted September 17, 1975) on 

this section of highway. (Denney Road Interchange) 


On November 16, 1977, established a 45 MPH speed 
zone on the Central Oregon Highway east of Bend, 
Deschutes County, from M.P. 1.19 to M.P. 2.74. 
(Speed Zone Order 760) 


On November 16, 1977, established a 45 MPH speed 

zone on the Kings Valley Highway south of Dallas 

from M.P. 4.50 to M.P. 4.92 in Polk County. Rescinded 
Speed Zone Order 754 dated October 21, 1977. 

(See Speed Zone Order 761) 


On November 18, 1977, established a 50 MPH speed 
zone on the Lower Columbia River Highway in Clatsop 
County from M.P. 81.76 to M.P. 82.26. (Speed Zone 
Order 762) Vic. of Knappa Junction. 
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‘HIBIT___B- 
P HNLIT2S OF 12-15-77 
Contractor and Acceptance 
Contract No. Section and County Date 

North Santiam Paving Lincoln St.-Main St. (Mt. November 30, 1977 
Company, No. 8565 Angel), Marion County 

L. W. Vail Co., Inc., Stanfield (S.W. Barbara December 5, 1977 
No. 8543 St.), Umatilla County 


December 6, 1977 ee. 


H/ S. Coulter 
State Highway Engineer 
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12-15-77 
TO: Oregon Transportation Commission 
SUBJECT : Confirmation Report of Action Taken Under 


Delegated Authority 


According to ORS 487.855(5) and upon advice of Assistant Chief 
Counsel, I approved a mid-block crosswalk on West Central Avenue 
in the vicinity of Mt. Mazama Plywood Company. Crosswalk is 
located at 200 feet east of Pine Street (M.P. 25.20) in Sutherlin, 


Elkton-Sutherlin Highway, Dougias County. (Approved on November 30, 
1977) 


Dated this §& day of Levee bc.—_, 1977 


—4f- SS OQ. 2 
H. S. ‘Coulter, State Highway Engineer 
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6) 


7) 


8) 


9) 


10) 


11) 


12) 


B 


@ oye 12-15-77 


On November 18, 1977, established a 30 MPH speed 

zone on the Florence-Eugene Highway in Lane County 
from M.P. T41.53 to M.P. 142.34 including a 20 MPH 
speed zone from M.P. T41.98 to M.P. T42.22 when 
children are present. Rescinds Speed Zone Resolution 
No. 406 dated 8-29-63. (See Speed Zone Order No. 
763) Vicinity of Noti. 


On November 18, 1977, approved the installation of 

a no passing zone (painting of a double yellow 
barrier line through Noti) on the Florence-Eugene 
Highway in Lane County. (M.P. T41.53 to M.P. T42.34) 


On November 17, 1977, approved the use of U-turns 

on the Pacific Highway West (ORE99W) at Durham Road, 
near King City, M.P. 11.48, Washington County, and 
authorized the installation of U-Turn Permitted Sigas. 


On November 21, 1977, approved a part-time left-turn 
prohibition on the Beaverton-Tualatin Highway at south- 
bound Beaverton-Tigard Highway ramps (M.P. 2.60) in 
Washington County between 7:00 and 9:00 a.m. and between 
3:00 and 6:00 p.m. 


On November 29, 1977, approved speed zones as follows: 
45 MPH - M.P. 8.09 to M.P. 11.03 (two way) 

40 MPH - M.P. 11.53N to M.P. 11.89N (one way northbound) 
4O MPH - M.P. 11.91 to M.P. 1212 (two way) 

Rogue Valley Highway between Medford and Phoenix, 
Jackson County. (See Speed Zone Order No. 764) 

Rescinds Speed Zone Resolution No. 549 dated 11-18-69. 


On November 29, 1977, prohibited parking on the south 
side of the Coos River Highway from Mullen Street (M.P. 
0.06) to Edwards Street (M.P. 0.13) in Coos County. 


On December 5, 1977, approved changing the "STOP" signs 
on the Silver Creek Falls Highway at Brownell Drive, 
M.P. 13.21, Marion County. 


H. S. Coulter, State Highway Engineer 
Dated this &_ day of Beewhe-, 1977 


12-8-77 
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9) 


10) 


11) 


12) 


13) 


14) 


12-8-77 


B 
12-15-77 


Traffic signal installation on the Pacific Highway 
West at Irving Road in Lane County. Bids received 
November 17, 1977. Contract No. 8642 awarded 
November 22, 1977, to Hamilton Electric, Inc., 
Eugene, at $92,739.50. 


Paving on the Rome-Burns Junction Section of the 
I.0.N. Highway in Malheur County. Bids received 
November 17, 1977. Contract No. 8643 awarded 
November 22, 1977, to J. C. Compton Company, 
McMinnville, at $575,960. 


Work on the Tunnel Creek-Whitewater Road Section of 
the North Santiam Highway in Marion County. Bids 
received November 17, 1977. Contract No. 8645 
awarded November 22, 1977, to Garrett and Thomas 
Construction, Dallas, at $86,010. 


Traffic signal installation on the Kings Valley 
Highway at Main Street in Dallas, Polk County. 

Bids received November 17, 1977. Contract No. 8646 
awarded November 22, 1977, to Clarke Electric 
Company, Eugene, at $27,474.50. 


Paving on the Tualatin River-Six Corners Section of 
the Pacific Highway West in Washington County. Bids 
received November 17, 1977. Contract No. 8650 
awarded November 22, 1977, to Cascade Construction 
Company, Inc., Portland, at $684,589.50. 


Work on the N.W. Kittridge Avenue-N.W. 26th Avenue 
Section of FAU 9300 (N.W. Front Avenue) in Portland, 
Multnomah County. Bids received November 17, 1977. 
Contract No. 8648 awarded December 5, 1977, to 
Peter Kiewit Sons' Co., Vancouver, Washington, at 
$1,719,115. 


Dated this x day of Lecephey—_, 1977 
: Cites 


H. S.’Coulter, State Highway Engineer 


- 2314 - 


wore n> 


TO: 


SUBJECT: 


On behalf of the Commission and under its delegated authority to me, 


er B 
ye «12-15-77 
Oregon Transportation Commission 


Report of Confirmation of Action Taken Under 
Delegated Authority 


I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


York on the Muddy Creek Bridge Section of FAS A466 
in Lane County. Bids received October 20, 1977. 
Contract No. 8617 awarded November 7, 1977, to 
Columbia Pacific Construction Co., Lake Oswego, at 
$126,898. 


Work on the E. Main Street-E. Clay Street (Monmouth) 
Section of FAU 6680 (Atwater St. S.) in Polk County. 
Bids received October 20, 1977. Contract No. 8621 
awarded November 7, 1977, to Velam Contracting Corp., 
Salem, at $41,715. 


Work on the N.E. Broadway Street-S.E. Harrison Street 
(Portland) Section of the Pacific Highway East (Grand 
Avenue) in Multnomah County. Bids received October 20, 
1977. Contract No. 8622 awarded November 15, 1977, 

to Cascade Construction Co., Inc., Portland, at 
$349,035.50. 


Traffic signal installation on the Pacific Highway 
East at S.E. River Road in Milwaukie, Clackamas County. 
Bids received November 17, 1977. Contract No. 8634 
awarded November 22, 1977, to Olson Electric Company, 
Inc., Vancouver, Washington, at $40,716. 


Work on the Warrenton-Astoria Highway Junction Section 
of the Oregon Coast Highway in Clatsop County. Bids 
received November 17, 1977. Contract No. 8636 awarded 
November 28, 1977, to Palmberg Paving Co., Inc., 
Seaside, at $121,896. 


Channel Improvement on the South Umpqua River (Winston) 
Overflow Channel Section of the Coos Bay-Roseburg 
Highway in Douglas County. Bids received November 17, 
1977. Contract No. 8638 awarded November 22, 1977, 

to Roseburg Paving, Inc., Roseburg, at $49,532. 


Work on Hines-Diamond Avenue (Burns) Section of the 
Central Oregon Highway in Harney County. Bids 
received November 17, 1977. Contract No. 8640 awarded 
November 22, 1977, to R. L. Coats, Bend, at $771,803. 


Work on the Pacific Highway-McKenzie Highway (Spring- 
field) Section of the Eugene-Springfield Highway in 

Lane County. Bids received November 17, 1977. Contract 
No. 8641 awarded November 22, 1977, to R. A. Hatch 
Company, Bend, at $112,018. 
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12-15-77 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY -— MULTNOMAH COUNTY 

R-49193 - Robert Gene Tebo et al. Parcel 1: 0.14 acre for 
right-of-way purposes; Parcel 2: 1,000 sq. ft. for right-of-way 
for widening N.E. Holman Street. Offer $5,900.00. 


R-49371 - Original Mink Oil, Inc. et al. 0.28 acre for 
right-of-way including its use for a frontage road. Offer 
$60,600.00. 


R-49681 - I. G. Voth et ux. Parcel 1: 0.12 acre for right- 
of-way purposes; Parcel 2: 1.18 acre for right-of-way purposes. 
Offer $58,600.00. 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-48344 - Arthur A. Johnson et al. Parcel 1: 6,935 sq. ft. 
for right-of-way including its use for relocating S.E. Washington; 
Parcel 2: 1,048 sq. ft. for a permanent slope easement. Offer 
$53,000.00. 


R-49185 - Margaret Pinnell. 624 sq. ft. for right-of-way 
including its use for widening N.E. Glisan. Offer $1,850.00. 


S.E. DIVISION STREET-S.E. FOSTER ROAD UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY — MULTNOMAH COUNTY 


R-49355 - Hubert L. Sparrow et al. 13,288 sq. ft. for right- 
of-way purposes. Offer $6,800.00. 


Da 
of 


this 29th day of (November, 1977. 


RE: Report of Offers Tendered - 6 
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December, 1977 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


(10) 


Service contracts with the Southern Pacific Transportation Company 
approved November 3, 1977 (16-12) 

Contract 77-033 RRI02 Mill Street Grants Pass 
Contract 77-034 RR903 Three Lakes Rd. Froman (Linn Co.) 


Sale of 0.28 acre excess property on Warren-Scappoose Section of the 
Columbia River Highway in Columbia County, valued at $20,000 to be used 
in an exchange. Approved November 4, 1977. File 47677 (16-43). 


Sale of 0.65 acre excess property on the Oro Dell-Union Junction Section 
of the Old Oregon Trail Highway in Union County for a minimum considera- 
tion of $1,300. Approved November 8, 1977. File 43389 (16-43). 


Sale of 17.0 acres excess property on the Stanfield Junction-Pendleton 
Section of the Old Oregon Trail Highway in Umatilla County for a minimum 
consideration of $5,100. Approved November 8, 1977. File 39885, L-5404 
(16-43). 


Signed on November 8, 1977 a Grant of Access to Adeline Arlene Hathaway 
on the Columbia River Highway in Hood River County previously approved 
by Mr. Jackson October 18, 1977. File 15921 (16-45). 


Renewed rider to agreement with Oregon-Washington Railroad & Navigation 
Company for the footpath under the Deschutes River Bridge on the Columbia 
River Highway in Sherman County. Approved October 31, 1977. File 35394, 
RR611 (16-12). 


Service Contract with the Southern Pacific Transportation Company for 
Second Street in Albany, Linn County, Contract 77-035, RR905, Approved 
November 16, 1977 (16-12). 


Sale of 0.30 acre excess property on the Weston-Milton Section of the 
Oregon-Washington Highway in Umatilla County for a minimum consideration 
of $270. Approved November 21, 1977, File 29150, L-3341 (16-43). 


Right of Way Services Agreement with Curry County for acquiring right of 
way for the Old Coast Highway-Boat Basin Road Section of the Lower Harbor 
Road. Approved November 25, 1977. Right of Way Agreement #84 (16-49). 


Service contract with the Oregon-Washington Railroad and Navigation Company 
for grade crossing protection devices at N. Randolph Street in Portland, 
Multnomah County, Contract 76-010. Approved November 25, 1977. RR844 (16-12). 


Dated this f day of Gee 


E 
12-15-77 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under Delegated 
Authority 


On behalf of the Commission and the State Highway Engineer, and 
under authority delegated to me in Administrative Order No. 9, 

I approved and signed a Petition for and Consent to Annexation 

to the City of John Day a portion of the John Day-Burns Highway 
in Section 26, Township 13 South, Range 31 East, Willamette 
Meridian, Grant County. I report this for the official records. 
(Above item was approved on November 3, 1977.) 


Frank E, Terpin, Locatio 
Dated this 2Z day of 
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: 12-15-77 
TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


On November 8, 1977, approved an agreement with the 
Southern Pacific Transportation Company granting 

the State the right to construct, maintain, and operate 
a pipeline under the tracks and right-of-way of the 
Southern Pacific Transportation Company's Tillamook 
Branch near Barview. (Agreement signed by Warren 
Gaskill, Deputy State Parks Superintendent, in behalf 
of the State Parks Superintendent.) 


On November 16, 1977, approved an electric service 
agreement with the Tillamook People's Utility District 

to furnish electricity to Oceanside Beach State Wayside. 
The State agrees to pay the District for underground 
electric service in accordance with rates, rules, and 
regulations of the District's electric service schedule 
provided that the minimum amount billed shall be not 

less than $3.00 per month during the first five consec- 
utive years following the date the District completes the 
construction and makes the service available to the State. 
TRe State will furnish certain installations as provided 
in*‘the agreement. 


On November 22, 1977, approved an electric service 
agreement with the Tillamook People's Utility District 

to furnish electricity to Manhattan Beach State Wayside. 
The State agrees to pay the District the lump sum 
construction cost of $1,019.00 and a monthly service fee 

of not less than $3.00 per month during the first five 
consecutive years following the date the District completes 
the construction and makes the service available to the 
State. 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 

Defendant _Cause of Action Plaintiff Judgment 

Robert L. Marsh Property $199.65 $199.65 
Damage 

L-7393 

Attorney Fees: $125 Court Costs: $17.50 

County: Hood River 

Clifford Edwin Gaidosh Property $269.92 $269.92 

and John A. Link Damage 

L-7395 

Attorney Fees: $135 Court Costs: $58.30 

County: Clatsop 

Samuel Curtis Wilson Pronerty $324.42 $324.42 
Danage 

L-7400 

Attorney Fees: $175 Court Costs: $48.30 

County: Multnomah 

Ronald Stewart Property $274.04 $274.04 
Damage 

L-7402 

Attorney Fees: $90 Court Costs: $25 


County: Deschutes 
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» CE 12-15-77 
T0; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On Nov. 25 , 1977, $ 2,473,989.42was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of _— Oct. , 1977. 

(List of apportionments on file in Commission Files, 
Satem. } 


On Nov. 30 , 197% $ 1,484,393.65 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of Oct. _, 1977. 

(List of apportionments on file in Commission Files, 
Saten. ) 


Dated this 28th day of Nov. , 1977 


VSS/e¢ 4 
2 Lk 2. CoD 


V. E. Skoogs Controller 


Highway Division 


Attachments 
cc: Robert Burco 


H. S. Coulter 
John Earley/Att. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Highest Amount of 
Defendant _ offers Anpraisal Settlement 
Jack L. Foster and Oregon 25,000 $28,000 $29,900 
Mutual Savings Bank 
L-7445 
R-49236 
Section: N.E. Sandy - N.E. Glisan 
Highway: East Portland Freeway 
County: /tultnomah 
Approved by: Walter L. Barrie Date: December 7, 1977 


Eugene Ww. and Lavine E. Page $18,009 $22,000 $22,009 
and Jack L. and Sharon J. 
Foster 


L-7446 
R-49285 


Section: W.E. Sandy - N.E. Glisan 
iignway: East Portland Freeway 
County: Multnomah 


Approved by: Walter L. Barrie Date: December 7, 1977 
Lincoln Loan Co. $11,000 $11,900 $11,000 
L-7490 

R-49343 


Section: Glisan Street - Division Street 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: November 25, 1977 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff Cause of Action Plaintiff Judament 
William J. Stephens Wrongful $50,000 Voluntary 
Death Nonsuit * 


L-7220 

County: Lane 

* Case disposed of without any cost to State or its insurance 
carrier. 


Barbara J. Schmidtke Personal $50,900 Voluntary 
Injury Nonsuit * 


L-7221 

County: Lane 

* Case disposed of without any cost to State or its insurance 
carrier. 


Charlene K. Dawell Personal $187,099 For State 
Injury Defendants 


L-7408 
County: Multnomah 


Walter M. Hulden Suit to Enjoin Award en- Application 
award of high- joined for for restrain- 
way construc- 30 days. ing order 
tion contract. denied. 


L-7537 
County: Marion 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7536 Gary Peters v. State of Oregon, Department of Transportation, 
Highway Division, and James Linder: This lawsuit arises out of an 
accident that occurred on March 9, 1976, in which the plaintiff was 

a passenger in his own vehicle which was being operated by the defen- 
dant James Linder. The accident occurred at the intersection of 
Redwood Avenue and the Redwood Hiahway. The vehicle in which the 
plaintiff was riding was struck by a tanker truck at the intersection. 
The plaintiff alleges that the Highway Division was neqliaent in not 
knowing that the traffic signal was malfunctioning, that it was im- 
properly placed and improperly maintained. The lawsuit is in the 
amount of $46,750 and the matter has been referred to the Attorney 
General's office for the defense of the state. This accident occurred 
in Josephine County. 


L-7537 Walter M. Hulden v. Gilliam County and the State of Oreaon: 
This case involves a suit in equity and an application for a temnor- 
ary restraining order to stop the Highway Division from opening bids 
and awarding a contract on the Rhea County Road project. The plaintiff 
filed a suit in equity in the Marion County Circuit Court and asked for 
a temporary restraining order. The plaintiff alleaed that his client 
would be irreparably damaged, although a condemnation action had been 
instituted to acquire the property, in that some of the vlaintiffs' 
demands were not being met by the Highway Division neqotiators which 
were negotiating for the property on behalf of Gilliam Countv. The 
complaint was filed on November 14 and the hearing was held on Novem- 
ber 15. The court refused to allow the temporary restrainina order. 
The complaint in equity is still pending and has been referred to the 
Attorney General's office for handling. 


L-7539 Russell R. Boyd v. John D. Burke, State of Oregon, by and 
through the Department of Transportation: This involves an accident 
that occurred on October 30, 1376 on the northbound off-ramp for I-5 
at Highway 20 in Linn County. The plaintiff alleges that his vehicle 
was rear-ended by a Highway Division vehicle driven by John D. Burke. 
The plaintiff alleges that the Highway Division driver was nealiaent 
in failing to keep a proper lookout and failina to maintain proper 
control of his vehicle. The plaintiff is seeking $50,000 in damanes. 


The matter has been turned over to the Attorney General's office for 
defense of the state. 


L-7543 Marjorie A. Hall v. State of Oreqon: This lawsuit involves an 
accident that occurred September 13, 1976, when a pickup truck operated 
by the plaintiff was going from the Morrison Bridge to I-5 northbound. 
The plaintiff alleaes that she hit a pile of sand and lost-control of 
the vehicle and collided with the guardrail. The plaintiff has alleaed 
that the streets were free and dry of any ice or snow and that the 
State was neqligent in leavina sand on the roadway. The amount of the 
lawsuit is $312,090 and the matter has been referred to the Attorney 
General for the defense of the State. 
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January 24, 1978 
Salem, Oregon 


The Oregon Transportation Commission met at 9 a.m. in the 
Director's Office, Room 135, Transportation Building. Notice of 
this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don Streua, Assistant Director of Administration 

Walt Barrie, Chief Counsel 

Jack Sollis, Assistant Chief Counsel 

George Bell, Manager of Intergovernmental and Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Harold Grover, Administrator of Motor Vehicles 

H. S. Coulter, State Highway Engineer 

David Talbot, State Parks Superintendent 

C. W. Head, Manager, Commission Services 


Mr. Grover passed out photos of the Motor Vehicles Division 
office in Portland. He reported to the Commission on the proposed 
plan to go before the Emergency Board to discuss the Portland Metro- 
politan Service improvement proposal for four new field offices and 
the remodeling of their offices in Medford and Grants Pass. 

Mr. Grover mentioned that Pacific Northwest Bell did a study of 
their telephone system to improve services at the Salem headquarters. 
(See page 2339.) 


There was discussion about appearing before the Emergency 
Board concerning the mandatory liability insurance program as 
described in Senate Bill 967. (See page 2340.) 


Mr. Burco presented pictures of the December 1977 flood 
damage in Tillamook County. 


Mr. Talbot reported on the Tillamook Head properties. 


Mr. Bell reported on his recent trip to Olympia, Washington, 
to obtain information from the Washington Department of Highways 
concerning their gas tax. There was discussion concerning Oregon's 
gas tax measure which is to be voted on in May of 1978. 
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Ses wees ces eRe Las eee . es “ woe oP CARNES OEE AOE LOTE 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


JANUARY 24, 1978 


4) 


5) 


6) 


7) 


8) 


9) 


Adopted resolution designating 0.39 miles of Ist Avenue 
in Junction City, Lane County, as the Junction City- 
Eugene Secondary Highway No. 223 and eliminating 0.69 
miles from the secondary system on Birch Street and 
6th Avenue (Junction City-Eugene Highway) to City of 
Junction City. ("Abandonment Resolution No. 569" on 
file in the Commission's files, Salem.) 


Supplemental agreement with Lane Council of Govern- 
ments for a transportation study in the Eugene- 
Springfield Area. Supplemental agreement covers 

using a balance from their FY 1977 planning funds 
estimated to be $9,205.95 to supplement their FY 1978 
planning activities. No additional State or Federal 
Funds will be required. (Authorized Chief of Operations 
to sign agreement.) 


Approved using $162,000 of State Construction Funds 
to supplement the High-Hazard Funds for construction 
of the Sisters Junction-East First Stree: (Bend) 
Project on The Dalles-California Highway, Deschutes 
County. 


Authorized payment of $150 to the National Association 
of State Outdoor Recreation Liaison Officers as 
membership dues for a calendar year. 


Two requests for Safer Off-System Roads Projects as 
follows and authorized State Highway Engineer to 
sign agreements when prepared: 


a. Request from Columbia County to construct a 
structure over Beaver Slough on Collins Road 
(McLean Bridge). Total cost $130,000; Federal 
Funds $111,800; Local Share $18,200. 


b. Request from Wallowa County to replare an exist- 
ing steel pony truss bridge across Hurricane Creek 
on County Road 590. Total cost $73,000; Federal 
Funds $62,780; Local Share $10,220. 


Four requests for Federal Aid Urban System Projects 
and authorized State Highway Engineer to sign 
agreements when prepared as follows: 


a. Request from City of Bend to signalize Division 
Street and Greenwood Avenue intersection and to 
construct a structure on Division Street over 
Franklin Avenue. Total Cost $165,000; Federal 
Funds $141,900; State's Share $15,050. 


b. Request from City of Coos Bay to reconstruct a 
0.43 mile segment of 10th Street (Hemlock Avenue- 
8th Terrace). Total Cost $282,208; Federal Funds 
$242,700; State's Share $19,754. 


(Continued on next page) 
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There was brief discussion concerning the Department's 
delegation orders. 


The Commission moved their meeting to the Conference Room 
122 at 10:05 a.m. Others present were Paul Burket, Administrator of 
Aeronautics; Dennis Moore, Administrator of Public Transit; 
E. S. Hunter, Manager of Technical Services; Robert Bothman, 
Administrator of the Metropolitan Branch; and Glen Green, Division 
Administrator, Federal Highway Administration. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: (The agreement 
regarding the construction of two additional ramps on the Nelson 
Point Interchange, Old Oregon Trail in Baker County, was removed 
from the agenda and not considered by the Commission.) 


1) Approved the minutes of the following: 


Executive Session December 6, 1977 
Workshop December 6, 1977 
Formal monthly meeting December 15, 1977 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemation. ("Real Property Condemnation Resolution 
No. 2669" on file in the Commission's files, Salem.) 


3) Authorized increases in project authorizations on the 
following contracts: 


a. Contract No. 8464, Burchard Creek-Scott Creek 
Section, Umpqua Highway, Douglas County, in 
the amount of $30,181.13 (6.9% increase). 


b. Contract No. 8353, West Portland Park and Ride, 
Pacific Highway, Multnomah County, in the 
amount of $150,491.05 (6.7% increase). 


c. Contract No. 8626, Willamette River Overflow 
(M.P. 30.1) Bridge, Albany-Junction City Highway, 
Lane County, in the amount of $29,295.75 (11.6% 
increase). 


d. Contract No. 8627, Willamette River Overflow 
(M.P. 30.4) Bridge, Albany-Junction City Highway, 
Lane County, in the amount of $15,414.50 (7.3% 
increase). 


e. Contract No. 8432, Yachats River Bridge, Oregon 


Coast Highway, Lincoln County, in the amount of 
$98,264 (12.2% increase). 
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Stank y 


SECTION HIGHWAY COUNTY 


Hermiston-Stanfield Intchge. Umatilla-Stanfield Hwy. Umatilla 

Jantzen Beach-Pacific Hwy. E. Pacific Hwy. Multnomah 
O'Xing 

East Portland Freeway-Boring Clackamas Hwy. Clackamas 
Road 

Powell Boulevard-Fariss Road FAU-9867 Multnomah 
(Gresham) 

Cannon Beach Junction Oregon Coast Hwy. Clatsop 

Sutton Lake-Florence Oregon Coast Hwy. Lane 

S.W. 158th Ave.-S.W. Murray FAU-9030 Jenkins Rd. Washington 
Blvd. 

Tualatin-I-5 (Tualatin) FAU-9282 County Rd. Washington 


Sunset Hwy.-Washington Co. Line FAU-9326 S.W. Barnes Rd. Washington 


S.W. Murray Blvd.-S.W. Alice FAU-9088 Allen Blvd. Washington 
Lane 

Nyberg Rd.-Borland Rd. FAU 9274 Washington 
(Tualatin) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
Location Engineer Exhibit D 
State Parks Superintendent Exhibit E 
Manager of Project Management Exhibit F 
Highway Controller Exhibit G 
Chief Counsel Exhibit H 


DIRECTOR'S REPORT 


Mr. Burco called on Mr. Rulien to present an update on 
the Six Year Highway Improvement Program. Mr. Rulien referred to 
the program packet which was recently submitted to the Commission. 
He said Group 1 contains staff recommendations for Program B which 
was a base program that would take care of the Department's most 
pressing needs without voter's approval of the gas tax or regis- 
tration fee increases. He stated that the format shows Program B 
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10) 


11) 


12) 


13) 


c. Request from Marion County for widening 0.7 miles 
of 45th Avenue (Satter Drive N.E.-Silverton Rd. N.E.), 
Salem. Total Cost $62,000; Federal Funds $53,320; 
State's Share $4,340. 


d. Request from Marion County for widening 1.2 miles 
of State Street (Lancaster Drive-Cordon Route in 
Salem). Total Cost $38,000; Federal Funds $32,680; 
State's Share $2,660. 


Cancelled two previously approved FAS-C Projects and 
approved one FAS-C Project as follows: (Authorized 
State Highway Engineer to sign agreement when prepared.) 


a. Request from Washington County for preliminary 
engineering project to prepare plans and contract 
documents fer a project to realign Glencoe Road and 
West Union Road in North Plains. Total Cost 
$60,000; Federal Funds $51,600; State's Share $4,200. 
The realignment of these two roads necessitates 
cancellation of two projects as follows: 


1. Burlington Northern Railroad Crossing, 
Glencoe Road, Project. 


2. McKay Creek Bridge (West Union Road) Project. 


Adopted resolution formally acknowledging existence of 
the State Special Projects Fund Advisory Committee. 
(This Committee was first appointed in 1974 by the 
State Parks Superintendent for the purpose of 
recommending local government projects for Federal 
Grants under the Land and Water Conservation Program. 
Adoption of this resolution will allow members of the 
Committee to receive reimbursement of expenses incurred 
in the performance of this assignment.) "State Parks 
Resolution No. 41" on file in the Commission's files, 
Saldn. 


Agreement with Yamhill County for experimental trans- 
portation services in the amount of $18,510 and 
authorized the Administrator of Public Transit to 
sign agreement. 


Authorization to seek proposals from consulting firms 


to do project development work on the following 1l 
highway construction projects: 


(List of projects continued on next page) 
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Mr. Burco mentioned that he and Mr. Rulien were in 
Washington, D. C., last week along with Department of Transportation 
officials from other States reviewing the Federal Highway Bill 
proposals. 


Mr. Rulien handed to the Commission a copy of a Highway- 
Transit Legislation Summary of Recommendations and indicated it is 
a good synopsis of the major features of the bill. He reviewed the 
summary which covers Planning, Interstate, Federal Aid Primary, 
Urban Formula Grants, Urban Discretionary Grant, Small Urban and 
Rural Formula Grant, Safety Program, Bridge Program and Authorizations. 
The summary also includes Proposed Authorization Levels and Comparison 
of Actual Interstate (1979) and Non-Interstate (1978) Apportionments 
and Allocations with the Departments of Transportation's: Proposed 
Apportionments and Allocations. (Copy of summary on file in the 
Commission's files, Salem.) 


Attention was given to an agreement with Zimmer, Gunsul, 
Frasca Partnership for architectural services and a study for the 
Transportation Building in Salem. Mr. Streun said there is a need 
for the study to develop a plan to make better use of the Transporta- 
tion Building now that the reorganization is complete. Following 
his recommendation, the Commission approved the agreement not to 
exceed $9,800 and authorized the Director to sign it in their behalf. 


Consideration was given to a personal and professional 
services agreement with Molly Harris to install an Army Corps of 
Engineers training information system for the Department of Trans- 
portation. Mr. Streun stated the consultant has great familiarity 
with the Corps program to assist the Department in making this 
conversion. He said the consultant will train data processing 
employees and will establish procedures to generate a current 
Training Personnel File and to maintain a Training History File. 
Mr. Streun said the Department has promised the Federal Highway 
Administration that it will develop a program to report accurately 
and quickly on all people that have been trained in the organization 
in order for reimbursement of Federal Funds for training employees. 
In addition, the Governor's Office has asked for reports on training 
of minorities and women. The Commission approved the agreement as 
recommended by Mr. Streun at a cost not to exceed $3,500 and 
authorized the Director to sign it. 


The Commission considered the appointment of Robert Burco 
as Highway Administrator. Mr. Streun recalled that at the last 
Legislature a bill was introduced that would abolish that position 
and transfer those duties to various other positions in the Depart- 
ment. The bill was included with another larger housekeeping bill 
and it didn't make it through the session. Mr. Streun indicated 
that it is planned to present it again at the next Legislature. He 
said in the statutes there are a number of duties that still remain 
for the Administrator of Highways. The Commission appointed 
Robert Burco as Highway Administrator. 
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from the Preliminary Six Year Program used at the 39 Statewide 
meetings, and the recommended changes to the preliminary program are 
shown by lining out projects that have been advanced for contracting 
in fiscal year 1978 or deferred. Mr. Rulien mentioned the additions 
included modifications to the preliminary program. The last group 
of projects are those that have been previously programmed and 
scheduled for contracting during fiscal year 1978 but will not be 
ready to go to contract until fiscal year 1979. He said the 

second part lists by regions and in priority sequence all projects 
under consideration for addition to the base program (Program B). 


Mr. Rulien indicated the Group 1 projects can be 
funded from revenue increases with voter's approval of the gas tax 
and registration fee increases. Group 2 are projects with high 
local interest and support but beyond the capability of existing 
and legislated highway user revenues. 


Mr. Rulien mentioned that of the more than $500,000,000 
worth of projects suggested, only the most critical ones have been 
included in Group 2. 


The last group of projects, he said, provides a final 
accounting of all projects from preliminary Program A that are not 
otherwise shown. After considerable discussion, it was decided 
to proceed with three programs: B, A and A+, and if both revenue 
Measures pass, support the issue of bonds to finance At and identify 
the programs so everyone will understand. (See page 2341 for 
further discussion.) 


Mr. Burco said delegations will be commenting on the 
Six Year Program later today and the official program will be 
submitted to the Commission for adoption at their Coos Bay meeting 
on February 22, 1978. (Copy of proposed program on file in the 
Commission's files, Salem.) 


Ms. Lea Jenny, Staff Director, Legislative Interim Task 
Force on Transportation Policy and Funding, stated that this Committee 
is pleased that the Commission will be attending their meeting in 
Eugene on January 27. She mentioned one of the reasons for the 
existence of the Task Force at this time is to provide additional 
exposure to the Commission's financial needs and to stress the 
importance of the ballot measures. Ms. Jenny said the Committee 
reviewed the transportation policy document, discussed funding 
with the State Police; visited State parks and viewed beach 
access. She indicated that two members of the Committee went to 
Olympia, Washington, to take a special look at the variable gas 
tax and two members went to Sacramento, California, to obtain 
first-hand krowledge about the reorganization of the California 
Department of Transportation. The final meeting of the Task Force 
is on February 9, after which a final report will be prepared for 
the 1979 Legislature. She said some of the information and policies 
may end in bill draft form or some may indicate legislative directive. 
Ms. Jenney indicated that the fina? report should be completed by 
the end of March, 1978. 
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suggestions submitted were incorporated into a revised draft and 

a hearing was held on the revised draft on December 8, 1977. The 
major objection to the standards was the use of the term "develop" 
as contained in LCDC'’s Statewide Planning Goals. Mr. Coulter said 
under the statutes the Division is to grant where appropriate or 
deny applications for improvements seaward of the zone line. He 
stated the Division should be preserving the beaches for use 

by the public. 


Mr. George Diel of Twin Rocks, representing the Oregon 
Shores Conservation Coalition and the Oregon Environmental Council, 
was present. He said they recommend that the Commission send the 
proposed beach improvement standards back to staff for rewriting 
because of deficiencies in both substance and language. He outlined 
the deficiencies. (Copy of Mr. Diel's detailed report on file in 
the Commission's files, Salem.) He said they would be willing to 
participate on an advisory task force to assist the Division in 
rewriting the standards to correct deficiencies so that it will 
serve more adequately the balanced public interest in Oregon's 
public beaches. 


Mr. Neal Coenen, representing the Department of Land 
Conservation and Development, stated that his Department is 
requesting the Commission to delay action on the rule so their 
agency may have time to act on the request from the Oregon Shores 
Conservation Coalition and the Oregon Environmental Council to take 
up the issue involving the definition of "development." 


The Commission deferred action on the proposed beach 
improvement standards. 


The Commission presented to Mr. Loren Weber, Resident 
Highway Engineer, and his crew a plaque for their accumulation of 
more than 428,000 man-hours without a disabling injury. Mr. Coulter 
said this covers an ll-year period, a record that no other crew 
has achieved. Mr. Weber introduced the members of his crew: 


Fred Lucht 

Pete Fidler 

Dan Read 

Murray Colwell 

Harlan Naegeli 

Phil Fields 

Gordon Cannan (not present) 


Mr. Grover announced that there are automated driver 
testing machines on display in Room 120 for the Commission to view. 
He said they are looking into the possibility of buying these 
machines which would replace the written part of the driver's 
license exam. 
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Mr. Bell presented a tentative agenda-itinerary for the 
February Commission meeting in Coos Bay. He stated the Commission 
will arrive in North Bend by Air West around 10 a.m. on February 21. 
The Commission will leave shortly after by chartered plane to 
Gold Beach to inspect the Houstenader Creek Slide near Pistol River 
and on the return flight will view the North Bend Airport. After 
lunch at Pony Village, Mr. Talbot will brief the Commission on beach 
problems. The Commission will then inspect the Coquille Bypass. 
Mr. Bell said that the staff will arrive in Coos Bay on a chartered 
bus at approximately 4 p.m. He indicated a no-host dinner is 
scheduled with local officials at the Pony Village at 7 p.m. The 
Commission will meet formally at 9 a.m. on February 22 in Room B-2 
of Southwestern Oregon Community College in Coos Bay. The Commission 
will have lunch with the Coos Bay-North Bend Chambers of Commerce 
and their Transportation Committees. The Commission and staff will 
leave Coos Bay at approximately 2 p.m. 


The Commission set the date of March 28, 1978, for their 
monthly meeting in Salem. 


OPERATIONS 


Consideration was given to renaming a portion of the 
Coos Bay-Roseburg Highway to indicate the Wildlife Safari at 
Winston in Douglas County. Mr. Coulter mentioned that this matter 
came up in correspondence from the President of the Senate to the 
Director. In California, he said, they have done some signing 
along the freeway where there is sufficient traffic volume to show 
signs to a private enterprise just to handle traffic. For example, 
"Disneyland - Next 2 Exits" which directs traffic how to get there. 
Other attractions do not have signs because there are no traffic 
problems. 


There was discussion concerning the Travel Information 
Council logo signs for gas, food, lodging and camping. Mr. Klaboe 
said there is a sign to the south on private property indicating 
the Wildlife Safari, but there is none to the north. 


The Commission accepted Mr. Coulter's recommendation 
not to change the name of the Coos Bay-Roseburg Highway as it 
would provide an unfavorable precedent to rename sections of State 
highways for any private enterprise. 


The Commission considered the adoption of the beach 
improvement standards as a permanent administrative rule. 
Mr. Coulter said ORS 390.655 requires that the Division adopt 
standards to be used in evaluating applications for beach improve- 
ment permits. After reviewing over 130 permits that have been 
processed since 1967, a draft of beach improvement permit evaluation 
criteria was presented to various local units of government and 
interested individuais in March 1977. He mentioned most of the 
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PUBLIC COMMENTS 


Mr. David Reinhard, Planning Engineer, City of Eugene, 
appeared before the Commission requesting improvement of Highway 99W 
(Pacific Highway West) from Barger Avenue to the central business 
district of Eugene, including the 6th and 7th Streets Couplet. He 
showed slides of these sections pointing out the pavement breakup, 
high crown, poor drainage, bicycle traffic and the traffic volume. 


Mr. Reinhard asked that the letter sent to the Depart- 
ment from the Mayor of Eugene pertaining to the Six Year Program be 
entered into the Commission's records. 


He mentioned the east-west corridor and an unbuilt 
freeway are very similar to the situations in Portland and Salem, 
but without the benefit of the interstate transfer. He referred 
to the Six Year Program report covering the high-priority bond 
projects in Region 3 and others. He felt there was an error in 
the Program in terms of how the priorities were ordered. 


Mr. Reinhard asked that the staff and Commission delay 
the process a month if necessary in order to be sure that the 
program as presented at this time and as finally adopted really 
constitutes priorities and carries over programs that were true 
priorities of the local jurisdictions in the past. 


Mr. Rulien commented that he does have a current 
listing of the City's priorities and will look at the preliminary 
program and at the question of bonding priorities. 


Mr. Del Robertson, Construction Coordinator with 
Josephine County, came before the Commission regarding the Third 
Bridge Project in Grants Pass (Foothill Boulevard-Rogue River 
Highway Section of Redwood Highway Spur). He said that he is also 
representing the local community and the Third Bridge Citizen's 
Advisory Committee. Mr. Robertson referred to Page 30 of the 
Preliminary Six Year Program. He said the proposed project is to 
link I-5 with the Redwood Highway Interchange. Interstate 5 bounds 
the City of Grants Pass on the north and northeast. The Rogue River 
bounds the southerly city limits. The business district and 
emergency services within the community are all generally north of 
the river. He stated 55% of the County's population which utilizes 
those services are south of the river, and the Redwood, Jacksonville 
and Rogue River Highways all enter the Grants Pass urban area 
south of the river. He mentioned the two existing bridges carry 
traffic volumes 45 to 50 percent in excess of design capacity. 


Mr. Robertson said they are concerned about the funding 
and the placement of the project on the Six Year Program. He 
mentioned that they have placed $250,000 in a bridge reserve fund 
to be used as needed, and it is the intention of the local community 
to budget additional dollars this spring for local participation as 
needed. 
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The Chairman recessed the meeting at 11:50 a.m. for 
lunch. (The Commission had lunch with Governor Straub.) 


The meeting reconvened at 1:30 p.m. 


Mr. Coulter reported on the proposed Klamath Falls Port 
of Entry. He recalled that in April and May, 1976, letters were 
received from the Executive Department indicating a desirability 
of construction of the Port of Entry. The 1977 Legislature approved 
a PUC budget item of $760,000 to provide funding of the project. 
The Commission at their April 19, 1977, meeting approved proceeding 
with the design of the project as recommended by the Public Utility 
Commissioner. Mr. Coulter said he is bringing this matter to the 
Commission's attention due to the Department's funding problems. 
The estimated cost of the project is $723,000, excluding right-of- 
way costs. The necessary right-of-way taking (8 acres) had been 
originally programmed at $40,000. He said there are some unantici- 
pated right-of-way problems. Recent appraisals amount to $75,000, 
a part of which represents damages not originally anticipated to 
property which contains an asphalt plant facility. The owner of 
this facility is asking $450,000. Mr. Coulter handed to the 
Commission a report of some alternate sites that had been looked 
at and some of the options available to the Commission. (Copy of 
report dated 1-12-78 from Director of Permits to State Highway 
Engineer on file in the Commission's files, Salem.) (Report was 
given to the Commission for their information only and no decision 
was made by the Commission.) 


Mr. Coulter mentioned that $830,000 has been spent to 
date on the flood damage repairs as a result of last month's 
storms. None of the major expensive slide repair work has been 
done yet. In response to Chairman Jackson's inquiry, he stated 
the total cost to repair the storm-damaged highways is estimated 
at $4 million and it could exceed that amount due to some major 
slide movements since this information was compiled for the 
Federal Highway Administration. 


Consideration was given to the adoption of a resolution 
creating an Aviation Advisory Committee. Mr. Burket pointed out 
that the Committee would advise him on policy matters relating to 
aeronautical activities. He said the Committee would also help 
improve communications between individual members of the aviation 
community and the State. Upon his favorable recommendation, the 
Commission adopted "Aeronautics Resolution No. 14" which is on 
file in the Commission's files, Salem. 
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Mr. Coulter mentioned that he would look into the signing 
and the enforcement of the existing speed laws. Chairman Jackson 
said the staff would review his recommendations to see what can be 
done. 


Mr. John McIntyre, Director of Public Works, Clackamas 
County; Mr. Stan Skoko, Clackamas County Commissioner and 
Mr. Dave Baldwin, District Manager of Southern Pacific Railroad 
Company, appeared before the Commission concerning the placement of 
Highway 212 (Clackamas-Boring Highway) on the Six Year Program. 
Mr. McIntyre reviewed the history of the highway and indicated 
approximately a month ago Clackamas County sent a check to the 
Highway Division for over $20,000 as match money from the Mt. Hood 
Freeway funds to complete the preliminary engineering for this 
highway and to complete the environmental assessment. He said 
the County is hoping the Division will follow up and see that the 
facility is constructed. He suggested moving Map Index Project 
Nos. 183, 184 and 185 as shown on the proposed Six Year Plan to 
fund Highway 212. Mr. Klaboe indicated that it cannot be done, as 
they are forest highway funds. 


Mr. Baldwin stated that his company has a vital concern 
in the Highway 212 project. He pointed out that the project has 
had funding on two separate occasions and the rules have been 
changed, and as a result the funding has been lost. He mentioned 
substantial developments are still going on in the Clackamas area. 
He mentioned the Sweetheart Cup warehouse, the Fred Meyer project, 
and that Safeway Stores are constructing a regional office building. 
Mr. Baldwin said there are two projects on the drawing board now 
that involve Southern Pacific. He stated that Highway 212 is the 
main access to the rapidly growing residential areas in Carver, 
Damascus and Boring, and is heavily used as access to Mt. Hood and 
Central Oregon. He stated the widening of this highway between 
I-205 and the Carver cut-off would be the most justifiable use of 
the Mt. Hood Freeway funds, in view of the significant impact on 
Highway 212 resulting from the absence of the Mt. Hood Freeway. 

He asked that the State make this their number one priority project. 


Mr. Skoko commented on the traffic congestion on the 
highway, and said the County has done a substantial amount of work 
on this highway. He referred to a letter from the Highway Division, 
Region 1 Office, dated March 25, 1975, which stated a field survey 
is being completed for four-laning this section of highway and that 
a public hearing will probably be held by the end of 1975, and if 
favorable reaction is received the selected design will be submitted 
to the Transportation Commission and the Federal Highway Administ ra- 
tion for approval. He mentioned that nothing has been done and 
there are still traffic problems on this highway. 
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Mr. Robertson recalled, at the preliminary hearing that 
was held last fall in Grants Pass, the local suggestion was that 
preliminary engineering design, right-of-way acquisition and 
relocation be placed on the Six Year Program as a phase of the 
project in Program B, as well as Program A. 


Mr. Klaboe stated that it can be done by programming 
with the Federal Government in stages. The Division has done a lot 
of preliminary engineering and the environmental impact statement 
already. He said the next step is a corridor hearing which is just 
about ready. There was discussion concerning the funding. 


Mrs. Paula Bentley, Councilwoman from the City of Greshan, 
appeared before the Commission concerning the 190th and Powell Boule- 
vard Project. Mrs. Bentley stated that the Six Year Program hearing 
last year covered this intersection. In 1977, she said, the Division 
installed a traffic light a half a mile away at an intersection that 
had only 10,000 cars going through it daily, whereas this intersection 
has 11,000 vehicles a day. She mentioned when the Six Year Plan came 
out, the City and the Division got together to work up a project that 
would be acceptable. Mrs. Bentley said the Division took the project 
and came up with a $6.2 million job which is displayed on the wall 
map. She pointed out the main problem is that Powell Boulevard 
takes a dip and comes down to where 190th intersects and takes a 
50° curve. To do the project properly requires the taking of some 
right of way and laying a small amount of roadway bed. She said 
a four-lane facility or a structure over the railroad is not needed. 
She indicated the Division is now recommending a project that is 
estimated at $800,000. Mrs. Bentley said to do the job properly 
requires the purchase of some right of way for a two-lane facility, 
at grade, estimated cost of $2 million, which fits into the trans- 
portation plan for the whole region. The Chairman told Mrs. Bentley 
that the staff will again review the project. 


Mr. Michael Palanuk, Superintendent of the Pleasant Hill 
Public Schools, came before the Commission requesting additional 
signing on Highway 58 (Willamette Highway, Lane County) in their 
school district to help reduce the number of accidents. He handed 
to the Commission a report entitled "Highway 58 Improvement 
Recommendations". (Copy of report on file in the Commission's 
files, Salem.) 


Mr. Palanuk stated last year there were 61 accidents on 
this highway, two of which were fatalities. He indicated concer 
for the safety of the school children and he pointed out that there 
are 7,000 vehicles a day traveling through the area. There are 
22 intersections in a 10-mile stretch, and this section is where 
most of the accidents occur. Mr. Palanuk said it is the combination 
of speed, left turns and intersections. 


Mr. Palanuk referred to the Six Year Plan stating that 
in the reconstruction of Highway 58 (Goshen-Dexter Section) that 
consideration be given to the installation of refuge lanes to help 
eliminate accidents. 
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Mr. Friedli, Lincoln City Councilman, said they don't 
get much money from the gas tax because of their low population, 
however, they do get visitors and vehicle miles. 


Chairman Jackson thanked the gentlemen for their state- 
ments and said projects can happen if the two ballot measures pass 
later this year. 


Attention was given to an agreement with the Army Corps 
of Engineers for development of recreational facilities at Fort 
Stevens State Park in Clatsop County. Mr. Talbot said the proposed 
cost-sharing agreement would continue the clean-up and restoration 
of these batteries that was initiated with a CETA grant in 1975. 

It would provide an access road, parking area, restroom facilities, 
bicycle and pedestrian trails, visitor interpretation and a visitor's 
information center. The estimated cost for the proposed development 
is approximately $2 million. He said the agreement provides for a 
50-50 cost-sharing agreement between the State and the Corps of 
Engineers. Mr. Talbot pointed out that the 1977-79 legislatively- 
approved budget includes development money for the park. State 
funds in the amount of $150,000 plus $106,000 credit for work 
already done would be matched with $250,000 of the Corps money tc 
provide a $400,000 project to accomplish Phase 1. Following his 
favorable recommendation, the Commission approved the agreement. 


Mr. Talbot recalled that in June 1977, the Commission 
had authorized the Parks Branch to apply to the Economic Development 
Administration for Title I Funds for construction work at various 
project sites. He said authority to apply for the funds was also 
given by the Emergency Board, and EDA subsequently approved seven 
parks projects totaling $1,240,000. Bids were obtained and the 
estimated costs on three of the following projects were in excess 
of the amounts approved by the Emergency Board and the EDA as 


follows: : 
Approved Estimated 
Project Project Cost Cest 
Wolf Creek Tavern $600,000 $810,000 
Manhattan Beach 175,000 229,405 
Cape Meares 45,000 50,800 


He said the costs over the approved EDA grant costs total $270,205. 
Of this amount $74,291 relates to project inspection costs which 
were determined by EDA not to be reimbursable under the approved 
grants. Non-reimbursable project inspection costs on the remaining 
four projects total $29,938. He continued that the funds required 
to cover the excess project costs, including non-reimbursable 

costs total $300,143. He said that the Parks Branch is current ly 
discussing with EDA the possibility of using funds surplus to other 
DOT EDA-approved projects. If successful, these surplus funds 
could be used to cover $150,332 of these costs. The remaining 
$149,810 of non-reimbursable project costs would have to be funded 
from the Parks’ construction budget. 
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Mr. Burco stated this is another example of the problems 
in the Federal program and the Federal funding levels. First of all, 
the change in the categories that this highway has gone through over 
two or three years, which is one cf the key elements. The lighway is 
now on the State Primary System. He said the primary and urban 
systems are the most underfunded categories in the Federal Aid Program. 


Commissioner Walsh commented on Programs B and A and 
some additional projects as a result of the 39 Statewide meetings 
that should be added to Program A. He said this program is an 
absolute necessity and is dependent upon the passage of two revenue 
measures in May and November of this year. Mr. Walsh state it is 
going to take a lot of effort from the Commission, the counties, 
and every citizen in the State to raise $200 to $250 million over 
the next six years to do these projects. If the measures do not 
pass, the Department has some very serious problems. 


The Chairman said without additional funds, the project 
cannot be done unless a revision is successful of CRAG's det ermina- 
tion as to the use of the withdrawal funds. 


Mr. John Crockett, Director of Public Works, Washington 
County, came before the Commission concerning the serious problems 
that exist at Highway 217 and the Sunset Highway 26 Interchinge. 
He mentioned the regional hospital, both freeways, and a county 
road that carries an excess of 15,000 vehicles a day. The (Chairman 
said the Commission and staff are aware of the situation at this 
interchange, and are trying to work out a solution to solve the 
problen. 


Members of the 20 Miracle Miles Chamber of Commerce 
consisting of Henry Wolf, Charles Lurcott and Frederick Fricdli 
from Lincoln City appeared before the Commission regarding the 
improvement of Highway 18 (Salmon River Highway) in Polk anc 
Lincoln Counties. Mr. Wolf requested that the Commission ir clude 
Highway 18 and related Highway 101 improvements in Program ]:. 
He referred to their November 1977 letter to Mr. John Sheldrake 
pointing out the volume of traffic and the accidents that have 
occurred on this highway. (Copy of letter to Mr. Sheldrake and 
copy of letter dated 1-23-78 to Mr. Jackson on file in the 
Commission's files, Salem.) 


Mr. Wolf said that the 1976 average daily traffic was 
8,067 on Highway 18, and it is the most heavily traveled east-west 
coast highway in the State. Projecting to 1982, he said, tte 
average daily traffic would be approximately 13,000 vehicles. He 
indicated that the Highway 18 Committee is in favor of the ¢as 
tax proposals. 
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Attention was given to a request to appear before the 
March 1978 Emergency Board regarding the mandatory liability auto- 
mobile insurance program. The request is for an increase in 
expenditure of $650,735 and additional positions for implementing 
Senate Bill 967. Mr. Grover outlined the requirements of the 
Division in the bill as follows: 


1) To have evidence of motor vehicle liability 
insurance or other evidence that financial responsi- 
bility has been established for a motor vehicle 
prior to initially registering that motor vehicle 
or issuing or transferring a certificate of title 
for that motor vehicle. 


2) To have a certificate stating that a vehicle has 
coverage that complies with the Financial Responsi- 
bility Law, signed by the owner, prior to renewa! 
of the registration of that motor vehicle. 


3) To verify insurance coverage on all motor vehicles 
involved in accidents. 


4) To verify the insurance coverage stated on the 
certificates on a random sample basis. 


5) To notify the owner of a motor vehicle if his 
insurance coverage is not verified. (If the owner 
cannot verify coverage, the owner becomes subject 
to the Financial Responsibility Law and must main- 


tain proof of financial responsibility with the 
Division for a period of three years.) 


6) To suspend an owner's right to operate a motor 
vehicle if the owner does not furnish proof of 
financial responsibility. 


The Commission gave their approval for Mr. Grover to appear before 
the March 1978 Emergency Board. 


Mr. Grover reported that his Division has been working 
with the banking industry (U. S. Bancorp) exploring ways to introduce 
business procedures and techniques in the cash management program. 

He said they have been looking at a lock box concept of handling 
fuels tax money that is collected. Mr. Grover mentioned that they 
have been looking at a computer model to help the Division determine 
better locations of its field offices. 
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The Commission authorized Mr. Talbot to appear before 
the March 1978 Emergency Board to obtain a Federal Funds Budget 
limitation increase to permit the use of surplus Title I funds if 
the Economic Development Administration so approves. The Commission 
also granted authority to use construction funds from the 1977-79 


legislatively-approved State Parks' budget to cover the non-reimbursable 


inspection costs as well as the excess project costs in the event 
that EDA does not approve the use of surplus funds. 


The Commission considered a request from Mr. and Mis. 
Martin Bauer of Grants Pass to build a residence within the 
Cathcart River Community Area of the Rogue River Scenic Waterwiy in 
Josephine County. Mr. Talbot stated the site is on the left bink 
about one mile downstream from Robertson Bridge and is 420 feet from 
the river bank which is partially screened by trees. The stru ture 
would be visible from the river, which is acceptable under the rules 
in this classified river community area where no density standirds 
are in effect. The Commission approved the request as recommended 
by Mr. Talbot. 


Consideration was given to a request from the Willamette 
Valley Rail Study Committee that they be designated as the Steering 
Committee for Oregon's portion of the West Coast Corridor Study. 
Mr. Moore stated that the length of this designation will be until 
a final report is submitted to the Federal Railroad Administration, 
approximately June 1978. The Committee will be responsible to 
insure that the multi-modal nature of the West Coast Corridor 
Study is preserved. The Commission approved the request as 
recommended by Mr. Moore. 


The Commission considered a request for staff to appear 
before the Emergency Board on behalf of the Willamette Valley Raii 
Study Committee for release of $138,630. These funds would be used 
for committee expenses, staffing (including establishment of a 
limited duration Administrative Assistant 2 position) and for con- 
sulting help. Mr. Moore stated that Senate Bill 999 created the 
nine-member Committee and appropriated $150,000 to the Emergency 
Board for release to the Public Transit Division to carry out 
Committee directives relating to this study. The Committee approved 
a draft work program and budget at their January 10, 1978, meeting 
for the remainder of the biennium. Following Mr. Moore's favorable 
recommendation, the Commission approved the request. 


The Commission authorized staff to go before the 
January 1978 Emergency Board to discuss the need for improvement 
of the Motor Vehicles Division offices in the Portland Metropolitan 
Area, Grants Pass and Medford. 
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> 1-24-78 
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REPORT OF CONFIRMATION OF ACTION IAKEN UNDER DELEGATED AUTHORITY 


erent Projoct Wolf_ Creek Inn | - (Contract No. 8633). __.__ 
type of Worx Building Restoration rv vo, vv, O7-51-23766 _ 
County — Josephine ___ Highway__-~— = ae 

tin bb iia tee Rewer. Us be steel, Inc., Medford Peal 
Alt. *C” 528,003.00 . 


Low Bid S_ 


Engineer's Revonmendaion’ Two Of the three bids that were submitted were very close 

on all three alternatives. It would appear that there was good competition 

and that the bids fairly establish a reasonable cost for the project. This 
contract is Phase | of two phases for the total project. Award of Alternate "C" 
will permit a subsequent contract for Phase 2. Award to low bidder. 


2 


Project. Pacific Hwy. East at SE Riyer Rd. (Milwaukie) 
(Contract No. 


8634 
_F.A. Proj. No. - Tur (9) 


_ Pacific East 


No. 


Type of Work ___ | raffic Signal 


Clackamas _ 


en eee adh ee, ae 


4 


PR RN scores 


Olson Electric Company, Vancouver, WA 


Low Bidder __ 
Low Bid s_40,71 n. QU 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FI WA : 


oe 3 project candy West City Limits-Alder Creek a Aa 

Type of Work. 9-7 Miles Paving. ee eee ne F-24(11) 
Gaunts Clackanias J Ray. Mt: Hodd: 

No. of Bidders ees COL. Se ae — 
ae 

Engineer's Recommendation PROJECT WITHDRAWN 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate /- 22-77 
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inne 


There was further discussion pertaining to the Six Year 
Highway Program. The Commission agreed to the principles and method 
by which the program was presented and discussed earlier in the day 
which contains Programs B, A and At as follows: 


Program B: Based upon current revenue sources 


Program A: Based upon current revenue plus revenue 
from the two-cent gas tax and $10 vehicle 
registration increases. 


Program At: Based upon sale of bonds or other additional 
revenue above that from current sources and 
the gas tax and vehicle registration fee 
increases. 


It was agreed by the Commission, if both revenue measures pass, to 


support the issuance of bonds. (See pages 2328 and 2329 for previous 
discussion.) 


The Chairman adjourned the meeting at 3:30 p.m. 


Commissioner 


G A At aco__ 


Commission Services 
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Rhea Road Relocation Unit, 
No.7 Prowet. _JOHnN_Day. Highway-Heppner Highway Section. _ 
(Contract No. 8639) 


Type of Work 1,80 Miles Grade & Oiling Fa. pro vu. RS-B452(1) 
County Gillian Highway_ Rhea County Road_ 
No. of Bidders __1 0 _ _ Low Bidder_Jar] Construction, Inc., The-Dalles—___ 


Low Bid s_3315799.00 


Engineer's Recommenaston: Award to low bidder subject to concurrence of 
Gilliam County and the sum of $26,700.00 is 
deposited by County. 


No. 3 Project __Hines-Diamond Ave. (Burns) _ <<iieaieie 
(Contract No. 8640) 

Type of Work _ 1-34 Mile G-P-Sign-Signals rar pho. F=21-40)).__- 

Caunty< rAeY pert. : ney. Central: Oregon. 

No. of Bidders__._ S) __.. Low Bidder ___ Re Coats, Bend_ pee 


Low Bid S271, 803. 00_ 


Award to low bidder subject to concurrence of 
FHWA. 


Engineer's Recommendations 


No.9 Project Pacific Hwy.-McKenzie Hwy. (Springfield) 

“ ‘ (Contract No. B64) 
Type of Work.6.01 Miles Guardrail & Signing Fa. Pro). wo. ROS-2801) 
County —__ Lane_ sith ennct Highway __ Eugene-Springfield 


No. of Bidders_____ Low Bidder_R. A. Ha teh. Co... Bend —— — 
tow Bid $112,018.00 


Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE _4/- 22-77 
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EMHIBIT _A 
MINUTES OF __1°24-78 


Ne —.4 oer. _Warrenton/Astoria Hwy. Jct. 
(Contract No. oe 36) 


~F AL Prop No TQE- -6(1) 


type wt Work 0-23 Mile G-P-Sign-Sigs. 


Highway... UF EGON Coa Ss i 


Clatsen =. - 


County 


ow Biider___ Pal mberg Paving Company, Seaside _ 


No. of Bidders —_— 


Low Bid s_] 21,890, UY 


Engineer's Recommentsuon: Award to low bidder subject to concurrence of 
FHWA. 


No.2 Proyect___Oregon Coast Hwy. at Cemetery Rd. (Millington) _ 

Type of Work __0-24 Mile Grade-Pave-Barriers _F A. proy mo. —HHS-2-2(2) 

Each oa Hawes. uregon Coast. 

No. of Bidders____ 2. Low Bidedter_JOHNSON_Rock Products, _Inc., North Bend 
met 


4 f 
Low Bio S—— 23,384 PAS) ee 


Engineer's Recommenuatians Reject all bids, 


S. Umpqua River (Winston) Overflow Channel 


. (Contract No. 8638 
Type of work 0.30 Mile Channel_IJmprovement__ __t.a Pia No. Peraehy 


DOD cntoiee memes PIOECT 58 


— Douglas... tatway_Coos Bay-Roseburg 


County 


No, of Biduers__3_ Low Bidter_ROSeburg Paving, Inc... Roseburg 
Low Bid $_49, 532.00 __ 


Engineer's Recommendutions Award to low bidder subject to concurrence of 
FHWA, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_l/- 22-7 
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4 


wo — 13 — proycr Tunnel Cr.-Whitewater Rd. one ets. 
ces . _ + (Contract No. 8645) 

Type of Work 0. V7 Mi le Grading & Paving Siete Cs TR NS os TQF-47(4) _ 

Canty SMONIOD ee North Santian ._- 

No, of Bidders__ J ____ Low Budder_Garrett & Thomas Construction, Dallas. _ 


Low 6d S_6O, 010. 00 


Engineer's Recommeniivion Award to low bidder subject to concurrence of 
FHWA, 


no. 14 prowecr__Kings Valley Hwy. at Main St. (Dallas) 
(Contract No. 8646) 
Type of Work 2. Peas fic: Signal... eas Le ee Fg a es __TQF-63(1) 


Compng- oe POUR __Kings_Valley 


ee 


No. of Bidders___6____ Low Bider_ Clarke Electric Company, Lugene_ 
Low 6id $227,474.50 _ 


Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA, 


SRA |< ee tee Newbury and Vermont Streets Viaducts __ 
(Contract No. 8647) 
‘TopeabWok... vp MeplaceMment EA Prey, io. SROTO 
Chaat Multnomah | Wiig. VeCIT te WESt —  __ 
Low Bidder Waconda West Constr., Salem 
No. of Bidders___ 9D _ 2nd Low Bidder Ross Bros. Constr.,—Inc., Salem 
Low Bid 


$138,600.00 
2nd Low Bid_$186, 116.00 
Engineer's Recommendations. Award to second low bidder due to errors in 
low bidder's proposal. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pATE_ L-a@ah-7 
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~opnsohene 


mv\igrrep 


MINUTES OF 1:24-78 


bi 10 eats Pacific Hwy. West at Irving Road ee 
aa ant _ Contract No. 8642) 

Type of Work = Traffic Signal _ ee _TQF-3(1) 

County ae. ae SEE ee Highway___Pacific West = 

No, of Bidders___¢_____ Low Bidder___Hamilton Electric, Inc., Eugene 


Low Bid $_92, 739. 5U —_ 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


eee NT Project Rome-Burns Jct. 


: : (Contract No. 8643) 
Type of Work ae ] -56_ Miles Pavi Re ee 5 Proy. No. F-87(2) 


eee 1) Highway__1.0.,.N. 

No. of Bidders 9 __ tow Bidder J. C. Compton_Co., McMinnville 

Low Bid $993 960, 00 

Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 

a Ms Snake River (Adrian) Bridge — <i e 

(Contract No. 8644) 

Type of work_EXpansion Bearing Repairs | F.A. Proj, No._2tate 

County —__Malheur = ighway__Succor_Creek (Parma Spur) _ 

No. of Bidders 4 ___ Low Bidder_Waconda West Construction, Salem 


Low Bd $_91 865.00 _ 


Engineer's Recommendations Award td low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE _t- 22-7 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under Delegated 
Authority 


On December 6, 1977, I approved the award of the contract to 
the second low bidder, Hamilton Electric, Inc., in the amount 
of $29,446.80 for the Murray Boulev-rd at Butner Road, Job 

No. 17, Washington County, on which bids were received 
November 17, 1977. (Legal Counsel advised State Highway Engi- 
neer that low bidder, Olson Electric Company, Inc., who bid 
$24,930, made a patent error and all elements necessary to 
allow them to withdraw their bid bond were present.) 


Authorization was given to State Highway Engineer to award con- 
tract to Hamilton Electric, Inc., subject to concurrence by 

the Federal Highway Administration and Washington County and 
when the County deposits $3,700. (Deposit amount was later 
changed to $3,860). 


Project will be issued Contract No. 8649. (See page 2347) 


L707 7% 
Glenn L, Jackson 


Oregon Transpo Commission 
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no — 16 — prower. N-W. Kittridge Ave.-N.W. 26th Ave. (Portland) _ 
. (Contract No. 8648) 

Type of Work out . 38 Miles Grade-Pave-Signals __, A. Proy No — IX-M-9300(3) 

Couny____ Multnomah _strighway__FAU_9300_(N.W. Front Ave.) _ 

No. of Bidders____ 3 Low Bidder__Peter Kiewit Sons Co., Vancouver, WA 


tow Bid S_15719,115.00 _ 
Engineer's Recommendation. Award to low bidder subject to concurrence of the 


City of Portland and FHWA and the sum of $125,200.00 is de- 
posited by City. 


No wes Se Project __ Murray Blvd. at_ Butner Road 


1 (Contract ~ 864 507 (1 
Type of Work ___ Traffic Signal FA. Proy, tho. HHS-9067(1) 
County _ Washi ng ton = Highway ___F AU_9067 " 
No. of Bidders 4 ____ Low Bidder _ 0 ] son Elec Evie _Compa nYs Inc,. > _Vancquver,_ WA 


Low Bid S 24 930 P| 


Engineer's Recommendations: Award to low bidder subject to the concurrence of 
FHWA and Washington County and the sum of $2,900.00 
is deposited by the County. 


Chairman Jackson did not award - action was 
deferred. (See page 2348) 


no.__!8 _ prowecr___ Tualatin River-Six Corners Section | 

: (Contract No. a’ 
Type of Work___ 3-13 Miles Paving_ en SS A Re Na been ats 
Cadaey Washington tiaeway.._Cacific West 
No. of Bidders B) Low Bidder_Cascade Construction Co. Inc., Portland 


Low Bid $ 684, 589, 50 _ 


Engineer's Recommendations Award to low bidder subject to the concurrence of 
FHWA, 

On November 22, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received November 17, 1977, except Job No. 17, Murray Blvd. 

at Butner Road, and authorized the State Highway Engineer to 
sign the contracts when conditions for the awards have been 

met. 


Dated this 1 Paay ot AER , 1977 


Glenn L. Jackson, 


Oregon Transpatat ‘sag roll ion 
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aANmeT AL 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisitions 


Number Name Consideratioa 
49471 Rice, Robert Lee & Juanita M. 3 


49691 —s—séKeffer, Julia White + —____>__ 


2 Transactions $ 


(2) Supplemental agreement with Chem-Pure West, Inc., covering 
the sewage treatment facilities in Manzanita Safety Rest 
Area on the Pacific Highway, Josephine County. Supplemental 
disposes all outstanding bills incurred by both parties and 
makes certain changes in the sewage disposal facility. 
(Structures) (Contract No. 7883) 


(3) Revised agreement with State of Washington pertaining to 

| the development of contract plans and construction of a 
bridge across the Columbia River in the vicinity of Portland, 
Oregon, and Vancouver, Washington, (Interstate 205 Bridge). 
(Agreements dated 10-21-69 and 5-29-74 shall be null and 
void on the date the revised agreement becomes effective.) 
(Structures) 


(4) Agreement with City of Reedsport for installation of traffic 
signals on the Oregon Coast Highway at 22nd Street, Douglas 
County. State will design, install and maintain the signal 
equipment utilizing Federal Aid Title II Safety Funds. The 
City has agreed to pay all costs of electrical energy con- 
sumed. (Local Government Unit) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 

behalf of the Oregon Transportation Commission. Pursuant 

to that authority and acting in accordance therewith for 

the Commission, I approve all actions listed above and report 

this action for your official records. . 


APPROVED Dated this / Bday of heey, 1977 


~~ kL LLM mH 


DEPUTY STATE HIGHWAY ENGINEER OFA’ A -— <e 
Date 2 g 77 Glenn L, Jacksog 
icine rato wewdhenenawes Oregon Transportatipn Commission 
STATE HIGHWAY ENGINEER - 2350 - 
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UES OF _1-24-78 


TO: Oregon Transportation Commission 


SUBJECT : Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


On November 29, 1977, approved an agreement 
with Travel Information Council which provides 
the basis on which the Highway Division will 
provide accounting services for the Travel 
Information Council. Estimated amount for the 
biennium is $6,000. Agreement effective 7-1-77. 


Dated this/¥ day or PEE , 1977 


- 2349 - 


Sey 
1-24-78 
no 4 _ Procr__ Ne Oakland Intchge.-Sutherlin Intchge. 
(Contract No. 8654) 
Type of Work 3.21mi om G-P-Barr.-Str.-Sign issiitnnan ks Cy, Te 1-F -5-3(111)137 
County Ree Histon eee! Fic — 
No. of Bidders an Low Bidder Dy D. Spencer & Son, Vancouver, WA 
Low Bid S__32374,976. 38 _ 
Engineer's Recommendation Award to low bidder subject to concurrence of 


the FHWA. 


No.___5___ Project__Grant Co. Line-Cal] Meadows Rd. 
(Contract No. 8655) 

Type of Work 9.32 mi. Paving ie _F.A. Proj. to, _state 

County ____Harney I ER __John_Day-Bu rns. 

No, of Bidders Ye Low Bidder a ee Coa ts a Bend = ——_ 

Low Bid s—06,774 OG... 


Engineer's Recommendations Award to low bidder. 


ies 6 _ Rogue Valley Hwy. @ Mountain Ave. (Ashland) 
(Contract No. 8656) 


Type of Work 0.06 mi. Grade, Pave & Signals A. Proj. No M-3875(1) 


Project — 


County Jackson_ Highway _FAU_3875. (Mountain Aye.) 
No. of Bidders 2 __ LowBidder__Sims Electric of Medford, Inc. 
Low Bid S$ Pe ae 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = = 
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ace 


=MEBIT eae 
MINUTES OF _1-24-78 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 
=<f’x${<\VCC——Oo50_______ EE SRA NDER DELEGATED AUTHORITY 


es ae ee Skipanon River (Warrenton) Bridge Tree 
(Contract No. 8651) 


Typu of Work 26%: Pave »Str.is_Sign_& Ij] UMs_ FA. Proj. No RS-134(2) 


Clatsop. trughwoy__Warrrenton-Astoria 


County 


No. of Bidders 5 Low Bidder_Ross Bros. Construction Inc., Salem 


Low sid s_1,271,927.50_ 


Engineer's Recommendation: The three low bidders were within a 5% range. The 
main differences in the proposals and engineer's estimate was 
the items of driving piles and added cost due to stage construction. 
It is doubtful that a lower bid would be received and recommend it 
to be awarded to the low bidder. 


No. 2 Project _ Shore Acres State Park 


(Contract No. 8652) 
Type ofWork _ TOilet Building —s_—_ F.A. Proj. No. EDA 07-51-23613 


Cape Arago__ 


a Highway 


4 


County 


No. of Bidders Low Bidder _Baughman_& Son, Inc., Coos Bay 


Low Bid s80,199.75 


Engineer's Recommendations: Award to low bidder. 


No.3 projec Oregon Coast Hwy. @ Shopping Center Ave. ( MP 358.6) 
(Contract No. 8653) 
Type of Work Traffic Signal —__F.A. Pio. No. _ QF -2-1( 3) 


County___ Curry Oregon_Coast._ 
No. of Bidders 3 Low Bidter_Hamilton Flectric_ Inc., Fugene___ 


Low Bid S 20510980.) 


Highway 


Engineer's Recommendations, Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT -/9-77 


-2351 - 


PR RR oo 


No.— 10 _ projcr 7th Ave. West @ Monroe St. (Eugene) - 
(Contract No. 8660) 


Type of Work ___ Traffic Signal Installation a. eo) no TQM-1049(2)_' 


County __Lane SS Pacific_Wes er 


No. of Bidders 


4_____ Low Bidder__Hami]ton_Electric_inc., Eugene--_——_— 
Low Bid s__24,275.00 __ 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


No._!1__ projecr__Beverly Beach State Park 
(Contract No. 8661) 
Type of Work __ Sanitary Sewerage System FA Pro tio EDA _07-51-26830 


County __Li ncol eS eee Highway === 


_3____ Low Biader__Corde]_Corp., Albany a 
Low Bid s_116,735.00 _ 


No. of Bidders 


Engineer's Recommendations: Award to low bidder subject to receiving a 
Minority Business Enterprise certification. 
(The Minority Business Enterprise certification 
was received - this statement was in error. 
Contract was awarded on December 19, 1977.) 


No,_12_ Project Deer Park Drive SE-Silver_Cr. Falls Intchge.__ 
(Contract No. 8662) 
_F.A. Pro No. ___ State 


ST eee! |, | ee —__North_Santiam 


Type of Work__2.63 mi ._Paving ‘ 


No. of Bidders 9 Low Bidder__Salem_Road_& Driyeway_Co., Salem 


Low Bid $307,808. 40_ 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE aa) SH Sieg 
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NT 


No.7. Prot Redwood_Hwy..@ Fairgrounds Rd. (Grants Pass) ____ 
; ‘ (Contract No. 8657) 
Type of Work __Traffic_Signal s —~——_ F.A. Proj. No _TQF-17(3) - 


Couny_______ Josephine ss Highway Redwood 


3___ Low Bidder_Hamilton_Electric,Inc., Eugene _____ ee 


Low Bid S_94,503.20. 


No. of Bidders 


Engineer's Recommendation: In reviewing the engineer's estimate the item 
reflecting labor costs had not been adjusted to the current 
wage rates. This project is recommended to be awarded to 
the low bidder subject to concurrence of FHWA. 


No,_8 __ project __Goshen-Divide Hwy. at 6th St. (Cottage Grove) : 
(Contract No. 8658) 
FA. Pry. No. —TQF-60(1) 


County Lane Highway__ GOShen-Divide. 


Type of Work __Traffi c_Signal x. 


No. of Bidders 4 Low Bidder _Hansen_Electric Company, Coos Bay 
Low Bid 549,990. 00 


Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA. 


No.__9__ Project Oregon Coast Hwy. at Clear Lake Rd. 
(Contract No. 8659) 


Type of Work__0.28 mi. Grade & Pave eg a pio, to State 
County.____Lane___ seapcinasenia _ Highway __Oregon i Coa st 


No. of Bidders 3 Low Bidder_JOhnson Rock Products, Inc,, North Bend. 
Low Bie $66,851.50 


Engineer’s Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE ca a 
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Paterson etree wn 


1-24-78 


ee - Projpoct E; 17th Aye. = I-5 Intchge. (Eugene) dapisinnestctas 


(Contract No. 8666) 
Type of Work 0.36 mi, Grade, Pave & Structure fa pie No M- 85(1) 


Couny_____ bane ttighway__FAU_1185 (Glenwood Blyd.) _ 


No. of Bidders 6 __ tow sicider_ Ni ldish Construction Co., Fugene _____ 


Low Bid s_622,91 9 3 


Engineer's Recommendation: The three low bidders were within a 5% range on 
this project. Our engineer's estimate was low on rippable sandstone 
which should have been higher. With a revised estimate the low bid 
is within 6.9% Award to low bidder subject to concurrence of FHWA 
and Lane County and the sum of $412,200.00 is deposited by County. 


On December 19, 1977, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received December 14, 1977, and authorized him to sign the 
_contracts when conditions for the awards have been met. 


Dated thisQY day of Ren , 1977 

A) A 
Glenn L. Jacks 
Oregon Transporga 


hairman 
ion Commission 
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“S OF _1-24-78 


No. 13 _ proer NE. Marine Dr.-N.E. Holman St. : iy, ee oe 


(Contract No. 8663) 
SS, Se 1-205-7(23)316 


Type of Work Grading siciaciceaesinsiotnennsines 


County __ Multnomah pighway_East Portland_F reeway 
No. of Bidders 2 Low Bidder__QS berg Construc tion Co. >_Sseattle re.) 


Low Bid $_823,755.25 


Engineer's Recommendation Award to low bidder subject to concurrence of 
FHWA. 


No._14 _ project McKay Creek (Hornecker Road) Bridge 


(Contract No. 8664) 
Type ofWork Structure. FA. Proj. to. OS-3400(1) 


Washington Highway__County Road 


County 


No. of Bidders 10___ Low bidter_COlumbia_Pacific Cons truction, Lake Oswego 


Low Bid s_]154,085.00 _ 


Engineer's Recommendations: There were ten bidders on this project. Four 
of them had bids within an 8% spread. Because of extra pile 
driving expense on this smal] project, the acceptance of this 
Project for award is recommended subject to concurrence of 


Washington County and the sum of $38,900.00 is deposited by 
County. 


No.—_15 __ Project __Sunset_Hwy. @ Murray Blvd. a 
; (Contract No. 8665) 
Type of Work__TVaffic Signal Installation ga Proj. No.F-2Z7(1) 


County__ Washing ton a Highway___§ unset... 


5 Low Bidder__Hamilton Electric Inc., Eugene—__ 
Low Bid $ __30,848 : 2 


No. of Bidders 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE = as 
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‘ 1-24-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisitions 
& P J q 


Number Name Consideration 


44363 Blakely, Jean C. 
Stolz, Eugene & Katherine _ 


“fy 


4,400.00_ 


48289 Andrews "Leslie E. & & Alt ic. 82 ,( 

48798 ——sAustin, | Chester & I Bernice / a ___ 80,000. 00” Bie. 
sie... ocnsnetier, Dele 3-63 Rebecca J. 6,530.00. 
49670 Irvine, Albert R. S Agnes Cc. ———S10000 

49672 ert J. & Lenore J. 50.0 

49674 id 

49680 ae Derrick, 

49681 ae eee G. & 38,600. 00, 

49904 Black, Bobby J. & J BS ee 
49987 Fopiano Ranch, Ine. bt 


1l Transactions $ 298,880.00 


(2) Agreement with Pacific Power and Light Company to provide easements 
for relocation of power lines within the right of way of the Grants 
Pass-New Hope Road Section of the Jacksonville Highway in Josephine 
County. 


(3) Agreements with the following ski areas for the State of Oregon 
to provide snow removal services on the ski area access roads 
and/or parking lots: 


Owner ki Area County 
Freemont Highlanders Ski Club Warner Canyon Lake 
Cooper Spur Ski Area Cooper Spur Hood River 
Snowbunny Lodge Snowbunny Lodge Clackamas 
Mt. Bachelor, Inc. Mt. Bachelor Deschutes 
R.L.K. and Company Timberline Lodge Clackamas 
Hoodoo Ski Bowl Developers Hoodoo Ski Bowl Linn 
Anthony Lakes Corporation Anthony Lakes Baker 
Willamette Pass Ski Bowl Willamette Pass Lane 
ME D 
APERO* 7 
. 4 he 
— Ale AY ENGINEER 
DEP an 54 7 = = 
ee ae AFPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ee = 
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wemim a ot 
a MINUTES Or —1-24-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acauisitions 


Number Name Consideration 
41983 Watrous, Jerry H. $ 16,150.00 
49496 Knapp, Ruth E. & Ellinger, Royal 
Beck, Robert S. & Dana L. 200.00 
49897 Josephine County 100.00 
1-172.07 City of Cottage Grove ~_75245.00 
1-177.09W City of Cottage Grove 7,245.00 
1-177.09W Hemenway, James & Julia 100.00 
22-8. 58W Heppner, Garland Guy & Catherine 120.00 
22-10.00W Huffman, John B. 120.00 
210-12.77 Fairview Mennonite Church 150.00 yams 
236-2.42W Rychard, Donald R. & Venita R. 50.00 
237-2.98E Weaver, Charles V. & Cathryn 50.00 
360-23.48 Mizer, Duane & Delores 90.00 
12 Transactions $ 31,620.00 


(2) Grant of access to Don V. Foxx, 35' wide, unrestricted as to use, 
to Station 2037+78 on the Biddle Road-Camp White Section of the 
Crater Lake Highway in Jackson County for a consideration of 
$2,000.00. File 37601. 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


+4 


< Sc 
Dated this<~ day of 1977 
LE £ 


Glenn L. Jack Yon , hairman 
Oregon Transpoxta ion Commission 


Bae abg 
SL Lohse Lee 


APPROVED 
is 2. al 


STATE HIGHWAY ENGINEER 


ens mee a oe Se 
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TO: Oregon Transportation Commission o A 
1-24-78 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approved the 
following actions and report this action for your official records: 


1) On December 21, 1977, approved the following 
guidelines and working agreements in keeping 
with the Oregon Action Plan and FHA rules 
and regulations, and authorized the Assistant 
Director for Operations to sign agreements: 


a) League of Oregon Cities covering the 
Special City Allotment Program. 


b) League of Oregon Cities and Association 
of Oregon Counties covering the Federal 
Aid Urban System Program. 


c) Association of Oregon Counties covering 
Federal Aid Secondary-County Program. 


d) Association of Oregon Counties and League 
of Oregon Cities covering Federal Aid Safer 
Off-System Roads Program. 


2) On December 21, 1977, authorized the Assistant 
Director for Operations to spend whatever funds 
are necessary to repair the highways damaged 
by the recent heavy rains in Oregon, particularly 
in Tillamook County, retroactive to the beginning 
of the recent storm. 


I also authorized the hiring of private contractors 
to work for the Department concerning emergency 
repair work. 


3) On December 23, 1977, approved an agreement with 
Lincoln County to allow them to obtain rock in 
Iron Mountain Rock Quarry. Agreement allows 
County joint use of the quarry to drill and shoot 
rock and to crush rock. County will pay State 
25¢ per cu. yd. for materials used. State has right 
to remove any materials loosened or crushed by 
County upon payment of actual cost to County. 


Dated this "ig 4 day of pS io 77? 


Glenn L. Jackson, Chai 
Oregon Transportation\C 


- 2360 - 


(4) 


(5) 


a 
-=9 Op 1424-78 


Agreement with City of Hillsboro for installation of traffic 
signal equipment on the Tualatin Valley Highway at 17th Street 
in Washington County. The State will design, install and 
maintain the signals utilizing State forces and stockpiled 
equipment. The City has agreed to pay all costs attributable 
to the project and upon completion, pay all costs of electrical 
energy consumed in operation. (Local Government Unit) 


Agreement with Washington County and City of Tualatin for in- 
stallation of traffic signals on Nyberg Road, a County Road, 

at 80th Avenue, a City Street. The State has agreed to design 
and install the signals at City expense. Upon completion, the 
County will perform maintenance and pay all costs of electrical 
energy. The City has agreed to pay 100 percent of the cost for 
design and installation. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the previous 
page (five items totaling) and report this action for your 
official records. 


Dated, thisA ? day of Ga , 19 


Glenn L. Jacksop; 


Oregon Transpo ion Commission 
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74 ; 1-24-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed below and report this action for your official 
records: 


1) Agreement with Douglas County for construction 
of the Comstock-Anlauf Interchange Section of 
the Pacific Highway (I-5). State will design, 
construct and maintain the facility utilizing 
Federal Aid Interstate Funds. County has agreed 
to cooperate in the adjustment of utilities and 
to accept all jurisdiction of certain frontage 
roads. 


2) Agreement with Lane County for installation of 
traffic signals on the Springfield Highway 
(2nd and 3rd Streets) at "Q" Street. State will 
design, install and maintain the signal equipment 
utilizing Title II, Section 209 Federal Aid Safety 
Funds. County has agreed to provide the required 
10 percent match money and will pay all costs of 
electrical energy consumed in the operation of the 
signals. 


Oregon Transportat¥on Commission 


APPROVED ARF PROVEL 
eases Cis olin mae ices a — : Lea 
DEPUTY STATE HIGHWAY ENGINEER “STATE HIGHWAY ENGINEER 
A Sek Bs OD DATF: i=. neat x --- ----- 
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TO: Oregon Transportation Commission A, “°S OF _1-24-78 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisitions 


Number Name Consideration 


48920 Division of State Lands $ 3,330.00 
49533 Woodrow Reddy & Ethel Bee Reddy 2,150.00 
49911 Davis Land & Livestock Company ; 50.00 
49915 M. J. Vilsmeyer 60.00 
49919 Robert E. & Marilyn B. Mayhall 25.00 

5 Transactions $ 5,615.00 


(2) Agreement with Ski Ashland, Inc., wherein the State will 
provide snow removal service on the access road and park- 
ing lot at Mt. Ashland Ski Area in Jackson County. 
(Maintenance) 


(3) Supplemental agreement with Travel Information Council 
and Travel InfoCentres of Oregon, Inc., for a telephone 
reservation system in the information plazas located 
in rest areas throughout the State. Agreement approves 
the fee to be charged, the format to be used for the 
information system displays and the authorization for 
Travel InfoCentres, Inc., to institute the program. 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting in accordance therewith for 

the Commission, I approve all actions listed above and report 
this action for your official records. 


V4 Qo - 
Dated this 1% day of | O° hatha ae 17 
kun LbMYUtbanrr~ 
BY €D Glenn L. Jackson, Chairman 
A PP R @ V Oregon Transportat Commission 
. y 


Ze = 
Gaon" ABPROVED 


che a 
Leer WIG ag ———— My y 
“peruty STATE Sy eae es. A CGrecs: 
Case 4717+ 9 STATE HIGHWAY ENGWEER 
42-25-77 
ie 2361 - 
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TO: Oregon Transportation Commission 1-26-78 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
49290 Schilling, W.C. and Zella Vv. io 550.00 
49486 Zachor, Harry J. and Elizabeth P. 359.00 
49661 ~—~—~—~—«sLockwood, Fred B. NS, noe 1,600.00 
49664 Canady, Frank _ 775.00 
49676 Longview Fibre Company 150.00 
49918 Shirlev E. Jones; Theodore Robert 

Hawk; Herbert Rolland Hawk _ 110.00 
1C-174.59 ‘Hilton, Gerald W. 450.00 
1-184.49¥ | _-P.J. Nelson, Inc. BET 
1-184.49 etity of Creswell #§— 2,410.00 
Ree MOE 2,315.00 
22-16.02" —s‘Tant, Kirby J. and Lola _ 90.00 
231-23.87W Martin Bros. Signs, OS ee Rees 1,690.00 
234-19.07E Wyman, Mrs Viola E. 150.00 
234-19.12E Wyman, Mrs. Viola EE. SSCSCSC*C~*«iOOD 
281-2.03 Schull, Harold and Madeline ~~—~—~—~—~—~—~—~—~SCS«~‘O.000 
300-83.46 (2) Blettell, Mary M. 300.00 
300-83.46 (2) Honald, Inc. 4,820.00 
ae. ae a, 
«eS 4 ee Bo 

49 Transactions ~~—~'§ 19,835.00 


‘ 


(2) Supplemental agreement with Lane County for a time extension to 
December 31, 1978, for the acquisition of 15 parcels of land in 
Alton Baker Park under the Willamette River Greenway Program. 
The County has acquired 3 of the 15 parcels and needs more time 
to acquire the rest. (Parks Branch) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


APPROVED Dated this /® day a 1978 
pb te 2 


— t_ Geet ---- — 

ese . GHWAY ENGINEER my 

DEPUTY: STATE Bion gs Glenn L. Jacks! Chairman 
Data -- 7 Sh es Oregon Transportation Commission 
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Date (—@-7T 7 


RIT 
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———— a A 
1-24-78 
TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Action Taken Under 


Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


1) On December 28, 1977, approved an agreement 
with Warren Whiting Advertising to prepare 
additional public service information graphic 
displays for the State's Travel InfoCentre 
gazebos in rest areas and waysides. Cost not 
to exceed $5,000 during this biennium. I 
authorized the Director of Transportation to 
sign the agreement. 


Glenn L. Jacks 
Oregon Transporedtion Commission 
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TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 


Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On December 7, 1977, established a 25 MPH speed 
zone on the Halfway-Cornucopia Highway in Baker 
County from M.P. 10.70 to M.P. 11.04, north city 
limits of Halfway. (Speed Zone Order No. 765) 


2) On December 9, 1977, established a 40 MPH speed 
zone on the Jefferson Highway, north of City of 
Jefferson, Marion County, from M.P. 4.78 to 
M.P. 5.28. Rescinds Speed Zone Resolution No. 
247 dated 3-28-57. (Speed Zone Order No. 766) 


3) On December 8, 1977, approved a traffic pattern 
change on the Woodburn-Estacada Highway at 
Meadowbrook Junction from M.P. 16.39 to M.P. 
16.43 in Clackamas County. This would involve 
routing of all westbound traffic to the inter- 
section with Meadowbrook Road and Union Mill 
Road. Westbound highway traffic would be stopped 
at that point. This would necessitate through 
westbound traffic to stop and make a left turn. 
The eastbound traffic would continue to use the 
current alignment for a free right-hand turn. 
This would involve stopping through highway 
traffic. 


4) On January 10, 1978, prohibited parking of unattended 
vehicles on the Santiam Highway between Tombstone 
Summit and Summit Trail in Linn and Jefferson Counties 
as follows: 


From M.P. 63.67 to M.P. 63.76 South Side 
From M.P. 75.70 to M.P. 75.85 South Side 
From M.P. 76.96 to M.P. 77.06 South Side 
From M.P. 80.15 to M.P. 80.80 South Side 
From M.P. 82.09 to M.P. 82.20 South Side 
From M.P. 82.09 to M.P. 82.34 North Side 


5) On January 11, 1978, established a "NO PARKING" zone on 
the southwest side of the Rogue Valley Highway from 
M.P. 9.96 to M.P. 10.04 north of the city limits of 
Phoenix, Jackson County. 


Dated yhis //7 day of Fie 1978 


y 
Staté Highway Engineer 


1-13-78 
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QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Period From 10-1-77 Thru. 12-30-77 


No. Amount 
Claims Pending at Beginning of Period 167 $ 92,156.69 
Claims Pending at End of Period 129 $79,179.23 


Money Collected During Period 


Installment Payments 44 * 3,283.25 

Compromise Payments 1 $ 50.00 

Payments in Full 69 $ 48,042.35 

MES FOE en $51,275.60 

Claims Abandoned During Period 12 $ 2,235.40 

Damage Cases (Actions Filed) 42 $29,489.37 
Uncollected Judgments . $ wz 


*Referred to Department of Revenue for collection. 
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9) Grading on the N.E. Marine Drive-N.E. Holman Street 
Section of the East Portland Freeway in Multnomah 
County. Bids received December 14, 1977. Contract 
No. 8663 awarded December 19, 1977, to Osberg 
Construction Co., Seattle, Washington, at $823,755.25. 


10) The McKay Creek (Hornecker) Road Bridge in Washington 
County. Bids received December 14, 1977. Contract 
No. 8664 awarded December 27, 1977, to Columbia 
Pacific Construction Co., Lake Oswego, at $154,085. 


11) Traffic signal installation on the Sunset Highway 
at Murray Blvd. Interchange in Washington County. 
Bids received December 14, 1977. Contract No. 8665 
awarded December 19, 1977, to Hamilton Electric, 
Inc., Eugene, at $30,848.80. 


12) Work on the E. 17th Avenue-I-5 Interchange Section 
of FAU 1185 (Glenwood Blvd.) in Eugene, Lane County. 
\ Bids received December 14, 1977. Contract No. 8666 
awarded December 19, 1977, to Wildish Construction Co., 
Eugene, at $622,919.91. 


DATED this 12th day of January, 1978. 


H. S. Coulter 
State Highway Engineer 


January 12, 1978 
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TO: 


SUBJECT: 


= 
- 1-24-78 
Oregon Transportation Commission 


Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


Work on the Rhea Road Relocation Unit of the John 
Day Highway-Heppner Highway Section of FAS B452 in 
Gilliam County. Bids received November 17, 1977. 
Contract No. 8639 awarded December 12, 1977, to 
Jarl Construction, Inc., The Dalles, at $331,799. 


Traffic signal installation on Murray Blvd. at Butner 
Road in Washington County. Bids received November 17, 
1977. Contract No. 8649 awarded December 12, 1977, 

to Hamilton Electric, Inc., Eugene, at $29,446.80. 


Traffic signal installation on the Oregon Coast Highway 
at Shopping Center Avenue (MP 358.6) in Curry County. 
Bids received December 14, 1977. Contract No. 8653 
awarded December 19, 1977, to Hamilton Electric, Inc., 
Eugene, at $35,109.80. 


Work on the N. Oakland Interchange-Sutherlin Interchange 
Section of the Pacific Highway in Douglas County. Bids 
received December 14, 1977. Contract No. 8654 awarded 
December 19, 1977, to S. D. Spencer & Son, Vancouver, 
Washington, at $3,374,976.38. 


Work on the Rogue Valley Highway at Mountain Avenue 
Section in Ashland, Jackson County. Bids received 
December 14, 1977. Contract No. 8656 awarded 
December 19, 1977, to Sims Electric of Medford, Inc., 
Medford, at $72,397.50. 


Traffic signal installation on the Goshen-Divide 
Highway at 6th Street in Cottage Grove, Lane County. 
Bids received December 14, 1977. Contract No. 8658 
awarded December 19, 1977, to Hansen Electric Co., 
Coos Bay, at $49,990. 


Traffic signal installation on the Redwood Highway at 
Fairgrounds Road in Grants Pass, Josephine County. 
Bids received December 14, 1977. Contract No. 8657 
awarded December 19, 1977, to Hamilton Electric, Inc., 
Eugene, at $54,503.20. 


Traffic signal installation on 7th Avenue at Monroe 
Street in Eugene, Lane County. Bids received 

December 14, 1977. Contract No. 8660 awarded 
December 19, 1977, to Hamilton Electric, Inc., Eugene, 
at $24,275. 
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Contractor and Acceptance 
Contract No. Section and County Date 
S. D. Spencer & Winchester Intchge.- January 5, 1978 
Son, No. 8251 Garden Valley Blvd., 
Douglas County 
S. D. Spencer & Anlauf Interchange- January 6, 1978 
Son, No. 8184 Elkhead Road Interchange, 
Douglas County 
C. G. Gredvig, Rockaway (N. 3rd Ave.), January 13, 1978 


No. 8593 Tillamook County 


ORY 335 ipl a sa Lo 


H. ‘S. Coulter 
State Highway Engineer 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 

Pacific Northwest Butte Creek-Halsey Intch., December 7, 1977 

Landscaping, Linn County 

No. 8474 

Stukel Rock and Bly Rock Production, December 8, 1977 

Paving, Inc., Klamath County 

No. 8500 

M. C. Lininger & White City-Linn Road, December 9, 1977 

Sons, Inc., Jackson County 

No. 8344 

Morse Bros., Inc., Scio (N. Beech St.), December 9, 1977 

No. 8517 Linn County 

Hi Lo Roads, Inc., Olney Cutoff Rd. Jct., December 15, 1977 

No. 8399 Clatsop County 

B & H Equip. Co., Middle Unit, Richmond Jct.- December 19, 1977 

Inc., No. 8491 Girds Cr. Rd., Wheeler Co. 

Morse Bros., Inc., Gold Fish Farm Rd.- December 19, 1977 

No. 8441 Lebanon, Linn County 

R. L. Coats, Guano Valley (M.P. 50.22 - December 20, 1977 

No. 8483 M.P. 56.92), Lake County 

Holst Const. Co., Sodom Ditch Bridge, December 21, 1977 

No. 8518 Linn County 

Baker Redi-Mix, Inc., Auburn Ave.-Baker/Unity January 3, 1978 

No. 8579 Hwy. (Baker), Baker County 
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WEIGHT RESTRICTIONS FOR ROCKY CREEK BRIDGE 


A. What this rule does: 


This rule prohibits motor vehicles weighing in excess of 6,000 
pounds to use the Rocky Creek Bridge located at M.P. F130.03 on the 
Oregon Coast Highway in Lincoln County. 


B. Statutory Authority and Procedure: 


ORS 487.905 gives to the Department of Transportation the authority 
to impose weight limits on vehicles which in the judgment of the De- 
partment are necessary to protect any section of highway from being 
unduly damaged. This authority has been specifically delegated to the 
State Highway Engineer. 


This rule has been adopted in accordance with the Administrative 
Procedure Act. Public notice of rulemaking was given by the Department 
of Transportation in the Secretary of State's Bulletin on September 15, 
1977. A hearing was held on the rule on October 12, 1977, and the rule 
was adopted by the State Highway Engineer on December 30, 1977. A certi- 
fied copy of the rule was filed with the Secretary of State on 
December 30, 1977. 


C. Weight Restriction: 


1. It has been determined by the staff of the Oregon Department of 
Transportat’on that severe cracking and spalling of the concrete due to 
corrosion +f the reinforcing steel has deteriorated the structure of the 
Rocky Creek Bridge beyond economic repair. Further, the Department has 
determined that weight restriction of 6,000 pounds is necessary to protect 
the bridge from being unduly damaged and to insure the safety of the 
traveling public. 


2. Vehicles weighing in excess of 6,000 pounds shall not use the Rocky 
Creek Bridge on the Oregon Coast Highway, (frontage road) in Lincoln 
County at M.P. F130.03. 


3. The Highway Division shall immediately post this weight restriction 
in a conspicious manner at both ends of the Rocky Creek Bridge and at such 
other places as may be necessary to inform the users of the Oregon Coast 
Highway of these restrictions. 


4. This rule shall become effective December 30, 1977. 
The Oregon Transportation Commission by a duly adopted dekgation order, 


authorized the State Highway Engineer to act in its behalf in approving 
this rule. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 


istant Attorney 
General 
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TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


A consultant agreement with Molly Harris for professional 
services involved in a review of the proposed equipment 

and storeroom management system as submitted by Cresap, 
McCormick & Paget, consultant to the Federal Highway Adminis- 
tration, in light of existing State of Oregon practices and 
compare it with the storeroom management study consultant 
prepared for the State during 1975. The cost will be $500 

to be paid to the consultant covering a three-day period 


from December 28 through 31, 1977. 


Pursuant to authority delegated to me, I approved on December 30, 
1977, the above consultant agreement and report this action 
for the Transportation Commission's records. 


#: 7 
Dated ts 30 yt Lees > 1977 


Cy 4—2ade 
C. T. Keasey, Acting $€ate Highway Engineer 
on behalf of H. S¥ Coulter, State 
Highway Engineer 
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Report of January 1978 (cont.) 


(10) Sale of 1.47 acres excess property on the Hermiston-Hinkle Section 
of the Hermiston Highway in Umatilla County for a minimum con- 
sideration of $2,000.00. Approved December 23, 1977. File 3758 
(16-43). 


(11) Signed on January 4, 1978, a Grant of Access to D.V. Foxx on the 
Biddle Road-Camp White Section of the Crater Lake Highway in Jackson 
County. Approved by Mr. Jackson December 9, 1977. File 37601 
(16-45). 


(12) Sale of 2.05 acres excess property on the Salem Bypass Section of 
the Pacific Highway in Marion County for a minimum consideration 
of $3,800.00. Approved January 3, 1978. Files 19753 and 40003 
(16-43). 


(13) Sale of 0.02 acre excess property on the Ava Avenue-S.E. Burnside 
Road Section of the Mt. Hood Highway in Multnomah County for a 
minimum consideration of $1,000.00. Approved January 5, 1978. 
File 44804 (16-43). 


(14) Sale of 4.0 acres excess property on the Pleasant Valley-Green 
Timber Road Section of the Oregon Coast Highway in Tillamook 
County for a minimum consideration of $2,000.00. Approved 
January 6, 1978. File 46842 (16-43). 


(15) Sale of 2.987 acres excess property on the West Salem-Brunks 
Corner Section of the Willamina-Salem Highway in Polk County for a 
minimum consideration of $16,500.00. Approved January 9, 1978. 
File 1293 (16-43). 


(16) Sale of 4,500 square feet of excess property on the Russell Street- 
Curry Street Section of the Pacific Highway in Multnomah County 


for a minimum consideration of $13,500.00. Approved September 
12, 1977. Files 28250 and 28251 (16-43). 


Dated this IM day Gary. 1978 


Way Manager 


AE 
be 
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January 1978 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 5530 square feet excess property on the West Linn-Pacific 
Highway Section of the East Portland Freeway in Clackamas County for 
a minimum consideration of $4,500.00. Approved April 4, 1977. File 
40795 (16-43). 


(2) Sale of 4.49 acres excess property on the Goshen-Divide Section of 
the Pacific Highway in Lane County for a minimum consideration of 
$7,500.00. Approved December 1, 1977. File 20491 (16-43). 


(3) Sale of 3.35 acres excess property on the Winston-Shady Interchange 
Section of the Coos Bay-Roseburg Highway in Douglas County for a 
minimum consideration of $18,200.00. Approved December 1, 1977. 
Files 3102 and 3103 (16-43). 


(4) Agreement with Burlington Northern for a Permit of Entry to their 
property on the Skipanon River Bridge Section of the Warrenton- 
Astoria Highway in Clatsop County. Approved December 9, 1977. 
File RR906 (16-12). 


(5) Termination of Private Crossing Agreement with the Southern Pacific 
Transportation Company on the Florence-Eugene Highway in Lane County. 
Approved December 9, 1977. File 28803 RR520 (16-12). 


(6) Service Contract with the Oregon-Washington Railroad and Navigation 
Company for grade crossing protection devices at N.E. 158th Street 
near Hemlock in Multnomah County. Contract 77-036 approved December 
16, 1977. RR907 (16-12). 


(7) Sale of 50,000 square feet of excess property on the Harbor Drive- 
Barbur Blvd. Section of the Pacific Highway in Multnomah County for 
a minimum consideration of $6,000.00. Approved October 29, 1976. 
Files 21003 and 24828 (16-43). 


(8) Right of Way Services Agreement with the City of LaGrande in con- 
nection with the acquisition of the 2nd Street Viaduct Project, 
Union County. Approved December 22, 1977. Right of Way Agreement 
85 (16-49). 


(9) Sale of 3.1 acres excess property on the Clatskanie-Delena Section 
of the Columbia River Highway in Columbia County for a minimum con- 
sideration of $6,000.00. Approved December 29, 1977. Files 20310 
and 20326 (16-43). 
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N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY (cont.) 


R-49210 - Charles R. French et al. Parcel 1: 600 sq. ft. 
for right-of-way purposes; Parcel 2: 180 sq. ft. for a permanent 
slope easement. Offer $5,100.00. 


R-49212 - Mary 0. Hill. Parcel 1: 824 sq. ft. for right- 
of-way purposes; Parcel 2: 216 sq. ft. for a permanent slope 
easement. Offer $6,000.00. 


R-49213 - Juanita W. Wadsworth. Parcel 1: 750 sq. ft. for 
right-of-way purposes; Parcel 2: 225 sq. ft. for a permanent 
slope easement. Offer $2,150.00. 


R-49221 - James W. Walker et al. Parcel 1: 1,573 sq. ft.; 
Parcel 2: 518 sq. ft.; Parcel 3: 113 sq. ft. for right-of-way 
purposes including the use for widening 99th Avenue and N.E. 
Glisan Street; Parcel 4: 377 sq. ft. for a permanent slope ease- 
ment. Offer $5,450.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - 
MULTNOMAH COUNTY 


R-49545 - Capital Exchange Corporation et al. 1,300 sq. ft. 
for right-of-way purposes. Offer $48,250.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


R-48800 - Armando Romiti et al. Parcel 1: 1.5 acre for 
right-of-way purposes; Parcel 2: 0.48 acre for right-of-way 
purposes and widening W. Lane; Parcel 3: 2,700 sq. ft. for a 
construction permit for a road approach. Revised Offer 
$100,000.00. 


R-49495 - Carl D. Larson et al. Parcel 1: 0.27 acre for 
right-of-way purposes; Parcel 2: 0.32 acre for right-of-way 
purposes including its use for widening Bennett Road. Offer 
$4,000.00. 


Dated this 16th day of January, 1978. 


f 


? 4-2 


RE: Report of Offers Tendered - 14 
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‘S OF 1-24-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49184 - George M. Welby et al. 11,035 sq. ft. for right- 
of-way purposes. Offer $22,100.00. 


R-49189 - Clara A. Wenger. 125 sq. ft. for right-of-way 
ape including its use for widening N.E. Glisan. Offer 
250.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-47275 - Ella K. Carlson. 724 sq. ft. for right-of-way 
purposes including its use for widening N.E. Glisan Street. 
Offer $6,000.00. 


R-47276 - Lester L. Magley et al. 844 sq. ft. for right-of- 
way purposes including its use for widening N.E. Glisan Street. 
Offer $2,350.00. 


R-47277 - Norman D. Pickett et al. 1,200 sq. ft. for right- 
of-way purposes including its use for widening N.E. Glisan Street. 
Offer $2,900.00. 


R-49208 - Robert I. Green et al. Parcel 1: 860 sq. ft. for 
right-of-way purposes including its use for widening 99th Avenue; 
Parcel 2: 258 sq. ft. for a permanent slope easement for widen- 
ing 99th Avenue. Offer $4,700.00. 


R-49209 - Peter 0. Swimm et al. Parcel 1: 896 sq. ft. for 


right-of-way purposes; Parcel 2: 150 sq. ft. for a permanent 
easement for widening 99th Avenue. Offer $13,100.00. 
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TO: Oregon Transportation Conmission 


SUBJECT : Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following agreementsand report this action for your official 
records : 


On December 5, 1977, approved the extension of 
a lease agreement with Duane Wiggins to operate 
the Wallowa Lake State Park marina concession 
for a five-year period ending December 31, 1982. 


On December 16, 1977, executed release of ease- 
ment to relinquish an easement to construct a 
bridge across McVay Creek, Curry County, on the 
property of Karl Clinkinbeard adjacent to the 
south boundary line of McVay Rock State Wayside. 
This access is not needed because of a county 
road which provides public road frontage for 
the park property. 


Dated this 11th day of January, 1978 


, 


4 say 
“in 
4 ibins 
4 


Vahl, IV b2 +f (Li 
L7 i 4 


= 
xl State Parks Superintendent 
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TO: Oregon Transportation Commission 
SUBJECT : Report of Confirmation oi Action Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
for the Transportation Commission's records: 


On January 10, 1978, I approved and executed a 
Consent to Annexation to the City of Monroe a 
portion of the Pacific Highway West in Section 33, 
Township 14 South, Range 5 West, Willamette Meridian, 
Benton County. 


Dasginenis LZ day of Var , 1978 


frank E. Terpin a 


Location Engineer 
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T0; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On December 23, 1977, $2,507,526.61 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of November, 19 77 

(List of apporttonments on file in Comnission Files, 
Salem.) 


On December 30, 1977, $1,504,515.96 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of November, 1977. 

(List of apportionments on file in Commission Files, 
Salem.) 


Dated this 19thday of December, 1977 


jeg, Controller 
Attachments Highw Division 
cc: Robert Burco 

H. S. Coulter 

John Earley/Att. 
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City of 


City of 


City of 


City of 


City of 
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TO: OREGON TRANSPORTATION COMMISSION 


CONSENT FOR STREET OR COUNTY ROAD VACATIONS 


Applicant 


Tigard 


Portland 


Portland 


Portland 


Portland 


Portland 


Portland 


Clackamas County 


City of 


City of 


Portland 


Portland 


Description Approved 
Vacation of two unimproved city 
streets in Tigard. 10/4/77 
Vacation of a certain portion 
of S.W. 29th Avenue 10/7/77 
Vacation of a walkway between 
S.W. 48th Place and Lowell Court 10/17/77 
Vacation of certain portions of 
N. Montana Ave., N. Revere St. & 
the Alley in Blocks 5 & 9 10/21/77 
Vacation of the alley in Block 1, 
Bartons addition 10/28/77 
Vacation for a certain portion of 
N.W. Ball Ave. 11/4/77 
Vacation of certain portions of 
S.E. 7th Ave. and S.E. Taggart St. 11/18/77 
Vacation of the dead end portion 
of S.W. Jean Rd. fronting on Lot 
26, Rosewood 11/22/77 
Vacation of certain portions of 
N. Cecelia St. & N. Berkeley Ave. 12/13/77 
Vacation of a certain portion of 
S.E. Henderson Street 12/13/77 

Dated this /5” “iy of PEC. _., 1977 
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SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I approved the following actions 
and report this for the Transportation Commission's records: 


H 
1-24-78 


REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Hiqhest Amount of 
Defendant _ ________Iffer____ Anpraisal__Settlement__ 
Lincoln Loan Co. $18,500 $18,500 $20,000 
L-7529 
R-49344 
Section: Columbia River-Pacific Highway 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Walter L. Barrie Date: January 9, 1978 
R & F Corporation $ 5,625 * 
L-7468 
R-45790 


Section: S.E. Division Street-S.£. Foster Road 

Highway: Columbia River-Pacific 

County: Multnomah 

Approved by: Jack L. Sollis Date: December 21, 1977 


* Settled by Right of Way Section 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 
State of Oregon Michael Collins Property Damage $433.82 


L-7403 
County: Multnomah 
Disposed of by: Amount of claim paid in full. 
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REPORT OF CONDEMNATION CASES TRIED 


State's ? 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 
Wm. Dodge $1,100 None $3,500 $1,100 
(Default) 
L-7476 
R-48795 
Section: Warren-Scappoose 
' Highway: Columbia River 
County: Columbia 
Approved by: Walter L. Barrie D2ie: December 9, 1977 
A. N. Meidl $ 700 None $2,500 $ 900 
(Default) 
L-7382 
a R-48976 
- Section: Roberts Mountain-Myrtle Creek 
Highway: Pacific 
County: Douglas 
Approved by: Walter L. Barrie Date: December 9, 1977 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Vefendant— _Cause of Action Plaintiff Judgment 
Ervin L. and Tort - Damage to $17,204.22 $3, 365.73 
BY Leslie R. Owen highway by cattle 
L-7377 drive. 
Attorney Fees: None Court Costs: $122.50 


County: Umatilla 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7553 Mary Young v. Highway Division, et al: This lawsuit arises 
out of an aaa that occurred on December 19, 1975 on I-5 near 

MP 220 approximately 3.6 miles north of the intersection of State 
Highway No. 228 and I-5 and approximately 13 miles south of Albany. 
The plaintiff alleges that the highway in the vicinity of the acci- 
dent was icy and that there was a bump in the highway which caused 
her to lose control of her vehicle and collide with a guardrail and 
then was subsequently struck by several other vehicles. The plain- 
tiff has named the drivers of the other vehicles as well as several 
Highway Division employees as party defendants. The plaintiff alleges 
that she suffered personal injuries in the amount of $52,262.74 and 
that her vehicle was damaged in the amount of $1,800. The case has 
been referred to the Attorney General's office for the defense of the 
State and the state employees. 


L-7554 Edith I. Kaplan v. Robert J. Wilson, et al: This case arises 
out of an accident which occurred within the limits of a construction 
project (Contract No. 8413) and involved a collision between the ve- 
hicle driven by the plaintiff and the vehicle driven by Robert J.Wilson, 
one of the defendants. The plaintiff alleges that the State and the 
contractor (Peter Kiewit & Sons) were negligent in failing to post ade- 
quate signs and notices along S.W. First Avenue, S.W. Front Avenue and 
the southbound ramp of the Steel Bridge, warning northbound traffic 
that the ramp was restricted to one-way traffic southbound. The law- 

| suit is in the amount of $104,232.73. The matter has been referred to 
the Attorney General for the defense of the State. 

| 
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February 21, 1978 
North Bend, Oregon 


The Oregon Transportation Commission made an aerial 
inspection of the North Bend Airport Extension and viewed an Air 
Oregon plane. There was a sack lunch at the Coast Guard Station 
in North Bend and a briefing on the North Bend Airport Extension 
issue. The Commission then viewed the section of the proposed 
Coquille Bypass in Coos County. A no-host dinner was held at 
Pony Village Motor Lodge, North Bend, with officials from the cities 
of Coos Bay and North Bend, county officials, legislators and other 
interested persons in the area. 


February 22, 1978 
Coos Bay, Oregon 


The Oregon Transportation Commission met at 9 a.m. in 
Room B-2 at the Southwestern Oregon Community College in Coos Bay. 
Notice of this meeting was made by press release to the newspapers 
of the general and local circulation throughout the State. Present 
were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don Streun, Assistant Director of Administration 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

George Bell, Manager of Intergovernmental and Public Affairs 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

Dennis Moore, Administrator of Public Transit 

Warren Gaskill, Deputy Parks Superintendent 

Jack Sollis, Assistant Chief Counsel 

Alfred Shirley, Region III Engineer 

Bill Hayden, Manager of Policy Development Section 

C. W. Head, Manager, Commission Services 


(There were approximately 80 persons in attendance. ) 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of January 24, 1978. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemation. ("Real Property Condemnation Resolution 
No. 2670" on file in the Commission's files, Salem.) 
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OREGON TRANSPORTATION COMMISSION MEETING 
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7) Overlay project on the South Ashland Interchange- 
California State Line Project on the Pacific Highway 
in Jackson County. Estimated cost is $1,260,000 with 
Federal participation of $1,160,000 and State matching 
funds of $100,000. (Granted authorization to sign 
project agreement with the Federal Highway Administra- 
tion.) 


8) Personal services agreement with Day-Henry Associates 
in systems analysis and design to aid managers in 
Motor Vehicles Division, General Services and Data 
Processing. Cost $3,600. (Authorized Director to 
sign agreement.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
State Parks Superintendent Exhibit C 
Highway Controller Exhibit D 
Chief Counsel Exhibit E 


DIRECTOR'S REPORT 


Mr. Rulien presented to the Commission a draft of the 
recommended Six Year Highway Improvement Program for their consid- 
eration. He stated the final copy of the Program is expected from 
the printers around March 6 and will be in three colors. The non- 
interstate projects will be presented by region with one map per 
region. The B Level (basic program) will show on an index map in 
black the projects that can be funded from existing revenue sources. 
The additional projects to bring the Program up to A Level will be 
shown in green and is based upon current revenue plus revenue from 
the two-cent gas tax and the $10 vehicle registration increases. 

The A+ Level will be shown in red and is based upon the sale of 
bonds or other additional revenue. He commented on various portions 
of the Program (introduction pages 1 through 6). Mr. Rulien referred 
to the interstate program and the interstate transfer projects. The 
Commission took the following action by adopting the revised Six Year 
Highway Program for Fiscal Years 1979 through 1984: 


1) Approved the "Basic" program projects for contracting 
in the scheduled fiscal years and authorized all 
development work necessary to prepare the projects 
for contracting. 


(continued on next page) 
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3) Surveys on the following highways: 


a. Martin Creek-Comstock Section, Pacific Highway, 
Lane and Douglas Counties. A portion of the 
Goshen-Divide Highway and its connections to 
the Pacific Highway are being relocated. , 
("Highway Corridor & Design Resolution No. 426" 
on file in the Commission's files, Salem.) 


b. North Unit, Condon-Thirtymile Creek Section, 
John Day Highway, Gilliam County. This survey 
supersedes the northerly part of the former 
Condon-Thirtymile Creek survey approved by the 
Commission May 4, 1971, as "Highway Corridor & 
Design Resolution No. 394". ("Highway Corridor & 
Design Resolution No. 394A" on file in the 
Commission's files, Salem.) 


4) Authorized the payment of $5,050.39 to the American 
Association of State Highway and Transportation 
Officials as 1978 membership dues. 


5) Preliminary engineering and contracting of the 
Spring Creek Hill Section of The Dalles-California 
Highway in Klamath County at a cost of $300,000. 
This project is for corrective work to reduce the 
danger from falling rock. Undertaking this work at 
this time will permit removal of this project from 
Program A of the Preliminary Six Year Program. 


6) Three requests for Safer Off-System Roads Projects 
and authorized State Highway Engineer to sign 
agreements when prepared as follows: 


a. Request from City of Gresham to place an 
asphaltic concrete overlay on a 0.23 mile 
segment of N.E. Fifth Street (Kelly Avenue- 
Cleveland Avenue Section) in Multnomah County. 
Total Cost $17,340. Federal Funds $14,910. 
Local Share $2,430. 


b. Request from City of Gresham to reconstruct a 
0.30 mile segment of N.E. Second Street (Main Street- 
N.E. Elliott Avenue Section) in Multnomah County. 
Total Cost $57,600. Federal Funds $49,540. Local 
Share $8,060. 


c. Request from Sherman County to reconstruct a 
1.6 mile section of Curt Tom Road (China Hollow 
Creek Road-Power Line Section). Total Cost $187,625. 
Federal Funds $161,360. Local Share $26,265. 
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Mr. Hayden briefed the Commission concerning the update 
of the 1977 Policy Document for the Department. He recalled that 
the present policy document was approved by the Commission on 
January 18, 1977. Mr. Hayden mentioned that economic development, 
tourism, Motor Vehicles Division, Parks and interstate transfer 
project match items will be included in the update. The document 
will be reviewed by local governments, the League of Oregon Cities 
and Association of Oregon Counties. He indicated the major share 
of the work will be done this summer and fall, and the final document 
will be presented to the Commission for approval prior to the 1979 
Legislature. 


The Commission confirmed the date of March 28, 1978, for 
their monthly meeting in Salem and tentatively set April 18 for 
the following meeting. (April meeting was later changed to the 
25th. ) 


Mr. Burco said plans are being made for the members of 
the Transit districts to have lunch with the Commission on March 28. 
(The luncheon was later changed to the April 25th meeting.) He 
said two to three hours will be set aside in the afternoon for 
the Commission to review the 1979-81 budget. 


OPERATIONS 


Attention was given to an agreement with Coos County 
covering construction, financing and maintenance of a bike path 
from Coos Bay to Charleston (Pigeon Point-South Slough Bridge 
Section of the Cape Arago Bikeway). Mr. Klaboe said the estimated 
cost is $120,000; the State and County to share the cost 50-50 with 
the County receiving credit for $45,000 for costs incurred through 
construction of the Coos Bay $.C.L.-Pigeon Point Section. The 
Commission approved the project as recommended by Mr. Klaboe. 


The Commission considered eight requests for Federal Aid 
Urban System Projects. Mr. Coulter mentioned the projects have 
been investigated and are eligible for funding under the FAUS Program. 
Following his recommendation, the Commission approved the following 
projects and authorized him to sign the agreements when prepared: 


1) City of Baker for paving 0.4 mile of Grace Avenue 
and Bridge Street (Elm Street-Mt. Hope Cemetery 
Section), Baker County. Total Cost $70,000; 
Federal Funds $54,600; State's Share $7,700. 


2) City of Bend for constructing a 48-foot curbed 
section on South 9th St. and Baer Rd. (Glenwood Dr.- 
South City Limits Section), Deschutes County. Total 
Cost $175,000; Federal Funds $150,500; State's 
Share $12,250. 


(continued on next page) 
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2) Confirmed their intent to approve all the projects in 
the "Additional Revenue" program, if the voters 
support the user tax increases at the polls in May and 
November 1978. 


(Copy of program on file in the Commission's files, Salem.) 


Mr. Burco stated that copies of the final report may be 
obtained at the Department's Regional and District Offices through- 
out the State and at the Transportation Building headquarters in 
Salen. 


Mr. Bell reported on his recent trip to Washington D.C. 
where he testified before Congressman Ullman's House Ways and Means 
Committee regarding Oregon's view on the continuation of the Highway 
Trust Fund. Copies of the proposed 1978 Federal Highway Act were 
previously mailed to the Commission. (Copy on file in the 
Commission's files, Salem.) He said Mr. Brock Adams, Secretary of 
Transportation, detailed the proposed bill before the Committee. 

The administration bill contemplates no change in revenue and 
contemplates completion of the interstate as a high priority. 


Mr. Bell mentioned that Congressman James Howard, Chairman 
of the Subcommittee on Surface Transportation, asked for a two-cent 
increase in the Fedéral gas tax to raise a special fund of $2 billion 
to be put into a tional bridge replacement program. He said there 
did not appear co Rgauch support for Congressman Howard's proposal. 


Mr. Bell stated he presented Oregon's position to the 
Committee, urging flexibility in Federal funding so the Department 
can meet its emphasis in repairing the primary and secondary systems 
in the State. He said Oregon was the only State to offer testimony 
that day on the Highway Trust Fund. (Copy of Mr. Bell's testimony 
on file in the Commission's files, Salem.) 


Mr. Bell handed to the Commission a list of proposed 
bills that the Department will present to the 1979 Legislature. 
He mentioned the Executive Department requested that a rough concept 
form be presented to them by April 15. (List of proposed bills on 
file in the Commission's files, Salem.) 


Mr. Streun presented a 1978-81 Budget Development Calendar. 

He indicated that this is a decision and policy making schedule. 

The outline shows the sequence for basic decision making to meet 

the September 1, 1978, budget submission deadline to the Executive 
Department. Mr. Streun stated it is the staff's intent to specify 
the issues or decisions which should have the Commission's review. 
He suggested that two to three hours be reserved for presentation 
of the budget to the Commission at its March 28 meeting. At each 


following Commission meeting, staff will the decision 
necessary to proceed to the next phase of budget (Copy of budget 
calendar on file in the Commission's files, Salen.) 
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Attention was given to an amendment to an August 1968 
agreement with the Department of Fish and Wildlife covering an 
easement to the Lakeside Water District to withdraw water from 
Eel Lake adjacent to Tugman State Park in Coos County. Mr. Gaskill 
stated the District is requesting that certain water use limitation 
be deleted with the District to install water level control and fish 
passage facilities. The easement involves about one acre of land. 
Upon his favorable recommendation, the Commission approved the 
amendment. (See page 2560 for further information.) 


The Commission considered adopting as a permanent rule an 
amendment to the State Parks regulations involving the reservation 
fee. Mr. Gaskill said during the 1977 camping season a little over 
79,000 reservations were made at the 15 overnight parks utilizing 
the reservation system which was a 12.3% increase over 1976 and a 
22.3% increase over 1975. In 1977 there were 11.7% no-shows. He 
said a Parks Branch Committee reviewed the 1977 campsite reservation 
system and considered five possible alternatives to correct problems 
in the system. The State Parks and Recreation Advisory Committee in 
December 1977, reviewed the proposals and recommended that the 
existing rules be amended. Mr. Gaskill stated that "State Parks 
Resolutions Nos. 39 and 39b" should be amended as follows: 


Advance Campsite Reservation Fee 


1) The State Parks Superintendent is authorized to 
designate the manner of securing all reservations 
and the contents of any special permits required. 


2) There shall be a deposit for advance reservations 
which will apply toward the nightly camping and 
reservation fees on arrival at the park. 


Non-refundable Reservation Fee $2.00 
Camping Fee Deposit 3.00 
Deposit $5.00 


3) The $5.00 fee must accompany a letter of request. 
If telephone reservations are permitted, the deposit 
must arrive at the park no less than two (2) days 
prior to the date reserved. 


4) All camping reservations must be claimed by 6 p.m. 
unless prior arrangements have been made with the 
park for a later arrival. 


5) Cash refunds will not be given for cancellations. If 
notification of cancellation is received by the 
appropriate State park within five (5) days of the 
initial reservation date, a $3.00 credit will be 
issued which could be applied against future camping 
fees. This credit must be used within the calendar 
year in which it is issued. 
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3) City of Dallas for reconstruction of 0.71 mile on 
Hankel Street (Main St.-LaCreole Dr.), Polk County. 
Total Cost $452,400; Federal Funds $172,000; 
State's Share $14,000. 


4) City of Medford for a traffic study to determine 
the feasibility of rerouting southbound traffic 
through the Central Business District (Central Ave.- 
Front St. Section), Jackson County. Total Cost $5,000; 
Federal Funds $4,300; State's Share $350. 


5) City of Newberg to widen 0.5 mile of Springbrook St. 
(Middlebrook St.-Pacific Highway West Section), 
Yamhill County. Total Cost $285,000; Federal Funds 
$245,100; State's Share $19,950. 


6) City. of Salem to realign 35th Avenue to connect 
with 34th Avenue at Silverton Road, Marion County. 
Total Cost $193,000; Federal Funds $165,980; State's 
Share $13,510. 


7) City of Salem to widen 0.23 mile of 34th Avenue 
(N.E. Stortz Ave.-Silverton Rd. Section), Marion 
County. Total Cost $12,000; Federal Funds $10,320; 
State's Share $840. 


8) Marion County to signalize four intersections and 
channelize two intersections on North River Road 
(Dearborn Avenue-Glynbrook Street Section). Total 
Cost $340,000; Federal Funds $292,400; State's Share 
$23,800. 


Consideration was given to annexation to the City of 
Portland of three parcels of surplus property comprising of five to 
six acres of land on the Mt. Hood Freeway Corridor lying between 
82nd and 86th Streets and between Powell and Lafayette. Mr. Coulter 
stated the annexation would permit providing sewer into this property 
and it would then be disposed of under a proposal of the Portland 
Development Commission. Following Mr. Coulter's recommendation, 
the Commission approved the annexation. (Petition for Annexation 
to the City of Portland signed by the Right of Way Manager.) 


The Commission considered the appointment of Mrs. Orcilia 
Forbes of Portland to the State Parks and Recreation Advisory Committee, 
replacing Bob Frazier, deceased. Mr. Gaskill pointed out that five 
candidates were considered for the "at large" position by the Advisory 
Committee. He said Mrs. Forbes' name had been approved by the 
Governor's Office. The Commission approved the appointment of 
Mrs. Forbes for a 4-year term effective February 22, 1978. 
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Serre rete ta 


The Commission considered an agreement with the City of 
Woodburn for experimental bus services. Mr. Moore pointed out the 
project will last 16 months at a cost of $18,899 and is designed 
to evaluate the public's acceptance of a city transit system. He 
said the State will contribute General Funds up to 50% of the 
operating costs. Following Mr. Moore's recommendation, the Commission 
approved the agreement and authorized him to sign it. 


Mr. Moore reported on the Reedsport Bus Project (Tri River 
Trolley) and the 2l-passenger Argosy bus that the Commission inspected 
this momming. The bus operates in Reedsport, Winchester Bay and 
Gardiner on a_ five-day week and is now offering commuter services 
for people traveling to and from work and is carrying 45-60 passengers 
a day. Mr. Moore said it is a Federally-funded experimental bus 
project and is sponsored by the Federal Highway Administration. It 
is a $40,000 grant of which $21,000 was for the purchase of the bus. 


Mr. Moore gave a brief update on what the Department is 
doing in the Coos Bay-North Bend area on planning. During the past 
two years, he said, a planner has been assigned to help develop part 
of the comprehensive plan in the area and has been working very 
closely with the Council of Governments. An alternative analysis is 
just about completed and will soon be published. He said other parts 
to this project are intercity and intracity rural transit needs. 


Mr. Moore commented on the Commission's lunch with the 
transit officials on March 28, 1978,in Salem. Two items to discuss 
informally with them would be transit funding and transit legislation. 
(Luncheon date changed to April 25, 1978.) 


Mr. Moore mentioned the meeting that was held in the 
Director's Office last week with staff, officers from Greyhound and 
Continental Trailways, and a representative from the Port of Portland. 
There was discussion concerning the intercity bus industry. He said 
the industry has said repeatedly that they lose money on every coastal 
trip and they would like to drop the routes. Mr. Moore stated this 
group discussed the intermodal terminal in Portland. He said the 
Department has set aside in the Emergency Fund $300,000 of State 
General Funds which could be released by the Emergency Board for 
intercity activities. Mr. Moore felt that there is a good reason 
to go to the Emergency Board to ask for release of some of the 
funds for a variety of projects. One project could be to contract 
with the Port of Portland and the City of Portland to do a compre- 
hensive study of the terminal alternatives in Portland. 


Mr. Moore said that Pacific Trailways, Oregon's largest 
home-based intercity carrier out of Bend, has petitioned a third 
time to drop service through John Day from Redmond to Vale. He 
mentioned that Polk County is contracting for services with Hamman 
Stage Lines to transport people into Salem from Dallas, Monmouth 
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Mr. Gaskill said adoption of the amendments will: 


1) Reduce the number of incidents when persons making 
reservations fail to claim them or make late 
cancellations. 


2) Allow occupancy of all unoccupied campsites after 
6 p.m. unless prior arrangements have been made for 
a later arrival. 


3) Discourage parties from making reservations for the 
same night at several parks without a penalty. 


4) Eliminate the problems associated with overloaded 
telephone lines at the beginning of the reservation 
season. 


A hearing was held concerning the proposed changes on February 15, 
1978, and no objections were received. The Wally Byam Caravan Club 
testified and requested that the reservation fee of $2 be applied 

to the campsite fee. The Commission amended "State Parks Resolutions 
Nas. 39 and 39b"'and adopted the above changes as a permanent rule 

as "State Parks Resolution No. 39F." (Rule filed with the Secretary 
of State on February 23, 1978, and published in the Administrative 
Rule Bulletin on Magch 15, 1978.) 


Mr. Burket reported on the following aviation items that 
were discussed yesterday with the Commission: 


He mentioned the North Bend Airport briefing by Manager 
Joe Laurance concerning the airport runway fill permit and the 
extension that is scheduled. Mr. Burket commented on the State- 
issued fill permit that was ruled invalid by the State Appeals Court 
in December 1977 and it is petitioned now to the Supreme Court for 
review. He mentioned that the Corps of Engineers' dredge, which is 
now working in the ship channel, is scheduled tc be at the airport 
site and placing the spoils material there between March 1 and 15 and 
if the permit matter isn't straightened out at that time it will 
create a serious problem. He said if the runway is not extended, 
Hughes Airwest will not be able to use their DC-9 aircraft. Mr. Burket 
introduced Mr. Juan Sparhawk, Seattle Regional Public Affairs Director 
for Hughes Airwest Airlines. 


He commented on the Air Oregon's Navajo airplane that was 
at the airport for review. Mr. Burket stated that Air Oregon has 
17 airplanes of all different varieties and serves 23 points in the 
State, including Portland. 
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PUBLIC COMMENTS 


A delegation representing the East-West Highway Committee 
appeared before the Commission concerning the improvement of 
Highway 42 (Coos Bay-Roseburg Highway). Mr. Andy Nasburg, Co-chairman 
of the Committee, thanked the Commission for coming to Coos Bay for 
their monthly meeting. He mentioned that the Commission and the 
Department have become much more aware that the development and 
diversification of the economy of southwestern Oregon is heavily 
dependent upon the improvement of the freight transportation links. 
He said the question as to how primary highway projects are prior- 
itized on a State-wide basis in their minds remains unanswered. 

The Chairman stated that the question of priorities involves many 
factors and cannot be submitted to specific guidelines. 


Mr. Larry Lillebo, Treasurer of the Port of Coos Bay, 
read a letter on behalf of Mr. Steve Felkins of the Port, pointing 
out that the Port of Coos Bay is the largest port in the State in 
the handling of Oregon products. In 1977, over five million tons 
of Oregon products moved into the out-of-state and export trade by 
terminals located in the Port. The letter stated that the Depart- 
ment is assisting the Port in a study which will document in 
detail the current cargo origins and transportation routes used to 
move the cargo to the Port's terminals. The total cargo moving 
over Highways 42 and 38 is greater than that passing over any- 
other two-lane system in the United States. The letter mentioned 
that is was their understanding that the distribution of highway 
monies for roadway improvement is based on formulas of registra- 
tion and income by county units. The Port feels that a strong 
additional factor must be assigned which acknowledges that certain 
routes are vital to the State's economy as a whole, such as the 
coastal routes utilized in placing Oregon products on the world 
market. 


Mr. Bob Pierce of Coquille mentioned that there are five 
sections of Highway 42 remaining far below standards for safe 
travel. He referred to the China Marsh-Coquille Reroute Section, 

a four-mile stretch of old two-lane road in the middle of a four- 
lane located nine miles south of Coquille. He commented on the 

need of a reroute of Highway 42 around the business district of 
Coquille. The four-mile section through Coquille is the biggest 
bottleneck in the entire highway. He called attention to the heavy 
truck traffic and the several 90° curves which make it virtually 
impossible for a truck to pass through the city legally. Mr. Pierce 
said that the City of Coquille asks that the Coquille reroute be 
included in the Six Year Plan. 


Mr. Larry Dalrymple of Coquille stated that the amendment 
to the Six Year Plan (extension of Adams Street) if it is constructed 
as four lanes addresses only the problem of the 90° curves. He felt 
that it did not address the problem of passing both schools, the 
heavy pedestrian traffic, and access on and off Highway 42. 
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and Independence. He said they are doing a good job but are running 
low on money. Mr. Moore said there needs to be something done 
regarding marketing and public relations. The Department's survey 
indicated little sympathy on the part of the public in doing any- 
thing with the intercity carriers. He mentioned carriers are going 
broke and many of the communities are dependent upon Greyhound, 
Trailways, Hamman and Red Ball Stages. The Department has asked 

the carriers t» help the State come up with a marketing strategy to 
inform the public of what is going on and perhaps persuade the people 
to use it more. Mr. Moore felt there needs to be something done 

on the coast to improve Greyhound services and the Greyhound people 
have pledged some help to the Department. He said he would be coming 
back to the Commission with a package of program proposals to present 
to the E-Board. 


Mr. Grover requested approval to present a request to the 
April Emergency Board for an increase in the Federal Fund expenditure 
limitation of $6,069 to cover additional expenses of the Division's 
participation in the Fatal Accident Reporting System. He said the 
reasons are due to a new and more costly method consisting of using 
a computer terminal that is tied directly to the Federal Government's 
computer to enter the statistics; no provisions in the budget for 
merit salary increases; underfunding the 1977-79 salary adjustments; 
and an, estimate of out-of-state travel expenses was not adequate. 
Mr. Grover mentioned the additional expeditures would be 100% reimbursed 
by the Federal Government. The Commission gave their approval to 
Mr. Grover's request. 


The Commission unanimously adopted the following 
resolution which was read by Mr. Sollis: 


RESOLUTION 


WHEREAS, Highway revenues are declining and there 
is a critical need to utilize highway revenues to 
operate and maintain existing highways; and 


NOW, THEREFORE, BE IT RESOLVED BY THIS Oregon 
Transportation Commission as foliows: 


"No Highway Trust Funds shall be used 
in construction of Park and Ride 
Stations or any other function not 
directly related to or benefiting 
highway users." 


This resolution shall be entered in the minutes 
and records of the Oregon Transportation Commission 
this 22nd day of February, 1978, as Miscellaneous 


Resolution No. 261. 
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Mr. Kuhn also recommended that the Department should not 
make any changes in the new Six Year Plan as have occurred in 
previous Six Year Plans without having very specific explanations 
to the local constituency as to the reasons for those changes unless 
they be other than purely financial constraints or environmental 
delays. 


He suggested that the Department try to persuade through 
some legislation in Congress to get some additional interstate 
freeway designated for Oregon to link up I-5 to the coastal ports. 


Mr. Burco mentioned that he does not see any problem with 
Mr. Kuhn's earlier recommendations, but he does have serious reserva- 
tions about adding on to the interstate system. He indicated the 
present bills in Congress are to radically curtail the interstate 
system by diminishing some of the mileages on future interstate 
transfers. There will be no additional mileages transferred to 
other states. Mr. Burco thought it would be unwise on the State's 
part to utilize the limited resources it has and credibility in 
Congress in lobbying contrary to what he judges to be the best 
interest of the State. 


eee 


A delegation from Powers came before the Commission 
concerning improvement of the Powers Highway. Mr. Clyde Ellis read 
a letter on behalf of the senior citizens calling attention to the 
dangerous condition of the highway and asked that funds be made 
available for improvement. 


Mr. Tim Adsit, Superintendent of the Powers School District, 
handed to the Chairman a copy of an address made by the Powers 
Housewives in Salem on May 16, 1972, and stated the problems mentioned 
in the address still exist. He also submitted several letters from 
students at the high school, all pointing out the deficiencies of 
the Powers Highway. Mr. Adsit stated that he is concerned about 
the safety of the school children riding the school buses on the 
highway. 


Mr. Jeff Allred, President of the Powers High School 
Student Body, expressed the attitude and feelings of the students 
of the poor conditions of the highway. He urged improvement of the 
road before there is a fatality or befure Powers gets cut off by 
a slide or washout. 


The Chairman called on Mr. Klaboe to comment on the 
$2,100,000 that is listed for improvement of the Powers Highway in 
the Six Year Plan. Mr. Klaboe said there are three improvement 
projects: the Rowland Creek, Baker Creek and the Powers Wayside 
on the Six Year Program. 
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Chairman Jackson stated an alternate bypass would cost 
between 8 and 10 million dollars, and the Department does not have 
the money. He said the Commission and staff looked at the Coquille 
problem yesterday and it is doubtful that the environment in the 
corridor is going to change to the extent that the State should 
tie up money at this time for right of way. 


There was discussion concerning the $500,000 item in 
the Six Year Plan (A+ Program) for the 90° turn correction scheduled 
for 1982. 


Mr. Bob Pittam of North Bend read the following resolution 
adopted by the East-West Highway Committee: 


WHEREAS, East-West Highway improvement needs have 
recognized State and Regional significance; and 


WHEREAS, an integral part of bringing Highway 42 
to reasonable standards is the Coquille Re-Route; and 


WHEREAS, the improvement of Highway 42 needs to be 
addressed on a long-term problem solving basis; 


NOW THEREFORE BE IT RESOLVED, that the proposed 
Adams extension project does not meet criteria for 
problem-solving or for long-term effectiveness; and 


BE IT FURTHER RESOLVED, that the allocation for that 
proposed project be designated for Coquille Re-route 
project planning, corridor design studies, engineer- 
ing studies, and right-of-way acquisition. 


Mr. Tony Kuhn, Executive Director of the Coos-Curry- 
Douglas Economic Development District, stated that the District is 
charged with developing economic opportunities in southwest Oregon 
to address the chronic and persistent unemployment problems. He 
said they are concerned with the condition of Highway 42 and if 
the State of Oregon is ever going to use transportation policy as 
a tool for economic development, the Department of Transportation 
has to begin to identify and wrestle with the fact that the highway 
transportation system has a tremendous impact on economic develop- 
ment of the State. He said a modern improved highway transportation 
system can stimulate an areas development and promote the economic 
activity of a region. He also said an inadequate system can 
restrict the flow of commerce and economic development of an area. 


He stated southwestern Oregon has been curbed by an 
inadequate highway system, specifically between the Port of Coos Bay 
and Interstate 5 and Roseburg, via Highway 42. He recommended 
short-term improvement of Highway 42 by constructing passing lanes 
similar to what was accomplished on Highway 38, and that it be 
included in the Highway 42 Six Year Preliminary Program. 
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Mr. Klaboe said the Department asked for interstate funds 
for the Myrtle Creek Bridge replacement as a part of the Interstate 5 
Interchange but was turned down. He mentioned there is some Federal 
legislation pending which would include reconstruction of bridges. 
If there is a change in Federal Legislation that provides for a 
special bridge replacement fund to be used for the replacement or 
reconstruction, the project will be considered. 


A delegation from Lincoln City appeared before the 
Commission concerning the Salmon River Highway. Present were 
Leo McLachlin, Fred Friedli, Charles Lurcott and Henry Wolf. 
Mr. Wolf stated that they have presented statistics over the last 
two years to the Department pointing out the need for the improve- 
ment of Highway 18 and that they are in attendance today to remind 
the Commission that the highway is still heavily traveled. He 
showed a picture of a sign which read "Caution: Highway 18 - 
4 Miles Ahead". The Chairman said there are five projects in the 
Program that will improve this highway. 


The Chairman adjourned the meeting at 11:40 a.m. 
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Mrs. Frances McKenzie commented on these three sections 
and other sections that need to be improved. She mentioned that 
Mr. George Baldwin, former Director, met with their group and others 
in 1972 and at that time promised five major highway improvements 
within the next four years. She said it is now six years later and 
they are still waiting. In response to Commissioner Walsh's inquiry, 
Mrs. McKenzie indicated that their group was not aware of the Six 
Year Meeting that was held last November in Coos Bay. She read a 
letter from the Powers Housewives for Highway 42. (Copy on file in 
the Commission's files, Salem.) The letter indicated that the 
Environmental Impact Statement stated that the average daily traffic 
is from 800 to 1,000 vehicles and in the 16-mile stretch from Powers 
to Broadbent there are 141 curves with only one pull-off. The letter 
mentioned the 7-9 year delay in the Powers Highway improvement 
projects and asked that they be placed back on schedule. 


Mrs. Willna Wiwatowski read a letter from Mr. Rick Brown, 
President of the Powers Chamber of Commerce. Mr. Brown pointed out 
that the Chamber strongly supports any replacement or repairs to 
the highway. Attention was called to the various recreation 
vehicles and logging trucks that use Highway 42 and the Powers 
Highway. The letter mentioned the annual White Cedar Days which 
creates a heavy traffic volume on the two highways. 


Mr. E. L. McAdams read a letter from Richard and Shirley 
Worthen, Emergency Medical Technicians. The letter said there are 
approximately 250 senior citizens living in Powers that have to 
travel this narrow, crooked and rough highway to see their doctors. 
He commented on the need for a better highway to transport emergency 
cases by ambulance to the hospital. 


Chairman Jackson stated that since the people of Powers 
did not have an opportunity to voice their views at the Coos Bay 
meeting on the Six Year Highway Improvement Program last fall, 
that the staff will contact them within a few days to prioritize 
the projects on the Powers Highway. 


Mr. Lee Winetrout, Councilman of Myrtle Creek, appeared 
before the Commission regarding access to Interstate 5. He referred 
to the old, dangerous, narrow, deteriorating bridge that was 
constructed in 1922. Mr. Winetrout said the bridge is a problem 
to the local and prospective industry and has an average daily 
traffic of 5,150 vehicles. He mentioned the proposed solution was 
to replace the bridge over the South Umpqua River with a new 
Structure at an estimated cost of $3,400,000 but there is a problem 
of money. He felt a more workable solution would be to redeck the 
existing bridge. Mr. Winetrout handed to the Commission a Highway 
Bridge Engineer's Preliminary Estimate Sheet ($364,000) for redeck- 
ing the bridge. 
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EXHIBIT A 
MINUTES OF 2-22-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
47275 Carlson, Ella K. $ 6,000.00 
49189 Wenger, Clara Ann 250.00 
49312 Neuenschwander, Ernest & Altha 1,725.00 
49637 Powell Door Properties, Inc. 925.00 
1-172.07E Betz, Leonard B. & Ruth G. 100.00 
1C-174.48S Church of the Nazarene 100.00 
1C-174.485S Crowell, Terry L. & Donna L. 50.00 
54-6.46 Donrey Outdoor Advertising Co. 2,085.00 
231-23.87W Culver, Jack, Jr. & Mildred 360.00 
244-0.23N Church of Christ 250.00 
1 S/R Donrey Outdoor Advertising Co. 300.00 
11 Transactions $ 12,145.00 


By your duly adopted delegation order, you authorized me in my official 


capacity to exercise certain authority on behalf of the Oregon Transporta- 


tion Commission. Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed above and 
report this action for your official records. 


cr 
iss day ose » 1978 


Glenn L. Jack 
Oregon Tran 


Chairman 
ion Commission 


ree APPROVED 


STATE HIGHWAY ENGINEER 


oD LAr 


sradv Date_/ - 29 — va, 
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EXHIBIT A 


MINUTES OF .2-22-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49526 Rawls, Noel B. and Eleanor R.; 

Johnson, Earl $ 2,300.00 

1 Transaction $ 2,300.00 


(2) Agreement with City of Warrenton for construction of the 
Skipanon River (Warrenton) Bridge Section of the 
Warrenton-Astoria Highway, Clatsop County. City has agreed 
to accept jurisdiction of certain reconstructed streets and 
connections following completion of the project. (Local 
Government Unit) 


(3) Agreement with Lane County for the State to relinquish a 
portion of the Junction City-Eugene Secondary Highway No. 
223 (ORE99W in Junction City to NCL Eugene) to Lane County 
in exchange for the Belt Line Road (I-5 northeasterly of 
Eugene to West llth Avenue, westerly of Eugene), including a 
portion of West llth Avenue lying between Belt Line Road and 
Oak Hill. Included in the exchange would be that the 
respective entities would at time of transfer be responsible 
for the maintenance of the facilities passing to their juris- 
diction, consisting of 11.62 miles to Lane County and 12.9 miles 
to the State of Oregon. (Local Government Unit} 


By your duly adopted delegation order, you ‘authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated thle 2 day of 


\ 


6n Commission 


Oregon Transp 


STATE HIGHWAY ENGINEER 


ba OS... 
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EXHIBIT = 
ES OF 2-22-78 
TO: oregoMINYTES.OF Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48800 Romiti, Armando $ 110,850.00 
49989 O'Day, Melvin and Thelma E. 450.00 

2 Transactions $ 111,300.00 


(2) Agreement with City of Pendleton for installation of traffic 
signal equipment at the intersection of S.W. 20th Street and 
S. W. Court Place, both city streets, in Umatilla County. 
The State will design and install the traffic signals with 
all costs of the project to be paid by the City. The City 
will also maintain the signals and pay all power costs. 
(Local Government Unit) 


(3) Agreement with City of Burns covering installation of traffic 
control signal equipment on the Central Oregon Highway at 
Eagan Street, including interconnection with traffic signals 
at Broadway Avenue, and install a school crossing sign with 
flashing beacons and floodlights at the Burns High School, 
in Harney County. State will design, install and maintain 
the signals utilizing Federal Aid and State Bond Funds. City 
has agreed to pay all costs of electrical energy consumed in 
operation of the signal equipment. (Local Government Unit) 


(4) Agreement with Clackamas County concerning a revision of the 
traffic pattern at the Meadowbrook Junction on the Woodburn- 
Estacada Highway. County has agreed to relinquish jurisdiction 
of a portion of County road right of way so that the Highway 
Division will own and maintain the entire intersection complex. 
(Local Government Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this action 
for your official records. 


APPROVED 


2 = ted this 2 day of (2 6— , 1978 
- 2 NEER / C-) 

=< — K ( 
STATE HIGHWAY ENGINEE! 7 7 
DATE: ex 7-25 ee Glenn L. Jacksq@n,/ Chairman 


APF r yverv Oregon Transportation Commission 


SY (bouts 


Date nenonLcoeeahernlanmen - 2402 - 


EXHIBIT__4 
MINUTES OF 2-22-78 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the action listed below and report this 

for your official records: 


1) On January 11, 1978, approved an agreement 
with the Federal Railroad Administration for 
a $17,516 planning grant. This is an amendment 
to an existing planning grant increasing the 
total amount of the grant to $204,476. I also 
authorized the Director of Transportation to 
sign the agreement. (Approval was given to 
L.W. Rulien by telephone.) 


Glenn L. sr Chairman 
Oregon TranspeYtation Commission 
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TO: 


SUBJECT: 


FVH'RIT : 
MINUTES OF _ 2-22-78 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) 


2) 


3) 


4) 


On January 17, 1978, established the following 
speed zones on the Clackamas-Boring Highway in 
the communities of Damascus and Boring in 
Clackamas County: 


From M.P. 2.48 to M.P. 3.02 40 MPH 
From M.P. 6.67 to M.P. 7.42 35 MPH 
including a 20 MPH speed zone 
from M.P. 6.87 to M.P. 6.91 
when children are present. 
(Speed Zone Order No. 767) 


On January 19, 1978, established a "No Parking 
Zone" on the Pacific Highway East from 100 feet 
north of the north edge of Boardman Avenue 
(M.P. 9.49) to Boardman Avenue (M.P. 9.51) 
north of Gladstone in Clackamas County. 


On January 20, 1978, established a "No Parking 
Zone" on both sides of the Mt. Hood Highway 
between M.P. 63.89 and M.P. 63.99 and on both 
sides of the highway access (within the highway 
right of way) of Clark's Creek (Mt. Hood 
Meadows) Ski Road at M.P. 63.95, Hood River Co. 


On January 23, 1978, established a "No Parking 
Zone" within the Oregon State Highway Division 
stockpile area and on both sides of the access 
road located on the Mt. Hood Highway No. 26 at 
M.P. 64.99, south of Hood River in Hood River 
County. 


On January 23, 1978, established the following 
speed zones on the Nehalem Highway in the vicinity 
of the Astoria south city limits, Clatsop County: 


From M.P. 1.04 to M.P. 1.12 40 MPH 
except for a 20 MPH speed zone 
from M.P. 0.77 to M.P. 1.07 
when children are present. 


From M.P. 1.80 to M.P. 2.01 45 MPH 
From M.P. 2.04 to M.P. 2.33 45 MPH 
From M.P. 2.51 to M.P. 2.63 45 MPH 
From M.P. 2.77 to M.P. 3.23 45 MPH 


Rescinds Speed Zone Resolution #228 dated 7-12-56. 
(Speed Zone Order No. 768) 
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TO: 


SUBJECT: 


EXHIBIT A 
MINUTES OF 2-22-78 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 

behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the following items and report 
them for the official records: 


1) 


2) 


On January 23, 1978, approved a personal 
services agreement with John B. Woods, 
Jr., to conduct a forest management study 
for the Parks Branch, at a cost not to 
exceed $6,000. Period January 26, 1978, 
through September 30, 1978. 


On January 23, 1978, approved a personal 
services agreement with Coit-Petzold for a 
four-page news tabloid setting forth an 
overview of facts relating to the Banfield 
Transitway Project, including production 
and insertion in the Oregonian and the 
Gresham Outlook, at a cost not to exceed 
$18,000. (Multnomah County) 


5" atl ( 


Dated this ___ day of ; , 1978 


“Glenn L. Jack hairman 
Oregon Transport on Commission 


- 2403 - 


2-13-78 


12) 


13) 


FYH'R'~ B 


MINUTES OF 2-22-78 
On January 27, 1978, established the following 
speed zones on the Oswego Highway No. 3 between 
Portland and Lake Oswego in Clackamas County: 


From M.P. 3.58 to M.P. 5.62 45 MPH 
From M.P. 5.62 to M.P. 5.79 35 MPH 


Rescinds Speed Limit Resolution #77 dated 12-20-51. 
(Speed Zone Order No. 773) 


On February 2, 1978, approved and signed a 
Consent to a petition for the vacation of 
certain undeveloped roads in the Buena Vista 
Subdivision alongside the West Side Bypass 
of The Dalles-California Highway in Klamath 
County. 


Dated shis /3 day of Fe benorg » 1978 
<— ee 


. Coulter, State Highway Engineer 
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De 


6) 


7) 


8) 


9) 


10) 


11) 


EXHIBIT 5 
MINUTES OF 2-22-78 


On January 25, 1978, established a one-half hour 
parking limit on the Mt. Hood Highway in the 
easterly 125 feet of the parking lot (in front of 
the restrooms), M.P. 54.10, Clackamas County, 

east end of Government Camp. This would allow 
access to the restrooms and Sno Park permits would 
be required in the remainder of the area. 


On January 25, 1978, established a 35 MPH speed 
zone on the Wallowa Lake Highway in the vicinity 
of Island City, Union County, from M.P. 2.62 to 
M.P. 2.90. See Speed Zone Order No. 769. 


On January 25, 1978, established a 35 MPH speed 
zone from M.P. 1.17 to M.P. 1.22 and 40 MPH speed 
zone from M.P. 1.22 to M.P. 3.42 on the Hood River 
Highway just south of Hood River in Hood River 
County. Rescinds Speed Zone Resolution No. 138 
dated 2-24-54 and Speed Zone Resolution No. 114 
dated 8-6-53. See Speed Zone Order No. 770. 


On February 2, 1978, approved a negotiated agreement 
with Walter B. Nichols for mowing the right of way 
outside the travel lanes along Interstate 5 in Linn 
County south of the Santiam Junction. (M.P. 203.5 to 
M.P. 233) 


On January 27, 1978, established a 45 MPH speed 
zone from M.P. 9.28 to M.P. 9.55 on the Albany-Lyons 
Highway just south of Scio in Linn County. 


On January 27, 1978, established the following 
speed zones on the Mt. Hood Highway from the 
east city limits of Portland to the west city 
limits of Gresham in Multnomah County: 


From M.P. 5.19 to M.P. 7.90 35 MPH 
except for a 20 MPH speed zone 
in the following areas when 
children are present: 
From M.P. 5.38 to M.P. 5.44 
From M.P. 6.90 to M.P. 6.96 
From M.P. 7.18 to M.P. 7.24 
From M.P. 7.90 to M.P. 9.96 45 MPH 
except for a 20 MPH speed zone 
from M.P. 8.40 to M.P. 8.52 
when children are present. 


Rescinds Speed Zone Resolution No. 554 dated 2-3-70. 
(Speed Zone Order No. 772) 
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9) 


10) 


EXHIBIT 4 
MINUTES OF2-22-78 


Traffic signal installation on the Beaverton- 
Tigard Highway at Greenburg Road in Washington 
County. Bids received January 26, 1978. Contract 
No. 8682 awarded January 30, 1978, to Hamilton 
Electric, Inc., Eugene, at $69,451.64. 


Work on the Pudding River Bridge Section of FAS A585 
in Marion County. Bids received January 26, 1978. 
Contract No. 8677 awarded February 9, 1978, to 
Wilber Peterson & Sons, Inc., Pleasant Hill, at 
$258,169.70. 


DATED this 13th day of February, 1978. 


H.’ S. Coulter 
State Highway Engineer 


February 13, 1978 
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EXHIBIT__ 8 
MINUTES OF .2-22-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Paving on the Sandy W.C.L.-Alder Creek Section of the 
Mt. Hood Highway in Clackamas County. Bids received 
January 26, 1978. Contract No. 8667 awarded 
January 30, 1978, to Babler Bros., Inc., Portland, 
at $1,225,534.50. 


2) Traffic signal installation on the Coos River 
Highway Junction Section of the Oregon Coast Highway 
in Coos County. Bids received January 26, 1978. 
Contract No. 8670 awarded January 30, 1978, to 
Sims Electric, Inc., Roseburg, at $26,964. 


3) Work on the Oregon Coast Highway at Cemetery Road 
(Millington) in Coos County. Bids received 
January 26, 1978. Contract No. 8671 awarded 
January 30, 1978, to L. S. Matusek, Inc., Portland, 
at $112,413.50. 


4) Traffic signal installation on the Oregon Coast 
Highway at llth Street in Bandon, Coos County. 
Bids received January 26, 1978. Contract No. 8672 
awarded January 30, 1978, to Hansen Electric Co., 
Coos Bay, at $32,892. 


5) Traffic signal installation on Chetco Avenue at 
Center Street in Brookings, Curry County. Bids 
received January 26, 1978. Contract No. 8673 
awarded January 30, 1978, to Sims Electric, Inc., 
Roseburg, at $28,038. 


6) Paving on the Lincoln County Line-Heceta Head 
Section of the Oregon Coast Highway in Lincoln and 
Lane Counties. Bids received January 26, 1978. 
Contract No. 8675 awarded January 30, 1978, to 
J. C. Compton Co., McMinnville, at $1,165,439.25. 


7) Work on the 9th Street-3rd Street Section of 
Commercial Avenue in Nyssa, Malheur County. Bids 
received January 26, 1978. Contract No. 8676 
awarded January 30, 1978, to Ontario Asphalt Paving 
Co., Ontario, at $68,017. 


8) Work on the Brownell Ditch-Hermiston Ditch Section 
of FAS B571 in Umatilla County. Bids received 
January 26, 1978. Contract No. 8679 awarded 
February 8, 1978, to Douglas S. Coats Construction, 
Bend, at $117,626. 
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AAR WINRAR Sr ta nme 


EXHIBIT B 
MINUTES OF 2-22-78 
Contractor and 
Contract No. Section and County 
Tice Electric Co., 10th St. @ Pacific Hwy. E. 
No. 8425 & Main St. (Oregon City), 


Clackamas County 


Rogue River Paving Linn Road-Sams Valley Hwy., 
Co., Inc., No. 8548 Jackson County 
Olson Electric Co., The Dalles-Calif. Hwy. @ 
No. 8471 E. lst St. (Bend), 
Deschutes County 
Tice Electric Co., Pacific Hwy. W. @ 
No. 8598 McDonald Lane (McMinnville), 


Yamhill County 


Ross Bros. Const., Inc., Tualatin River (Weis) 
No. 8469 Bridge, Clackamas County 


February 13, 1978 
- S. Coulter 
State Highway Engineer 
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Acceptance 
Date 


February 8, 1978 


February 10, 1978 


February 10, 1978 


February 10, 1978 


February 10, 1978 


mee tins 


at EEEEEEEEEEEEEEEREIREREEEREIRERIEEEEEEnaaaaas 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


EXHIBIT ‘ 
MINUTES OF -2-22-78 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Cascade Construction 
Co., No. 8591 


Ronco Painting, 
No. 8496 


Cody Logging & 
Const. Co., No. 8507 


Columbia West Materials 
& Constructors, 
No. 8354 


Columbia West-Matls. & 
Constructors, Inc., 
No. 8495 


Kimball Construction, 
Inc., and Alvin L. 
Lindley, No. 8254 


R. L. Coats, 
No. 8513 


Cushing Bros., Inc., 
No. 8546 


Morse Bros., Inc., 
No. 8226 


R. C. Parsons and 
Sons Const., Inc., 
No. 8532 


Section and County 


Johnson Creek-Ochoco St. 
(Portland/Milwaukie) , 
Multnomah and Clackamas 
Counties 


South Slough (Charleston) 
Bridge, Coos County 


Tygh Valley, Wasco County 


N. Oswego Ave.-N. Burr 
Ave. (Portland), 
Multnomah County 


Millard Rd.-Scappoose/ 
Vernonia Rd., Columbia 
County 


Five Corners-Lakeview and 
Hunters Lodge Road- 
Lakeview, Lake County 


Frenchglen Hwy.-Diamond 
Maint. Station, Harney 
County 


Main Street-Cedar Street 
(Philomath), Benton 
County 


Celilo-Rufus, Wasco and 
Sherman Counties 


Elmira-Veneta Bikeway, 
Lane County 
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Acceptance 
Date 


January 17, 1978 


January 17, 1978 


January 18, 1978 


January 18, 1978 


January 19, 1978 


January 25, 1978 


January 30, 1978 


January 30, 1978 


January 30, 1978 


February 1, 1978 


EXHIBIT C 
MINUTES OF 2-22-78 


Department of Transportation 


PARKS AND RECREATION BRANCH 


singer t= ado 525 TRADE STREET S.E., SALEM, OREGON 97310 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity, or my designate, to exercise certain 
authority on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance there- 
with for the Commission, the attached list indicates those 
State Grant-in-Aid projects which have been approved for 
funding by Gary Scott, my official designate. 


ed this 9th day of February, 1978 


fpavia G. Talbot 
tate Parks Superintendent 
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EXHIBIT c 
TES OF .2-22-78 


TO: Oregon Transportation Commission 


SUBJECT: Action of State Park Superintendent Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


On January 12, 1978, executed an easement deed 
granting an easement to the U. S. Forest Service 
to construct, operate and maintain a road across 

a portion of Joaquin Miller Forest Wayside in 

Lane County. The Forest Service will be improving 
an existing road which provides for parking and 
access to beach dunes areas under management of 
the federal agency. 


ed this 19th day of January, 1978 


State Parks Superintendent 
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EXHIBIT 
MINUTES OF 2-22-78 


T0; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant tc authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On January 27, 1977, $2,388,533.48 was distributed to 

the counties as their share of motor vehicle revenues 
(20 percent) for the month of December, 1977. 
(List of apportionments on file in Commission 
Salem.) 


Qn January 31 , 1977, $ 1,433,120.09 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of December, 1977. 

(List of apportionments on file in Commission Files, 
Salem.) 


Dated this 18thday of January , 1978 


Attachments 
cc: Robert Burco 


H. S. CouJter 
John Earley/Att. 
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2-22-78 


EXHIB!* 
MINUTES OF 


GRANT-IN-AID PROJECTS APPROVED FOR FUNDING 


Sponsor 


Port of Brookings 

Klamath Falls 

Klamath Falls 

Depoe Bay 

Wood Village - Multnomah County 


River Road Park & Recreation 
District - Lane County 


City of Corvallis 

City of Dallas 

Coos County Parks Department 
City of Myrtle Creek 

City of Gladstone 


Marion County Regional Park 
Agency (City of Salem) 


Jefferson County 
Washington County 
Multnomah County 
City of Metolius 


Marion County Regional Park 
Agency 


Project 


Sporthaven Trailer Park 
Recreation Park Irrigation 
Fairview Park Irrigation 
Depoe Bay Pilings 

City Park, Phase IV 

Swim Pool Boiler 


Park and Pool Improvement 
Neighborhood Park Development 
Bastendorf Beach Restrooms 
Tennis Court Lights 

Meldrum Bar Soccer Field 
Clark Creek Park 


Jefferson Youth Park Development 
Metzger Park Playground 

Oxbow Park 

Metolius City Park Restroom 
Brown Island, Phase III 


Date of 


Agreement 


11/28/77 
1/6/78 
1/6/78 

12/6/77 
1/16/78 

12/8/77 


1/17/78 
1/17/78 
1/19/78 
1/19/78 
1/19/78 
1/20/78 


1/31/78 
1/25/78 
1/17/78 
2/2/78 
12/15/77 


Amount of 


Funding 


$1,477.50 
1,810.00 
2,320.00 
7,325.00 
4,500.00 
13,000.00 


3,000.00 
6,305.00 
10,615.00 
6,000.00 
5,000.00 
6,745.00 


4,095.00 
2,750.00 


25,830.00 


1,365.00 
3,210.00 
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EXHIGIT__E_ 
MINUTES OF 2-22-78 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7562_ Skipanon Waterway Association, et al. v. Department of Trans- 
portation and the Oregon Transportation Commission: This is a com 
plaint for a Declaratory Judgment in which the plaintiff is attempting 
to stop the Department of Transportation from building a fixed span 
bridge over the Skipanon River. The plaintiffs are alleging that the 
Port of Astoria instructed the defendants to defer construction of 
the bridge until an economic study is made and an investigation of 
alternative routes considered. Plaintiff has asked for a Declaratory 
Judgment concerning the authority of the defendants to proceed with 
the construction of the bridge, for determination that the Port of 
Astoria has full control over the bridge and that a fixed bridge over 
the Skipanon River is an impediment to navigation. The matter has 
been referred to the Attorney General's office for the defense of the 
state. 


L-7563 Robert N. Blanc v. Department of Transportation, et al.: 
This case arises out of an accident that occurred on May 20, 1977, in 


which the plaintiff was the driver of a tractor-trailer wit that was 
pulled off to the side of Oregon State Highway 97, approximately 22 
miles south of Bend. The plaintiff's vehicle was pulled off to the 
side of the highway by a State Police officer and pulled too far over 
on the bank and rolled down the embankment causing injuries to the 
plaintiff and damages to the vehicle. The plaintiff has named the 
State Police officer and the Oregon State Police, as well as the De- 
partment of Transportation, as a party defendant. The plaintiff is 
seeking a total of $53,677.46 for personal injury and property damage. 
The case has been referred to the Attorney General's 6ffice for the 
defense of the state. 
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EXHIBIT E 
MINUTES OF 2:22-78 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant _____ Offers Anpraisal Settlement 
Kenneth Florer $21, 350 $43,400 $6,100 * 
L-7439 
R-40539 


Section: Grants Pass-New Hope Road 

Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis Date: February 9, 1978 


*Plus deeding land owned by State to defendants - land valued at 
$21,400. 

N. A. Thoreson $ 8,100 $ 8,100 $8,100 

L-7447 

R-49420 


Section: Columbia River-Sandy Blvd. 
Highway: East Portland Freeway 
County: Multnomah 


Approved by: Walter L. Barrie Date: February 15, 1978 
R. G. Clark $ 3,900 $ 3,900 $5,000 
L-7531 

R-49358 


Section: Columbia River-Pacific Highway 
Highway: East Portland Freeway 
County: Multnomah 


Approved by: Walter L. Barrie Date: January 30, 1978 
Loyd Black $ 500 * 
L-7470 

R-48854 


Section: Comstock-Anlauf 
Highway: Pacific 
County: Douglas 


* Settled by Right of Way Section 
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March 16, 1978 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone conference meeting at 9:05 a.m. in Room 129 of the Transportation 
Building in Salem, Oregon. Notice of this meeting was made by press 
release to the newspapers of the general and local circulation 
throughout the State. The following persons were on the telephone 
at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Peter J. Brix, Member, Portland 

Tom Walsh, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Jack Sollis, Assistant Chief Counsel, Salem 

E. S. Hunter, Manager of Technical Services, Salem 
C. W. Head, Manager, Commission Services, Salem 


Mr. Sollis said this meeting was called to consider the 
adoption of a permanent rule designating certain signs as official 
traffic control devices to be used in winter recreation parking 
areas. He said the adoption of this rule is for the enforcement 
and control of parking in winter recreation areas as designated by 
the Commission. He stated the rule was adopted as a temporary 
rule by the Commission on November 15, 1977. Public notice of the 
adoption of the permanent rule was given on February 15, 1978. 

Mr. Sollis mentioned that a public hearing was held in Salem on 
March 6, 1978, and there was no one in attendance. 


Following Mr. Sollis’ recommendation, the Commission 
adopted as a permanent rule the following signs as official traffic 
control devices to be used in connection with the winter recreation 
parking areas: 


1) "NO PARKING FOR UNATTENDED VEHICLES" 


2) “ENTERING WINTER RECREATION AREA PARKING PERMITS 
REQUIRED BEYOND THIS POINT" 


3) -"SNO-PARK PARKING PERMIT REQUIRED" 


4) "ENTERING WINTER RECREATION AREA PARKING PERMITS 
REQUIRED IN SNO-PARK" 


5) "SNO-PARK AHEAD 1/4 MILE" 


(See "Administrative Rule File No. 97A" for sign drawings on file 
in Commission's files, Salem.) 
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(Certified copy of the rule was filed with the Secretary 
of State on March 16, 1978, and will be published in the Administra- 
tive Rules Bulletin on April 1, 1978.) 


The telephone meeting was concluded at 9:10 a.m. 


Commissioner 


Commissioner 


Commissioner 


Commission Services 


March 16, 1978 ~ 2418: 


March 28, 1978 
Salem, Oregon 


The Oregon Transportation Commission met at 8:50 a.m. in 
the Director's Office, Room 135, Transportation Building. Notice 
of this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

George Bell, Manager of Intergovernmental and Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Harold Grover, Administrator of Motor Vehicles 

Paul Burket, Administrator of Aeronautics 

H. S. Coulter, State Highway Engineer 

David G. Talbot, State Parks Superintendent 

Robert Booth, Chairman, Travel Advisory Committee 

Jim Hunter, Executive Assistant to Director 

Walt Barrie, Chief Counsel 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


Mr. Klaboe reported that the Environmental Impact Statement 
is completed on the I-82 "J" route in Umatilla County which the 
Commission chose in 1973. He mentioned that the County and 
County Planning Commission have raised some questions and are now 
asking for another hearing including an Alternate "c" route. He 
handed to the Commission charts showing the effect of the request. 
Following Mr. Klaboe's recommendation, the Commission gave their 
approval to make a reconnaissance-type investigation on the 
Alternate "C" line and to report back to the Commission in the 
Fall of 1978 on whether or not another hearing is feasible. 


Mr. Robert Booth, Chairman, Travel Advisory Committee, 
read sections of a report made by Lynn Frank, Budget and Management 
Division, Executive Department. The report recommended the appoint- 
ment of a study committee representing the industry, State and the 
general public for the purpose of reviewing the tourism program, 
make recommendations and to report back to the Commission by June 20, 
1978. He said this would include developing a written policy and a 
plan to implement the policy, as well as a financing plan. Mr. Booth 
named approximately 12 individuals that are being considered for 
this 90-day study committee. The Commission gave the Travel Advisory 
Committee approval to appoint this study committee. 
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3) 


4) 


5) 


6) 


Authorized increase in project authorization on the 
following contract: 


a. Contract No. 8655, Grant County Line-Call 
Meadows Road Section, John Day-Burns 
Highway, Harney County, in the amount of 
$133,147.51. 


Surveys: 


a. Brogan Hill-Brogan Section, John Day Highway, 
Malheur County. ("Highway Corridor & Design 
Resolution No. 427" on file in the Commission's 
files, Salem.) 


b. Remote Section, Coos Bay-Roseburg Highway, 
Coos County. ("Highway Corridor & Design 
Resolution No. 427" on file in the Commission's 
files, Salem.) 


ce. Monitor Road Junction Section, Hillsboro- 
Silverton Highway, Marion County. ("Highway 
Corridor & Design Resolution No. 427" on file 
in the Commission's files, Salem.) 


d. Little Nestucca River-Neskowin Section, Oregon 
Coast Highway, Tillamook County. ("Highway 
Corridor & Design Resolution No. 428" on file 
in the Commission's files, Salem.) 


Supplemental Agreement No. 1 with the Columbia Region 
Association of Governments covering the transfer of 
funds for a transportation study in the Portland- 
Vancouver Area and authorized Assistant Director for 
Operations to sign agreement. 


Federal Aid Urban System Projects and authorized the 
State Highway Engineer to sign agreements when 
prepared as follows: 


a. Request from City of Grants Pass for a preliminary 
engineering project to prepare contract documents 
for a future project to interconnect traffic 
signals on 6th and 7th Streets. Total cost 
$40,000; Federal Funds $34,400; State's Share 
$2,800. 


b. Request from City of Salem to upgrade the exist- 
ing signal at the Center Street and Lancaster 
Drive Intersection. Total cost $50,000; Federal 
Funds $43,000; State's Share $3,500. 
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Mr. Booth mentioned that the Pacific Northwest Regional 
Commission has eliminated the Transportation Commission and the 
Travel Information Division from the planning process for the 
tourist program. He indicated a need for some working cooperation 
with the Task Force. The Commission gave their approval to ask 
the Governor for assistance if necessary. 


Mr. Talbot displayed an aerial map of the Nehalem Bay 
State Airport in Tillamook County. He stated that their 25-year 
lease to the Board of Aeronautics expires in 1983 and the City 
Manager of Manzanita wants to develop some hangers and renegotiate 
the lease. Mr. Talbot suggested that the Commission view the airport 
site in June of this year when they are in the area for their Astoria 
Commission meeting. He said Senator Isham and Representative Hanneman 
will be attending the formal meeting this morning to discuss this 
matter. 


Mr. Coulter handed to the Commission a report pertaining 
to conflict of interest. Mr. Coulter mentioned that there have been 
recent newspaper and wire service stories concerning some European 
trips taken by Highway Division employees inferring improper 
allegations about equipment purchases and suggesting that firms are 
not receiving equal treatment. Mr. Coulter said investigation of 
the Division's purchasing practices indicates that there has been 
no favored treatment given any firm. (Copy of Mr. Coulter's 
detailed report on file in the Commission's files, Salem.) 


Mr. Burco said his policy pertaining to the conflict of 
interest will be presented at the formal meeting this morning. 


The Commission moved their meeting to the Conference Room 
122 at 10:05 a.m. Others present were: Don Streun, Assistant 
Director of Administration; E. S. Hunter, Manager of Technical Services; 
Dennis Moore, Administrator of Public Transit; Robert Bothman, 
Administrator, Metropolitan Branch; J. B. Boyd, Right of Way Manager; 
and Glen Green, Federal Highway Administration. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of February 22, 1978, and 
the telephone meeting of March 16, 1978. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorizing condemna- 
tion. ("Real Property Condemnation Resolution No. 2671" 
on file in the Commission's files, Salem.) 
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11) One new interstate project and a change in the 
scheduled program year for a primary project on 
the Six Year Program as follows: 


a. Construction of a full interchange at Nelson 
Point (20 miles southeast of Baker) on the 
Old Oregon Trail in Baker County. Estimated 
cost is $750,000 with Federal participation of 
$691,800 and local match of $58,200. 


b. Queen Avenue-Corvallis-Lebanon Highway on the 
Albany-Junction City Highway in Linn County, 
involving 4.9 miles of widening was shown in 
the Six Year Program as 1984. Project 
to be constructed in 1982 in order to provide 
for anticipated traffic projections. 


12) Two requests for FAS-C Projects as follows and 
authorized the State Highway Engineer to sign agree- 
ments when prepared: 


a. Request from Crook County to overlay an 8.4 mile 
segment of the Ochoco Ranger Station Road and to 
replace a structure over Ochoco Creek. Total 
cost $462,000; Federal Funds $397,320; State's 
Share $32,340. 


b. Request from Lake County to realign two sections 
of Buck Creek Road. Total cost $219,000; Federal 
Funds $188,340; State's Share $15,330. 


13) Adopted as a permanent rule the Attorney General's 
Model Rules of Procedure under the Administrative 
Procedures Act as amended and effective November 25, 
1977. (Rules were changed to reflect revisions made 
by the 1977 Legislature.) (See "Administrative Rule 
File No. 99" for booklet of Model Rules. Filed with 
the Secretary of State on March 29, 1978, and will be 
published April 15, 1978, in the Administrative Rule 
Bulletin.) 


14) Supplemental agreement with State Marine Board, 
Department of Fish and Wildlife, Confederated Tribes 
of the Warm Springs Reservation of Oregon, and 
Bureau of Land Management covering cooperative planning 
and management of recreational uses along the Deschutes 
Scenic Waterway, extending from Pelton Re-regulating Dam 
to the Columbia River (excluding the City of Maupin). 
(Authorized Chairman to sign agreement.) 
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c. Request from City of The Dalles to upgrade and 
interconnect traffic signals on Union, Washington 
and Laughlin Streets at 2nd and 3rd Streets. 
Total cost $150,000; Federal Funds $90,700; 
State's Share $7,380. 


d. Request from Wasco County to acquire right of 
way and construct a 0.47 mile segment of West 
Snipes Street (Mosier-The Dalles Highway-West 
10th Street Section). Total cost $236,000; 
Federal Funds $202,960; State's Share $16,620. 


7) Adopted resolution abandoning from the State highway 
system a short segment of highway alignment in the 
Newport-Toledo Section of the Corvallis-Newport 
Highway in Lincoln County. ("Abandonment Resolution 
No. 570" on file in the Commission's files, Salem.) 


8) Adopted resolution designating the Belt Line Road 
and a portion of West llth Street as the Belt Line 
Highway, State Primary Highway No. 69. ("Primary 
Highway Designation Resolution No. 54" on file in 
the Commission's files, Salem.) 


9) Cancelled a previously approved Safer Off System 
Roads Project and approved requests for two projects 
as follows: (Granted authority to the State Highway 
Engineer to sign the agreements when prepared.) 


a. Request from City of Canby to cancel a previously 
approved project on N. Juniper Street and N.E. 3rd 
Avenue. City is unable to provide the required 
matching funds. 


b. Request from City of Central Point to reconstruct 
a three-block segment of East Pine Street (3rd 
Street-6th Street Section). Total cost $102,000; 
Federal Funds $64,500; Local Share $37,500. 


c. Request from the City of Salem to improve a 0.08 
mile segment of Hilficker Road easterly of Sunny- 
side Road. Total cost $58,000; Federal Funds 
$49,880; Local Share $8,120. 


10) Adopted as a permanent rule an amendment to the State 
Park Regulations to prohibit the use of skateboards 
and other similar devices in Ecola State Park for the 
safety of the public. ("State Parks Resolution No. 39G" 
on file in the Commission's files, Salem. Rule was 
filed with the Secretary of State on March 30, 1978, 
and will be published in the Administrative Rule 
Bulletin on April 15, 1978.) 
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DIRECTOR'S REPORT 


The Commission considered a personal and professional 
services agreement with William 0. Bates for services in audio-visual 
technology for the Highway Division. Mr. Streun said the consultant 
would assist the Division in using its equipment to produce training 
programs to develop bridge inspection, roadway asphalt recycling, 
truck clutch and brake adjustment and accident avoidance programs. 

The cost for twelve months would not exceed $12,000. There was 
considerable discussion concerning the need of hiring consultants, 

doing the training with Department personnel and the possibility 

of an alternate program. Commissioner Coleman moved that this item 

be deferred until the next meeting and to come back with an alternate 
plan. Motion failed for lack of a second. Commissioner Walsh moved 

to veto the approval of the agreement. It was seconded by Commissioner 
Brix. Commissioner Coleman voted for the veto and Commissioner Hollern 
voted against the veto. Chairman Jackson abstained from voting. Motion 
carried not to hire the consultant. 


Mr. Bell presented to the Commission an updated list of 
proposed bills that the Department will present to the 1979 Legislature. 
(Listing of proposed bills on file in the Commission's files, Salen.) 

He said the only major revision proposed is to change the status of 
Parks from a Branch to a Division. He stated these legislative 
changes for the next session must be submitted to the Executive 
Department by April 15, 1978. He asked that if the Commission had 
any questions or comments to advise him prior to the 15th of April. 


Mr. Bell reported that since the last Commission meeting 
he and Mr. Klaboe have been talking to various counties, cities, 
chambers and the news media around the State explaining the Six Year 
Program that was adopted by the Commission last month. He handed 
to the Commission copies of a brochure (Measure 5 Fact Sheet) which 
explains the inter-relationship of the revenue measures and the 
Highway Fund. (Brochure on file in the Commission's files, Salem.) 
Mr. Bell indicated that the response so far has been excellent. The 
Chairman recessed the meeting for ten minutes to view the Ballot 
Measure 5 Slide Presentation. Mr. Bell said each Highway District 
Engineer has copies of these slides along with a supply of fact 
sheets. The Commission complimented Mr. Bell on the excellent 
slide presentation. 


The Chairman inquired if there would be any legal restrictions 
if the Commission arranged for slide presentations. Mr. Barrie 
thought it would be proper as the Commissioners are not employees of 
the Department. He said the Commissioners can campaign on behalf 
of the bill. 
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15) Trust Agreement with Bonneville Power Administration 
covering relocation oc a section of their Santiam- 
Chemawa transmission line to accommodate the construction 
of the new Chemawa Indian School. Cost of relocating 
the transmission line is estimated at $142,000 which 
will be reimbursed by the State and FHA. FAI funds 
for the work are estimated at $131,000 with the State 
providing approximately $11,000. (Authorized State 
Highway Engineer to sign agreement.) 


16) Grant Agreement Amendment No. 2 with the Federal 
Railroad Administration for a $63,465 planning grant 
for fiscal year 1978 and granted authority to go to 
the Emergency Board for an increase in expenditure 
limitation of $63,465 in Federal Funds. (Authorized 
Director to sign agreement.) State General Funds 
will be matched in the amount of $7,052. 


17) Adopted a resolution accepting a Grant Offer from the 
Federal Aviation Administration for financial assist- 
ance in the amount of $79,200 for an Airport Develop- 
ment Aid Program Project at the Lebanon State Airport. 
Total cost of the project is $88,000 and is for 
acquisition of additional property adjacent to the 
airport. ("Aeronautics Miscellaneous Resolution File 
No. 15" on file in the Commission's files, Salem.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Oregon Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
Highway Controller Exhibit D 
Location Engineer Exhibit E 
Chief Counsel Exhibit F 


Mr. Bell mentioned that Mr. Coulter had sent to the 
Commission letters dated March 20, 1978, for their information on 
the following projects: 


1) Correction of a fili slide on the Old Oregon Trail 
approximately two miles west of the Hilgard Inter- 
change, west of La Grande, Union County, location 
survey. 


2) Mt. Hood and Hood River Highways flood repair, 
Hood River County, location survey. 


3) Second Street Overcrossing of I-80N in Hood River, 
Hood River County, lc ion survey. 
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Mr. Burco commented on the recent newspaper articles 
dealing with employee travel and allegations of improper actions in 
bid awards concerning purchase of equipment. He said that he asked 
the Purchasing Division, Department of General Services, for a 
thorough report. Mr. Burco read the report as follows: 


Review of Highway Division purchases in conjuction 
with Trail Equipment Company. After complete review 
based on our file information regarding the four 
transactions in question between the Highway 
Department and Trail Equipment Company, we conclude 
that all purchases made through this Division are 

in compliance with State Purchasing Laws and 

General Services Policies regarding purchasing. 


Mr. Burco mentioned that he reviewed the Department's conflict of 
interest policy statement and has tightened it with respect to 
acceptance of gifts. The present policy states that employees are 
to avoid potential conflicts of interest and acceptance of gifts; 
meals, travel and lodging should normally be paid for by the employee 
through his expense allowance. He said there is added under that 
policy an eighth point which basically says meals, traveling and 
lodging should not be accepted unless the employee is participating 
in an event in an official capacity, such as a luncheon speaker and 
the Director has approved the participation if expenses exceed $50. 
Mr. Burco felt this was an appropriate response to some of the 
questions. He said that he can find no evidence of wrong-doing. 

He pointed out that the organization has been and is cleanly run. 


The Commission confirmed the date of Tuesday, April 25, 
1978, for the next meeting and lunch with the Boards of Directors 
of the Transit Districts. They set Wednesday, May 24, 1978, for 
the following meeting. 


Mr. Burco mentioned that April and May are going to be the 
busy months for debates on the Federal legislation of the Howard 
Transportation Bill and that he would make a report to the 
Commission next month on this legislation. 


OPERATIONS 


Consideration was given to adopting as a permanent admin- 
istrative rule regulations for business identification signs. Mr. Boyd 
said a hearing was held on February 17, 1978, and there were two 
individuals that presented testimony. A letter was received from the 
Federal Highway Administration and Mr. Art Jensen testified orally. 

He said that he has reviewed the testimony and the communication 

from the Federal Highway Administration and their comments have been 
appropriately taken care of by the testimony of Jack Sollis in which 
certain portions of the regulations have been revised. The Commission 
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Mr. Burco said that during the noon hour they would be 
presenting to the Commission some alternative program assumptions 
under Program B and under the assumption of the gas tax passage. He 
said next month they would be presenting to the Commission the con- 
ceptual zero-base budgets for each of the Divisions. 


Mr. Burco mentioned that the Department has been in 
discussion with the Executive Department concerning a review of 
the tourism program and funding issues affecting General Funds and 
Highway Funds, particularly looking at funding of the State Police 
and some of the services in the Motor Vehicles Division and the 
Traffic Safety Commission. Mr. Burco indicated that the Executive 
Department has agreed to conduct such studies and to participate 
with the Department in a really hard scrutiny of some of the 
diversions of the Highway Fund. He mentioned another item that was 
discussed pertaining to some long-range economies that would come 
from moving the Computer Center from Motor Vehicles Office into a 
new State building in the Capitol Mall. Mr. Burco called on 
Mr. Harry Anderson of the Information Systems Branch to report on 
this proposal. 


Mr. Anderson said the Executive Department had asked that 
ODOT's Computer Center be combined with theirs. He said there was 
concern for losing control of the Computer Center's equipment and 
personnel and the risk of monies leaving the Highway Trust Fund for 
other uses. He said the Executive Department came back with the 
Proposal to co-occupy the new State building with the Executive 
Department. The main reason the Executive Department asked the 
Division to move its Computer Center into the new building is to 
get the heat from the computer to use along with theirs to heat the 
building thereby saving energy. He commented on the cost and savings 
involved in moving which would about break even. He mentioned that 
in the long run there would be a savings to the Department and some 
eventual savings to the Highway Fund. It would also be an advantage 
to have the Motor Vehicles personnel in one area instead of three 
different locations. The estimated cost to move the center would be 
$29,000. 


x. Burco said he had looked the proposal over and had been 
in severaljmeetings with Mr. Grover and the Executive Department and 
he felt th8 long-range gains outweigh the short-term costs and the 
move to the new building would be economically feasible. 


Mr. Grover stated that he has been satisfied with the 
discussions and is in favor with the move providing they can guarantee 


at least the present level of service. 


The Commission approved the move of the Computer Center. 
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The Senator said that he had heard the Motor Vehicles 
Division is moving their mobile testing unit from the Elks Lodge 
parking lot in Lincoln City to the D Wayside State Park. He thought 
this move would cause problems because of the heavy traffic at the 
D Wayside. 


Chairman Jackson said the Commission has depended on the 
Parks Advisory group over the years to advise them on the maintain- 
ing of the type of environment that the State bought and paid for 
in these parks. He mentioned the Commission has to be rather sensitive 
about anything that will change that environment. The Chairman 
mentioned that the Commission will be in Astoria in June and at that 
time will take a look at the Nehalem Airport. 


Attention was given to a consultant agreement for the 
preparation of the final Environmental Impact Statement on the 
Banfield Transitway Project in Multnomah County. Mr. Klaboe said 
the Department does not have the staff available to do the statement 
during the period of June and October and is recommending the hiring 
of a consultant. The project is eligible for Federal Aid funding. 
The Commission authorized Mr. Klaboe to solicit consultants to do 
the final Environmental Impact Statement. Mr. Klaboe stated when a 
consultant has been selected and the scope of the work identified, 
that he will present the agreement to the Commission for approval 
of the cost. 


The Commission considered a 1978 Special City Allotment 
Project, Main and Hood Streets (Locust to Pine) in the City of 
Sisters. Mr. Klaboe recalled that at the October 1977 Commission 
meeting a project was approved on Main Street as a State-administered 
project. Arrangements are now being made for a City-administered 
project. He recommended approving the additional of Hood Street to 
this project. The estimated cost of the combined project is $34,000, 
of which $25,000 less State expenses would come from Special City 
Allotment Funds. Following his favorable recommendation, the 
Commission approved the project. 


Mr. Glen Green, Division Administrator, FHA, introduced 
Mr. L. E. Lybecker, Regional Administrator, FHA. Mr. Lybecker 
presented to the Commission a first-place award plaque to the Oregon 
Department of Transportation in the category "Outstanding Section of 
Highway in Its Rural Environment (Mountain)" for the Crooked River 
Highway in the 1977 "Highway and Its Environment" contest. 
Mi. Lybecker presented a first-place certificate to Mr. R. L. Coats, 
ccatractor on this project. In response to Chairman Jackson's 
inquiry, Mr. Klaboe said the design and supervision of this project 
was the responsibility of Ed Hunter, Manager of Technical Services. 
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adopted the regulations for business identification signs as a 
permanent rule as recommended by Mr. Boyd. (Copy of rule filed 
with Secretary of State on March 30, 1978, and will be published 
in the Administrative Rule Bulletin on April 15, 1978. See 
“Administrative Rule No. 95B" on file in the Commission's files, 
Salem, for regulations.) 


Mr. Bothman reported on the Basin/Going and Greeley/I-5 
Projects in the City of Portland (Swan Island Access) by way of a 
display map. He said a public hearing was held on March 15, 1978. 
He briefed the Commission on the studies which have been going 
on since the early 1960's to date. Several projects were talked 
about concerning access but no solution was reached. He said 
the problem is still there today with all the industry on 
the Island and with the increase of traffic volume. Mr. Bothman 
stated the Department is moving towards a resolution at the City 
Council leve* ;robably next month and to the Transportation 
Commission in two or three months. He handed copies to the 
Commission of the Draft Environmental Impact Statement Volume 1 
Summary of the Swan Island Transportation Access. (Copy of report 
on file in the Department's Library.) 


Representative Paul Hanneman and Senator Del Isham 
appeared before the Commission concerning the Nehalem Bay State 
Airport in Tillamook County. Mr. Hanneman introduced the following 
individuals from Manzanita: Paula Edwards, Council Member; Howard Wilson, 
City Manager; Irving Carr, Planning Commission; Colin Handforth, City 
Engineer and Glen Easom, CAC Member of Nehalem. He said they became 
concerned when they heard that the airport lease is going to expire 
in 1983. He mentioned that Mr. Wilson has photocopies of the log 
of the airport and copies of support letters from the pilots who 
use the facility. Mr. Hanneman stated the highway situation is not 
good in that section of the coast and the pilots who do use the 
airport appreciate not having to use the road system. He thanked 
the Department for some of the recent efforts that have been made 
with limited funds to help some of the highway problems. 


Senator Isham said to his knowledge no improvements have 
been made at the airport since it was constructed 20 years ago. He 
mentioned that local citizens would like to take it upon themselves 
to make some improvements with donated material and labor which 
cannot be done if the lease expires in 1983. He asked for an 
extension of the lease from the State Parks Branch to the Aeronautics 
Division or some designation that it would become a permanent airport. 
The Senator said the airport needs surfacing, hangers, fencing, 
caretaker's office, car rentals and a public telephone. He encouraged 
the Department to work with local citizens in obtaining these needed 
improvements and he asked the Commission to help in speeding up the 
planning process that would allow the modest developments to take 
place and any financial assistance that could be provided. Senator Isham 
said that he was convinced that the airport would in no way interfere with 
recreational needs of the area. He thought the Parks Branch and the Parks 
and Recreation Advisory Committee should be able to move quickly on this 
issue. 
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The Commission adopted the beach improvement standards as a permanent 
administrative rule. (See "Administrative Rule No. 96" on file in 
the Commission's files, Salem. Rule filed with the Secretary of 
State on April 5, 1978,and will be published in the Administrative 
Rule Bulletin on April 15, 1978.) 


Mr. John Sheldrake presented copies of the March 8, 1978, 
Winter Recreation Advisory Committee meeting minutes. He said the 
Motor Vehicles Division reported winter recreation parking permit 
sales of $256,276 through February 15, 1978, with administrative 
costs of $18,879 for a net of $237,397. Mr. Sheldrake stated the 
Committee recommended that the signing developed for the program 
be continued except the legend SNO be altered to SNOW. Another 
recommendation was to change the parking permit format to an 
adhesive sticker or decal for the season permit. He mentioned 
since the meeting it was found out that the Motor Vehicles Division 
cannot adopt a window-type sticker as the decal would have to be 
completely transparent. Mr. Sheldrake pointed out that the Motor 
Vehicles Division is now working on a design for a bumper sticker. 
(Copy of Winter Recreation Advisory Committee minutes on file in 
the Commission's files, Salem.) 


The Commission considered a request from Mr. Tom Wiik and 
Mr. Willem Kleyne for subdividing 45 acres and road construction 
within the Rogue River Scenic Waterway in Josephine County. 
Mr. Talbot said approximately four acres would be within the 
scenic waterway and the change of land use and the construction of 
an access road are within the Commission's jurisdication. The 
Commission approved the request as recommended by Mr. Talbot. 


Consideration was given to a request from Patrick 
Patterson to build a new residence for his own use in the classified 
Burnette River Community Area on the left bank approximately one 
mile upstream from the Robertson Bridge within the Rogue River 
Scenic Waterway in Josephine County. Mr. Talbot and Mr. Potter 
displayed a model of the proposed house site and explained 
Mr. Patterson's proposal. Maps and an aerial photo were also 
submitted. (Copies are on file in the Commission's files, Salem.) 
Mr. Talbot said Mr. Patterson would place the house above a bend of 
the main navigational channel from which it would be clearly visible 
from boats traveling either upstream or downstream for 800 feet or 
more. Mr. Talbot recommended approval of a modified plan with the 
following stipulations: 


1) The main structure shall be located at least 15 
feet back (upland) from the existing cut. 


2) The deck on the riverside shall not extend more 
than eight feet beyond the main structure. 


(continued on next page) 
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The Commission considered a request from the City of Salem 
for approval of a project utilizing Interstate Transfer Funds with- 
drawn from the I-305 Freeway in Marion County. Mr. Coulter stated 
that the request is for a $12,904,000 project to construct an 
arterial replacement for I-305 from the proposed Chemawa Interchange 
to the Commercial Street-Liberty Street Couplet near Hickory Street 
in the City of Salem. The City will provide all of the required 
$1,806,560 of local match. Mr. Coulter mentioned that the project 
has been investigated and is eligible for funding and he recommended 
approval. The Commission accepted his recommendation and authorized 
him to sign the project agreement. 


Mr. Coulter recalled that at the January 1978 Commission 
meeting the Commission delayed taking action on adopting beach 
improvement standards. Mr. Coulter pointed out that on February 10, 
1978, the Department of Land Conservation and Development took the 
following action relative to the Beaches and Dunes Goal and the 
Department of Transportation's proposed administrative rule on 
Beach Improvement permits: 


1) Announced LCDC intention to amend the goal to delete 
the word "development" in implementation provision 
number 5 and substitute the word "improvement" as 
defined in ORS 390.605. This amendment would occur 
after July 1979. 


2) Directed DLCD staff to work with the Department of 
Transportation to encourage ODOT to apply all relevant 
portions of the Beaches and Dunes Goal. It was the 
Commission's opinion that other portions of the goal 
are also applicable to the proposed administrative 
rule on Beach Improvement permit issuance in compliance 
with the goal's intent. 

¥ 
Mr. Coulter mentioned that on March 3, 1978, he met with Deputy 
Director James F. Ross and Nancy Tuor from the DLCD staff to discuss 
the issue and concerns about the Department's proposed standards. 
Mr. Coulter stated that this matter has been reviewed with the 
Department's Legal and Parks' staff. Mr. Coulter recommended 
adoption of the standards as previously prepared with the following 
modification in item A.6 on page 3: 


COMPLIANCE WITH LCDC GOALS - In accordance with the 
Statewide Land Conservation and Development Commission 
Goal #18 for Beaches and Dunes, permit applications for 
beachfront protective structures seaward of the beach 
zone line will be considered only where development 
existed on January 1, 1977. The proposed project will 
be evaluated against the applicable criteria included 
within Goal #18 and other appropriate Statewide 
planning goals. 


The project must be consistenr with local comprehensive 
plans where such plans have been approved by LCDC. 
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Following Mr. Talbot's recommendation, the Commission gave 
their approval to submit a request to the Emergency Board to increase 
the current expenditure limitation on grant-in aid to local govern- 
ments for construction and improvements of parks along the Willamette 
River in the amount of $160,000. 


Mr. Talbot reported on the 1979-81 Parks budget preparation. 
He mentioned that the zero-base budget concept is referred to as the 
Alternative Program Levels System and requires agencies to prepare a 
base budget at a reduced funding level not to exceed 85% of the 
amount considered necessary to continue current programs at the 
same levels during the 1979-81 biennium. Mr. Talbot presented the 
following lists: 


1) Priorities to be used in developing decision 
packages 


2) Outline of 1979-81 budget 

3) Prioritized decision packages 
4) Deferred decision packages 

5) Revenues 


(Detailed report and lists on file in the Commission's files, Salem.) 
The Commission complimented Mr. Talbot on an excellent budget, well 
written and understandable. 


Upon Mr. Burket's favorable recommendation, the Commission 
approved a financial aid to municipalities grant to Redmond in an 
amount not to exceed $29,317 for a project to construct and light a 
new taxiway and purchase a sander/snowplow truck. 


Commissioner Walsh inquired about the status of the fill 
permit at the North Bend Airport in Coos County. Mr. Burket said 
the dredge has been moved back up the estuary and the Corps of 
Engineers has until the middle of May to move it back down in 
position again adjacent to the airport. 


Mr. Moore advised the Commission of the progress to date 
on efforts to prepare an intercity public transportation program 
to present to the Emergency Board for funding by June 1978. Mr. Moore 
pointed out that the Department will be presenting a five-point 
program as follows: 


(continued on next page) 
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3) Existing vegetation between the site and the 
river shall be maintained. 


4) Additional evergreen vegetation, to reach a height 
of at least 6-8 feet, shall be established on the 
basement level terrace and placed to effectively 
screen this level from view from the river. 


5) All requirements of Josephine County shall be 
satisfied. 


Mr. Potter showed slides of the area. 


Mr. Patterson was present and commented on his proposal 
and presented color prints of the proposed building site taken from 
the river and from the land. He also showed his slides of the 
building site. (Color prints of the area on file in the Commission's 
files, Salem.) He said it was not agreeable to him to move the 
building back 15 feet. 


After considerable discussion, the Commission gave their 
approval for Mr. Potter of the Parks' staff to work out a compro- 
mising settlement with Mr. Patterson. Later in the day, Mr. Patterson 
and Mr. Potter met and agreed to the construction contingent upon 
compliance of the following stipulations: 


1) The main structure shall be located at least 12 
feet back (upland) from the top of the existing 
cut. 


2) The deck on the riverside shall not extend more 
than eight feet beyond the main structure. 


3) Existing vegetation between the site and the 
river shall be maintained. 


4) Additional evergreen vegetation, to reach a height 
of at least 6-8 feet, shall be established on the 
basement level terrace and placed to effectively 
screen this level from view from the river. 


5) All requirements of Josephine County shail be 
satisfied. 


6) Construction shall begin within one year and the 
exterior shall be completed within six months 


after it is commenced. 


7) The Commission shall be notified when construction 
begins and when the exterior has been completed. 
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Following Mr. Moore's favorable recommendation, the 
Commission approved the following guidelines for the Urban-Rural 
Capital Assistance Program: 


1) Match funds shall only be made available to municipal 
corporations having populations of less than 50,000 
or districts which contain no cities of larger than 
50,000 population. 


2) Recipients of these grants must fulfill all the 
planning requirements and all the capital grant 
requirements of the Urban Mass Transportation 
Administration. Funds will not be released until 
approval of the capital grant application by UMTA. 


3) State match grants shall be limited to 10 percent 
of project costs; one-half the local match requirement 
under existing Federal programs. 


4) State funds shall be used for buses with normal 
accessories such as fare boxes, tires, air-condition- 
ing, wheelchair ramps and lifts, and radios as part 
of the bus purchase prices; and other passenger- 
related facilities such as shelters. 


5) In order to receive State funds, buses shall be made 
available for use by the general public within the 
operating system of the recipient. 


6) State funds shall not go to any individual community 
within a transit district or a transportation district 
boundary. Only the district may receive funding. 


7) Recipients of these grant funds must purchase buses 
which are accessible to the handicapped or insure to 
the Division's satisfaction that the needs of the 
handicapped for transportation have been considered 
and will be met through special programs. 


8) All requests for such funds must be approved by the 
Transportation Commission before funds can be released 
to the recipients. 


Mr. Moore mentioned that Roseburg and Albany have requested funding 
under this program and both cities meet all guidelines proposed. 
Roseburg is applying for Federal funding of three buses, radio equip- 
ment and shelters and has requested $17,000 in matching State Funds. 
He said the City of Albany received $25,000 in funding from last 
biennium's program for three buses; however, the only bid responding 
to the specifications was substantially above the approved budget. 

He said additional Federal Funds are available and the City of Albany 
and Linn County will accept the bid if the State will also participate. 
One-half of the local match for the additional cost totals $16,062. 
The Commission approved the two requests. 
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1) A public transportation improvement project in 
Central and Eastern Oregon. This may involve 
assistance to the John Day area. 


2) A coastal public transportation improvement 
project which would likely involve shelters, 
depots and marketing for public transportation 
services. 


3) A Statewide marketing program to improve the 
public's awareness of and use of intercity 
public transportation. 


4) Assistance to Polk County providing improved 
intercity public transportation services between 
Polk County communities and Salem. 


5) Participation in the Transportation Center study 
being conducted by the Port of Portland. 


The project which has advanced most in the Department's planning is 
the Transportation Center study in the Portland Metropolitan Area. 
The Port of Portland, Mr. Moore said, is the lead agency and has prepared 
a scope of work for this study. The Department has reviewed it and 
made comments and the Port has incorporated most of the Department's 
recommendations. Basically, it anticipates the study of a potential 
intercity modal terminal in the proximity of Union Station in 
Portland. He stated the project totaling $130,000 envisions 

funding from the City of Portland in the amount of $43,333, the Port 
of Portland $43,333 and the Department of Transportation $23,333 
along with a commitment from Tri-Met in the amount of $20,000. 

Mr. Moore said the Port of Portland will be notified that the 
Department will commit $23,333 of State General Funds from the 
$300,000 appropriated to the Emergency Board for intercity activities. 
This commitment, he said, would be conditional upon release of funds 
from the Emergency Board at their June 1978 meeting. Mr. Moore 
advised the Commission that he would keep them advised as to how 

the program develops. The Commission concurred with Mr. Moore's 
report and expressed concern that the money not be spent for the 
design study if it did not look feasible in the early stages for 
such a project. 


The Commission gave their approval to Mr. Moore's request 
to appear before the Emergency Board to request that the City of 
Reedsport will be included in the Urban-Rural Operating Assistance 
Program. Mr. Moore said the City's Federal Demonstration Grant 
will terminate June 30, 1978, and the City has requested that they 
be included in the State's operating assistance program. The City 
of Reedsport's inclusion, he said, will require no additional 
appropriation of funds and the State's commitment shall not exceed 
$10,000 during the next fiscal year. 
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Mr. Grover mentioned that his Division is cooperating 
with the State Police, the Attorney General and the Motor Vehicle 
Departments in other states, and have become involved in areas such 
as odometer roll-backs which lead to dealers receiving a higher price 
out of the car. It is estimated, he said, that Oregonians lose as 
much as $6 million annually just on the roll-backs of odometers. 


The Chairman adjourned the meeting at 12:45 p.m. 


The Commission and staff met at 1 p.m. in Room 120 of 
the Transportation Building to review the budget projections for 
1979-81. Mr. Merl Whiteman, Manager, Finance Branch, explained the 
budget with six alternatives with the use of colored charts. 

Mr. Coulter commented on results of activities that would be cut 
back by a $10 million reduction under the Alternate B-3 program. 


The Commission asked staff to explore further the issue 
of direct funding for metropolitan area transit districts, such as 
Tri-Met. They also asked that staff explore further with the 
Executive Department the allocation of costs and services for the 
State Police. The Commission suggested that this same type of 
budget briefing be presented to the Executive Department and 
Legislative Fiscal. 


The budget meeting adjourned at 2:30 p.m. 


<taa <4“ 
Michael P. Hollern, Vice Chairman 
_ + 
PS) EI a 


CA Heak 


C. W. Head, Manager 
Commission Services 
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Mr. Grover reported on the mandatory liability insurance 
funding and the law that will go into effect on July 1, 1978. He said 
the Division made their request at the February Emergency Board meet- 
ing and that Representative Klein raised the question that the 
Division read the bill literally and the guidance that was received 
from the Attorney General he felt was too literal. Representative 
Klein felt the intent of the Legislature was that the Division would 
be able to operate at a lower level of compliance, allowing the 
public to sign an affidavit that they had liability insurance or 
were in the process of obtaining insurance. 


Mr. Grover said the Emergency Board suggested in the 
interest of savings that the Department prepare an administrative 
rule and take it before the Legislative Counsel Committee for 
clarification on the intent of the law. He said this has been done 
to see if the Division could operate at a lower level of compliance 
or read the law in a different way. The Committee indicated they 
did not feel it was within the intent of the law and took no action. 
They suggested the Division discuss the matter with the Attorney 
General and the people involved in the intent discussion to see if 
the Department could find some other way of looking at the compliance 
level. Mr. Grover stated a meeting is scheduled April 4 with 
Mr. Redden, Attorney General, Legislators and Legislative Counsel 
to see if there is any kind of flexibility. He mentioned all 
guidance that has been received from the Attorney General so far 
indicates that the package submitted in February will be the one 
that will be required to carry out the intent of the law. Mr. Grover 
said this will be presented to the Emergency Board again on April 6, 
and unless the meeting of April 4 comes up with some flexibility to 
cut the cost and still carry out the law, that is what the Division 
will be asking for again. 


Mr. Grover reported on a new law that went into effect 
this year giving the Motor Vehicles Division an investigative unit 
to work with the automobile dealers in the licensing area. He felt 
the State has a responsibility to help the dealers comply with the 
law and take an educative approach rather than the enforcement 
approach. The program is intended to pay for itself through the 
increase in the number of dealers who become licensed. 


Mr. Grover stated the program became operational on 
November 1 last year with two investigators and one secretary. So 
far, he said, there have been 355 investigations of dealers and 76 
were found unlicensed. He mentioned when dealers are operating 
in violation of the law, the State Police are called and they are 
given a period of time to become licensed. He said if they do not 
comply, then they are cited. 
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No —. 4 Prot COOS River Highway Jct. 3 
‘ : _ (Contract No. 8670) 
Type of Work Traffic Signal Installation. —s_ss Fv. Poy, No F=3-2(3) 


Connie OOS 5 Rignesy DbeGOR Cease. 


Inc TET ofa) 
No. of Bidders — Ss Low Sider __ Inc., Rosebur g 


26,964.00 _ 


Low Bid S_ 
Q malt tm w hidder cubier ¢ 
Engineer's Recommendation: /AWat d to low bidder subject to concurrence of 
c 
Pr We ¢ . > fees Ino , 
NOs eased 0 Cemetery Rd .— Uti) ingten) — 


‘(Contract No. 8671) 


0 24 Mil per D- -—_ : . 4 \ 
+ " -¢4 tiie Grade, Pave and barrier ¢,p P HHS-2-2(2) 
a — et : FLA. Pe oS det “tS 


County — # Coos - ee ee ee L 1¢] st a eer 

No. of Bidders 3 ____ Low Bid big dis Bi. Matusek, Inc. . Portland___ So ae 

LowhwSiLkestis ol. 

Engineer's Recommendations d to low bi act to concurrence of the 
FHWA and clarifi the Minority Business 


Enterprises form 


Type of Work___ Traffic_Signal Llati 
Cc unty ee oe = = 
A Han ; r 
No. of Bidders ty nf td sen “3 ric CO., Loos y a 


Engineer's Recommendat 


Award to low bidder subject to concurrence of the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_/-.30-78 
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csi 
MINUTES OF 2228-78 
REPORT OF CONFIRMATION OF ACTION) TAKEN UNDER DELEGATED AUTHORITY 


i Sandy West City Limits-Alder Creek 


PO nates on Proyoet , 
(Contract No. aee7) 5 
ee ea. Heel, Nee. AP_No. F-24( 11) 


9.7 Miles - Paving 


Type of Work 


County _ Clackamas pceatvintinnens GIR. M is Hood 
No. of Bidders __6______ Low Bicter_Babler Bros.,_Inc., Portland. 
Low Bid $._1,225,534.50_ 


Engineer's Recommendation 


Award to low bidder subject to concurrence of the FHW 


No.2 ___ Projecr_Lewis_ and Clark River Bridge 
(Contract No. 8668) 
Type of Work __ Maintenance Painting eee Ne Rea, Mid..  wh a 


Lf ~ 
County —___ Cl a tsop_ ee ee sarrenton ¥ SO eS ee 
No. of Bidders 4 ___ Low fduer__Interstate Coatings, Inc., Seattle, Wash. 
Low Bid $94,869.00 


Engineer's Recommendations 


AWARD TO LOW BIDDER 


3 Youngs Bay Bridge 


No ——___ Project = ies ~ = _-: tegen — 
(Contract No. 8669) 

TypeotWork Maintenance Painting  —sss— PA Pick tan tee 

Coins eGo phy Warrenton. «5 


4 
4 


We Painters, Inc., Lynnwood, Wash. _ 


No. of Bidders Low Bidder _ '*© __ 


ow Bid $s _73,000.00 


Engineer's Recommendations 


Bais to ee 
AWARD TC LOW BIDDER 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTE_f<20- 7K 
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mavtoir A 


seb —_—_--—_—-— — 


NUTS OF 3228-78 


el Prgoct 9th St.-3rd St. (Nyssa) 
(Contract No. 8676) 
Type of Work 0.39 Mile - Grade and Pave eran. Prey, No. OS-2302(1.)-_ 


County —__Ma heur _ ______ Highway_City Street—(Conmercial—Ave~) 


2 tow Butavr_ Ontario Asphalt Paving, Ontario 


No. of Breiders 
Q 

Low Bid s__.08,017.00 

Engineer's Recommendation 


Award to low bidder subject to concurrence of the City of Nyssa. 


Proiect Pudding River Bridge 


M ion FAS ASas 
County ___ lardON 0 Highway -_ AAG pee ee 
No. of Bidders___ 1 Low Bidder _ Wi] Dur. Peterson & Son,-Inc.,-Pleasant Hil] 


Low gid $2939 169.79 oe = 


Award to low bidder subject 0 
sum of $20,700.00 is deposited by the County, and upon rec t 
satisfactory completion of the non-discrimination in employment form. 


Enaineer’s Pecommendatinns 
to concurrence of Marion County and the 
- + 


No.____1 2 ___ Project .. Burnside Bridge. . ge ee 
(Contract No. 8678),, 932612) 
F ~  w 6LKA=NH-9326( 2) 
Type ctWork. Deck Surfacing: FLA. Pray N al ck Ss 
Multnomah FAU 9326 
County a er oe a — Highway — = 2 — 
No. of Bidders_______ Low Bidder Sea lant Systems Co., Woodinville, Wash. _ 


‘ 3,930.0 
Low Bu S$ SSS? ¥ 


2OQ QI 00 
Engineer's Recommendations 
Award to low bidder subject 
Multnomah County and the sum 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE _/- 30- 
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iViaiN 


no . 7. Prayer. Chetco Ave. @ Center St. (Brookings) 
(Contract No. 8673) 


type of Work Traffic Signal Installation Fa. Pro, No. TQF-2-1(4)_— 
County ___Curry Highway_Oregon—Coast——____—_— 
so. of Disses”. Low Busser MS Electric, Inc., Roseburg 
Low bia $8038.00 _ 


Engineer's Recommendation 


ee 


Award to low bidder subject to concurrence of the FHWA. 


No. 8 _ Project _E1lbow-Lake-Gardiner- 


; (Contract No. 8674) 
Type of Work __ 5.29 Miles -_ Paving 4 a ee a ee 


Boeemte nMOS. Hegteny Oregon Coast 
No. of Bidders._ 0. __ Low Brdeter _.J. C. Compton Co., McMinnville— 
Low Bid $293,030.25 


Engineer's Recommendations 


AWARD TO LOW BIDDER 


Bed I athe _Lincoln County Line-Heceta Head 

- (Contract No. 8675) 
Type ot Wors___ 10.89 Miles Paving rv. Proj. po. F=2=3(1) _ 
County _Llincoln & Lane Highway — Oregan. SE a see 


No. of Bidders 


Gt Low Bidder__i). C..Compton_Co.,-McMinnvitJe——__ 
Low pus —12165,439.25 _ 

Engineer's Recommendations 

Award to low bidder subject to concurrence of the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_{-.36-7F 
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wemrr A 


INUTS OF 3-28-78 
ne 16. mower Beaverton-Tigard Highway at Greenburg Rd. ‘ 


, ot N 9 
R . : e (Contract No. 8682) 9(5) 
Fype ulin Pratt Sime y 2 EA. Pri. Nac a 


7 : - : 
county Washington Highway Beaverrtan-Ti gard ——____——— 
No. of Bidders 4 _ Low Biter Hamilton_Electric,—Inc., Eugene 

<Q AG 1 
Low Bid S__ 9,451 .64 


Engineer's Recommendation 


Award to low bidder subject to concurrence of the 


} mn Real a4 one a ; 
No. 17 Project __Bel leyue-NcMinnvitieSeetion , Bia aber 
rs ; , (Contract No. 8683) 
6.67 Miles Grade, Pave, and Struct ee S 


Type of Work _ 


fami} 1) Iman Riv . 
County so ran wit ALS See eos ” Heghway — Salmon tiv er . 
A D a om 
é oy louck = ine ee — 
No. of Bidders ¥ Low Bidder — NOY L. ouck Construction Co. sa Lem——_— 


Engineer's Recommendations 


AWARD TO LOW BIDDER 


On January 30, 1978, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received January 26, 1978, and authorized him to sign the 
contracts when conditions for the awards have been met. 


U 
Dated this “ day of a , 1978 


n, Chairman 
tation Commission 


Glenn L. 
Oregon Transp 
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big Ee Prooct Brownell Ditch-Hermiston Ditch Section a 
(Contract No. 8679) 
Type ot Work Grade, Pave and Structure FA. Pre. No RS-B571(1) 
County Se) 4 Highway FAS B57] 


No. of Bidders __5_____. Low Ouder_Douglas-S.—Coa ts-Gons truction,- Bend — 
Low Bid S 117,626 00 


Engineer's Recommendation 


Award to low bidder subject to concurrence of Umatilla County and 
the sum of $11,300.00 is deposited by the County. 


No.__14 Project Elm Ave.-E. Highland Ave. (Hermiston) 


(Contract No. 8680) 
Type of Work 0.10 Mile Grade, Pave and Signals Fa. Prey, tio ~TQF-81(1)___ 


rie Umatilla Highway UMatilla-Stanfield 
ie) ee ghway SAE NT ee epinicuras — — 


best ra a rc 
No, of Bidders _ 3 ______ Low Bidder _Hami !ton E1 ectric, Inc., eugene 


Low pia ¢£93,390.62 


Engineer's Recommendations 

Award to low bidder subject to concurrence of the City of Hermiston 
and the FHWA and the sum of $24,600.00 is deposited by the City and 
the sum of $28,100.00 is deposited by the Portland Fixture Co. and 
the Fuhrman Development Co. 


No.__15__Proect arm Springs Jct.-Nillow Creek. eee 
a ? ” Contract No. 8681) 

Type of Work_8.1 Miles Paving A Pro No.__ State | 
County __"aSCO = -Highway_Warm Springs i 


No. of Bidders__7 ___ Low Bidder _C. H. Stinson, Inc., The Dalles __ 
Low Bd $_568,845.00 

Engineer's Recommendations 

AWARD TO LOW BIDDER 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


. DATE_/— = 
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APPROVED 


er — A 
MNLITIS OF 3-28-78 


DIS aE pe ware tet) ee 
Oregon Transportation Commission 


TO: 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
40633 Valley Sausage Co. $ -0- 
40855 Burnett, James R. and Suzan M.3 
Burnett, Shirley W. and Ethel Mae 500.00 
44362 Gisi, Joseph and Coralee ~—~—~—~—~~—~—S—S~—C— <3. 00 
48853 Smart, A. Craig and Susan K. 3,000.00 
49372 Oregon-Washington Railroad & Navigation Co. 29,100.00 
49874 Bullack, Laura A. 2,200.00 
20-93.05 Downey, Russell | 60.00 
102-88. 52 Greason, Ja 120.00 
231-24.03N_ Assembly of God Church 100.00 
231-24.03N__ Van Deliey Track Transport, Inc. __ 50.00 
10 Transactions $§ 35,505.00 
(2) Agreement with City of Rockaway for the development of Manhattan 
_ Beach. State Wayside in Tillamook County. The agreement provides 
that the City will furnish sewer and water service to the park 
property without connection fee or monthly user fee. In exchange, 
State will keep the ocean outlet of Lake Lytle free from stoppage 
due to sand and driftwood accumulations westerly from the eight 
foot elevation identified on the Oregon Coast Highway bridge 
crossing the outlet. The area of the beach crossed by the lake 
outlet is within the State wayside. (Parks Branch) 

(3) Agreement with City of Pendleton for a traffic signal installation 
on the Pendleton-John Day Highway at S. W. Hailey Avenue. State 
will design, install and maintain the signal. City has agreed to 
pay all costs of design and installation, and upon completion, 
will pay all costs of electrical energy consumed through operation 
of the signal equipment. (Local Government) (Umatilla County) 

é | 

= 

5 

> 

Fi Do 

2 \ By your duly adopted delegation order, you authorized me in my 

w M official capacity to exercise certain authority on behalf of 

5 ' the Oregon Transportation Commission. Pursuant to that authority 
N) and acting in accordance therewith for the Commission, I approve 

all actions listed above and report this action for your official 

. 2 records. 

A PPB YVED ted cnist A day of tah , 1978 
a Gye hive ZA 


DEPUTY STATE 


Date...<< epee ie: = 


MIGMWAY ENGINEER 


> 


n Commission 


Oregon Transpor 
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EXHIBIT A 


MINUTES OF _3-28-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that ; 
authority, and acting in accordance therewith for the Commis- 
sion, I approved all actions listed below and report this 
action for your official records: 


1) On January 27, 1978, approved a 50-year lease 
with the U.S. Department of the Army for recrea- 
tional development at Fort Stevens State Park, 
Clatsop County. (Lease helps implement the 
agreement approved by the Transportation Commission 
at its January 24, 1978 meeting.) 


2) On January 27, 1978, approved an agreement with 
the GMA Research Corporation to conduct a poll 
in the Portland area to determine the attitudes 
toward the alternatives being proposed for the 
Banfield Transitway Project, Multnomah County. 


Cost $2,400. 
a4 a 
Dated this day of 1978 


hairman 
on Commission 


Oregon Transp 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that au- 
thority, and acting in accordance therewith for the Commission, 
I approved the agreement listed below and report this action 
for your official records: 


On February 14, 1978, approved a personal 
services agreement with Elbie Beckman to 
prepare a sign surveillance manual at a 
cost of $20 an hour and not to exceed $400. 


eee Gale Ooh. , 1978 


Oregon Transpd ion Commission 
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mart Hayy A 


aERSL ITER - 3-28- 
MINUTES OF 78-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49490 Siegrist, William C. and Nancy C. $ 300.00 
49670 Irvine, Albert R. and Agnes C. 100.00 
49988 Tadmorsel 50.00 
26-11.75E Portiand Traction Company 432.00 

4 Transactions 5 882.00 


(2) Agreement with Winema National Forest for patrolling and 
grooming of snowmobile trails in the Lake of the Woods 
and Fish Lake areas of Jackson and Klamath Counties. Funds 
in the amount of $3,350 will be provided from snowmobile 
license fees and this amount will be deposited with the 
U.S. Forest Service for its expenditure and administration 
of the agreement. This agreement expires May 30, 1978. 


(3) Agreement with Umatilla National Forest for patrolling and 
grooming of snowmobile trails in the Tollgate area of 
Umatilla and Union Counties. Funds in the amount of $1,757 
will be provided from snowmobile license fees and this 
amount will be deposited with the U. S. Forest Service for 
its expenditure and administration of the agreement. This 
agreement expires May 30, 1978. 


’ 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this AGF say of gab , 1978 


D 
» CY w & 
peR 
AY j 
: Lh NGINEER 
faca io we 
- ~ state * " 
RR et 
Date See: 


APPROVED 


ATE HIGHWAY 


DATE: << —/0—- 2K... - 2446 - 


A 
3-28-78 
(4) Agreements between the State of Oregon and the following 


ski operators for the State to provide snow removal at 
the ski areas: 


Operators Ski Area County 


Mt. Hood Meadows, Oregon Ltd. 
and Mt. Hood Meadows Develop- 
ment Corporation - General 


Partner Mt. Hood Meadows Hood River 
Tomahawk Ski Bowl, Inc. Tomahawk Ski Bowl Klamath 
Multorpor, Inc. Multorpor Clackamas 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 
page (4 items totaling) and report this action for your 


official records. 
aT ae S 


Glenn L. Jackso 
Oregon Transportation Commission 


» 1978 
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Antic’ = = 
MINUTES OF 3-28-78 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1)° Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48353 Nagel, Faber L. $ 4,800.00 
48684 Frank, Jerome M.; 

Bartlett, Joseph P. and Evelyn L. 63,850.00 
48729 Holsheimer, Anna E. 26,100.00 
48952-42953 Wilkins, Henr 8,669.80 
49188 Jenks, James D. and D. Jeanne 1, 200.00 
49566 Archdiocese of Portland in Oregon 400.00 
49889 Skaggs, Mildred 50.00 


49891 Columbia Wood Industries 100.00 


6-342 .67 City of Huntington 985.00 
6-342.67 Langley, Mildred 50.00 
7-263.65 Corn, Fay 90.00 
7-264.88 Ashby, Walter 120.00 
52-21.26 Heideman, Robert 50.00 
54-6. 36 Sherrell, G. M. 210.00 
174.59 Hidden Valley Country Club 1,870.00 
174.59 Hilton, G. W. 450.00 
200-4 .38E Conser Quarry 200.00 
200-4 .38E Dowling, Ernest E. 50.00 
231-23.47W_ Leatherwood, Rodney L.; Paynter, Carl C. 90.00 
455-17.04 Payette-Oregon Slope Irrigation District 25.00 
455-17 .04 Vandenburg, Richard S. 220.00 
455-23.20 Silva, Fidel, Jr. 90.00 

24 Transactions $ 109,869.80 


(2) Grant of access to Bill J. Whitley at Station 134+49 for farm and 
residential purposes on the Vale-Cairo Junction Section of the 
Central Oregon Highway in Malheur County for a consideration of 
$100.00. File 40445. 


(3) Grant of right of unrestricted use for a width of 35 feet to the 
access of Glen Robison et al on the Rickerall-Monmouth Section 
of the Pacific Highway West in Polk County for a consideration 
of $2,500.00. File 20212. 


iy of 
pat Fi 7 ql Li acer 

ee ot “s ‘ 4 - 
Ts, STAT $ i. eee 
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t aor 

XN en 
patk- 


PPROVED 


STATE HIGHWay ENGINEER 


<4 . 
Date 2-29-27 


A 
TO: Oregon Transportation Commission Ae 3-28-78 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
46879 Sorenson, S. W. and Ella 
Monaghan, Patrick $ 600.00 
47276 Magley, Lester L. and Gloria 3,250.00 
48797 Western Oregon Conference Association of 
Seventh Day Adventists 16,000.00 
49409 Burdick, Bettie 450.00 
49581 Staudenmier, Alice W. 250.00 
49624 VanDorn, Clarence and Claudine; 
Langfus, Aaron and Regina 1,150.00 
49629 Huson, John W. and Margaret E.; 
‘ Wilson, Merton L. and Barbara J. 550.00 
49676 Longview Fibre Company 150.00 
49712 Thomas, Howard D. and Robert W. 4,850.00 
49720 Freeman, Ruth Mae 1,440.00 
7-264.18 Ross, Stella 90.00 
12-0.64 Saunders, Dalton S. 144.00 
442-0.47 Whiting, Hilton 375.00 
456-117.94 Sherburn, Dell 50.00 


14 Transactions $ 29,349.00 


(2) Grant a 48' wide access reservation to Paul J. Slominski at 
Station 148+31 in lieu of his 25" access at Station 148+70 
on the Reedville-Beaverton Section of the Tualatin Valley 
Highway in Washington County. File 22838. 


(3) Agreement with Hood River County wherein the State will reim- 
burse the County for snow removal activities at Cooper Spur 
Ski Area in Hood River County. (Maintenance) 


(4) Agreement with City of Pendleton and MAR-MON Developers for 
channelization and installation of a traffic signal on the 
Pendleton-John Day Highway at S.W. 30th Avenue to handle 
traffic at a new K-Mart Store. The State will design, install 
and maintain the signals with the developer paying all costs 
of the project. The City has agreed to pay all costs of 
electrical energy consumed in operation of the signal. 

(Local Government Unit) 


=a APPROVED 
A} PRO | py a a Cake Oe 


ED . 2 APPROVED BY CHAIRMAN 
raters —~Sikie HIGAWAY ENGINEER GLENN L. JACKSON 
= ATE WiGHWay ca 4 “4 = ad 
‘GINFER DATE: 3 “e € co i DAT 
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cje. 3-28-78 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
47277 Mahaffey, John F. and Linda 
Pickett, Norman D. and Roberta $ 3,250.00 
49314 Hunter, Ronald G. and Darlene J. 3,000.00 
49690 Acord, Donald L. and Helen L. 
Intenzo, Joseph L. and Connie Joe 1,300.00 
49751 Wilson, Thomas K. and Jean A. 1,150.00 
49792 Crown Zellerbach Corporation 1,550.00 
50115 Johnson, William and Marcelle E. 100.00 
6 Transactions $ 10,350.00 


(2) Agreement with City of Central Point covering installation 
of traffic signals on the Rogue Valley Highway at Pine 
Street. The State will design, install and maintain the 
signal equipment utilizing Title II Safety Funds. The City 
has agreed to pay all costs of electrical energy consumed 
in operation of the signals. (Local Government Unit) 


By your duly adopted delegation order, you authorized me 
*n my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith 

for the Commission, I approve all actions listed above and 
report this action for your official records. 


Dated this : day of iia 1978 


Glenn L. Jacks 


[> /-7 
Ao Lhe La Oregon Transp tion Commission 


“STATE HIGHWAY ENGINEER _ 9450 - 


cA 
i a, Te 
REPORT OF CONFIRMATION OF ACTION-TAREN UNDER DELEGATED AUTHORITY 


ee Projeer COrVallis-Newport Hwy. & S.W. 53rd Street_ 
(Contract No. 8684) 
Type ot Work 0+ 24 Mile Grading, Pave & Sigs, FA. Proj. No. HHS=21=1(1) 


County Ben ton Highway Corval lis -Newport 
No. of Bidders (5 Low Bidder Morse Bros. Inc, 2 Lebanon _ sessment 
tow bid $110,000.10 


Engineer’s Recommendation: Award to low bidder subject to concurrence of 
FHWA. 


Yak Ranch Creek PR I 
(Contract No. 8685) 
Type of Work 0-22 Mile Grade-Pave-Structure or 4 pro tio, BRS-133(2) 


No. a, ae Project _ 


j N >} Pi) 
County Co Jumiby a items tein 


No. of Bidders___° _____ tow Biduer COaSt Marine Construction Inc., Portland 


Low Bid S nite ee 


Engineer's Recommendations: Award to low bidder subject to concurrence of 


FHWA. 
No. 3 Proect eanaan Road-bennett Road Sec. . sess bonshahiipinides 
; : aa (Contract No. 8686), 
Type of Work 8-23 Miles Paving _ niteciicntnlintaecamiaileiiamele __F A. Pro}. No. - pei ¢)} cael 
Coukiy Columbia —____trighway_COlumbia River 


No. of Bidders__© Gabler Bros. Inc a Por tland 


tow sid $ 809,149.00 


Low Bidder _ 


Engineer's Recommendations’ Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT - 5-7 
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(5) 


(6) 


(7) 


Basic Ordering Agreement YA-514-BOA8-1 with Bureau of Land 
Management for material testing services for liquid asphalts. 
(Materials Unit) 


Agreement with Deschutes National Forest for patrolling and 
grooming of snowmobile trails on national forest lands. 

Funds in the amount of $6,411 will be provided from snow- 
mobile license fees and this amount will be deposited with the 
U.S. Forest Service for its expenditure and administration of 
the agreement. (Maintenance) 


Agreement with Wallowa-Whitman National Forest for patrolling 
and grooming of snowmobile trails in the Anthony Lakes area 
of Baker County. Funds in the amount of $1,757 will be pro- 
vided from snowmobile license. fees and this amount will be 
deposited with the U.S. Forest Service for its expenditure 
and administration of the agreement. This agreement expires 
May 30, 1978. (Maintenance) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed on the preceding page and 
the above items (7 items totaling) and report this action for 
your official records. 


Dated this B day of Mare4~X* 1978 
4 
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- A 
> 3-28-78 


Cox Creek-Elm Street (Albany) Sec. 
(Contract No. 890) 


ieee _F A. Pro. No. 7 505) 


Linn Albany-Junction City 


County ae Highway 


No a = Proyoct 


Type of Work Be <3: Miles Pav ing 


Morse bros. _Inc., Lebanon 


No. of Bidders — Low Bidder __. - aiek anna 


Low 8id 5774, 502.50 


Engineer's Recommendation: Award to low bidder subject to concurrence of 


FhwA. 
* 8 Burns Junction Rock Production 
oO. Project _ oe —— 
; (€ontract No. 8691) 
Type ot Work Rock Production FA, Proj. te, ee 
County Malheur _ ee) 
No. ol Sidiers 9 = Lowttidder UE Mc _D Corporation, La Grande 
Low Bid $242 760. Of 760.00 _ 


Engineer's Recommendations) Awa rd to Low Bidder. 


No.9 Project Hillsboro-Silverton Hwy. @ Oregon Way (Woodburn) 
(Contract No. 8692) 

Type of Work 0.23 Mile Grade-Pave-Signals Fa pro wo TQF-75(3) 

Coun ,)  _——— tionway.Hillsboro-Silverton —_ 

No. of Bidders___3___ Low udder_Cascade Construction Company, Portland 


Low Bid S$ 119, 281. 90_ wee 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT nat 
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No 4. Preyer Canyon Creek (N.W. Jru Ave.) briuge, John vay 
(Contract No. 8687) 


Type of Work Grading, Paying & Structure FA. Pro. No, US-1201(1 
Grant City Street 


Highway Met = eS REO 


County 


ee A _ Low Bidder YOuglas S. Coats Construction, Benu 


124,1/¢2.U0 


Low Bid S 


Engineer's Recommendation: Award to low biader subject to concurrence of the 
City of Jonn Vay anu the sum of $46,500.00 is 


aepositeu by the City. , 


No. __9 Project__Grants Pass-New Hope Road Sec. = 
“(@ontract No. 8688 


Type ot Work 1-63 Miles G-P-Sign-Signals ep pi tin F°BCL) 
county__Yosephine Pe nue. 

No. of Bidders __¢ Low Bidder Copeland Paving, Inc., Grants Pass 
Low aig 12645932. 40 _ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA and contractor submitting completed forns 
relative to soliciting subcontract bids from 
Minority uusiness Enterprises. 


ee Project Pacific Highway West @ Sth Avenue (Eugene) _ 
(Contract No. 8689) car 
Type of Worx Traffic Signal Installation ga pio wo 1 Qt-1049(1) 


Pacific West 


ee | ee 7 ee 


County__Lane__ 


No. of ay oe Low Bidder Ham 1 to ne 2 lec tri c | ne -» Eugene 


Low Bid S 21,469.98 


Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_ 3-5-7 
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Te — 
3-28-78 


iis: ko S.W. 29th St.-Pendleton/John Day Hwy. (Pendleton) 


oe (Contract No. 8696) 
Type of Work 1900 feet Grade-Pave-Signing iF AL Prop No M-3429(1) 


County Uma tilla Highway_-__F AU_3420 is 


Project 


No. of Bidders = s —-—— Low Biider Ri verbend Construction Co ts Portland 


Low Bid 5 279,924.00 re 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Pendleton, Umatilla County and the FHWA 


and the sum of $16,165.00 is deposited by the City 


and $18,975.00 is deposited by the County. 


On February 27, 1978, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received and authorized him to 
sign the contracts when conditions for the awards 


have been met. 
Dated this QO day of We ehr, 1978 


Glenn L. Jacks 
Oregon Transporta 


hairman 
n Commission 
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wo 19 — premer 12th Street S.E. @ Madrona Avenue (Salem) 


(Contract No. 8693) 
Type of Work. Uraffic Signal Installation —_ ¢.a, moj. no. M-1555(5) 


Highway AU_1555 (City Street) 


aaa wanes. - once Eleetrtc Co., Albany __ 


Marion 


County 


No. of Bidders 


Low Bid 534,041.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Salem and the FHWA and the sum of 
$2,840.00 is deposited by the City. 


sie, al Project___ Broadway Bridge (West Approaches) Portland _ 
(Contract No. 8694) 

Type of Work Deck Surfacing = Cer FA. Proj, Me. _ IX-0000(3) 

eens Multnomah Highway_FAU 9022 & 9318 

No. of Bidders 3 Low biduer_Hamilton Construction Co., Springfield _ 


Low Bid $-875192 00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA and Multnomah County and the sum of 
$14,780.00 is deposited by the County. 


tebe Project__E. burnside Street U'Xing Section _ 
3 (Contract No. 8695) _ 
Type of Work__GFading, Paving & Structure eg pray no, _17205-7(57)310 


County__ Mu] tnomah HighwayEast Portland Freeway 
No. of Bidders__10_ __Lowninder Humphrey Construction, Inc., Seattle 
ia 1,070,947 .00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE S-8-78 
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(5) 


(6) 


3-28-78 


Letter-form supplemertal agreement with Coos County which 
relieves the County of the responsibility of maintaining 
traffic signals on the Oregon Coast Highway at Flanagan 
Avenue and Edwards Street in the Bunker Hill area south 
of Coos Bay. (Local Government) 


Agreement with Tualatin Hills Park and Recreation District 
for installation of a pedestrian-actuated traffic signal 
on the Scholls Highway near Heather Lane in Washington 
County. The State will design and install the signal 
using State forces. The State will also pay all costs of 
the project in excess of the $4,500 estimate, perform the 
maintenance and pay for electrical energy. The District 
has agreed to pay the total estimated cost of $4,500. 
(Local Government) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 
page (6 items totaling) and report this action for your 


official records. 
Dated this “” day of Ware , 1978 
on Commission 


Oregon Trans 
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SG OF 3-28-78 


} 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


4 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48515 Easley, Wayne T.; Kauffman, Robert J. $ 12,050.00 
48734 Marino, Frank and Gwendolyn M. 55,000.00 
49187 Pacific Health Facilities 7,280.00 
49220 Oregon-Washington Railroad and Navigation 
Company 45,000.00 
10.69+00 Snook, Larry 520.00 
10.69+00 Stubblefield, Jim 100.00 
54-6.46 Sheets, Edwin E. 360.00 
54-6.60 Sheets, Edwin E. 150.00 
200-14.18E Decker Nursery 160.00 
200-14.18E Richardson, Kenneth 50.00 
200-14.72S_ Decker Nursery 200.00 
200-14.72S__ Bangs, Lloyd 50.00 
235-1.00E General Electric Credit and Leasing Corp. 345.00 
235-1.00E General Electric Credit and Leasing Corp. 100.00 
1 S/R Snook, Larry 100.00 
15 Transactions $ 121,465.00 


(2) Extension to June 1, 1978 of Agreement with the Oregon, California 
and Eastern Railway to permit the state to enter their property 
for constructing the South Sixth Street-Hilyard Avenue Section of 
Midland Highway in Klamath County. Authorize J. B. Boyd to sign. 
File 48945-RR842. 


(3) Agreement with Umpqua National Forest for patrolling and groom- 
ing of snowmobile trails in the Diamond Lake area of Douglas 
County. Funds in the amount of $3,000 will be provided from 
snowmobile license fees and this amount will be deposited with 
the U. S. Forest Service for its expenditure and administration 
of the agreement. This agreement expires May 30, 1978. 
(Maintenance) 


(4) Agreement with Mt. Hood National Forest for patrolling and groom- 
ing of snowmobile trails in the Frog Lake and Skyline Road areas 
of Clackamas and Wasco Counties. Funds in the amount of 
$1,200 will be provided from snowmobile license fees and this 
amount will be deposited with the U. S. Forest Service for its 
expenditure and administration of the agreement. This agreement 
expires May 30, 1978. (Maintenance) 


: APPROVED ED APPROVED BY CHAIRMAN 
BA ; APPROV x42 GLENN L. JACKSON 
“DEPUTY STATE Mic . = ne pate_3- MY 7B 
STATE HWAY ENGINEER ay ENGINEER 
7" TATE HIGHWAY ENGIN 
+ , 370-7" BSB-73 a 


DATF: = 


B 
3-28-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Confirmation of Action Taken Under 


Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Deck surfacing on the Burnside Bridge in Multnomah 
County. Bids received January 26, 1978. Contract 
No. 8678 awarded February 21, 1978, to Sealant 
Systems Co., Woodinville, Washington, at $288,930. 


2) Work on the Elm Avenue-E. Highland Avenue (Hermiston) 
Section of the Umatilla-Stanfield Highway in Umatilla 
County. Bids received January 26, 1978. Contract 
No. 8680 awarded February 23, 1978, to Hamilton 
Electric, Inc., Eugene, at $203,390.62. 


3) Work on the Corvallis-Newport Highway at S.W. 53rd 
Street Section in Benton County. Bids received 
February 23, 1978. Contract No. 8684 awarded 
February 27, 1978, to Morse Bros., Inc., Lebanon, 
at $110,000.10. 


4) Work on the Oak Ranch Creek Bridge Section of the 
Nehalem Highway in Columbia County. Bids received 
February 23, 1978. Contract No. 8685 awarded 
February 27, 1978, to Coast Marine Construction, Inc., 
Portland, at $197,524.40. 


5) Paving on the Canaan Road-Bennett Road Section of 
the Columbia River Highway in Columbia County. Bids 
received February 23, 1978. Contract No. 8686 awarded 
February 27, 1978, to Babler Bros., Inc., Portland, 
at $809,149. 


6) Work on the Canyon Creek (N.W. 3rd Avenue) Bridge in 
the City of John Day, Grant County. Bids received 
February 23, 1978. Contract No. 8687 awarded 
March 14, 1978, to Douglas S. Coats Construction, 
Bend, at $124,172. 


7) Work on the Grants Pass-New Hope Road Section of the 
Jacksonville Highway in Josephine County. Bids 
received February 23, 1978. Contract No. 8688 
awarded February 27, 1978, to Copeland Paving, Inc., 
Grants Pass, at $1,645,932.40. 


8) Traffic signal installation on the Pacific Highway 
West at 5th Avenue in Eugene, Lane County. Bids 
received February 23, 1978. Contract No. 8689 
awarded February 27, 1978, to Hamilton Electric, Inc., 
Eugene, at $51,469.58. 
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' “ 3-28-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved all actions listed below and report this 
action for your official records: 


1) On March 3, 1978, approved an agreement with 
Timber Service Company to allow State to haul 
pit run rock material from Timber Service 
Company's quarry and for them to have the 
same right to haul pit run rock from State's 
quarry on the Santiam Highway. Agreement 
provides that an equal amount of rock will 
be taken from both quarries. (Linn County) 


2) On March 9, 1978, approved an agreement with 
MEI-Charlton, Inc., covering investigation of 
the failure of one of the anchorage areas of 
one of the two prestressed girder stems for 
the Steel St. Pedestrian Undercrossing on the 
S.E. Bush Street-S.E. Foster Road Section 
of the East Portland Freeway, Multnomah County. 
Cost not to exceed $11,800. 


) 
Dated this /“ day Py ee , 1978 


Glenn L. Jack 


Oregon Transpo Jon Commission 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and 


Acceptance 
Contract No. Section and County Date 
RDM Constructors & Center Street Bridge February 16, 1978 
Freedom Bridge, J.V., (Front St. Off-Ramp), 
No. 8336 Marion County 


Weaver Const. Co., 


Lookingglass Creek 
No. 8595 


(Palmer Jct.) Bridge, 
Union County 


February 16, 1978 


Anderson's Erosion 


Goshen-Cottage Grove, 
Control, No. 8409 


February 16, 1978 
Lane County 


Ross Bros. Constr., Elk River-Port Orford, February 24, 1978 
Inc., No. 8325 Curry County 

Cascade Const., Inc., Dougherty Slough- February 27, 1978 
No. 8466 Tillamook, Tillamook Co. 

Ross Bros. Constr., Milton Ditch-Walla Walla March 3, 1978 
Inc., No. 8521 River (Milton-Freewater), 


Umatilla County 


Gibbons & Reed Co., Murphy Creek-Roaring River March 6, 1978 
No. 8493 Section, Clackamas County 
Donald W. Thompson, Fat Elk Creek-Pulaski March 9, 1978 
Inc., No. 8511 Creek, Coos County 
Linnco Electric Co., Albany-Jct. City Hwy. at March 13, 1978 
No. 8583 S.W. 34th Ave. (Albany), 

Linn County 
Roy L. Houck Const. Co., Thomas Creek-Brookings, March 13, 1978 
No. 8427 Curry County 
Babler Bros., Inc. Pine Creek Rd.-Beede March 14, 1978 
No. 8343 Reservoir, Harney County 
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9) 


10) 


11) 


12) 


13) 


“ 


3-17-78 


B 
3-28-78 


Paving on the Cox Creek-S. Elm Street (Albany) 
Section of the Albany-Junction City Highway in Linn 
County. Bids received February :'3, 1978. Contract 
No. 8690 awarded February 27, 1978, to Morse Bros., 
Inc., Lebanon, at $774,502.50. 


Work on the Hillsboro-Silverton Highway at Oregon 
Way (Woodburn) Section in Marion County. Bids 
received February 23, 1978. Contract No. 8692 
awarded February 27, 1978, to Cascade Construction 
Company, Inc., Portland, at $119,281.50. 


Work on the E. Burnside Street Undercrossing Section 
of the East Portland Freeway in Multnomah County. 
Bids received February 23, 1978. Contract No. 8695 
awarded February 27, 1978, to Humphrey Construction, 
Inc., Seattle, Washington, at $1,070,947. 


Work on the S.W. 29th Street-Pendleton-John Day 
Highway (Pendleton) Section of FAU 3420 in Umatilla 
County. Bids received February 23, 1978. Contract 
No. 8696 awarded March 14, 1978, to Riverbend 
Construction Co., Portland, at $279,924. 


Traffic signal installation on 12th Street S.E. at 
Madrona Avenue S.E. in Salem, Marion County. 

Bids received February 23, 1978. Contract No. 8693 
awarded March 16, 1978, to Linnco Electric Co., 
Albany, at $34,041. 


Dated phisZcC_ day of rT ae | , 1978 


- 2462 - 


Cc 


- 3-28-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 


accordance with this authority for and on behalf of the Commission: 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-48515 - Helen Marie Gantenbein et al. 0.48 acre for right- 
of-way purposes. Offer $12,050.00. 


MILLICAN CREEK BRIDGE SECTION, PACIFIC WEST HIGHWAY - YAMHILL 
COUNTY 

R-49693 - Irvin F. Bryan et al. 0.05 acre for right-of-way 
purposes. Offer $1,000.00. 


MT. HOOD POST OFFICE-FIKES CORNER SECTION, MT. HOOD HIGHWAY - 
HOOD RIVER COUNTY 

R-42277 - Oleen A. Fairchild et ux. Parcel 1: 1.42 acres 
for right-of-way purposes; Parcel 2: 0.10 acre for right-of-way 
purposes including its use for widening Willow Flat & Masse Grade 
County Roads. Offer $40,750.00. 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 

R-49790 - Leo A. Johnson et al. Parcel 1: 3,770 sq. ft. for 
right-of-way purposes; Parcel 2: 570 sq. ft. for a permanent 
slope easement. Offer $32,900.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


Cee rn weds een een nant 


R-47276 - Lester L. and Gloria Magley. 844 sq. ft. for right- 
of-way purposes. Revised offer $2,850.00. 


R-49145 - Merle L. Brown et al. 2,100 sq. ft. for right-of- 
way purposes including its use for widening N.E. Halsey St. Offer 
$33,700.00. 


Dated this 14th day of Febymary, 1978. 


J. B 
RE: Report of Offers Tendered - 6 


Engineer 


31T ae. 
= 3=28-78 
Contractor and Acceptance 
Contract No. Section and County Date 
Roy L. Houck Const. Silver Cr. Falls Intchge.- March 14, 1978 
Co., No. 8486 Aumsville-Sublimity Road, 


Marion County 


February 20, 19 


H. $. Coulter 
State Highway Engineer 
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February 1978 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 0.93 acre excess property on the Medford-Provolt Section of 
the Jacksonville Highway in Jackson County for a minimum considera- 
tion of $950. Approved January 19, 1978. File 6194 (16-43). 


(2) Service Contracts with the Southern Pacific Transportation Company. 
Approved January 18, 1978 (16-12). 
Contract 78-001 RR908 Oak St. in Hillsboro, Washington Co. 
78-002 RR909 West Baseline Rd. in Hillsboro, Washington Co. 
(3) Sale of 14.5 acres excess property on the Bonneville Station-Patterson 
Avenue Section of the Willamina-Salem Highway in Polk County for a 
minimum consideration of $50,000 to the City of Salem. Approved 
January 19, 1978. File 33463 (16-43). 


(4) Sale of 9,548 square feet excess property on the Front Avenue Section 
of the Pacific Highway West in Multnomah County for a minimum con- 
sideration of $12,500. Approved April 14, 1977. Files 8946, 

8947, 4949 (16-43). 


(5) Right of Way Service Agreement with Hood River County in connection with 
the Neal Creek Bridge Project on the Deathman Ridge Road. Approved 
January 23, 1978. Misc. C & A 6471. R/W Agreement 86 (16-49). 


(6) Construction-Maintenance Agreements with Burlington Northern, Inc., 
for installation of grade crossing protection devices at LaVerne 
Avenue (Midland Highway) in Klamath County, RR 910 and N. E. O'Neil 
Way (O'Neil Highway) in Deschutes County, RR 91l. Approved 
January 26, 1978 (16-12). 


(7) Sale of 0.49 acre excess property on the Grants Pass-New Hope Road 
Section of the Jacksonville Highway in Josephine County for a minimum 
consideration of $21,400 as exchange property. Approved February 2, 
1978. File 40540 (16.43). 


(8) Sale of 2.75 acres excess property on the Old Dry Creek Road-Ochoco 
Highway Section of the Mill Creek County Road (acquired for Ochoco 
Highway) in Crook County to Crook County for a material source for 
no consideration. Approved February 3, 1978 (16-43). 


(9) Sale of 0.35 acre excess property on the Elk River-Port Orford 


Section of the Oregon Coast Highway in Curry County for a minimum 
consideration of $1,800. Approved February 10, 1978. File 42596 (16-43). 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


MILLICAN CREEK BRIDGE SECTION, PACIFIC WEST HIGHWAY - YAMHILL 


COUNTY 
Sa ee ee 


R-49692 - Richard M. Penrose. 0.39 acre for right of way 
purposes. Offer $3,025.00. 


R-49693 - Irvin F. Bryan et al. 0.05 acre for right of 
way purposes. Offer $1,250.00. 


MI. HOOD POST OFFICE-FIKES CORNER SECTION, MT, HOOD HIGHWAY - 
HOOD RIVER COUNTY 


R-49744 - Neol L. Mooney et ux. 0.57 acre for right of 
Way purposes. Offer $42,500.00. 


R-49745 - Bertha L. Hanel. Parcel 1: 3.11 acres for 
right of way purposes; Parcel 2: 0.17 acre for right of way 
purposes to construct frontage road. Offer $72,050.00. 


R-49748 - Ernest Land et ux. Parcel 1: 2.6 acres for 
right of way purposes; Parcel 2: 0.08 acre for right of way 
purposes and use as access road. Offer $60,675.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH 


COUNTY 
i rn 


R-49208 - Robert I. Green et al. Parcel 1: 860 square 
feet for right of way purposes including its use for widening 
99th Avenue; Parcel 2: 258 square feet permanent slope ease- 
ment including its use for widening 99th Avenue. Offer 
$6,000.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT, HOOD HIGHWAY - 
MULTNOMAH COUNTY 


R-49602 - Richard B. Pierce et al. 0.06 acre for right of 
way purposes. Offer $109,500.00. 


Dated this 20th day of Margh, 1978 


J, 
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3-28-78 


March 1978 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon Trans~ 
portation Commission, subdelegated to the Right of Way Engineer (Adminis- 
tration Order No. 18), I report that I have taken the following actions for 
your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


Sale of 2.0 acres excess property on the Winchester-Shady Section of 
the Pacific Highway in Douglas County for a minimum consideration of 
$92,000.00 to Douglas County for public use only. Approved February 
10, 1978. File 17182 (16-43) 


Sale of various excess parcels on the Condon-30 Mile Creek Section of 
the John Day Highway in Gilliam County, to be traded for property being 
negotiated for the downscoped project. Approved February 15, 1978. 
Files 46658 through 46665 (16-43) 


Sale of 0.29 acre excess property on the Denny Road-Pacific Highway 
West Section of the Beaverton-Tigard Highway in Washington County for a 
minimum consideration of $8,500.00. Approved February 16, 1978. Files 
32431, 33686. (16-43) 


Signed on February 23, 1978 the Petition of Annexation to the City of 
Portland of property between S.E. 82nd and 84th and Powell Blvd. and 
Lafayette Street. Approved by the Commission February 22, 1978. File 
41880. 


Sale of a piece of excess property lying in Morgan Road from a Quarry 
site on the Tigard-Newberg Section of the Pacific Highway West in 
Clackamas County to Clackamas County for road purposes only, at no 
consideration. Approved February 23, 1978. File 22321. (16-43) 


Construction-Maintenance Agreements with the Oregon Electric Railway 
Company for the installation of grade crossing protection devices at 3 
crossings in Albany, Santiam Road, Geary Street and Davidson Street, 
Linn County. Approved February 23, 1978. RR 913, 914, 915 (16-12) 


Service Contract with the Southern Pacific Transportation Company for 
installation of grade crossing protection devices at South 10th Avenue 
in Corneleus, Washington County. Approved February 28, 1978. RR 916 
(16-12) 


Sale of 0.65 acre excess property on the Anlauf Interchange Section of 
the Pacific Highway in Douglas County to Guistina Bros. in exchange for 
needed right of way. Approved February 28, 1978. File 28032 (16-43) 


Sale of 0.10 acre excess property on the Adrian Bridge Section of the 


Succor Creek (Parma Spur) in Malheur County for a minimum consideration 
of $200.00. Approved February 28, 1978. File 46816 (16-43) 
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Report of February 1978 (cont.) 


(10) Construction-Maintenance Agreement with Burlington Northern, Inc. 
for installation of grade crossing protection devices at Altamont 
Drive, South Klamath, Klamath County. RR 912. Approved February 10, 
1978 (16-12). 


(11) Sale of 1.02 acres excess property on the Shoofly Bridge Section of 
the Service Creek-Mitchell Highway in Wheeler County for a minimum 
consideration of $250. Approved April 25, 1977. File 5187 (16-43). 


Dated this [4 day of February, 1978 


‘B. Boyd, Rig 


fof Way Manager 


nn 
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TO; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On February 24 1978, $ 3,118,238.41 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of January , 1978. 

(List of apportionments on file in Commission Files, 
Salem.) 


On February 28, 1978, $1,870,943.04 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month Of January > 19 

(List of apportionments on file in Commission Files 
Salen. ) 


Dated this 16th day of February, 1978 


NI 
\ 


Pad Je, <<? 
V. E. Skoog, Controller 
Highwé Division 
Attachments ies 
cc: R. Burco 


H. S. Coulter 
J. Earley - Att. 


- 2471 - 


(10) 


(11) 


(12) 


(13) 


(14) 


(15) 


(16) 


(17) 


(18) 


(19) 


JB:bc 


eR RE I ne 
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| 3-28-78 
Report of March 1978 (cont) 


Signed on February 28, 1978 the Grant of Access to Bill J. Whitley on 
the Vale-Cairo Junction Section of the Central Oregon Highway in 
Malheur County. Approved by Mr. Jackson February 22, 1978. File 40445 
(16-45) 


Signed on February 28, 1978, the Modification of Access for Boise 
Cascade Corporation on the Orr Corner-Monmouth Section of the Pacific 
Highway West in Polk County. Approved by Mr. Jackson February 22, 
1978. File 20212 (16-45) 


Sale of 1.04 acres excess property of the Cottage Grove-Divide Section 
of the Pacific Highway in Lane County to the City of Cottage Grove for 
public road use only for the minimum consideration of $15,500.00. 
Approved February 28, 1978. Files 21424, 21435, 21439, 21441, 21442, 
21445 (16-43) 


Construction-Maintenance agreements with the Walla Walla Valley Railway 
Company for grade crossing protection devices at Appleton Road near 
Crockett, Umatilla County. Approved March 7, 1978. RR 917 and at 
Ferndale, Umatilla County. Approved March 7, 1978. RR 918 (16-12) 


Right of Way Service Agreement with Marion County Housing Authority for 
a Community Development Block Grant program in Jefferson County. Ap- 
proved February 1, 1978. Miscellaneous C & A 6544, Agreement 87. (16- 
49) 


Right of Way Service Agreement with the City of Eugene for reviewing 
appraisals on their airport project in Lane County. Approved March 14, 
1978. Miscellaneous C & A 6545. Agreement 88 (16-49) 


Right of Way Service Agreement with Coos County for services in con- 
nection with the Gaylord Bridge Project. Approved March 14, 1978. 
Miscellaneous C & A 6546 Agreement 89 (16-49) 


Pipeline agreement with the Southern Pacific Transportation Company for 
two culverts in the Martin Creek-Comstock Section of the Pacific High- 
way in Lane and Douglas Counties. Approved March 10, 1978. RR 919 
(16-12) 


Sale of 1.32 acres excess property on the Clatskanie-Delena Section of 
the Columbia River Highway in Columbia County to Columbia County for 
park purposes only as exchange property for right of way on the Warren- 
Scappoose Project. Approved March 8, 1978. Files 3454, 20245 and 
20246 (16-43) 


Sale of 1.08 acres excess property on the Albany-Judkins Point Section 
of the Pacific Highway in Linn County for a minimum consideration of 
$1,600.00. Approved March 10, 1978. File 25380 (16-43) 


, y 
ree 1} 
Dated this / O day oe Mitch +» 1978 


= 
3-28-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Confirmation of Action Taken Under 


Delegated Authority 


Pursuant to authority delvgated to me, I report the following 
action for the Transport: tion Commission's records: 


On January 30, 1978, approved and signed a 
Consent to Annexation to the City of Coquille 
covering a portion of the Coos Bay-Roseburg 
Highway in Section 1, Township 28 South, 

Range 13 West, Willamette Meridian, Coos County. 


(= ale / . 
Dated this 43 day of (<4 , 1978 


Frank E. Terpin, Locatfon Engineer 
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March 15, 1978 
T0; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On March 24 >» 1978 $2,485,499.30 was distributed to 
the counties as their share of motor vehicle revenues 


(20 percent) for the month of February, 1978. 
(List of apportionments on file in Commission Files, 
Salem.) 


On » 197% $1,491,299.58 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of February , 1978 


(List of apporttionments on file in Commission Files, 
Salem.) 


Dated this 15th day of March _, 1978 


WE LA 
V. E. wae: Controller. 


Highway Division 
njc 
Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley - Att. 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than 
30 days 
prior to 

Defendant trial 

E. Stiles $ 5,000 

L-7449 

R-49249 

Section: Hines-Burns 

Highway: Central Oregon 


County: Harney 
Approved by: Walter L. Barrie 


Stanley T. Allison $17,500 
L-7225 

R-48144 

Section: Vail Creek-Sweet Home 
Highway: Santiam 

County: Linn 

Approved by: Walter L. Barrie 
Gerald Horton $ 4,000 
L-7303 

R-48079 

Section: Vail Creek-Sweet Home 
Highway: Santiam 

County: Linn 


Approved by: Walter L. Barrie 


State's 
Highest 
Testimony 
at trial 


$ 2,440 


$17, 300 


$ 2,000 
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De fend- 

ants' 

lowest 

demand Verdict 
$12,000 $ 9,200 
Date: March 17, 1978 


$50,000 $42,500 
Date: March 17, 1978 
$ 9,000 $ 2,500 


Date: March 14, 1978 


co Or 2 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7564 Alex Powell v. _Department of Transportation, et al. This 
case involves an accident that occurred on February 3, 1976, in 
which the -ronp-eageeh was operating a vehicle and collided with a 
large boulder on I-5 in the City of Portland. The plaintiff has 
alleged the Sait aetain of the department in failure to keep the 
highway free of rocks and boulders. The amount of the lawsuit is 
$50,250.00 and the matter has been referred to the Attorney General 
for the defense of the State. 


L-7565 Marvin 0. Thornton v. Department of Transportation and 


William A. Hamlin: This case involves an accident that occurred 
on February 19, 1976, in which the plaintiff, while driving a truck 
and trailer, collided with a snowplow operated by the defendant 
Hamlin, a State employee. The plaintiff is alleging the neglipence 
of the Highway Division employee in failing to maintain reasonable 
control of the vehicle and reasonable lookout for other vehicles. 
The plaintiff is secking $264,394.25 in damapes. The matter has 
been referred to the Attorney General's office for the defense of 
the State and its employee. 


L-7578 State v. Arthur D. _Kinman and Oregon Willamette_ Lumber Co., 
Inc.: This action secks an Injunction to prevent property owners 
adjacent to Highvay LOL in Lincoln County from tnterfering with the 


Highway Division's drainage system. (Lincoln County Circutt Court) 
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REPORT OF SETTLEMENT 


Plaintiff 


State of Oregon Charles Eslick 


L-7421 


County: Douglas 


Disposed of by: Amount sued 


State of Orepon Larry Sibley 


L-7511 


County: Multnomah 


Disposed of by: Compromised settiemen 


JeTeENnddl 


John Luman 
L-7281 


Attorney Fees: $250 
County:  Clackam 


OR DISPOSITION OF 


Defendant 


Property Damage 


CASES OTHER THAN CONDEMNATION 


Nemand of 


Cause of Action Plaintiff 


$782.30 


$337.28 


SERA 


REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Hiqhest Amount of 
Defendant. ___Offer_——sAnpraisal Settlement 
Paul Vanderveldt $9,250 $12,500 $12,000 
L-7527 
R-49532 
Section: Skipanon River Bridge 
Highway: Warrenton-Astoria 
County: Clatsop 
Approved by: Walter L. Barrie Date: February 24, 1978 
Mary Goldblatt $ 325 * 
L-7467 
R-49474 
Section: Circle Boulevard 
Highway: Albany-Corvallis 
County: Benton 
* Settled by Right of Way Section. 
Chester Austin $79,100 * 
L-7520 
R-48798 


Section: Warren-Scappoose 

Highway: Columbia River 

County: Columbia 

* Settled by Right of Way Section. 
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April 25, 1978 
Salem, Oregon 


The Oregon Transportation Commission met at 8:30 a.m. in 
the Director's Office, Room 135, Transportation Building. Notice 
of this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burcd, Director of Transportation 

F. B. Klaboe, Chief of Operations 

George Bell, Manager of Intergovernmental and Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Dennis Moore, Administrator of Public Transit 

David G. Talbot, State Parks Superintendent 

Harold Grover, Administrator of Motor Vehicles 

Vinita Howard, Public Information Officer for Motor Vehicles 
Division 

H. S. Coulter, State Highway Engineer 

Bill Hayden, Manager of Policy Development Section 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


Mr. Moore presented a pamphlet entitled "Policy Paper on 
the Oregon State Role in Public Transportation". There was discussion 
concerning policy decisions affecting public transit. Mr. Moore 
explained the budget process and specifically the budget for Tri-Met. 
The Commission asked that the policy paper on public transportation 
not be distributed until they have had an opportunity to review the 
paper. (Copy of policy on file in the Commission's files, Salem.) 


Mr. Burco said that he had met with Larry Sprecher of the 
Executive Department and presented the budget to Executive Fiscal 
regarding PUC, State Police and outside agencies funded from the 
Highway Fund. Mr. Burco indicated that the Executive Department 
wants to have a 60-day study and will come back with an analysis. 


There was discussion concerning the budget timing, and it 


was suggested that the Commission hold their next meeting on May 30 
with a workshop session. 


- 2478 - April 25, 1978 


BE IID i teas na 


MINUTES 

; of the 

OREGON TRANSPORTATION COMMISSION MEETING 
held on 


APRIL 25, 1978 


4) 


5) 


6) 


7) 


8) 


Adopted the following survey: 


a. Beatty Curve (M.P. 42.25) Section, Klamath Falls- 
Lakeview Highway, Klamath County. ("Highway 
Corridor and Design Resolution No. 429" on 
file in the Commission's files, Salem.) 


Adopted as an administrative rule the amendment of 
Section 3A-6 of the Manual on Uniform Traffic Control 
Devices for Streets and Highways as far as its use in 
Oregon is concerned covering a revision of gap ratio 
for pavement markings. (See “Administrative Rule No. 
94" on file in the Commission's files, Salem.) Rule 
was filed with Secretary of State on April 27, 1978, 
and published in the Administrative Rule Bulletin on 
May 15, 1978. 


Adopted resolution redesignating a short segment 
(approximately 4 miles) of the Coquille-Bandon 
Secondary Highway No. 244 as part of the Oregon 
Coast Primary Highway No. 9 in Coos County. 
("Primary Highway Designation Resolution No. 55" 
on file in the Commission's files, Salem.) 


Adopted resolution abandoning from the State Highway 
System two segments approximately 0.08 and 0.10 mile 
in length in the Clem Road-Speece Section of the John 
Day Highway in Gilliam County. (See “Abandonment 
Resolution No. 571" on file in the Commission's files, 
Salem. ) 


Six requests from the City of Portland covering Urban 
System Projects and authorized State Highway Engineer 
to sign agreements when prepared as follows: 


a. Columbia Boulevard, FAU 9956, Traffic Signals, 
Six Intersections. Total Cost $358,500; Federal 
Funds $308,310; State's Share $25,095. 


b. Fremont Bridge-Union Avenue Connection. (Connect 
North Gantenbein Street to existing ramps of the 
Fremont Bridge.) Total Cost $123,000; Federal 
Funds $105,780; State's Share $8,610. (Agreement 
prepared as Fremont Br.-Kerby Ave. Connec. 

c. Reconstruct intersection of Burnside Street, Sandy 
Boulevard and 12th Avenue. Total Cost $776,000; 
Federal Funds $667,360; State's Share $54,320. 


d. Replace signal equipment at 21 intersections in the 
Central Business District. Total Cost $600,000; 
Federal Funds $516,000; State's Share $42,000. 


(continued on next page) 
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Mr. Talbot discussed with the Commission the Tillamook 
Head Land Exchange issue. He mentioned that the Clatsop County 
Court will be meeting April 26 to resolve the matter. The Commission 
decided not to take action but would do so on Thursday, April 27, 
with a telephonic meeting after the County has acted. (See page 
2486.) 


Mr. Grover and Mrs. Howard discussed with the Commission 
a personal and professional service contract with Denny, Leigh, Ross 
and Wright pertaining to television and radio public service announce- 
ments having to do with the mandatory liability insurance requirement. 
They informed the Commission that the State does not have the personnel 
and equipment to do this type of professional work. Mr. Grover said 
the contract is not to exceed $6,324 for a period beginning May 1, 1978, 
to June 20, 1978. The Commission approved the contract as recommended 
by Mr. Grover and authorized him to sign the contract. 


Mr. Bill Hayden reported on the Federal legislation in 
Washington, D.C. He commented on the Howard Bill and the new money 
for rural transit operating assistance and bridge replacement. 


The Commission recessed thé meeting at 9:45 a.m. and 
reconvened at 10:10 a.m. in Conference Room 122. Others present were: 
Don Streun, Assistant Director of Administration; Walt Barrie, Chief 
Counsel; E. S. Hunter, Manager of Technical Services; Roger Ritchey, 
Deputy Administrator, Aeronautics Division; and Glen Green, Division 
Administrator, Federal Highway Administration. 


Mr. Bell handed to the Commission and staff a pocket-sized 
booklet entitled "Facts About ODOT and its Activities". (Copy of 
booklet on file in the Commission's files, Salem.) 


The Commission unanimously approved the following items on 
the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of March 28, 1978. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorizing condemna- 
tion. ("Real Property Condemnation Resolution No. 2672" 
on file in the Commission's files, Salem.) 


3) Authorized increase in project authorization on the 
following contract: 


a. Contract No. 8275, Grande Ronde River (Island 


B City) Bridge, Wallowa Lake Highway, Union County, 
in the amount of $40,550.70 (5.6% increase). 
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13) Request from Association of Oregon Counties for a 
special research project to identify improvements 
needed in Oregon laws affecting county road administra- 
tion and to prepare a guide for county road administra- 
tors. Total cost $35,700. Federal Transition 
Quarter Funds allocated to Oregon counties in the 
amount of $32,130 will be used for the Federal share. 
The AOC and State will each contribute $1,785 to the 
cost of project. Authorized Director for Operations 
to sign the agreement with Association of Oregon 
Counties. 


14) Construction of new barriers on the Oregon Slough 
Bridge on I-5 just south of the Interstate Bridge, 
Multnomah County. Estimated cost is $344,000 with 
Federal participation of $317,000 and State matching 
funds of $27,000. Project to be added to the Six 
Year Program. 


15) Agreement with Wilsey and Ham for preparation of the 
draft Environmental Impact Statement for I-205-Boring 
Road Section of the Clackamas Highway in Clackamas 
County for a ten-month period. Cost not to exceed 
$65,000. (Authorized Assistant Director for Operations 
to sign agreement.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem. ) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
State Parks Superintendent Exhibit D 
State Recreation Director Exhibit E 
Highway Controller Exhibit F 
Chief Counsel Exhibit G 


DIRECTOR'S REPORT 


The Commission considered a resolution establishing a Local 
Officials Advisory Committee to express the concerns of local govern- 
ment, and to work with the Department on policies, programs and activities 
in local government. 


Judge H. B. Elder, Wasco County, representing the Association 
of Oregon Counties, was present and mentioned that he has been a firm 
advocate of advisory committees. 


Mr. Bill Penhollow, Executive Secretary, Association of 


Oregon Counties, was also present and stated that meetings with the 
Department of Transportation personnel have been very beneficial. He 
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e. Widen Holgate Boulevard and replace existing 
’ bridge over the Southern Pacific Right of Way 
(S.E. 17th Avenue-S.E. 28th Avenue). Total Cost 
$3,532,000; Federal Funds $3,037,520; State's 
Share $247,240. 


f. Signalize the intersection of S.W. Capitol Highway 
and S.W. Huber Street, FAU 9407. Total Cost $45,000; 
Federal Funds $38,700; State's Share $3,150. 


9) Request from Deschutes County for a repair project on 
the Little Deschutes River (Montgomery) Bridge Section 
on FAS B345. FAS-C Funds for this project estimated 
to be $12,900 with State providing all of required 
matching funds, approximately $2,100. Authorized State 
Highway Engineer to sign agreement. 


10) Authorized Aeronautics Administrator to establish fees 
for aircraft tie-down spaces and for certain commercial 
activities at State-owned airports. Further authorized 
the Administrator to contract with concessionaires to 
collect the tie-down fees and administer this program 
at each of the affected airports. Also authorized 
Administrator to contract directly with concessionaires 
for all commercial activities. This would supplement 
the "Schedule of Rates and Fees at State-owned Airports" 
as approved by the Commission at its January 22, 1976 
meeting. 


11) Financial aid to municipalities grants to the following 
municipalities and in the amounts not to exceed those 
listed to be used for airport planning and improvement 
projects. The amounts shown will constitute one half 
of the sponsor's matching share for Federally-funded 
projects as follows: 


Florence Airport Master Plan $ 258 

Klamath Falls Strengthen Portion $11,055 
of Runway 

La Grande Overlay & Strengthen $ 8,353 


East-West Taxiway 


12) Request to the Emergency Board to increase the limita- 
tion of the Search and Rescue portion of the Aeronautics 
Division's budget in the amount of $1,400 for purchase 
of Search and Rescue Equipment. 
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Mr. Burco asked Mr. Tebeau and Mr. Cranford for a briefing 
on the Clean Air Act Amendments of 1977. He said that under these 
amendments, the Federal Government through the EPA can restrict the 
flow of highway and transit money to non-complying urban areas. 


Mr. Bill Tebeau, Operations Planning Manager, read the 
following excerpt from Public Law 9595 dealing with the Clean Air 
Amendments of 1977, Part A of Section 174: 


"Within six months after the enactment of the 
Clean Air Act Amendments of 1977, for each region 
in which the national primary ambient air quality 
standard for carbon monoxide or photochemical 
oxidants will not be attained by July 1, 1979, 
the State and elected officials of affected local 
governments shall jointly determine which elements 
of a revised implementation plan will be planned 
for and implemented or enforced by the State and 
which such elements will be planned for and 
implemented or enforced by local governments or 
regional agencies." 


Part B of this Section states: 


"The preparation of implementation plan provisions 
under this part shall be coordinated with the 
continuing, cooperative, and comprehensive trans- 
portation planning process required under section 
134 of title 23, United States Code." 


Mr. Bill Cranford, Urban Studies Supervisor, presented a 
report “Impacts of the 1977 Clean Air Act Amendments". In summary, 
Portland, Salem, Eugene and Medford have been designated by EPA to 
submit plans by January 1, 1979, to achieve air quality standards 
by 1982. (Copy of report on file in the Commission's files, Salem.) 


The Chairman recessed the meeting while Mr. Bell presented 
a video tape of three short public service announcements to be shown 
on television pertaining to clean air, which has been funded under 
the "Keep Oregon Livable" program. 


The Commission set Tuesday, May 30, 1978, for the next 
meeting in Salem. They reconfirmed June 19 and 20, 1978, for their 
tour and meeting in Astoria. 


Mr. Burco reported that the Washington Transportation 
Commission wants to meet with the Oregon Transportation Commission 
in Portland on Monday afternoon, July 17, and dinner in the evening 
to discuss a third bridge study in the Portland-Vancouver metropolitan 
area and other matters. 
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said there needs to be a more formal means of interchanging the concerns 
at the local level with the State in administering the State's trans- 
portation program and he felt this advisory committee would be an 
effective way of responding to those kinds of policy actions by the 
Department and the Commission. 


In response to Chairman Jackson's question, Mr. Rulien 
said this committee would be comprised of six members each from the 
League of Oregon Cities and from the Association of Oregon Counties. 


The Commission adopted "Miscellaneous Resolution No. 262," 
which is on file in the Commission's files, Salem, creating the Local 
Officials Advisory Committee. By adopting this resvuiution, the 
Commission authorized the Director to execute agreements or letters 
of understanding with the Association of Oregon Counties and ihe 
League of Oregon Cities as necessary to implement this relaticnship. 


Mr. Streun stated that the budget calendar calls for the 
Commission to review the decisions on supplementary funding at 
their May meeting and mentioned the need for a workshop. 


Mr. Burco commented that the budget workshop was discussed 
earlier and that it will be held on May 30 in Salem, the same day as 
the monthly Commission meeting. 


Mr. Rulien briefed the Commission on rail planning and 
called on Mr. Dave Williams, Rail Planner, for a status report. 
Mr. Williams stated that the staff is to determine the impact of 
abandonment on the communities and shippers, what the costs are of 
the abandonment and then examine the alternatives to having the 
line abandoned; for example, subsidizing the line, buying, rehabili- 
tating, etc. He said if the benefits of preserving the service 
exceeds the cost of preserving the service, then those railroad 
lines would be eligible for Federal funds. 


Mr. Williams pointed out that Federal regulations require 
that the Department hold a series of public hearings throughout the 
State. The first hearing, he said, would be for public input on 
policies the State adopts in relation to the rail program and the 
second hearing would be for the citizens to review the rail plan. 


In reply to the Chairman's inquiry, Mr. Williams stated 
there are approximately 12 to 15 railroad lines in the State that 
are currently up for abandonment or the railroad listed them on the 
system maps as candidates for abandonment. 
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In addition to sending informational copies of this 
letter to individual commissioners, copies are also being 
sent to the Oregon Ethics Commission and to Cecil Head for 
entry in the minutes of next month's commission meeting. 


Sincerely, 
Peter J. Brix 


cc - B. Gordon Coleman 
Michael P. Hollern 
Tom Walsh 
Mike Friel 
Cecil Head 
Walt Barrie 


(Received in Commission Services on April 4, 1978.) 


OPERATIONS 


There was discussion concerning the proposed Mill City- 
Gates bicycle trail. Mr. Klaboe said both Cities have submitted 
letters indicating that they are against the proposal. The Commission 
decided not to take any action on the trail at this time. 


Attention was given to the settlement of a claim with 
Clark Painting Company for maintenance painting of two Siletz River 
Bridges (Contract No. 8297, Siletz Highway, Lincoln County). 
Mr. Coulter mentioned that following award of the contract in 1975, 
it was found that more sandblasting and painting was necessary than 
had been required in the specifications. He said the contractor 
submitted a claim in the amount of $174,422.89 for extra compensa- 
tion for additional work necessitated by the changed conditions. 
Mr. Coulter said the Division has negotiated a settlement in the 
amount of $100,000 as complete satisfaction of all claims. He said 
this claim and proposed settlement has been reviewed and concurred 
by the Department's legal counsel. The Commission approved the 
settlement. 


Commissioner Walsh asked if the Bridge Section had thought 
about using Cor-Ten on future bridges. Mr. Coulter indicated that 
Cor-Ten has been used on several bridges in the State but that he 
would check on the economics of it. 


Mr. Talbot presented an overview of the 1979-81 budget 
for the Parks and Recreation Branch. 


The Commission did not take action at this time regarding 
the Tillamook Head Land Exchange. (See page 2479.) 
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The Commission tentatively set Tuesday, August 15, for 
their monthly meeting in Salen. 


Mr. Burco stated that he was elected Chairman of the 
Conference of State Departments of Transportation. He invited the 
Commission to attend the next meeting of this group which is to be 
held in Portland on August 17,and 18, 1978. The Commission congratulated 
Mr. Burco on his appointment as Chairman. 


At the request of Commissioner Brix and the concurrence of 
Mr. Barrie, the following letter is entered in the minutes of this 
meeting: 


Glenn Jackson ° 
Chairman, Transportation Commission 

920 S.W. 6th Avenue 

Portland, OR 97204 


Re: Disclosure of Potential Conflict of Interest 
Dear Glenn: 


The purpose of this letter is to disclose a potential 
conflict of interest in accordance with the Oregon Conflict 
of Interest Law (ORS chapter 244). 


I own, indirectly, through a controlling interest in 
Knappton Towboat Co., a substantial interest in Coast Marine 
Construction Co. of Portland and Harbor Tug & Barge Co. of 
Coos Bay. As both of these companies bid on state highway 
projects I have a potential conflict of interest. 


Since the Transportation Commission has delegated to 
you, as Chairman, or to Mr. Hollern, as Vice-Chairman, the 
authority to award all contracts, I have not personally 
been involved in any Commission action which would influence 
any contract awards. Nor have I been involved in any other 
actual conflict of interest. I, nonetheless, feel that 
this announcement is in the best interest of the Depart- 
ment of Transportation in order to fully disclose, for the 
record, this potential conflict of interest. Needless to 
say, should the occasion ever arise in which a real con- 
flict might occur, I will call it to the attention of the 
Commission and I will not participate in any Commission or 
Department business in which such a conflict exists. 


I am advised by our Legal Counsel, Walt Barrie, that 
this letter fully satisfies the requirements of the Oregon 
Conflict of Interest Law and the rules and regulations of 
the Oregon Ethics Commission. 


(continued on next page) 
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Mr. Ritchey presented a budget overview 1979-81 for the 
Aeronautics Division. He handed to the Commission a report entitled 
Alternate Program Levels System. (Copy on file in the Commission's 
files, Salem.) 


In reply to Commissioner Hollern, Mr. Ritchey said the 
names of the Aeronautics Advisory Committee will be presented to 
the Commission in the near future. 


Mr. Ritchey stated that the Division of State Lands have 
issued a fill permit in the Coos Bay-North Bend Airport and are 
holding a public hearing there today. He said the Corps of Engineers 
are expected back at the airport site about the middle of May. 


Mr. Moore presented a preliminary Public Transit budget for 
1979-81. He said two alternatives have been prepared: one with Tri- 
Met and one without Tri-Met participating in the urbanized program. 
(Copy of report on file in the Commission's files, Salem.) 


Mr. Moore gave a status report on intercity bus activities. 
He stated that he will be presenting to the Commission at their May 
meeting a proposal to go to the Emergency Board concerning the program. 
He pointed out that this would be a five-part program, including the 
Portland Terminal, the Polk County bus service to Salem, bus shelters 
and signs along key areas of the coast. Mr. Moore mentioned briefly 
the problems of riding the bus to the coast. 


Mr. Moore introduced Dave Paoli, who has been working on 
the intercity study, and Vicki Gates, who is their budget officer. 


The Chairman adjourned the meeting at noon. The Commission 
had lunch with the Boards of Directors of the various Transit Districts 
at the Loft Restaurant. } 


Michael P. Hollern, Vice Chairman 
J). ae 

at Li 

Peter J. Brix, 


B. Gordon Coleman, Member 


rn 1 oY ? / 
] LZ. C ( CL S ( 
: Tom Walsh, Member 
C HA. Xfeehe 


C. W. Head, Manager 
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The Commission considered a request from B. A. and Elaine 
Hanten to construct a storage workshop building with a metal roof 
within the Rogue River Scenic Waterway in Josephine County. Mr. Talbot 
recommended approval of the construction providing that all County 
requirements be satisfied and that vegetation screening the structure 
from view from the river and from the highway be maintained. Follow- 
ing Mr. Talbot's favorable recommendation, the Commission approved the 
construction allowing use of the metal roofing. 


The Commission considered an agreement with Nature Conservancy 
for a Natural Area Program from April 25, 1978, to December 29, 1978. 
Mr. Talbot stated it is a continuing State effort to encourage an 
ongoing program commitment to maintain up-to-date natural area 
information. Due to staffing limitations, maintenance on this program 
would not be possible without some type of contractual arrangement. 
A funding proposal has been developed that includes participation 
by the Heritage Conservation and Recreation Service, a Steele-Reese 
Foundation grant to the Nature Conservancy and the State Parks Branch. 
He said the total cost of the proposed contract is $50,700. The State's 
share of this amount is $4,550 and the Federal share is $25,350. 
Mr. Talbot pointed out that the Steele-Reese Foundation will contribute 
the remaining $20,800 to the Nature Conservancy for contractual services 
rendered. The Commission approved the agreement as recommended by 
Mr. Talbot. 


Following Mr. Ritchey's recommendation, the Commission gave 
their approval for the Aeronautics Division to submit the following 
items to the Emergency Board: 


1) To apply for a Federal grant in the amount of 
$20,000 and an increase in budget limitation in 
the same amount. The $20,000 Federal grant will 
acquire technical service for the formulation of 
State standards and specifications for the 
construction of airports in the State. 


2) To allow the Aeronautics Division to accept funds 
from the Federal Aviation Administration in the 
amount of $4,125 and an increase in budget limita- 
tion in the amount of $2,925 for travel expenses. 
Federal funds are to reimburse the Division for 
airport inspections accomplished for FAA in 
accordance with their specifications. 


3) For the transfer of $100,000 from the ending 
balance of the Division's budget into the 
Financial Aid to Municipalities Program portion 
of the budget. 
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STATE HIGHWAY ENGINEER 


ws A 
NUTES OF 4 4-25-78 


TO: Oregon rranMINYTE Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number: Name Consideration 
46693 American Sign and Neon, Inc. $ 7,426.00 
48071 Blankinship, Alwin H. & Virginia Lee 720.00 
48945 Oregon-California & Eastern Railway Company GRATIS 
49638 Dulcich, Antonette 700.00 
49876 Trykall, Willie H. & Lillian Ma 1,990.00 


49877 Stegall, Joseph & Rose L. 2,500.00 


8-16.9 City of Weston 1,160.00 


8-16.9 Rayborn, Beryl -0- 
8-21.3 City of Weston 1,i60.00 
8-21.3 Price, Cliff 25.00 
27-55.53 Marrs, E. M. 150.00 
162-8.59 Jorgenson, Anton 300.00 
162-8.70 Jorgenson, Anton 270.00 
210-1.52 Smith, Merle and Lorraine 600.00 
210-7.85 Schrock, Melvin and Anna 360.00 
210-9.52 Grell, Ed 300.00 
210-9.77 Grell, Ed 300.00 
210-11.57 Schmucker, Ezra 300.00 
210-17.08 Wilde, Clifford W. 300.00 
226-17.67 Gallo, Catterina 180.00 

20 Transactions 18,741.00 


(2) Agreement with Washington County for installation of traffic 
signals on the Beaverton-Hillsdale Highway at S.W. 91st 
Avenue. State will design, install, and maintain the signals 
using Federal aid transition quarter funds. The County has 
agreed to pay all costs of electrical energy consumed in oper- 
ation of the traffic signals. (Local Government) 


(3) Agreement with Washington County for installation of traffic 
signals on the Beaverton-Tualatin Highway at Nyberg Road. 
The State will design, install, and maintain the signals 
using Federal Aid transition quarter funds. The County has 
agreed to pay all costs of electrical energy consumed in 
operation of the traffic signals. (Local Government) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority 
ED _on behalf of the Oregon Transportation Commission. Pursuant 
, that authority, and acting in accordance therewith for 
e Commission, I approve all actions listed above and report 
this action for your official records. 


r Ss —3/-7 7 ¢ at this day ofege- , 1978 
- 24 - Jackson airman, Transportation Commission 


FXYH'B'” A 


TO: Oregon reandMWUTES.OF. 525° 7 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


‘ 
Number Name Consideration 
34379 Bowers, C. L. and Hazel $ 5,300.00 
40515 Faszer, Dwight D; Faszer, Herbert; 
Faszer, Walter =D= 
42277 Fairchild, Oleen A. and Nona L. 40,725.00 
48782 McNeely, Herman L. 19,700.00 
49306 Lorenz, Louis L. and Bernita 9,630.00 
49609 Borchert, Ruth L. 50.00 
49647 Pioneer Trust Company 2,700.00 
49742 Klobas, Joseph L.; Herman, Elizabeth M.3; 
Klobas, Rudolph E. 100.00 
22-16.27W Jackson, Douglas A. and Mary Ann __ 100.00 
22-16.27W Trees of Mystery 2,440.00 00 
162-10.10 Rairigh, Don P. 975.00 
210-3.91 Leach, W. A. 1,050.00 
12 Transactions $ 82,770.00 


(2) Grant of Access to D & E Philippi at Station 308+21 to be used 
along with a revised access at Station 308+95 on the Mt. Angel- 
Silverton Section of the Hillsboro-Silverton Highway in Marion 
County. File 38663 


- (3) Grant of Access to LeRoy W. Baisdon at Station 757+79, 25 feet 


wide, on the northerly side of the Flat Creek-Fields Creek Section 


of the John Day Highway in Grant County for a consideration of 
$1,675.00. File 35528 


(4) Grant to Ella L. Fikan of a 40 foot width for the access reservation 


being moved from Station 1188+70 to Station 1189+20 on the Boones 
Ferry Road-Pacific Highway Section of the Hillsboro-Silverton 
Highway in Marion County. File 45409 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


Technical Services 
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EXHIBIT A 
MINUTES OF 2-79-78 


4 somes cape Arago Hwy. @ Harrison Ave. (North Bend) 
WG sclicea ee Projpoct p g y 
(Contract M0 Oa) 
Type ot Work Traffic Signal Installation Fa. proj. wo, Mr2681(1) _ 


County ___COOS HighwayFAU_ 2681. (Harrison Ave. } 


3 w Gidder_Hansen Electric Company, Coos Bay... _ 
. Lo 


No. of Bidders ____Y¥__ 


Low Bid S 30,858.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
FHWA, 


Qakland-Shady Hwy. @ Newton Creek Road _ 


No. Project _ citing inanciinsasitbias: 
(Contract No. 8701) 
Type of Work raffic Signal Installation FA. roy. tin, TQF=55(4)_ _ 
iia Douglas Haahway Jak land-Shady 
a — — —— u yy -.—- —_ om ———e 
ime FF} tric c R boii 
No. of ee eee Low Uidder ~ Sims_ = recth ic Inc. > osebur g sleet 
23 .00 
Low Bid ¢_23368.0 aeceian 
Engineer's Recommendations’ Award to low bidder subject to concurrence of 
FHWA. 
No.2 Project _Medford-Four Corners Section ; 3a 
(Contract No. 8702) 
Type of Work 3.09 Mi Tes: Pave-Sign_ - FAP N F-13(3) ——— 
Sie Jackson _ Crater Lake gnway 
noue River Pavina 5 Ce Fe | 
No. of Bidders 4 Low Bidder — Rogue siver raving LO. inc., recTora 
As 
Low pia s 892,084.50 _ “ 
Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA. 


AFPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pATE_ 3-28-75 _ 
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Sree 


FYH'R' A 
MINUTES OF _*-25-78 


REPORT OF CONFIRMATION OF ACTION TAKEN _ UNDER DELEGATED AUTHORITY 


vo 2 Prgmr, Richland Rock Production 
, (Contract No. Stat 
Type of Work ROCK Production FA. Proj. No € 
te A srighway___Baker-Copperfield 
No. of Bicters 3 Low Birider_0_MC_D Corporation, La Grande oS 


Low Bid S 283,760.00. 


Engineer's Recommendation Award to low bidder. 


ae Project__seeley Creek Road Section 
(Contract No. 8598) _ 


Type of Work _0.29 Mile Grade-Pave re Fy i ee TQF-22 3 


County Benton 5 Highway — Al s@a__ 


Morse Bros. Inc, Lebanon 


fs Low Bidder 2) eases ni Ah SM es eS ee 


No. of Bidders 


a i 


Engineer's Recommendations atl to low bidder subject to concurrence of 
FHWA. 


ieee Proiect Portland Ave. @ Gloucester St. (Gladstone) - 
(Contract No. 8699) 

Type of Work_lraffic Signal Installation ——_e.n. Pro, No. M=9647(1) 

County__Clackamas ee, FAU 9647 iia. 12 = aa 

No. of Bidders a a iemiaaed. « Ses Leer cn = 

Low ous ¢-352570.00 


Engineer's Recommendations Award to low bidder subject to concurrence of the 
City of Gladstone and the FHWA and the sum of 


9 sc 4a + i hy he Cit 
$2,950.00 is deposited by the City. 


AFPROVED BY CHAIRMAN 
GLENN L. JACKSON 


ate 3-28-75 — 


- 2491 - 


EXHIBIT_ A 
MINUTES OF 4-25-78 


so Promer N Banfield Intchge. (UPRR) Shoofly Section 


(Contract No. 8706) 
type ot Work 2-1 Miles Grade-Pave-Structures ep. proj, no, 1-205-7(46)312 


Multnomah E. Portland Freeway 
County Highway 
] +9 len 
No. of Bidders a Low Bidder Mocon Corporati on A Sal em ee a 
tow 8d $713,020.00. _ 


Engineer's Recommendation: Award to low bidder subject to concurrence of FHWA. 


ii Projects Barbur Blvd. @ SW 3rd Ave. & SW Miles St. (Portland) 


Type of Work __ Traffic Signal _Ins tal la Cin.» _< FA. Pro) No M-9361(3 ee 
county Mul tnomah ; ighwoy FAU_9361 (Pacific Highway Nest) 
No. of oo a Low Bidder ataceck ] ectric _Coiip <5 Ee ee 


Low Bid $ 77,035.00 


Engineer's Recommendations Reject all bids 


ee ProectW_Burnside St. @ NW 23rd Ave. & SW Ist Ave. @ SW Arthur 


Type of Work ___ Traffic Signal Installation 


ical Multnomah _ 


No. of Glddiers2 26 == = Low Bicider _ Le We Hembree LO es Port tal ed — 


Low Bid S$ 97,712.50 


Engineer's Recommendations Rej ect a 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE. 3-28-75 _ 
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EXHIBIT 4 


4-25-78 
MINUTES OF 
ee | Prayer Redwood Hwy. @ Oregon Caves Hwy. 
oe ; 3 (Contract No. 8703) 
Type of Work __Traffic Signal Installation FLA. Proj. No _TQF-17(4) 
County ___Josephine thiasieen Redwood 
No. of Bidders aa. ees Low Buider Hamilton Electri Cc Inc. , Eugene eee 
Low Big s_30 2218.00 


Engineer's Recommendation: AWard to low bidder subject to concurrence of 
FHWA. 


_McKenzie Hwy. @ S 32nd St. (Springfield) 


No. Project nes — 

’ : ; (Contract No. 8704) 
Type of Work Traffic Signal Installation F.A. Proy. No __ State = 
County Lane Highway.___ McKenzie Spice 
No. of a ae Low Bidder Hani lton E1 ec tric | ne nit Eugene _ enone, 
Low Bis $322899.85 


Engineer's Recommendations. Award to low bidder subject to concurrence of 
the City of Springfield and the sum of 
$39,100.00 is deposited by the City. 


a dia Brogan Hill Rock Production 


- (Contract No. 8705) 


Type of Work Rock Production oie EN F.A, Proj. No. - _State 
County __ Malheur ____Highway__ John Day: 

No. of Bidders__4 ___Lowaridver_D MC _D Corporation, La Grande 

Low Bid S 69,800.00 _ 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE D- 25-78 
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EXHIBIT A 
MINUTES OF _*-?9-78 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the following action and report this for your 
official records: 


On March 17, 1978, approved an agreement with 
GMA Research Corporation covering Phase II of 
a survey relative to public attitudes toward 
the Banfield Corridor Study. Cost not to 
exceed $2,400. 


Oregon “Beso ie 


nm Commission 
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EXHIBIT A 
MINUTES OF -4-25-78 


wo 13 prenocr NE Marine Or.-NE Failing St. Section A. 
(Contract No. $709) 
Type of Work __Grading Seiaeaos a= FLA. Proj No b= e0e= (61)312 


East Portland Freeway 


Multnomah 


County Highway 
No. of Buiders 2 Low Biter El ting Inc., Clackamas _ ao 
Low Bid sls 864 ,000 .00 e< 


Award to low bidder subject to concurrence of 
FHWA. 


Engineer's Recommendation 


14 ee: Stark/Washington Intchge.(Washington St. U'XING) Sec. 
Peet nie (Lae (Contract No. 8710) ~— 
Grading, Paving & Structures Fa Prey to. 1-205-7(58)310 


No. 


Type of Work 


Multnomah 


East Portland Freeway 


County Highway — 


No. of Bidders__7_____ Low Bidder Humphrey Construction, Inc., Seattle 


2 

Low Bid § 2232493 .00 

Engineer's Recommendations. Award to low bidder subject to concurrence of 
FHWA. 


On March 28, 1978, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were re- 
ceived March 23, 1978, and authorized him to sign the contracts 
when conditions for the awards have been met. 


Dated this La day of ev , 1978 


Glenn L. Jacks 
Oregon Transpor 


Chairman 
tion Commission 
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& EXHIBIT 
MINUTES OF _4-25-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48430 Colton Land Company $ -0- 
49365 Guistina Bros. -0- 
49613 Powell, Vincent O. & Betty Jane; 
Heckman and Thieman Motors 450.00 
49715 Svoboda, James E.; Nakvasil, Charles F.; 
Cruikshanka, Jack 275.00 
49719 Braunschweig, B. H. and Vivian Ann 8,300.00 
49870 Jeppesen, Winifred i75.00 
162-1.07N Ackerley Communications, Inc. 2,410.00 
S/R Ackerley Communications, Inc. 375.00 
8 Transactions 11,985.00 


(2) A Reciprocal Use Agreement with Springfield Radio Communications, 
Inc. for electrical power to the Buck Mountain Radio Site in Lane 
County. File 44625. 


(3) Agreement with Multorpor, Inc., for snow removal at Ski Bowl 
winter recreation area in Clackamas County. (Maintenance) 


(4) Agreement with Washington County, the City of Beaverton and 
Fred Meyer, Inc. for installation of traffic signals and channeli- 
zation on the Tualatin Valley Highway to serve the Valley West 
regional shopping center. The State will award the contract and 
supervise construction. The County will oversee the realignment 
of S. W. Broadway, and the City will pay for electrical energy 
consumed by the traffic signals. Fred Meyer, Inc. has agreed 
to pay all costs of the project. (Local Government) 


(5) Agreement with City of Beaverton, Fred Meyer, Inc. and Drake 
Investment Company for the installation of traffic signals on 
the Beaverton-Hillsdale Highway to serve the Valley West 
regional shopping center. The State will design, install and 
maintain the traffic signals, the City will pay for electrical 
energy, and the two developers will share equally in all costs 
of the project. (Local Government) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in accord- 
ance therewith for the Commission, I approve all actions listed above and 
report them for your official records. 


APPROVED mM Vi 
| : AP o Dated this 4 day of ¢ 1978 


DEPUTY STATE HIGHWAY ENGINEER——=-=- 


Date. I-f7TS = 


Lh LGnmennnnnmn yar e, 2 


= HIGHWAY ENGI 


2 set go 


lenn L. Jackson, rman 
-=2G98Hregon Transportatioy Commission 


TO: Oregon Transportation Commiss iogeyH|BIT : A 


SUBJECT: Report of Actions Taken Under pMUNWEES Qi "7° 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49525 State of Oregon, by and through its 
State Land Board $ 445.00 
49531 McGee, John ; Dezendorf, James C. 
Trustees, 
Carruthers, Eben H. & Nancy T. 14,000.00 
49561 Marley Brown Lumber Service, Inc. 1,000.00 
49562 Economus, Daniel J. and Peko 250.00 
49565 Pioneer Educational Society 1,600.00 
49582 Cavendar, Geneva Grace, 
McClay, Alonzo B. & Dorothy E. 200.00 
49614 Rath, Walter J. & Martha J. 450.00 
49625 North American Capital Corp. 1,400.00 
49632 Sunset Fuel Company 650.00 
49693 Bryan, Irvin F. 
Schomaker, John B. & Isabelle F. 1,750.00 
49713 Landers, Garry and Patricia A. 1,225.00 
49862 Chevron U.S.A., Inc. 1,975.00 
49868 Reed, Constance; Nastasi, Carmel 1,600.00 
49869 Myers, William N. & Sybil S. 350.00 
14 Transactions 26,895.00 


(2) Supplemental agreement No. 2 with Multnomah County extending 
the time for submitting the report required for the Rocky 
Butte Relocation on the East Portland Freeway in Multnomah 
County. Supplement will extend time to April 1, 1978. 


(3) Agreement with Lane County for construction of the E.W.E.B. 
Bikeway. This project will provide a 2.3 mile tong, 12-foot 
wide asphalt independent bikeway at an estimated cost of 
$100,000. The County will perform all engineering and award 
the contract. The cost of construction is to be shared 80% 
by State and 20% by County. The State share is to be provided 
from funds set aside for the development of bicycle and pedestrian 
trails. (Local Government) 


. (4) Agreement with Klamath County and City of Klamath Falls for 
construction of the Portland Street-S. 6th Street Section of the 
"A" Canal Bikeway. The State will perform all preliminary and 
construction engineering for the project. The County and City 
will be responsible for all maintenance when completed. Funding 
is to be 50% Bureau of Outdoor Recreation, 30% State and 20% 
County and City. State participation will be from funds set 
aside for development of bicycle and pedestrian trails. (Local 
Government ) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transporta- 
tion Commission. Pursuant to that authority and acting in accordance 
therewith for the Commission, I approve all actions listed above and 


report this action for your official records. 
ghetealy OVEL 


a OO “Meine APPROVED Dgted this 29 day of Rare te, , 1978 


“DEPUTY STATE HIGHWAY ENGI 


“Glenn L. Jackson, 


wei _.pTATE ag rman, Transportation Commission 
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EXHIBIT B 
MINUTES OF _*-25-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Confirmation of Action Taken Under 


Delegated Authority 


On behalf of the Commissic. and under its delegated authority to me, 
I awarded the following contracts: 


1) Deck surfacing on the Broadway Bridge (West 
Approaches) in Multnomah County. Bids received 
February 23, 1978. Contract No. 8694 awarded 
March 20, 1978, to Hamilton Construction Co., 
Springfield, at $87,192. 


2) Work on the Seeley Creek Road Section of the Alsea 
Highway in Benton County. Bids received March 23, 
1978. Contract No. 8698 awarded March 28, 1978, 
to Morse Bros., Inc., Lebanon, at $69,817.70. 


3) Traffic signal installation on the Cape Arago 
Highway at Harrison Avenue in North Bend, Coos 
County. Bids received March 23, 1978. Contract 
No. 8700 awarded March 28, 1978, to Hansen 
Electric Co., Coos Bay, at $30,858. 


4) Traffic signal installation on the Oakland-Shady 
Highway at N.E. Newton Creek Road in Douglas 
County. Bids received March 23, 1978. Contract 
No. 8701 awarded March 28, 1978, to Sims Electric, 
Inc., Roseburg, at $23,368. 


5) Work on the Medford-Four Corners Section of the 
Crater Lake Highway in Jackson County. Bids 
received March 23, 1978. Contract No. 8702 
awarded March 28, 1978, to Rogue River Paving Co., 
Inc., Medford, at $852,084.50. 


6) Traffic signal installation on the Redwood Highway 
at Oregon Caves Highway Junction in Jackson County. 
Bids received March 23, 1978. Contract No. 8703 
awarded March 28, 1978, to Hamilton Electric, Inc., 
Eugene, at $36,218. 


7) Work on the North Banfield Interchange (UPRR Shoofly) 
Section of the East Portland Freeway in Multnomah 
County. Bids received March 23, 1978. Contract 
No. 8706 awarded March 28, 1978, to MOCON Corporation, 
Salem, at $713,020. 


8) Grading on the N.E. Marine Drive-N.E. Failing Street 
Section of the East Portland Freeway in Multnomah 
County. Bids received March 23, 1978. Contract No. 
8709 awarded March 28, 1978, to Elting, Inc., 
Clackamas, at $1,864,000. 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


EXHIBIT 3 
MINUTES OF _4-25-78 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to 
me to accept contracts completed according to specifications, 


I accepted the following: 
Contractor and 
Contract No. 


Babler Bros., Inc., 
No. 8504 


Young & Morgan Timber 
Co./Sierra Cascade 
Equip., No. 8531 
Aichele Ldspe. Inc., 
No. 8387 


Peter Kiewit Sons' Co., 
No. 8503 


Weaver Const. Co., 
No. 8522 


Merlin R. Stam, 
No. 8571 


S. D. Spencer & Son, 
No. 8189 


Wildish-Corvallis 
Const. Co., No. 8562 


April 17, 1978 


Section and County 


St. Paul-Woodburn, 
Marion County 


Odell Lake, Klamath 
County 


Woodburn Intchge.- 
Hayesville Intchge., 
Marion County 


Snake River (Ontario) 
Bridges, Malheur County 


Fifteenmile Creek Bridge, 
Wasco County 


Parsons Creek Bridge, 
Lane County 


Elkhead Rd. Intchge.- 
Rice Hill Intchge., 
Douglas County 


Bellfountain Rd.-Pacific 
Hwy. West, Benton County 
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. Coulter, State Highway Engineer 


Acceptance 
Date 


March 21, 1978 


March 21, 1978 


March 22, 1978 


April 3, 1978 


April 5, 1978 


April 5, 1978 


April 10, 1978 


April 11, 1978 


EXHIBIT B 
MINUTES OF _4-25-78 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Period From 11-78 Thru. 3731-78 
No. Amount 
Claims Pending at Beginning of Period 129 $ 79,179.23 
Claims Pending at End of Period 101 $ 83,934.94 


he ee ni sc ieee ntti 


Money Collected During Period 


Installment Payments 55 $¢ 2,458.69 
Compromise Payments 2 ¢ 5,300.00 
Payments in Full 81 $¢ 55,306.92 

We aT Wo aie ae KN $ 63,565.61 


label ceca cc 
Claims Abandoned During Period -0- ;. =o" 


es snseseenseeersinmnnnensessesnene 


Damage Cases (Actions Filed) 53 $ 44,238.52 
Uncollected Judgments = $ ne 


* Referred to Department of Revenue for collection. 
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SA he RR IN PEARSE tC Re a en a rR en 


9) 


10) 


11) 


EXHIBIT , 
MINUTES OF _4-25-78 


Work on the S.E. Stark-Washington Interchange 
(Washington Street Undercrossing) Section of the 
East Portland Freeway in Multnomah County. Bids 
received March 23, 1978. Contract No. 8710 
awarded March 28, 1978, to Humphrey Construction, 
Inc., Seattle, Washington, at $623,493. 


Traffic signal installation on Portland Avenue at 
Gloucester Street in Gladstone, Clackamas County. 
Bids received March 23, 1978. Contract No. 8699 
awarded April 14, 1978, to Tice Electric Company, 
Portland, at $35,570. 


Traffic signal installation on the McKenzie Highway 
at S. 32nd Street in Springfield, Lane County. 

Bids received March 23, 1978. Contract No. 8704 
awarded April 14, 1978, to Hamilton Electric, Inc., 
Eugene, at $32,859.85. 


fh 


DATED this /7 day of _Vp’// , 1978. 


H.’ S. Coulter 
State Highway Engineer 


April 14, 1978 
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EXHIBIT £ 
MINUTES OF —4-25-78 


April 1978 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Sale of 0.02 acre excess property on the Clatskanie-Delena Section 
of the Columbia River Highway in Columbia County for a minimum con- 
sideration of $1,600.00. Approved March 13, 1978. File 20247 (16-43) 


(2) Sale of 0.93 acre excess property on the Albany-Judkins Point 
Section of the Pacific Highway in Linn County for a minimum con- 
sideration of $900.00. Approved March 14, 1978. File 27537 (16- 
43) 


(3) Sale of 4,265 square feet excess property on the Mt. Hood Freeway 
Section of the Mt. Hood Highway in Multnomah County for a minimum 
consideration of $33,000.00. Approved March 20, 1978. File 47347 
(16-43) 


(4) Service Contract with the Southern Pacific Transportation Company 
for grade crossing protection devices at Riddle By-Pass Road No. 
263 near Riddle, Douglas County. Approved March 22, 1978. RR 885 
(16-12) 


(5) Right of Way Service Agreement with the City of Woodburn for ac- 
quisition of right of way on the Front Street-Pacific Highway East 
Section of East Cleveland Street in Woodburn, Marion County. 
Approved March 30, 1978. Misc. C & A 6152 Agreement 90. (16-49) 


(6) Service Agreement with the Southern Pacific Transportation Company 
for installation of grade crossing protection devices at Madison 
Street in Albany, Linn County. Approved April 3, 1978. RR 920 
(16-12) 


(7) Sale of 6,588 square feet excess property on the Mt. Hood Freeway 
Section of the Mt. Hood Highway in Multnomah County for a minimum 
consideration of $33,500.00. Approved April 6, 1978. File 44975 
(16-43) 


(8) Sale of 27.6 acres excess property on the Hayes Hill-California 
Line Section of the Redwood Highway in Josephine County for a 
minimum consideration of $19,500.00. Approved April 7, 1978. File 
48805 (16-43) 
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EXHIBIT 
MINUTES OF 4-25-78 


TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On March 20, 1978, established a 25 MPH speed 
zone on the Albany-Lyons Highway in Linn County 
from M.P. 24.13 to M.P. 24.33, south city limits 
of Lyons. (Speed Zone Order No. 774) 


2) On March 20, 1978, established the following 
speed zones on the Pacific Highway East south 
of Woodburn to 0.47 mile south of the Hillsboro- 
Silverton Highway in Marion County: 


M.P. 32.42 to M.P. 32.76 35 MPH 
M.P. 33.19 to M.P. 33.34 45 MPH 


Rescinds Speed Limit Resolution No. 166 dated 
9-23-54 and Speed Zone Rule No. 656 dated 
2-19-74. (Speed Zone Order No. 775) 


3) On March 28, 1978, established a 45 MPH speed zone 
on the Umatilla-Stanfield Highway, north city limits 
of Stanfield, Umatilla County, M.P. 10.01 to M.P. 
10.20. (Speed Zone Order No. 776) 


7 


44 FR, 
Dated this /7 day of _~//’// , 1978 
—_ rx. Cee _ 


H./ S. Coulter, State Highway Engineer 


4-14-78 
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EXHIBIT : 
MINUTES OF 4-29-78 


SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), I 
approved making the following offers in accordance with this authority 
for and on behalf of the Commission: 


COMSTOCK-ANLAUF SECTION, PACIFIC HIGHWAY - DOUGLAS COUNTY 


halt ih attics n= moni tnt Tn 


R-44954 - Joe A. Owens, Jr. et ux. Parcel 1 - 3.85 acres for right 
of way purposes; Parcel 2 - 0.05 acre for permanent easement. Offer 
$7,000.00. 


R-49361 - Roy H. Hehn et al. Parcel 1 - 0.71 acre for right of way 
purposes; Parcel 2 - 1.37 acres for permenent easement. Offer $2,450.00. 


R-49363 - R. Frank Roberts et al. Parcel 1 - 3.45 acres for right 
of way purposes; Parcel 2 - 0.4 acre for permanent easement. Offer 
$3,750.00. 


R-49364 - Donald Henderer et al. Parcel 1 - 4.18 acres for right 
of way purposes; Parcel 2 - 0.26 acre for temporary easement. Offer 
$14,000.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - MULTNOMAH 
COUNTY 


R-49603 - Howard W. Raabe et al. 0.11 acre for right of way pur- 
poses. Offer $26,000.00. 


R-49608 - Waco Scaffold & Equipment Company, Inc. Parcel 1 - 
1,854 square feet for right of way purposes; Parcel 2 - 315 square feet 
for temporary easement. Offer $20,300.00. 


SANDY RIVER SCENIC WATERWAY - CLACKAMAS COUNTY 


R-49946 -Donald W. Jones et al. 68.71 acres for Park and Rec- 
reational purposes. Offer $65,755.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


> OS eS See ee eee 


R-48790 - Raymond 0. Whitley. 0.43 acre for right of way purposes. 
Offer $5,150.00. 


R-48794 - George V. Dugan et al. 5.0 acres for right of way 
purposes. Offer $20,000.00. 


R-49717 - Frank Mares et ux. 0.35 acre for right of way purposes. 
Offer $9,520.00. 


Dated this 17th day of April, 1978 


B. BOYD, Right Way Engineer 


RE: Report of Offers Tendered ~ Qo¢ : 


th 


ao By 


EXHIBIT £ 
MINUTES OF 4-25-78 


(9) Construction-Maintenance Agreement with the Oregon Trunk Railway 
for installation of grade crossing protection devices at Scott 


Street in Bend, Deschutes County. Approved April 10, 1978. RR 922 
(16-12) 


Dated this 43 day o » 1978 


JB:be 
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EXHIBIT D 
MINUTES OF .*72°-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
the following agreement and report this action for your official 
records: 


On March 29, 1978, approved a new lease agreement with 

Ed and Edna Buch for operation of the marina concession 
at The Cove Palisades State Park for the period January 1, 
1978 to December 31, 1980. (Jefferson County) 


Mr. and Mrs. Buch, previous operators under a lease which 
expired December 31, 1977, were awarded the lease after 
consideration of seven bid proposals which were received 
in response to advertisements for open public bidding in 
November 1977. 


4 


~ 
~ 


dated this (2 day of A Yr, 1978. 
\. a 


LS 
Ufavid Talbot 
State Parks Superintendent 
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EXHIBIT : 
: MINUTES OF _4-25-78 


STATE PARK ORDER 101 


Pursuant to authority delegated to me from the State Transportation 
Commission in Resolution No. 39, Section IV.A.1., 1, David Talbot, 
hereby order the nighttime closure of Tryon Creek State Park. 


Until further notice, the park is officially closed to the pub 


from sunset to sunrise. 


3/10/78 
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EXHIBIT F 
MINUTES OF .4-25-78 


TO; Oregon Transportation Commission 


SUBJCCT:; Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On April 2] » 19.78, $2,378,960.14 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of March , 1978. 

(List of apporttonments on file in Comnisston Files, 


Salem.) 


On April 28 , 1978, $1,427,380.89 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of March, 1978. 


(List of apportionments on file in Comnission Files, 


Salem. ) 
Dated this I8thday of April _, 1978 
LW €. Ye 
os Skog, Controller 
Highway Division 
njc 
Attachments 


cc: Robert Burco 
H. S. Coulter 


John Earley/Att. 


- 2510 - 


IL IT NG ce ee 


EXHIBIT E 
TO: Oregon Transportation Commission MINUTES OF 4-29-78 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977 you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977 author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, I approved the following grant-in- 
aid projects and report them for your official records. 


February 28, 1978 - City of McMinnville, Yamhill County - 
airport park restroom installation - $2,500.00. 


February 28, 1978 - Chehalem Park and Recreation District, 
anes County - Phase IV development of Crabtree Park - 
905.00. 


February 28, 1978 - City of Amity, Yamhill County - purchase 
and installation of city park play equipment - $350.00. 


February 28, 1978 - Polk County Regional Park and Recreation 
Agency - play equipment for Buell Park - $2,380.00. 


March 1, 1978 - Yamhill County - fencing and paving parking 
area in Juliette Park - $5,375.00. 


March 1, 1978 - City of Canby, Clackamas County - Maple 
Street playground - $6,500.00. 


March 1, 1978 - Aumsville Park and Recreation Commission, 
Marion County - playground - $1,250.00. 


March 1, 1978 - City of Bay City, Tillamook County - Bay City 
park improvements - $1,117.00. 


March 1, 1978 - City of Pilot Rock, Umatilla County - Pilot 
Rock restrooms and tennis courts - $2,307.50. 


March 1, 1978 - City of Grants Pass, Josephine County - ball 
field in Riverside Park - $9,260.00. 


March 1, 1978 - City of Rockaway, Tillamook County - Rockaway 
neighborhood park - $1,000.00. 


March 6, 1978 - Wiard Park and Recreation District, Klamath 
County - Hilcrest and Shasta tennis courts - $4,000.00. 


March 31, 1978 - Lane County - Buford Park picnic area - $1,500. 
March 31, 1978 - City of Sherwood, Washington County - Stella 
Olson Park playground development - $6,250.00. 


Dated this iZ Way of 


— 4) a a 


Gary Scott ,/State Recreation Director 
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EXHIBIT : 
MINUTES OF _4-25-78 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant ______ioffer si Anpraisal Settlement 
North Clackamas School 
District $9,400 $ 9,400 $20,000 
L-7271 
R-43750 
Section: Columbia River-Pacific Highway 
Highway: East Portland Freeway 
County: Clackamas 
Approved by: Walter L. Barrie Date: April 4, 1978 
Marion J. Roley $ 4,500 $ 7,000 $ 7,200 
L-7438 
R-40533 
Section: Grants Pass-New Hope Road 
Highway: Jacksonville 
County: Josephine 
Approved by: Walter L. Barrie Date: April 4, 1978 
Loy S. Fixsen $ 3,500 $ 3,500 $ 4,900 
L-7478 
R-405 36 
Section: Grants Pass-New Hope Road 
Highway: Jacksonville 
County: Josephine 
Approved by: Walter L. Barrie Date: March 27, 1978 
Alwin Blankinship $ 725 $ 1,049 $ 3,090 
(+ $725 (with 3 
for additional 
L-7302 fencing) accesses 
R-48071 + $725 for 
fencing) 
Section: Vale Creek-Sweet Home 
Highway: Santiam 
County: Linn 
Approved by: Walter L. Barrie Date: March 24, 1978 
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EXHIBIT & 
MINUTES OF _ 4-29-78 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 
RE ENE EE DEPARIMENT OF TRANSPORTATION 


L-7577 State of Oregon, by and through its Department of Transpor- | 
tation v. DuWayne A. Donnelly: This is a suit in equity for strict 


foreclosure of a contract. The contract relates to the sale of an 
access to the defendant by the Highway Division for $20,000 and there 
is still remaining the sum of $16,000 due on the contract. Defendant 
has not made payments in accordance with the terms of the contract. 
The matter is being handled by the Attorney General's office. 
(Contract 7577 - Pac. Hwy. East in Canby, Clackamas County.) 

L-7579 Richard and Francis Dunn v. State: This is a lawsuit involv- 
ing the publication in the Insider's Guide to Oregon of some informa- 
tion relating to "Fort Hoskins" and indicating that the public could 
visit the site of Fort Hoskins. The site is private property owned 
by the plaintiffs and as a result of the information published in the 
Insider's Guide to Oregon a great many people visited the premises. 
The plaintiff felt that this imposed on their usage of the premises 
and has asked for actual damages in the amount of $1,100 and general 
damages in the amount of $45,000 and damages for interference with 
their use and enjoyment of their premises of $50,000 and mental an- 
quish of $100,000 and invasion of privacy for $100,000 for a total 
amount of $296,100. The matter has been referred to the Attorney 
General's office for the defense of the State. (Benton County) 


L-7580 Pamela Coplen v. State: This lawsuit involves a collision be- 


tween a vehicle driven by the plaintiff and a Highway Division vehicle 
driven by Paul D. Hook. The plaintiff is alleging neplipence on be- 
half of the Highway Division driver and is seeking damages in the 
amount of $26,500. The matter has been referred to the Attorney Gen- 


eral's office for defense of the as Division and its employees. 
(Highway 101, near Gold Beach, M.P. 26-4, Curry County) 


L-7581 Bernard J. Howser and Evelyn J. Howser v. State: This is a 
petition for judicial review to the Court of Appeals for the review 

of an order issued after a hearing relating to illegal sipns owned 

by the petitioners. The Highway Division hearing officer found cer- 
tain of the signs to be illegal and ordered their removal and his 
order has been appealed to the Court of Appeals. The matter has been 
skit eae * Sach eeal.S oftice for handling. (The Dalles- 
L-7582 _Faydrex Inc., dba Cal-Or Ranches v. State: This is a petition 
for judicial review of an order issued as a result of a hearing by the 
Highway Division relating to an exempt sign. The exempt sien was 
found to be over the size permitted by the exempt sipn regulations and 
the petitioner was ordered to either remove the sign or reduce it to 
the proper size. The matter is then referred to the Attorney General's 
office for handling. (M.P. 43.69, Pacific Highway, Jackson County) 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION TELEPHONE MEETING 
held on 


APRIL 27, 1978 


EXHIBIT : 
MINUTES OF _4-25-78 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant —__ Cause of Action Plaintiff 
Pearl Hunt State of Oregon Inverse payment of 


Condemnation $34,500 


L-7433 
County: Clackamas 


Disposed of by: Settlement of $20,000. $15,000 to be paid by 
Clackamas County and $5,000 to be paid by State. 


State of Oregon Robert V. Jewett Damage- Forgiveness 
Condemnation of $1,900 


L-7097 
R-48176 
County: Clatsop 


Disposed of by: Initial trial resulted in a verdict of $27,500. 
The State appealed and the Court of Appeals re- 
versed. Re-trial resulted in a verdict of $16,000, 
$1,900 less than the State's offer of $17,900. 
Defendants appealed. Defendants offered to settle 
if State would forgive the $1,900 owed by defendants. 
This offer was rejected. Defendants have dropped 
their appeal and have forwarded $1,900 to the State. 
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April 27, 1978 
Salem, Oregon 


The Oregon Transportation Commission held a special 
telephone meeting at 9 a.m. in Room 140 of the Transportation 
Building in Salem, Oregon. Notice of the meeting was made by press 
release to the newspapers of the general and local circulation 
throughout the State. The following persons were on the telephone 
at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Peter J. Brix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Tom Walsh, Member, Portland 

David Talbot, State Parks Superintendent, Salem 
Jack Sollis, Assistant Chief Counsel, Salem 
John Earley, Public Information Officer, Salem 
Fran Neavoll, Commission Services, Salem 

C. W. Head, Manager, Commission Services, Salem 


Mr. Talbot stated this meeting was called to take action 
on the Tillamook Head property. He said the Clatsop County 
Commissioners met yesterday to discuss the project, but did not 
take action, saying they needed another week or so to consider 
the details of the proposal. He stated that it was necessary for 
the Commission to act by the end of the month to meet the donor's 
deadline. 


Chairman Jackson said that he advised the Court of the 
deadline the Commission has to meet which was set by the donor or 
lose the $300,000 gift. The Chairman mentioned he made a request 
to Crown Zellerbach's management to find out whether or not they 
would have any objection if the Commission went ahead without 
concurrence of the Court. Crown Zellerbach's management indicated 
they are willing to go ahead and sign the papers and they advised 
the Clatsop County Court. Chairman Jackson said that he explained 
the situation to the Governor and that the Governor felt the 
Transportation Commission should proceed as the Commission had 
given the Court plenty of time. 


The Chairman asked Mr. Sollis if the Commission was 
absolutely in the clear legally on this transaction. Mr. Sollis 
stated this matter has been reviewed by Mary Deits, Assistant 
Attorney General, and it is legally clear. 


Commissioner Walsh seconded the Chairman's motion to 
proceed on the acquisition. The Commission voted unanimously to 
proceed to acquire land on Tillamook Head in Clatsop County for a 
new State Park. (Under a land exchange agreement between the 
Department, Crown Zellerbach Corporation and other private land 
owners, the State will acquire 609 acres and sell or exchange 
610 acres of State land in Clatsop County.) In reply to 
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held on 


MAY 30, 1978 


Commissioner Walsh's inquiry, Mr. Talbot said a dedication of this 
park could probably be done in June when the Commission is in 
Astoria and vicinity. 


The telephone meeting adjourned at 9:08 a.m. 


B. Gordoff Coleman, Member 


vt Mle Z 


Tom Walsh, Member 


Cu boa 


C. W. Head, Manager j 
Commission Services 
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May 30, 1978 
Salem, Oregon 


The Oregon Transportation Commission met at 8:30 a.m. in 
the Director's Office, Room 135, Transportation Building. Notice 
of this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

George Bell, Manager of Intergovernmental and Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Harold Grover, Administrator of Motor Vehicles 

H. S. Coulter, State Highway Engineer 

Jack Sollis, Chief Counsel 

Walt Barrie, Solicitor General 

David G. Talbot, State Parks Superintendent 

J. B. Boyd, Right of Way Manager 

C. W. Head, Manager, Commission Services 


Mr. Sollis reported that a claim has been filed against 
the Department by Photo-Art Commercial Studios (second-low bidder) 
concerning the filming of the I-205 Bridge by Odyssey Productions. 
He said that Mary Deits is attending a hearing today in Portland on 
a preliminary injunction. 


There was discussion of a meeting date with the Commission, 
Governor Straub and the press regarding the allocation of general 
funds to the Department, a constitutional amendment and Ballot Measure 
No. 3. 


Mr. Klaboe, Mr. Talbot and Mr. Boyd briefed the Commission 
on the Tillamook Head land exchange in Clatsop County. (See page 
2529 for action.) 


There was a brief discussion of the proposed I-82 route in 
Umatilla County. Mr. Klaboe referred to a packet that was recently 
mailed to the Commission which included a letter from Umatilla County. 
He said investigation is still underway and a report will be presented 
to the Commission at a later meeting. 
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cao # 
77-120 
77-230 
77-231 


77-319 


77-323 
73-19 
78-53 


78-92 


4) 


Request from Rogue Mail Boat Service, Inc., for a 
variance concerning their business identification sign 
permit application, allowing their proposed sign to be 
4 feet by 8 feet located off the Oregon Coast Highway 
near Gold Beach, Curry County. 


5) Payment of Oregon's subscription to the Research 
Correlation Service for the Fiscal Year 1979 in the 
amount of $26,500. 

6) The following survey: 

a. N. Unit, Condon-30 Mile Creek Section, John Day 
Highway, Gilliam County. Rescind previous action 
of February 22, 1978,"Highway Corridor and Design 
Resolution No. 394A!' ("Highway Corridor and 
Design Resolution No. 394B" on file in the 
Commission's files, Salem.) 

7) Abandoned eight damage claims totaling $9,221.90 as 
follows: 

NAME DAMAGE AMOUNT 

Bonnie Clelland Guardrail $363.61 

LaVina Kay Koenig Bridge $343.68 

Kevin Morris Bridge $460.42 

Tony L. Tolefree & Bridge $482.82 

Anthony Clark 

Jose Lopez & Alfredo V. Barragan Bridge $3,208.12 

Burges R. Baller Light pole $395.21 

Morris G. Smith Bridge $762.71 

Eastside Enterprises Inc. and Guardrail $3,205.33 

Roger D. Jones 
8) Authorized increases in project authorizations on the 


following contracts: 


a) Contract No. 8310, Slater Creek-Mystic Creek 
Section, Coos Bay-Roseburg Highway, Douglas County, 
in the amount of $964,823.30. (11.5% increase) 


b) Contract No. 8413, Burnside Bridge-Hawthorne Bridge, 
Pacific Highway West, Multnomah County, in the 
amount of $173,896.00 


(Continued on next page) 
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There was discussion concerning the Banfield project in 
Portland. Mr. Burco mentioned that Mr. Bothman will give a report at 
the formal meeting later in the morning. 


The Commission and staff congratulated Mr. Walt Barrie on 
his recent appointment as Solicitor General, Department of Justice. 
Mr. Jack Sollis was also congratulated on his appointment as Chief 
Counsel for the Oregon Transportation Commission, replacing Mr. Barrie. 


Mr. Burco announced that there will be a working luncheon 
session at noon to discuss the budget. 


Mr. Burco stated that the proposed joint meeting between 
the Washington Transportation Commission and the Oregon Transportation 
Commission tentatively set for July 17, 1978, had to be postponed. He 
indicated that he would set another joint meeting, possibly in 
September. 


The Commission recessed the meeting at 10 a.m. and recon- 
vened the meeting in the Conference Room 122. Others present were: 
Don Streun, Assistant Director of Administration; Paul Burket, 
Administrator of Aeronautics; Dennis Moore, Administrator of Public 
Transit; E. S. Hunter, Manager of Technical Services; Robert Bothman, 
Administrator, Metropolitan Branch; and Glen Green, Federal Highway 
Administration. Mr. Walt Barrie did not attend the formal meeting. 


The Commission unanimously approved the following items on 
the consent calendar as presented by Mr. Bell: 


1) Minutes of the meeting of April 25 and phone meeting 
of April 27, 1978. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorized condemna- 
tion. ("Real Property Condemnation Resolution No. 2673" 
on file in the Commission's files, Salem.) 


3) Updated agreement with the University of Oregon Museum 
of Anthropology for archaeological research on highway 
projects, incorporating a 1975 agreement, two supple- 
ments, name change and salary adjustment. Total annual 
cost of blanket agreement shall not exceed $30,000 for 
reconnaissance, survey work and minor salvage work. 
Total annual cost for major salvage work shall not 
exceed $45,000. 
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12) 


13) 


14) 


15) 


16) 


Protective fencing project on the Willamette River 
(Marquam) Bridge of the Pacific Highway (1-5) in 
Multnomah County at an estimated cost of $158,000 
including preliminary engineering work. Federal 
Interstate participation will pay $145,700 of the cost, 
requiring $12,300 in State matching funds. Approved 
inclusion in the Six Year Program. 


Adopted resolution abandoning approximately 0.31 mile 
section of the Hunters Creek-Myers Creek Section on the 
Oregon Coast Highway in Curry County. ("Abandonment 
Resolution No. 572" on file in the Commission's files, 
Salem.) 


Authorized Right of Way Manager to sign Petition for 
street improvement on S.E. 98th St.-Division to Taggart 
Section in Portland. Estimated cost $13,075. 


Supplemental agreement with CH2M-Hill, Inc., for 
additional studies on the 50th Avenue-92nd Avenue 
Section of the Mt. Hood Highway (Powell Boulevard), 
Multnomah County. Study estimated to cost $33,000 and 
will be financed with Interstate Transfer Funds of 
$28,300 matched with $4,700 of Portland's share of the 
$25 million bond issue. 


Requests for the following Federal Aid Urban System 
Projects and authorized State Highway Engineer to sign 
agreements when prepared: 


a) City of Eugene for construction of a bikeway along 
the Amazon Channel between Danebo Avenue and Quaker 
Street (Fernridge). Total Cost $237,100; Federal 
Funds $184,940; State's Share $26,080. 


b) City of McMinnville to signalize the intersection of 
Pacific Highway West and 19th Street. Total Cost 
$48,500; Federal Funds $41,700; State's Share $6,800. 


c) City of McMinnville to extend Michelbrook Lane 
southerly across Cozine Creek (11th Street-Crestwood 
Court). Total Cost $80,000; Federal Funds $68,800; 
State's Share $5,600. 


d) City of Medford to install traffic signals on Jackson 
Street at Biddle Road, Hawthorne Street and Genesee 
Street. Total Cost $289,600; Federal Funds $249,000; 
State's Share $20,300. 


e) Douglas County for a preliminary engineering project 
to prepare contract documents for future construction 
of SPRR Undercrossing Structures on Oak and Washington 
Streets in Roseburg. Total Cost $111,000; Federal 
Funds $95,500; State's Share $7,750. 


(Continued on next page) 
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c) Contract No. 8489, S.W. Sheridan St.-S.W. Slavin 
Road, City Streets and Pacific Highway West, 
Multnomah County (Barbur Blvd. bus lane), in the 
amount of $39,396.00. (7.7% increase) 


d) Contract No. 8566, East Portland State Police 
Headquarters (Barlow School), East Portland 
Freeway, Multnomah County, in the amount of 
$20,800.00. (15% increase) 


e) Contract No. 8567, Old Dry Creek Road-Ochoco 
Highway, County Road in Crook County, in the amount 
of $36,675.43. (8.1% increase) 


f) Contract No. 8654, N. Oakland Int.-Sutherlin Int... 
Pacific Highway, Douglas County, in the amount of 
$311,977.24. (8% increase) 


g) Contract No. 8631, Meadow Creek Bridge, Ukiah- 
Hilgard Highway, Union County, in the amount of 
$13,338.75. (9.9% increase) (There are EDA funds 
budgeted to cover this increase and EDA approval has 
been obtained.) 


9) Agreement with Howard, Needles, Tammen and Bergendoff 
for preparation of the Draft Environmental Impact 
Statement for the Powell Blvd. to Fariss Rd. (Gresham) 
Connection of FAU 9867 in Multnomah County, for a 
nine-month period. Cost not to exceed $76,970. All 
charges are eligible for normal Federal-Aid participation 
as part of preliminary engineering for the project. 
This is an Interstate Transfer Project on the Federal-Aid 
Urban System with all of the local match being provided 
by the City of Gresham. (See Page 2697) 


10) Repairing the Banfield Interchange Deck on the Pacific 
Highway (1-5) in Multnomah County (Structure E) at an 
estimated cost of $85,000 with Federal participation of 
$78,300 and State matching funds of $6,700 to be included 
in the Six Year Program. 


11) Safety project widening the Second Street Overcrossing 
in Hood River on the Columbia River Highway (I-80N) in 
Hood River County at an estimated cost of $76,700 
including design work. Federal Interstate Funds will 
pay $70,000 of the cost and State matching funds will 
be approximately $6,000. Approved inclusion in the 
Six Year Program. 
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23) Project to correct flood damage sustained in December 
1977 on the Sherwood Forest Camp-Base Line Road Section 
of the Mt. Hood Highway in Hood River County. 

Estimated cost is $225,000. State construction funds 
will be used for this work. Approved inclusion in 
the Six Year Program. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
State Parks Superintendent Exhibit D 
State Recreation Director Exhibit E 
Chief Counsel Exhibit F 
Highway Controller Exhibit G 


Mr. Sollis reported on the Skipanon River Bridge case. He 
mentioned the Court has sustained the State's demurrer and the 
amended complaint has been dismissed. The reason for dismissing the 
case, he said, was that the Port of Astoria was not named as the 
defendant. The plaintiff still has the option of refiling the case 
and naming the Port as the defendant. 


Mr. Sollis mentioned the Astoria Bridge case has been 
disposed of at the Circuit Court level in favor of the State, and it 
will probably go through the appeal process. He pointed out that 
the case is where U.S. Steel was suing the DeLong Corporation 
(contractor) and the State was involved in it. 


In response to Commissioner Walsh, Mr. Sollis said he would 
forward a summary to the Commission of the drafts concerning final 
legislation. 


DIRECTOR'S REPORT 


Mr. Bell reported on Ballot Measure No. 5 (2¢ gas tax 
increase) that failed at the polls on May 23, 1978. He handed to the 
Commission a chart showing the percentage of "yes" votes cast in each 
County which were listed in rank order of "yes" percentages. Mr. Bell 
pointed out that Washington County is listed first at 42.9% and 
Douglas County last at 19.3%. He mentioned in 1976 the penny gas tax 
failed by approximately 40,000 votes out of about a million cast, and 
the May 1978 election failed by approximately 170,000 votes out of 
about a half million cast. (Copy of Ballot Measure 5 chart in the 
Commission's files, Salem.) 
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17) 


18) 


19) 


20) 


21) 


22) 


May 30, 1978 


f) Yamhill County for relocation of Three Mile Lane and 
Airport Road in the McMinnville Urban Area. Total 
Cost $125,000; Federal Funds $107,500; State's Share 
$8,750. 


g) State request to widen the existing Southern Pacific 
Railroad crossing and provide a left-turn lane on 
Hall Boulevard at the southbound ramp of the 
Beaverton-Tigard Highway. Total Cost $54,000; 
Federal Funds $54,000; No cost to State. 


Request from Multnomah County to widen the N.E. 110th 
Avenue-N.E. 148th Avenue Section on N.E. Marine Drive, 
FAS A662. FAS-C Funds for this project are estimated 

to be $365,500 with State providing approximately $29,750 
in matching funds and a like amount from the County. 
Authorized State Highway Engineer to sign agreement when 
prepared. 


Request from City of Salem for approval of a project 
utilizing Interstate Transfer Funds withdrawn from the 
I-305 Freeway as follows and authorized State Highway 
Engineer to sign agreement when prepared: 


a) Construct Hawthorne Street to a minor arterial from 
Center Street to State Street. City will provide 
all of required $117,600 of local match. Cost 
$840,000. 


Authorized the Public Transit Division Administrator to 
sign an $85,000 consulting services agreement with 

Alan M. Voorhees and Associates on behalf of the 
Willamette Valley Rail Study Committee. 


Adopted a resolution accepting a Grant Offer from the 
Federal Aviation Administration for financial assistance 
in the amount of $440,000 for an Airport Development Aid 
Program Project on the Aurora State Airport. Total cost 
of the project is $488,889 for reconstruction of the 
runway, new runway lighting, construction of a stub 
taxiway and preparatory construction for an aircraft 
parking apron. ("Aeronautics Miscellaneous Resolution 
No. 16" on file in the Commission's files, Salem.) 


Agreement with Oregon Hospitality and Visitors Association 
to provide certain specialized tourist promotion services 
at a cost of $30,000 from July 1, 1978, through June 30, 
1979. (Authorized Director to sign agreement, ) 


Supplemental agreement with Jackson County for an 
extension of time on the Bear Creek Greenway Acquisition 
Project from June 30, 1978, to December 31, 1978. 


Mr. Rulien mentioned that the final report of the Joint 
Legislative Task Force on Transportation Policies & Funding is 
completed and that copies will soon be distributed. 


Mr. Rulien reported that a public rail plan hearing is to 
be held to update the public on what the planning effort is and 
what the Rail Revitalization Act does, its provisions, and to 
solicit any input. 


Attention was given to the adoption of a permanent rule 
allowing taxis to use the Banfield Freeway HOV lanes in Portland. 
Mr. Klaboe stated the hearing was held on March 28, 1978, with 
eleven people attending. (Copy of the hearing study report on 
file in the Commission's files, Salem.) Following Mr. Klaboe's 
recommendation, the Commission adopted a permanent rule concerning 
an amendment to the rule establishing the use of taxis on the 
Banfield HOV lanes as "Miscellaneous Resolution No. 256-A." 

(Copy on file in the Commission's files, Salem.) A copy of the 
rule was filed with the Secretary of State on May 31, 1978, to be 
published in the Administrative Rule Bulletin on June 15, 1978. 


Mr. Bothman and Mr. Klotz presented a summary concerning 
the Banfield High Occupancy Vehicle Lanes Final Report appendix 
dated March, 1978. (Copy of report on file in the Commission's 
files, Salem.) Mr. Bothman said this report has been completed 
and the original transmitted to the Federal Highway Administration 
for printing. The report covers the HOV lanes' impact on traffic 
flow, safety, modal shift, air quality, fuel savings and public 
attitude. 


Mr. Bothman presented copies of the Hearing & Project 
Report, Banfield Transitway Project dated May 1978. (Copy of 
report on file in the Commission's files, Salem.) He said a 
hearing was held on April 6, 1978, in the afternoon and evening at 
which approximately 400 people were in attendance. Mr. Bothman 
mentioned there were 83 verbal statements, 111 card comments and 
95 written statements. He said there were approximately 9% in 
favor of the No Build, 4% in favor of the Low-Cost Alternative 
(utilizing existing streets), 15% in favor of the HOV lanes, 6% in 
favor of the separated bus lanes, 61% in favor of light rail, and 
5% asked for other improvements. He said those percentages did 
not include a petition signed by 5,400 persons which was against 
light rail. He presented to the Commission a time schedule for 
completion of the Banfield Project. 


Mr. Bothman handed to the Commission the Draft Environmental 
Impact Statement, Volume 1, Summary, covering Powell Boulevard, 
Phase II. 
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The Commission considered a request for the Information 
Systems Branch to appear before the State Emergency Board for an 
increase in its 1977-79 expenditure limitation to allow acquisition 
of an IBM 3052 attached processor. Mr. Streun said this machine is 
intended to be added to the Department's owned, installed IBM 370/158 
computer system. He stated that the use of the Department's computer 
is continually monitored, and the day shift is excessively utilized, 
the second shift approaching saturation, and the third shift use 
growing at a 28% annual rate. Mr. Streun said there is an urgent 
need to increase the computer capacity to serve the various users. 


Mr. Bob Rolph, Manager, Long-Range Planning & Administration, 
presented various graphs showing a historical record of process and 
utilization in the Computer Center. (Graphs on file in the Commission's 
files, Salem.) 


Mr. Streun said the price of the attached processor is 
$457,900 and it will be paid out over a 48-month period. The total 
cash outlay in the 1977-79 biennium will be $80,985. The Computer 
Center users have enough money in their budget to cover this additional 
amount. The Commission gave their approval for the Department to 
appear before the June Emergency Board to request an increase in the 
expenditure limitation. 


The Commission again reconfirmed the date of June 20, 1978, 
for its monthly meeting in Astoria. 


Mr. Don Byard, Supervisor, Inventory & Needs, presented a 
preliminary draft of the final report of the West Coast Corridor Study. 
(Copy of report on file in the Commission's files, Salem.) He re- 
called the study was initiated four years ago with the Federal Land 
Tract Improvement Act of 1974 to define a high-speed corridor ground 
transportation north and south through the west coast major cities 
to look at social needs, technological and economical feasibilities 
of that improvement. It has been recognized that technological 
improvements are not going to happen in the immediate future and this 
study is based on conventional equipment. Mr. Byard stated a 
consultant was hired to complete Oregon's portion which covered the 
prime intercity movements from Eugene to the Portland area. 


Mr. Byard introduced Mr. Darwin Stuart of Barton-Aschman 
Associates, a planning firm of Chicago, who did Oregon's portion. 
Mr. Stuart reviewed some of the elements of the study and showed 
slides analyzing the highlights of the study. 


Mr. Rulien referred to a report (draft form) prepared by 
the Executive Department entitled "Management Study of Highway Fund 
Distribution". He handed to the Commission Appendix A from the 
report, a summary of the highway expenditures from 1965 to date. 
(Copy of report on file in the Commission's files, Salem.) Mr. Rulien 
indicated a final report will be forwarded to the Commission just as 
soon as it is available. 
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June 2, 1978 


NOTED 
Mr. Jack Sollis JACK L. SOLLIS 
Legal Counsel 
Oregon Department of Transportation 
Salem, Oregon 97310 


Re: Thurman-Vaughn corridor 
Dear Jack: 


I indicated at Tuesday's meeting that I would abstain from 
voting on any issue involving disposition of Highway Division 
property in the Thurman-Vauchn corridor due to a possible conflict 
of interest. 


Walsh Construction Company has submitted a proposal, following 
a public call for bids, to the Portland Development Commission for 
a multi-family housing project on four parcels of land on Northwest 
Upshur Street. The sites in question were designated by the Portland 
Development Commission in the Request for Proposals; two of them are 
owned by the Highway Division. If the City of Portland decides to 
award a contract for any of the proposals submitted, I believe they 
intend to purchase the sites in question and, in turn, re-sell them 
to the successful contractor. 


Should our proposal be the one accepted by the city, I would 
have a clear conflict were I to participate in any discussions by 
the Commission on this property. 


If there are further steps you believe I should take, would 
you please advise me. 


Sincerely, 


To Had 


TW/fo 


cc: Members of the Commission 
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Miss Blake Smith, Director of the Travel Information 
Council, gave a brief background and update on the history and the 
progress of the Council since its creation in 1971. She gave a 
brief inventory taken in April 1978 of logos installed on I-5 and 
I-80. Open spaces on all boards total 725. Miss Smith stated that 
under existing statutes on July 1, 1979, the Council will be 
transferred to the Oregon Transportation Commission and the staff 
of the Travel Information Council will be transferred to the 
Department of Transportation. She said that the Council voted 
unanimously to recommend to the Commission that when the duties 
of the TIC are transferred to DOT, that the staff be placed in the 
Highway Division as a separate unit reporting directly to the 
State Highway Engineer. She said the Council also recommended that 
a budget be prepared as part of the Highway Division budget as a 
separate unit. The Commission approved the recommendations of the 
Travel Information Council. 


The Commission considered the adoption of guidelines for 
the disposal of properties acquired for right of way for the 
Thurman-Vaughn Section of the Northwest Industrial Freeway (1-505) 
in the City of Portland. Mr. Boyd said the properties are located 
between N.W. 24th Avenue and N.W. 29th Avenue, bounded by N.W. 
Thurman and N.W. Vaughn. He said to insure that the properties 
are used to the greatest benefit of the public, the Department's 
ownership has been divided into two categories: 


1. Properties proposed for sale to the City of 
Portland for urban renewal purposes. 


2. Properties that are not being considered for 
other public uses. 


Commissioners Jackson, Brix, Coleman and Hollern approved the 
guidelines as outlined in Mr. Boyd's letter to the Commission 
dated May 16, 1978. (Copy of letter on file in the Commission's 
files, Salem, under "Real Property Resolution No. 729".) Commis- 
sioner Walsh abstained from voting on this matter due to a 
potential conflict of interest. Mr. Walsh's letter to Mr. Jack 
Sollis, Legal Counsel, dated June 2, 1978, is entered in the 
minutes of this meeting as follows: 


(See next page for letter) 
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would be an experimental solar home with a beige, earth-tone roof. 
The site is approximately 800 feet back from the edge of the river 
bank and the addition of this house behind two existing residences 
would have little visible effect on the area. Following Mr. Talbot's 
recommendation, the Commission approved the request contingent upon 
compliance of the stipulations outlined in Mr. Talbot's letter to 

the Commission dated May 10, 1978. (Copy of letter on file in the 
Commission's files, Salem.) 


Attention was given to a request from Mr. and Mrs. Samuel 
Buist to build a residence within the Pickett Creek area of the 
Rogue River Scenic Waterway on the left bank approximately 3/4 mile 
downstream from the Robertson Bridge in Josephine County. Mr. Talbot 
said the house would be a conventional, one-story home with a 
muted natural stain and earth-tone roof. The site is 100 feet back 
from the river bank and is partially screened by vegetation. The 
house would be built between two existing dwellings which would 
make it less visible. Mr. Talbot recommended approval of the 
request, contingent upon compliance with the stipulations in his 
letter to the Commission dated May 22, 1978. The Commission accepted 
his recommendation. (Copy of letter on file in the Commission's 
files, Salem.) 


The Commission considered Dean Jackson's request to 
develop a recreational vehicle campground within the Rogue River 
Scenic Waterway near the mouth of the Illinois River and directly 
across the Rogue River from the unincorporated community of Agness 
in Curry County. Mr. Talbot stated that in the Agness area there 
is a special planning zone that recognizes that it is a community 
and that the density situation has to be treated differently. It 
is also recognized, he said, that a campground is a valid use in 
this area. Mr. Talbot said the problem with the proposal at this 
time is a question of density and design and, if it is built as 
it is presently designed, it would not fit in with the neighborhood 
as the Department thinks it should be in terms of the law. He 
pointed out that the staff is not opposed to the campground, but 
it is a question of how it should be done that has not been resolved. 


Mr. D. C. Walton, attorney for Mr. Dean Jackson, mentioned 
that Mr. and Mrs. Jackson have been residents of the Agness area 
for 20 years and are owners of the Cougar Lane Store and they have 
recently constructed a restaurant and bar facility. Mr. Walton 
said the Jacksons are located on the south shore which is the 
right-hand shore going upstream. What Mr. Jackson plans to do is 
necessary from the standpoint of capital expenditure required from 
the core facility in order to serve a number of units. He said any 
attempt to limit this would in effect put it in an uneconomic 
position where there wouldn't be any installation at all. He said 
that is an infringement of a property owner. 
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Attention was given to an agreement with the Associated 
General Contractors of America, Inc. and the Urban Indian Center, 
a Joint Venture, to provide supportive services for on-the-job 
training during calendar year 1978. Gareld Inloes, EEO & Labor 
Compliance Coordinator, explained the agreement. He said this 
program will provide training of minorities and women for a minimum 
of 25 persons as piledriver, truck driver and project office 
engineer. This program is eligible for 100% Federal funding and 
the total cost will not exceed $75,000. Following Mr. Coulter's 
recommendation, the Commission approved the agreement. 


Consideration was given to an agreement with Jackson and 
Associates and R.E.S. Consultant Company, a Joint Venture, to 
provide supportive services to develop specific recommendations to 
increase the effectiveness in making minority business enterprises 
competitive and more productive on Federal Aid Highway Projects. 
Gareld Inloes explained the agreement. Mr. Coulter said the work 
is to be completed in 90 days for an amount not to exceed $12,000. 
The program is eligible for 100% Federal funding. Following 
Mr. Coulter's favorable recommendation, the Commission approved 
the agreement. 


Mr. Coulter reported on the use of Cor-Ten steel in Oregon. 
He said Cor-Ten has been used on several bridges and it is slightly 
higher than regular steel but the cost is incidental when comparing 
it to the cost of having to paint the steel. The Cor-Ten steel 
cannot be used on the Coast as it would rust too fast. 


Mr. Talbot stated at a joint Commission-Parks Advisory 
meeting in December, 1977, it was decided that the Department should 
conduct a study on the roles and relationships of State parks and 
other agencies that provide outdoor recreation services in the 
State. He said three firms were interviewed and J. M. Montgomery, 
Inc., Consulting Planners and Engineers of Portland, were selected. 
He said the study will provide the Department with a comprehensive 
assessment of State park responsibilities together with some 
suggestions and alternatives for future action. Mr. Talbot 
mentioned the Federal Heritage Conservation and Recreation Service 
has agreed to cost-share 50% of the project. The total cost is 
$38,800 and the funds are budgeted for the project. The Commission 
approved the agreement with J. M. Montgomery, Inc., as recommended 
by Mr. Talbot. 


The Commission considered a request from Harry LaChance, Jr., 
to build a single-family residence within the Rogue River Scenic 
Waterway located on Pickett Creek Road approximately 1/4 mile from 
Robertson Bridge in Josephine County. Mr. Talbot stated the proposal 
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Shelters 
Provide either a grant of up to $3,000 or a shelter 
for the Cities of North Bend, Florence, Lincoln City, 
Tillamook and Astoria. Also a larger shelter or grant 
of up to $9,000 for Newport, total $24,000. 


Signs 
Standard highway information signs directing people 


to, and marking the location of 20 intercity bus 
depots on the Coast (3 signs per location) at a total 
cost of $3,540. 


Trip Guide 
A ticket jacket showing intercity transportation 


service and city connecting services for use by bus 
companies issuing tickets in Oregon, $17,300. 


Portland Transportation Center (Located near Union Station) 


The DOT share of the preparation of two alternative 
plans and preliminary architectural designs with a 
financial feasibility for the Portland Transportation 
Center site and the intercity bus terminal, $23,333. 
(State is participating in this study with the Port 

of Portland, City, County, Tri-Met and bus companies.) 


Polk County Bus 
Contract with Polk County to provide one-half the 


cost of a weekday, round-trip bus service provided by 
Hamman State Lines connecting Dallas, Monmouth, 
Independence, and Salem, estimated to cost $12,495 
for one year. 


(Additional information on file in the Commission's files, Salem.) 


The Chairman adjourned the meeting at 12:03 p.m. 


Michael P. Hollern, Vice Chairman 
a. 


> Nat Joy 
Peter J. Brix, Member / 
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C. W. Head, Manager 
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Mr. Walton presented numerous photos of the area from the 
ground and from the air. He also presented letters from individ- 
uals, the Curry County Board of Commissioners and Curry County 
Planning Department, all urging approval of Dean Jackson's proposal. 
(Copies of letters and photos on file in the Commission's files, 
Salem.) Mr. Walton commented on the various recommendations by 
the Department as outlined in Mr. Potter's letter to Dean Jackson 
dated May 25, 1978. He said it is not their proposal to be involved 
with providing vehicle access to the gravel bar but they would like 
to have a favorable result. Mr. Walton stated that Mr. Dean Jackson's 
plan, as submitted, is a good one and that he is entitled to the 
consideration of the approval of the plan and that they do not 
concur with the staff's recommendation. 


Chairman Jackson mentioned that the Commission is dealing 
with its specific responsibility. The problem is whether or not 
the layout of the campground prevents the proper screening insofar 
as the application of the law is concerned. 


Mr. Dean Jackson said that the Department is condemning 
him in one location and by looking up or down the river the 
Department's definition is not in practice. There was considerable 
discussion concerning set-back, screening and the number of units 
in Mr. Dean Jackson's proposal. 


Mr. Monty King, Legislative Assistant for Representative 
Stevenson, read a letter from the Representative. His letter 
mentioned a new campground is needed at Agness. Representative 
Stevenson asked the Commission to lend itself to a cooperative 
agreement with Mr. Jackson, the applicant, to enable him to proceed 
with his project as soon as possible, which would be in the best 
interest of preserving the natural areas of the Rogue River from 
unorganized camping and fishing which might destroy the wilderness 
area especially in the area surrounding Agness. 


The Commission gave Mr. Talbot authority to settle this 
matter with Mr. Dean Jackson. 


The Commission considered a land exchange agreement with 
Crown Zellerbach and an agreement with an anonymous donor in the 
amount of $300,000 pertaining to the Tillamook Head Park Project. 
Mr. Talbot said that the Clatsop County Commissioners approved the 
project at their May 3, 1978, meeting. The Commission approved 
the agreements and the purchase of two private tracts of property 
as recommended by Mr. Talbot. 


Following Mr. Moore's favorable recommendation, the 
Commission gave their approval for the Department to appear before 
the Emergency Board to request release of $80,668 for a five-part 
intercity program as follows: 


(Continued on next page) 


May 30, 1978 = ese = 


RD ery 


(5) 


MINUTES OF 3-30-78 


Agreement with the City of Roseburg and Windmill Restaurants, Inc. 
for revisions to the existing traffic signals at Garden Valley 
Boulevard and Mulholland Drive-I-5 Off Ramp. The State will 
design and install the necessary equipment using stockpiled 
hardware and State forces. State, City and Company will each 
contribute 1/3 of the cost up to $10,000. Any amount in excess 
of $10,000 will be funded 1/3 by State and 2/3 by Company. 

Advance deposits have been received from City and Company. 

(Local Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the five items listed and report this action for your official 
records. 


Dated thisAl day tbfr(_. 1978. 


Chairman 
Oregon Transportation Commission 
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é i>). A ea 

~ 21K TIT . 
- P ; MINUTES OF _ 5-30-78 
, TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


18759 Bean, Janice; Doe, Betty $ 6,400.00 
49521 Harding, Wayne H. and Melva June 300.00 


49551 Wong, James C. and Marion K. 50.00 
49714 McKay, Rhoda West 3,500.00 


49750 East Fork Irrigation District 11,700.00 


49752 Hanel Lumber Compan 5,900.00 
49901 Cutler, Ethel A.; Hanel, L. Stirling 

and Kathleen M. 900.00 

50104 Administrator of Small Business Administration 1,800.00 

; 8 Transactions 30,550.00 


(2) Personal and Professional Service Contract with Nancy Kosterlitz 
to provide mediation services at meetings/conferences between 
State Parks & Recreation Branch, other State officials, and two 
Portland-based women's groups regarding alleged rapes in Tryon 
Creek State Park in Multnomah County, at a cost not to exceed 
$500. (Parks Branch) 


(3) Supplemental agreement with the Public Utility Commissioner 
relating to the establishment of the Port of Entry at Farewell 
Bend on the Old Oregon Trail in Malheur County. When the original 
agreement was entered into, it was not known that Highway Division 
could use Federal Funds in the construction of the Port of Entry. 
The purpose of the supplemental agreement is to change two para- 
graphs in the original agreement relating to the division of 
proceeds in the event that the property is sold and the amount 
that the PUC will be required to contribute as the Highway 
Division has been able to pay for a substantial amount of the 
project with Federal Funds. (Legal Branch) 


(4) Agreement with Corrections Division to utilize Release Center 
inmate crews to perform highway tasks. The inmate crews will 
not be used to perform any highway tasks that could be performed 
by existing highway employees but rather to perform tasks that 
the Highway Division would not be able to accomplish with exist- 
ing personnel. This agreement clearly outlines the responsibilities 
of both departments and will be a benefit to the Highway Division. 
The agreement formalizes the informal contract we have been operating 
under with Corrections Division for the better part of a year 
pending a formal agreement and has worked very well. (Legal Branch) 


PPROVED 


Le 


STA HIGHWAY ENGINEER 


nate —H 24/76 
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EXHIBIT A 


MINUTES OF 5730-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
34378 Georgia Pacific Corporation $ 3,500.00 
49304 Wagner, Harold 0. and Phyllis 15,000.00 
49586 East Side Van & Storage 1,725.00 
49634 Rice, Robert; Goforth, Peter; 
Robben, Lionel; Robben, David 450.00 
49653 Circle K Corporation 2,750.00 
49677 Barnhouse, Susan J.; Bradsby, Joan I.}; 
Griggs, Joe H. 12,270.00 
49753 Hanel, L. Stirling & Kathleen M. 25,575.00 
49924 Port of Gold Beach 2,850.00 
22-16.02E Peeler, William R. and Eleanor B. 90.00 
162-7.95 Engelen, Harry and Mabel 290.00 
162-33.44 Lengacher, John 210.00 
210-; 3.01 Nofziger, Olen 450.00 
244-11. 38S Fetch, Joseph W. and Irene S. 50.00 
333-5.99 Henderson, R. W. and Petit, Marion 100.00 
14 Transactions $ 65,310.00 


(2) Grant of a 24 foot access at Engineer's Station 44+65 on the 
south side of the Tumalo-Bend Section of the McKenzie-Bend 
Highway in Deschutes County to Tumalo Domestic Water Supply 
District for maintenance of the reservoir and pipeline only 
and with a locked gate. No consideration. File 16955. 


(3) Grant of a 35 foot unrestricted access at Engineer's Station 
33+25 on the west side of the Redmond Section of The Dalles- 
California Highway in Deschutes County to Joe French et al for 
a consideration of $9,750.00. File 13072 


(4) Agreement with David Douglas School District No. 40 for installa- 
tion of pedestrian-actuated traffic signals on the Mt. Hood 
Highway at 116th Avenue in Multnomah County. The State will 
design, install, maintain, and pay for electrical energy for 
the signals. The School District has agreed to contribute $865 
toward the cost of installation. The State share will be from 
Minor Betterment Funds. (Local Government ) 


(5) Agreement with Washington County for installation of traffic 
signals on the Tualatin Valley Highway at S.W. 209th Avenue. 
The State will design, install and maintain the signals using 
Title II Section 209 Federal Aid Safety Funds. The County has 
agreed to furnish the required 10 percent match money and pay all 
costs of electrical energy consumed in operation of the signals. 
(Local Government ) 


PPROVED 


| *e FREI ATE. me 227%... 


STATE HIGHWAY ENGINEER 


TO: 


SUBJECT: 


EXHIBIT A 
MINUTES OF _5-30-78 


Oregon Transportation Commission 


Report of Confirmation of Telephone Actions Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the 
Commission, I approved the actions listed below and report 
these actions for your official records: 


(1) 


(2) 


On April 12, 1978, granted the City of 
Pendleton a 60-foot access at Highway 
Engineer's Station 165+50, for public 
street purposes (S.W. 30th) to the easterly 
side of the North Pendleton-Pilot Rock 
Section of the Pendleton-John Day Highway, 
Umatilla County, Files 24861 and 24862. 


The Lutheran Church will release its 25-foot 
access at Engineer's Station 164+50 and 
will have access via S.W. 30th as soon as 
construction has been completed. 


(Approval was given to J. B. Boyd.) 


On September 20, 1977, accepted an option 
from the First National Bank for the Roads 
End State Park in Clatsop County. 
Consideration $110,000.00. (Approval was 
given to David Talbot.) File 48560. 


Dated this 2. L day of s jp » 1978. 
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=XHIBIT_ em 
MINUTES OF 5-30-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in ac- 
cordance therewith for the Commission, I approved the following action 
and report this for your official records: 


By telephone on April 20, 1978, I gave approval to J. B. Boyd to 
accept the option from Weyerhaeuser Company for three parcels on 
} the Divide-Anlauf Section of the Pacific Highway in Douglas County 
for a consideration of $146,200.00 in exchange for excess property 
on File 17693, with Weyerhaeuser Company to pay the additional 
consideration of $48,450.00. File 49675. 


“ gle 4 - 
vA VE LHR | ae @ oy! A+ 


Glenn L. Jackson, Chairman 
Oregon Transportation Commission 


Dated this 7.3 day pry, 1978. 
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(6) 


(7) 


(8) 


(9) 


(10) 


(11) 


EXHIBIT A 
MINUTES OF 5730-78 


Agreement with Lane County for the 19th Street-Camp Creek Road 
Section of Marcola Road. The State will perform all preliminary 
and design engineering, acquire the right-of-way, advertise for 
bids and supervise the construction. The project will be financed 
100 percent by Lane County with no Federal or State funds. (Local 
Government ) 


Agreement with the City of Pendleton and St. Anthony Hospital 

for installation of a pedestrian-actuated traffic signal on the 
Pendleton Highway between S.E. 16th and 17th Streets in Umatilla 
County. The State will design, install and maintain the signals. 
The City has agreed to pay all costs of electrical energy consumed. 
State, City and Hospital will each contribute 1/3 of the estimated 
$6,000 cost. (Local Government) 


Agreement with Lane County for the Bailey Hill Road-Fox Hollow 
Section of the Lorane Highway. The State will perform all pre- 
liminary and design engineering, acquire the right-of-way, 
advertise for bids and supervise construction. The project will 
be financed 100 percent by Lane County with no Federal or State 
funds. (Local Government) 


Agreement with the City of Hermiston for installation of traffic 
signals on the Hermiston Highway at S.W. Highland Avenue in 
Umatilla County. The State will design, install and maintain the 
signal equipment using Federal Aid Title II Safety funds. The 
City has agreed to pay all costs of electrical energy consumed 

in operation of the signals. (Local Government) 


Agreement with Columbia County for construction of the Warren- 
Scappoose Section of the Columbia River Highway. The State will 
acquire the right-of-way and construct the project. The County 
has agreed to accept jurisdiction of certain frontage roads and 
to cooperate with State to effect the adjustment of utilities. 
(Local Government) 


Agreement with the City of Ontario and Strand/Diversified for 
installation of a traffic signal on the Olds Ferry-Ontario 

Highway at East Road in Malheur County. The State will design, 
install and maintain the signals. The City will pay for electrical 
energy consumed and the Company will pay all costs of the design 
and installation. (Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the eleven items listed and report this action for your official 


records. 
Dated this 2h day of as cx ae 1978. 


KK VE 
Glenn L. Jackson 
Oregon Transport 


Airman 
gn Commission 
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(5) Agreement with City of Astoria for installation of traffic 
signal equipment on the Columbia River Highway at 30th 
Street and Fire Station No. 3. The State will design, 
install and maintain the traffic signals. The City has 
agreed to pay all costs of the project with EDA grant 
funds and to pay for all electrical energy consumed in 
operation of the signals. (Local Government) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above (totaling 5 items) 
and report this action for your official records. 


Dated this Y acy of Wn a™ , 1978 


Oregon Transportati0 ommission 
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EXHIBIT —._.A — 
MINUTES OF 5-30-78 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48344 Johnson, Arthur A. & Florence E. $ 58,000.00 
48356 Jensen, Barbara J. 2,300.00 
48789 Kennedy, William S. & Hazel J. 3,200.00 
49317 Valentine, James W. & Evelyn L. 300.00 
a ee 380000 


49518 King, Frank T. & Roxanne 800.00 
49557 Simonatti, Narciso & Dolores: Ball, Rich 1,550.00 
49579 Cone Lumber Compan 109,750.00 
49606 Sherwood, A. D. & Frances 60,010.00 | 
49615 Pieri, Loris N. & Rosina M. 700.00 
49673 Potter, Wallace & Betty Lee; 
Holbrook, Jack R. & Donna M. 1,050.00 
49678 First National Bank of Oregon, Trustee 10,900.00 
49759 Aicher, Mary E.; Fish, Susan E. 2,450.00 
49878 Green, Melvin C. & Katherine 600.00 
49896 Svoboda, Chester V. & Thelma V. 20,000.00 
49922 City of Portland 2,230.00 
162-21.06 Fief, L. Eugene 210.00 
16 Transactions $ 274,050.00 


(2) Agreement with Multnomah County for installation of traffic 
signal equipment on the Northeast Portland Highway at 
N.E. 122nd Avenue. The State will design, install and 
maintain the traffic signals using Federal Aid Transition 
Quarter Funds. The County has agreed to pay all costs 
of electrical energy consumed in operation of the traffic 
signals. (Local Government) 


(3) Agreement with Multnomah County for installation of traffic 
signal equipment on the Mt. Hood Highway at S.E. 162nd 
Avenue. The State will design, install and maintain the 
traffic signals using Federal Aid Transition Quarter Funds. 
The County has agreed to pay all costs of electrical energy 
consumed in operation of the traffic signals. (Local Govt.) 


(4) Agreement with Multnomah County for installation of traffic 
signal equipment on the Northeast Portland Highway at N.E. 
162nd Avenue. The State will design, install and maintain 
the traffic signals using Federal Aid Transition Quarter 
Funds. The County has agreed to pay all costs of electrical 
energy consumed in operation of the traffic signals. (Local 


Govt.) 
< 
APPR 
5 ie alae APPROVED 
= Lah. Lohan Ze a= Sk $i 
DEPUTY STATE HIGHWAY ENGINEER —— U_d<ce — 
Date ot ee es . STATE HIGHWAY ENGINEER 
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>¥HIBIT___A—— 
TO: 0 Trans tati Cc issi ee c 
0 regon Transportation eiaeen MNUTES OF5-30-78 


viii’ 


SUBJECT: Report of Actions Taken Under Delegated Authority 


| eee eae . Proyoet — SW_Pi ne S$ t .-SW Mad ison St <A (Port and ) 3 ee 
(Contract No. 8711) 
Type of Work __ Traffic Signal Install] ation FA. Proj. No. _M-000C(4) _ 4 


Mul tnomah City Streets 


COI cc Highway 


bao Ribdere 2 Low Better R Grasle Co. ortland 


Low Bu $669 660.00 


Engineer's Recommendation: 


Award to low bidder subject to 
concurrence of the City of Portland and FHWA and the sum of 
$50,200.00 is deposited by the City. 


n° Project Pudding River (Red) Bridge Sec. 
(Contract No. 8712) 


Structure _¢ a. proj to. _RS-A616(1) 
Clackamas & Marion FAS A616 (Arndt Rd.) 


County Highway 


Type of Work 0-08 Mile Grade, Pave & 


OE, a me K. Lundmark & Son, Inc,, Colton 


Low Bid $-2092023.00 _ 
Engineer's Recommendations: Award to low bidder subject to concurrence of 


Clackamas County and the sum of $21,600.00 is 
deposited by the County. 


Ski Bowl Frontage Rd.-Sunmit Meadow Rd. and 


Pre Project Warm Springs Intchge.-Salmon River Curves Sec, 

(Contract No. 8713) = 
Type of Work 5.31 Miles Grade & Pave FA. Proj. to. Lar 2410) 
County Clackamas Highway__Mt. Hood & Warm Springs 
No. of Bidders___ 4 Low Bidder Babler Bros. Inc., Portland 


Low Bid $ 661,086.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate_5-%-28 
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EXHIBIT A 
TO: Oregon Transportation Commission ViINUTES OF __5-30-78 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
31975 Morse Bros. Prestress, Inc. $ 10.00 
48666 Cunha, Joseph and Verna J. 400.00 
49316 United States National Bank of Oregon 2,350.00 
49554 Allied Motors, Inc. 50.00 


———— 


49631 Anderson, Alfred and Margit 650.00 
50088 Henry, Cecil R. 47,125.00 
50183 Clackamas Development Compan Gratis 

7 Transactions $ 50,585.00 


(2) Amendment of Memorandum of Agreement between the Secretary of 
the Interior, the U.S. Secretary of Transportation and the 
State of Oregon regarding the exchange of property at the 
Chemawa Indian School (Woodburn Interchange-Hayesville Inter- 
change Section, Pacific Highway, Marion County). (Right of 
Way Section) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Dated this G day of o~ , 1978 


Glenn L. Jackso 
Oregon Transport’ 


Commission 


Date ....<2. te. re DATE. 2-s- 7K... 
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3:wRi 


\> 


MINUTES OF _5=30-78 


No.2 Projet NE Diamond Lake Blvd.-SE Washington Ave. (Roseburg) 
i GSE ees el “er (Contrace No. Ofh7) =~ 


| 
| Type of Work 0.23 Mile Grade, Pave & Signing _F.a. Proj. wo. F-55(3) 


County Douglas Highney__Oak Tand-Shady 
(io: ok Bidders Low Bidder_ Roseburg Paving Inc., Roseburg 
Low Bid $_3242915. 50 


Engineer's Recommendation 


Award to low bidder 
subject to concurrence of the FHWA. 


ie 28 Project__condon Rock Production 


Type of Work Rock Production “eo ptr tes _ State 
nines RI ccc Nn ee E 
No. of Bidders 3 Low Bidder R. J. Taggart Const. Co., Salem 


Low big $232900.00 __ 


Enaineer’s Recommendations Rej ect all bids 


9 Dayville Rock Production 


NO eeceecnne FFOISCE me 

Type of Work Rock Production a 

County Grant _—— Highway —__ John Day _ ee 
Sierra Cascade Equipment Inc. 

No. of Bidders 1 Low Bidder and Young & Morgan Timber Co. 


141,700.00 


Low Bid S 


Engineer's Recommendations Reject the bid 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTE.D - “4 7. 
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EXHIBIT____a—_ 
MINUTES OF 3-30-78 


No 4 Proyort . ©OOS Bay (McCullough) Bridge cas ceaeaieesniseiie ‘pinnae 

ees ies (Contract No. 8714) 

Type of Worx Maintenance Painting ga, Proj, No, tate 
Oregon Coast 


Coos shia, 
oo A-1 Sandblasting & SteamcTeaning 
No. of Bidders 3_ Low Bidder ., Inc., Portland 


Award to low bidder. 


Engineer's Recommendation: 


a, Project__O1d Coast Hwy.-Boat Basin Rd. Sec. 

ontrac oO. 
Type of Work 0.87 Mile Grade & Pave — F.A. Proj. No. _9S-0800(1) 
a Curry Highway_Lower Harbor County Rd. 
No. of Bidders__3 __ Cow Bidder Horton Bros., Inc., Brookings 
Low Bid s 349,936.90 _ 


Engineer's Recommendations: 


_Award to low bidder subject to the concurrence 
of Curry County and the sum of $194,100.00 is deposited by the County. 


ae icin Sisters Jct.-E. Ist Street (Bend) Sec. 

* (Contract No. 8716) 
Type ot Work_L+12 Mile Grade & Pave e- Proj, No, HHS-4-2(4 
County___ Deschutes Highway__ he Dalles-California 
No. of Bidders__3 Low Bidder_R. L. Coats, Bend 
Low Bids _392>160.00 


Engineer's Recommendations: Award to low bidder subject to cciicurrence of the 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTte_5- “/- 7 
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HIB —_A— 
MINUTES OF 27378 
No.__13 — . Prooet_. WO1f Creek Tavern State Wayside re Re 
Type of Work Parking & Sewage Facilities _ F.A. Proj. No. 07-51-23766_ 
County ___Yosephine sities ee 
No. of Bidders __2 Low Bidder_U¥+ B. Steel, Inc., Medford 


Low Bid ¢_995340.00 


Engineer's Recommendation Reject the bid 


si is Armitage State Park 

typeof Work Toilet Building 0 F.A. Proj. No. BOR 
ee. jEae 

No. of Bidders__2 ___ tow Bidder Garland Pacific Construction Co., Salem 
Low Bigg 242923.00 


Engineer's Recommendations: Reject all bids 


+ 


No.9 project Pacific Blvd.-Goldfish Farm Rd. (Albany) Sec. 

. (Contract No. 8725) : 
Type of Work 3:13 Miles Grade & Pave __. FA. Proj. Mo. OF -10(7) 
County Linn Highway___Santiam_ 


No. of Bidders 2 Low Bidder Wildish Corvallis Constr. Cass Corva Lis 


Low Bid $ 027,086.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT << 
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EXHIBIT 
MINUTES OF 5-30-78 


Proms Main St. @ Canyon Blyd. (John Day) 
ites “—"“"(Gontract No. 8720) © 


Type of Work __-raffic Signal Installation FA. Proj. No.1 QF788-2(2 
County fi ae es Highway —_ John Day 


sis aiden 4 Low Bidder_ Maxwell's Electric, Inc., Spokane 


10 


00D scenes: 


Engineer's Recommendation Award to low bidder subject to concurrence 
of the FHWA. 


No.__11 Project__9- Ashland Interchge.-California State Line 
(Contract No. 8721) 
Type of Work Pavin F.A. Proj. No. AT YAU ZCLUY P5-Y92)00__ 


Colney Jackson ieny.. SeeITic 


is ob Gates Low Bidder_¥- C. Compton Company, McMinnville 
Low sid s-224.015.00_ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
) the FHWA. 


No.12 _ project Grandview Dr. and Wimer St. (Ashland) Sec. 


Type of Work__0-38 Mile Grade & Pave ___ FA. Proj. No. M-3920(1 
County___vackson Highway__AU_3920 (City Streets) 
No. of Bidders__© __ Low Bidder__Tu-Mix Construction Company, Medford 


248,084.20 


Low Bid S 


Engineer's Recommendations: Reject all bids 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ee. 
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ig Proyoct — 3. Banfield Intchge. (NE 99th. Ave ° ) Sec. es 


No. 87 
type ot Won 0:42 Mile Grade & Pave Comtnact No. 8733) p/c9)319 
County ___ Multnomah Highway__E@St Portland Freeway 


5 Waybo Inc., Portland 


No. of Bidders Low Bidder 


Engineer's Recommendation: Award to low bidder subject to concurrence of 


FHWA. 
we. ini Pendleton-John Day Hwy. @ SW Hailey Ave. (Pendleton) Sec. 
, (Contract No. 8730) 
Type of Work __'Yaffic Signals : FA. Proj. Na. M=3420(2) 
County Umatilla Highway Pendleton-John Day 
No. of Bidders _ 4 __ Low Bidder Hami ton Electric Inc. 2 Eugene. a 


I  , 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Pendleton and the sum of $44,740.00 is 
deposited by the City. 


so 21 iin Meacham Rock Production ee 

ts nay > :s ¥nneteace we. Seal, CC 

Type of Work ROCK PrOGuction... eg A. Proj. No _State 
Umatilla Old Oregon Trail 


et 


7 E. H. Itschner Co., Molalla 


No. of Bidders 


Low Bid s 144,000.00 


Low Bidder 


Engineer's Recommendations Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT = 
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NA A 


LL oh a 
al A APU «hte 


] ce. oI =XHIBIT A 
MINUTES OF 5-30-78 


eo vooer._Upper Calapooia River Bridge = = 
peers os rt alco inal "(Contract No. 8726) 


Type of Work 0.22 Mile Grade, Pave & Structure Fa. Proj, No. -RS=A482(1) 
County SES A Highway. FAS A482 (Cal apooi a R i ver Rd . ) 


No. of Bidders____ © _ Low Bidder_ROSS Bros. Constr. Inc., Salem 
«ow ons .478, 785.00 


Engineer's Recommendation: 


Award to low bidder subject to concurrence of Linn County and the 
sum of $38,700.00 is deposited by the County. 


Pe | ae Crooked Creek Section 
(Contract No. 8727) 


Type of Work 2:0153 Mile Grade & Pave FA. Proj. No, __BRF-87(3) 
P< 1.0.N. 

‘* Sere R.A. Hatch Co., Bend 
Low sig s/8»405.00__ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 


the FHWA. 
N 18 Hot Springs Rd.-McDermitt Sec. 
i ee (Contract No 8778} 
ont . 
Type of Work__20-96 Miles Pavin OG -F-3(21) 
Malheur 1.0.N. 


ET Lae wee Highway 


J. C. Compton Company, McMinnville 


No. of nes Lae Low Bidder 


Low Bid § _0022055.00 


Engineer's Recommendations: Award to low bidder subject to the concurrence 
of the FHWA. 


APPROVED BY CHAIRMAN 
e. GLENN L. JACKSON 


DAT - 4-7 
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34). —_—— a 
MINUTES OF _3°30-78 


reivu f{ 


25 


COR sation 


Power Mortimore Ranch-John Day Hwy Sec. 
; (Contract No. a Fe ce 
Type of Work 2:27 Miles Grade & Surface FA. Pras, We. or eeske) 


Wheeler FAS B551 


Co ENE SS ei Ee Highway 


wii oh ables 2 inte tiaieag ees Os Anderson & Sons, Inc., Oakridge 


Low Bid 5224,993.00 


Engineer's Recommendation 


Award to low bidder 
subject to concurrence of Wheeler County and the sum of $18,000.00 
is deposited by the County. 


ws 26 Mountain Creek Section 
i aon Project _ = eincceinnectee 
(Contract No. 


BRF-88-2(1) 


EE IU petra ete cee ate etsncinenniineneee F_A. Proj. No 
County ___ Wheeler Highway _Ochoco 

sie caidas 5 mn Weaver Construction Co. » Union 
Low gig s 146,710.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


On May 4, 1978, I accepted the State Highway Engineer's recommendations 
for award of the projects on which bids were received April 27, 
1978, and authorized him to sign the contracts when conditions for 


the awards have been met. 
iiaehes day ot (law, 1978 


Glenn L. Jackson, Ch 
Oregon Transportation 
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EXHIBIT____a_— 
MINUTES OF 2730-78 


hia ee 


Proyoct _Shani ko Rock Production = seaanearshiacadinat dacevesapenileses sc Shelasds Chctndibiiiiinnsiias 
(Contract No. 8732 
Type of Work __Rock Production is F.A. Proj. No. State 


Wasco. Shaniko-Fossil 


County Highway 


No. of Bidders 5 Low Bidder_R- J. Taggart Const. Co., Salem 


Low Big s..792090.00 


Engineer's Recommendation: Award to low bidder. 


No. _°2 Project __179 @ Nyberg Rd. Intchge. 
(Contract No. 8733 


Type of Work ___Traffic Signals Si nals | a F.A. Proj. No. 1-5-5(60)290 


County ___ Washington : *  Highway___Pacific Highway 
2 Tice Electric Company, Portland 


No. of Bidders____—"___ Low Bidder 
Low Bid $922 398.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. - 


. 


no_24 _proiec:__Tualatin Valley Hwy. @ SW 209th Ave. 
(Contract No. 8734) 


Type of Work raffic Signal Installation F.A. Proj. No. HHS-32(5) 


County__Washington ttighway Tualatin Val ley 


No. of Bidders_2 Low Bidder_Hamilton Electric Inc., Eugene 
48,482.80 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and Washington County and the sum of 
$5,935.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT ie 
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(4) 


a Ac 5930-78 


Agreement with Umatilla County for installation of guardrail 
on the Echo-Reith Section of Old River Road, FAS B575. The 
State will supervise construction and administer the contract 
using Title II, Section 210, Federal Aid Safety funds. The 
County will provide the necessary matching funds and maintain 
the project when completed. (Local Government) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, I approve the four items listed and report this 
action for your official records. 


Dated this J? day of Ware, , 1978 


Oregon Transp od 


Ation Commission 
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to. AUBIT A 
2} 


MINUTES OF 2730-78 
SUBJECT: Report of Actions Taken Under Delegated Authority 


TO: Oregon Transportation Commission 


(1) Options or Other Documents relating to Property Acquisition 


Number Name Consideration Page 


49630 Laughlin, Jack R. & Jane D. $ 525.00 
49633 Russell, Lloyd & Luana; Burton, Dallas & 


Olen M.; Rice, Robert A.; Goforth, Peter 600.00 
49640 Waldkirch, Emil 500.00 
49738 Riesterer, John F., Jr.,; Riesterer, John F.,Sr.; 


Little "d" Lumber, Inc. 12,640.00 
49744 Mooney, Neol L. and Margaret M. 42,500.00 
49745 Hanel, Bertha L. 73,550.00 
49748 Land, Ernest & Frances L. 63,975.00 
49902 Hounsell, John P.; Mt. Hood Orchards, Inc. 3,850.00 
1C-174.54S Gibson, Harry & Bettye 360.00 
27-0.47 City of Waldport 50.00 
39-47 .69 Rieder, Alfred 150.00 
39-47.79 Rieder, Alfred 150.00 
39-47 .87 Rieder, Alfred 90.90 
39-47 .95 Rieder, Alfred 150.00 
162-13.60 Miller, Henry 75.00 as 
162-21.07 Blum, James 90.00 
162-22 .42 Coles, Gene 50.00 
189-2 .02 Cook, Leland W. 450.00 
210-2.79 McMorris, Edgar & Viola 300.00 
210-13.70 Liberty Communications, Inc. 60.00 
210-13.75 Liberty Communications, Inc. 60.00 
210-15.09 Opel, Clarence 110.00 
210-16.97 Gardner, John 210.00 
212-1.35 Smith, Gladis 90.00 


212-9.78 Sayer, John A. __ 120.00 
25 Transactions $ 200, 7 705.00 


(2) Agreement with the City of Portland for redesignation of a portion 
of the Northeast Portland Highway through the St. Johns area in 
North Portland. The State will approve the plans and specifica- 
tions and accomplish the necessary signing and striping at City 
expense. The City, at its sole expense, will perform all work 
required to upgrade the streets to standards acceptable for 
highway traffic. Upon completion of the work, the State will 
redesignate the route of the Northeast Portland Highway. 

(Local Government ) 


(3) Agreement with the City of Gervais for installation of a flashing 
beacon on the Pacific Highway East at St. Louis Road. The State 
will design, install and maintain the beacon using State funds. 
The City has agreed to pay all power costs. (Local Government) 
(Marion County) 


APPROVE O24 
Lt Nl we APPROVED BY CHAIRMAN 
ee SUGISOAY Eneeiares GLENN L. JACKSON 


S278. dv 210. 2-29 DATE_9-/7-78 
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NUTZS OF 5230-78 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to 
me to accept contracts completed according to specifications, 


I accepted the following: 
Contractor and 

Contract No. 
L. K. Comstock & 


Co., Inc., No. 8490 


Interstate Coatings, 
Inc., No. 8515 


J. F. Shea Co., 
No. 8554 


Inc., 


Olson Electric Co., 
No. 8523 


Wildish-Corvallis 
Const. Co., 
No. 8492 


Hansen Electric 
Company, No. 8416 


C. G. Gredvig, 
No. 8457 


Peter Kiewit Sons" Co., 
No. 8058 


May 19, 1978 


Section and County 


S.W. Main St. @ S.W. 
Scoffins St. (Tigard), 
Washington County 


Willamette River (Spring- 
field) Bridge, Lane 
County 


N. Tigard Intchge. & 
Lake Rd. Intchge., 
Multnomah & Clackamas 
Counties 


S.W. Baseline St. & S.W. 
Main St. (Hillsboro), 
Washington County 


Hide Creek-Philomath, 
Benton County 


Beaverton-Hillsdale Hwy. 
at Scholls Hwy. and 
Oleson Rd., Washington Co. 


8th St.-L5th St. 
Clatsop County 


S. Baker Intchge.-Pleasant 
Valley Intchge., Baker Co. 


H. S. Coulter 


State Highway Engineer 
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(Astoria), 


Acceptance 
Date 


April 24, 1978 


April 24, 1978 


April 24, 1978 


April 24, 1978 


April 26, 1978 


May 2, 1978 


May 5, 1978 


May 16, 1978 


MINUTES OF 5230-78 


iWiiis 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant to 
that authority, and acting in accordance therewith for the 
Commission, I approved the following agreement and report this 
action for your official records: 


On May 8, 1978, approved an agreement with 
Battles Construction Company and Ray Wells, Inc., 
which allows them to utilize material in a State- 
owned quarry site for public projects in return 
for them supplying the State with crushed rock 

in the Newport area. The agreement provides 

that an equal value of material will be 

exchanged for an equal value of crushed rock. 
(Lincoln County) 


tial ws of Nery, 1978 


Glenn L. 
Oregon Tre 
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7) 


8) 


9) 


10) 


11) 


12) 


13) 


14) 


B 


NNUTES OF 3-30-78 


Work on the Upper Calapooia River Bridge 
Section of FAS A482 (Calapooia River Road) 

in Linn County. Bids received April 27, 1978. 
Contract No. 8726 awarded May 15, 1978, to 
Ross Bros. Construction, Inc., Salem, at 
$478,785. 


Work on the Crooked Creek Section of the 
I.0.N. Highway in Malheur County. Bids 
received April 27, 1978. Contract No. 8727 
awarded May 4, 1978, to R. A. Hatch Co., 
Bend, at $78,405. 


Paving on the Hot Springs Road-McDermitt 
Section of the I.0.N. Highway in Malheur 
County. Bids received April 27, 1978. 
Contract No. 8728 awarded May 4, 1978, to 

J. C. Compton Co., McMinnville, at $862,055. 


Work on the S. Banfield Interchange (N.E. 99th 
Avenue) Section of the East Portland Freeway 
in Multnomah County. Bids received April 27, 
1978. Contract No. 8729, awarded May 4, 1978, 
to Waybo, Inc., Portland, at $297,294.50. 


Traffic signal installation on the Nyberg Road 
Interchange of the Pacific Highway in Washington 
County. Bids received April 27, 1978. Contract 
No. 8733 awarded May 4, 1978, to Tice Electric 
Company, Portland, at $92, 398. 


Work on the Mortimore Ranch-John Day Highway 
Section of FAS B551 in Wheeler County. Bids 
received April 27, 1978. Contract No. 8735 
awarded May 11, 1978, to L. V. Anderson & Sens, 
Inc., Oakridge, at $224,993. 


Work on the Mountain Creek Section of the Ochoco 
Highway in Wheeler County. Bids received April 27, 
1978. Contract No. 8736 awarded May 4, 1978, to 
Weaver Construction Co., Union, at $146,710. 


Traffic signal installation on Tualatin Valley 
Highway at SW 209th Ave., Washington County. 
Bids received April 27, 1978. Contract No. 
8734 awarded May 16, 1978, to Hamilton Electric, 
Inc., Eugene, at $48,482.80. 
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2) 


3) 


4) 


5) 


6) 


EXHIBIT____B- 
MINUTES OF 5-30-78 


Wwiiiy 


TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


Work on the Ski Bowl Frontage Road-Summit 

Meadow Road and Warm Springs Interchange- 

Salmon River Curves Section on the Mt. Hood 

and Warm Springs Highways in Clackamas County. 
Bids received April 27, 1978. Contract No. 8713 
awarded May 4, 1978, to Babler Bros., Inc., 
Portland, at $661,086. 


Work on the Sisters Junction-E. lst Street 
(Bend) Section of The Dalles-California Highway 
in Deschutes County. Bids received April 27, 
1978. Contract No. 8716 awarded May 4, 1978, 
to R. L. Coats, Bend, at $392,160. 


Work on the N.E. Diamond Lake Blvd.-S.E. 
Washington Ave. (Roseburg) Section of the 
Oakland-Shady Highway in Douglas County. 

Bids received April 27, 1978. Contract No. 8717 
awarded May 4, 1978, to Roseburg Paving, Inc., 
Roseburg, at $354,915.50. 


Traffic signal installation on Main Street at 
Canyon Boulevard in John Day (John Day Highway) 
in Grant County. Bids received April 27, 1978. 
Contract No. 8720 awarded May 4, 1978, to 
Maxwell's Electric, Inc., Spokane, WA, at 
$51,292. 


Paving on the S. Ashland Interchange-California 
State Line Section of the Pacific Highway in 
Jackson County. Bids received April 27, 1978. 
Contract No. 8721 awarded May 5, 1978, to 

J. C. Compton Co., McMinnville, at $774,015. 


Work on the Pacific Blvd.-Goldfish Farm Rd. 
(Albany) Section of the Santiam Highway in 
Linn County. Bids received April 27, 1978. 
Contract No. 8725 awarded May 4, 1978, to 
Wildish-Corvallis Construction Co., Corvallis, 
at $627,086. 
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LIT=ES OF 5-30-78 


TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under 


Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approved all 
actions listed below and report them for your official records: 


1) On April 14, 1978, established a temporary con- 
struction speed of 30 MPH on the Jacksonville 
Highway from M.P. 0.33 to M.P. 1.75 including a 
20 MPH zone from M.P. 0.81 to M.P. 1.03 when 
children are present. Speed zone to be in effect 
only on those sections where work is in progress 
and where the appropriate signs are in place. To 
be effective only during construction project. 
There are existing 30, 40 and 50 MPH speed zones 
(Speed Zone Rule No. 648 effective December 25, 1973) 
on this section of highway. (Grants Pass-New Hope 
Road Section) Josephine County. 


2) On April 12, 1978, approved a personal and professional 
service contract with Mirza Dickel to provide historical 
and interior design consultation services regarding the 
refurnishing scheme of the Wolf Creek Tavern in 
Josephine County at a cost not to exceed $400. 


3) On April 26, 1978, approved a personal and professional 
service contract with Anna aniEules Barringer for a 
watchman on duty at Lone Tree Bar State Park to help 
prevent vandalism and other criminal acts, and to pro- 
vide a fire protection surveillance at the park. 
(Yamhill County) Begin May 1, 1978, end April 30, 
1979. $50 per month. 


4) On May 8, 1978, established a 45 MPH speed zone on the 
Woodburn-Estacada Highway just east of the Pacific 
Highway East in Marion County, from M.P. 0.00 to 
M.P. 1.30. Rescinds Speed Zone Rule No. 691 dated 
February 26, 1975. (Speed Zone Order No. 777) 


Dated this 2/ day of play , 1978 


5-19-78 
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“VMIBIT B 


{ei 


MINUTES OF 5230-78 


15) Traffic signal installation on S.W. Pine 
Street-S.W. Madison Street (Portland) 
Section in Multnomah County. Bids re- 
ceived April 27, 1978. Contract No. 
8711 awarded May 19, 1978, to W. R. 
Grasle Co., Portland, at $669,660. 


16) Work on Pudding River (Red) Bridge Section 
of FAS A616 (Arndt Road) in Clackamas and 
Marion Counties. Bids received April 27, 
1978. Contract No. 8712 awarded May 19, 
1978, to A. K. Lundmark & Son, Inc., 
Colton, at $269,023. 


17) Traffic signal installation on Pendleton- 
John Day Highway at S.W. Hailey Avenue 
in Pendleton, Umatilla County. Bids re- 
ceived April 27, 1978. Contract No. 8730 
awarded May 19, 1978, to Hamilton Electric, 
Inc., Eugene, at $37,821.37. 


Dated this Z/ day of My , 1978 


= Cen : 


H. S. Coulter, State Highway Engineer 


5-19-78 


- 2555 - 


(10) 


(11) 


(12) 


(13) 


(14) 


(15) 


(16) 


(17) 


(18) 


(19) 


(20) 


ae HiBiT__.¢ 


Sale of 3300 square feet of excess property on the North Bend Section 
of the Oregon Coast Highway in Coos County for a minimum consideration 
of $2,350.00. Approved May 1, 1978. File 9500 (16-43) 


Sale of 27.6 acres excess property at the Meacham Quarry on the Old 
Emigrant Hill Scenic Frontage Road in Umatilla County in exchange for 
35.7 acres for expansion of the Meacham Quarry. Approved May 4, 1978. 
Files 17177 and 50130 (16-43) 


Sale of 1.53 acres excess property on the Pendleton-Pilot Rock Section 
of the Pendleton-John Day Highway in Umatilla County for a minimum 
consideration of $12,000.00. This property had been sold to the City 

of Pilot Rock with a public use clause. The City will receive $1,100.00 
from the proceeds. Files 24233 and 24234 (16-43) 


Sale of 2 parcels of excess property totaling 8.19 acres on the Tigard- 
Newburg Section of the Pacific Highway West in Clackamas and Washington 
Counties for a minimum consideration of $28,750.00. Approved May 4, 1978. 
Files 22321 and 22322 (16-43) 


Sale of a 25 foot Easement over excess property on the North Corvallis 
Section of the Pacific Highway West in Benton County to the City of 
Corvallis for sewer pipelines, together with a temporary construction 
easement for a consideration of $2,830.00. Approved May 2, 1978. 

File 14603A (16-43) 


Agreement with Portland Traction Company and Clackamas County concerning 
the grade crossing of $.E. Johns Creek Blvd. near Bell Station in 
Clackamas County. Approved May 4, 1978. File RR 862 


Signed on May 8, 1978 the Grant of Access to LeRoy W. Baisdon in the 
Flat Creek-Fields Creek Section of the John Day Highway in Crant County. 
Approved by Mr. Jackson April 11, 1978. File 35528 (16-45) 


Signed on May 8, 1978 the Grant of Access to Joe French et al on the 
Redmond Section of The Dalles-California Highway in Deschutes County. 
Approved by Mr. Jackson April 28, 1978. File 13072 (16-45) 


Signed on May 8, 1978 the Grant of Access to Tumalo Domestic Water Supply 
District on the Tumalo-Bend Section of the McKenzie-Bend Highway in Deschutes 
County. Approved by Mr. Jackson April 28, 1978. File 16955 (16-45) 


Grant of an Easement Permit to Andrew S. and Rosemary G. Fletcher and 
Tillamook P.U.D. exchanging an access bridge for a roadway across state 
property which they will build on the Tillamook-Donaldson Creek Section 
of the Wilson River Highway in Tillamook County. Approved May 9, 1978. 
Files 14970 and 23495 (16-43) 


Sale of 0.14 acre excess property on the Albany-Judkins Point Section of 


the Pacific Highway in Lane County for a minimum consideration of $10,855.00. 
Approved May 11, 1978. Files 28560, 37027, 37028, and 37029 (16-43) 
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HIBIT = 

IND ITITR OF 5-30~- 
May 1978 NUTES OF 3-30-78 
= Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon Tran- 
sportation Commission, subdelegated to the Right of Way Engineer (Adminis- 
tration Order No. 18), I report that I have taken the following actions for 
your official records: 


(1) Construction-Maintenance Agreement with the Oregon Trunk Railway and 
Deschutes Railroad Company for installation of grade crossing protection 
devices at Straun Road in Madras, Jefferson County. Approved April 11, 
1978. RR 923 (16-12) 


(2) Sale of 42,019 square feet excess property on the Klamath Falls-Westside 
Road Section of The Dalles-California Highway in Klamath County for a 
minimum consideration of $1,250.00. Approved April 17, 1978. File 
23064 (16-43) 


(3) Sale of 0.13 acre excess property on the Albany Section of the Albany- 
Junction City Highway in Linn County valued at $7,200.00 in exchange 
for 0.03 acre valued at $1,575.00 needed for right of way plus the 
menetary consideration for the difference. Approved April 17, 1978. 
File 6390 (16-43) 


(4) Right of Way Service Agreement with the Port of Hood River for a re- 
location study on the Hood River County Airport. Approved April 14, 
1978. Miscellaneous C & A 6586 Agreement # 91 (16-49) 


(5) Right of Way Service Agreement with the City of Medford for right of 
way services in connection with the Main and Columbus Street Project. 
Approved April 18, 1978. Miscellaneous C & A 2761 Agreement # 92 
(16-49) 


(6) Sale of 0.60 acre excess property on the Warren-Scappoose Section of the 
Columbia River Highway in Columbia County valued at $1,500.00 in ex- 
change for 0.47 acre valued at $2,200.00 and needed for right of way. 
Approved April 20, 1978. File 48788 (16-43) 


(7) Sale of 1.40 acres excess property on the Lakeview-Drews Gap Section of 
the Klamath Falls-Lakeview Highway in Lake County valued at $1,500.00 in 
exchange for 3,240 square feet used as part of the Lakeview Maintenance 
Station valued at $250.00, plus the difference in value. Approved 
April 20, 1978. File 11407 (16-43) 


(8) Sale of 0.72 acre excess property on the Wimp Way Connection Section 
of The Dalles-California Highway in Deschutes County for a minimum 
consideration of $2,500.00. Approved April 21, 1978. File 48538 
(16-43) 


x (9) Service Contract with the City of Prineville Railway for installation 


of grade crossing protection devices at N.E. O'Neil Way (O'Neil Highway) 
Deschutes County. Approved April 25, 1978. RR 924 (16-12) 
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5-30-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith, for the Comission, I approved 
the following actions and report this for your official records. 


On April 26, 1978, approved conveyance to Multnomah 
County of 48.55 acres on the Sandy River for park 
purposes, with appropriate deed restrictions. This 
transfer will consolidate management of public park 
property on the Sandy River under Multnomah County 
jurisdiction. The property was acquired by the state 
in 1976 at a cost of $71,000 under provisions of the 
Scenic Waterways Act. 


On May 18, 1978, executed an easement with the Depart- 
ment of Fish and Wildlife and the Lakeside Water District 
modifying an August 22, 1968 easement agreement, all 
related to William M. Tugman State Park, Coos County. 
The new agreement amends use of water limitations by 
the water district from Eel Lake, requires district 

to install a water level control and fish passage 
facility, and provides for Parks Branch and Fish and 
Wildlife approval of improvement plans by the water 
district within the easement area. This proposal was 
previously approved by the Transportation Conmission 
at their February 22, 1978 meeting. (Page 2390) 


~ David G. Talbot 
State Parks Superintendent 
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-3- Se ee 
INUTES OF 5-30-78 
(21) Agreement with the Portland Traction Company for construction of a 
public pedestrian bikeway known as 1-205 Bikeway near Lents in Multnomah 
County. Approved May 12, 1978 File RR 925 (16-12) 


(22) Sale of 0.1 acre excess property on the North City Limits-4th Street 
(La Grande) Section of the Old Oregon Trail Highway in Union County to 
the City of La Grande for a minimum consideration of $100.00. Approved 
May 11, 1978. File 35158 (16-43) 


(23) Sale of 5.2 acres excess property on the S.E. Hinkley Ave.-Lake Road 
Interchange Section of the East Portland Freeway in Clackamas County 
for a minimum consideration of $36,400.00. Approved May 12, 1978. 
Files 40775, 41272 and 45644 (16-43) 


(24) Sale of 5,000 square feet excess property on the Mt. Hood Freeway Section 
of the Mt. Hood Highway in Multnomah County for a minimum consideration 
of $29,500.00. Approved May 12, 1978. Files 46797 and 35158 (16-43) 


(25) Right of Way Service Agreement with Clatsop County for acquiring right 
of way for the Youngs River Loop Road Project. Approved April 25, 1978. 
Miscellaneous C & A 6180 Agreement # 93 (16-49) 


(26) Right of Way Service Agreement with Umatilla County to appraise and 
review right of way in connection with the Birch Creek (Sparks) Bridge 
Project in Umatilla County. Approval May 1, 1978. Miscellaneous 
C & A 6256 Agreement # 94 (16-49) 


(27) Right of Way Service Agreement with the City of Springfield for services 
in connection with the Mill Street-5th Street Section of Centennial Blvd. 
in Lane County. Approved May 8, 1978. Miscellaneous C & A 5337 
Agreement # 95 (16-49) 


(28) Right of Way Service Agreement with Lincoln County for appraisal services 
on the East Newport-Elk City Project in Lincoln County. Approved May 17, 
1978. Miscellaneous C & A 6615 Agreement # 96 (16-49) 


a / 


Dated this 18th day of May, 1978. 


(i. £one 
APG 2 WD 
/ 3B. BOYD, Right f Way Manager 


/ 


l 


JB:be 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7583 Photo-Art Commercial Studios, Inc. v. E. S. Hunter, et al: 


This action filed by Photo-Art Commercial Studios, Inc. against the 
Department of Transportation seeks an injunction requiring the de- 
partment to cancel the contract with Odyssey Productions, Inc. for 
the filming of the construction of the 1-205 bridge. (Multnomah 


County Circuit Court) 
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ANUTES OF _5-30-78 


TO: Oregon Transportation Commission 
SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, I approved the following grant-in- 
aid projects and report them for your official records. 


April 6, 1978 - City of Gold Beach, Curry County - city 
park restrooms - $1,477.50. 


April 12, 1978 - City of Albany, Linn County - Waverly 
Park development - $7,990.00. 


April 12, 1978 - City of Portland, Multnomah County - 
Cathedral Park development - $30,790.00. 


April 12, 1978 = City of Hillsboro, Washington County - 
Bicentennial Park development - $3,232.56. 


April 12, 1978 - City of Tualatin, Washington County - 
Hi-West Park development - $6,952.00. 


April 14, 1978 - City of Pendleton, Umatilla County - 
McKay Commmity Park - $21,000.00. 


April 21, 1978 - Umatilla County - Harris Park picnic tables - 
$3,262.50. 


April 25, 1978 - Town of Myrtle Creek - Douglas County - 
Stinebaugh Park development - $2,500.00, 


May 4, 1978 - Sherman County - DeMoss Project - Landscaping, 
irrigation, playground equipment - $1,000.00. 


May 15, 1978 - Benton County - Clubhouse parking lot renovation - 
$2,191.00. 


May 16, 1978 - Baker County - Railroad park picnic area - 
$6,080.00. 


May 16, 1978 = Malin Community Park and Recreation District - 
Klamath County - Malin Park irrigation - $2,000.00. 


Dated this ay of Ulex 1978 


Gary Scott, 


/ 


te Recreation Director 
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REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at trial demand Verdict 
Fred L. Bertagnolli $12,200 $3,920* $24,090%** $10,900 


L-7463 

R-41817 

Section: Grants Pass-New Hope Road 

Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis Date: May 23, 1978 


* Defendants removed house prior to trial reducing State's testimony. 


**The court ruled that they could not recover damages to the house but 
the jury knew that we pleaded $10,200. 


J. Guisto $70,000 $58, 800 $120,009 $77,000 
L-7474 

R-46954 

Section: Columbia River-Pacific Highway 

Highway: East Portland Freeway ; 

County: Multnomah 


Approved by: Jack L. Sollis Date: May 17, 1978 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's tHliqhest Amount of 
Defendant. __.___ Offers Anpraisal Settlement 
A. A. Wodtli $4,700 $6,250 $9,000 
L-7344 
R-47918 
Section: Vail Creek-Sweet Home 
Highway: Santiam 
County: Linn 
Approved by: Jack L. Sollis Date: May 17, 1978 
Paul Malick $2,800 $3,250 $4,750 
L-7413 
R-47890 
Section: Vail Creek-Sweet Home 
Highway: Santiam 
County: Linn 
Approved by: Jack L. Sollis Date: May 17, 1978 
Sandy Blvd. Drive-In $678,500 ° $795,000 $770,900 
Theatre, Inc. 
L-7412 
R-46965 
Section: Columbia River-Pacific Highway 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: May 17, 1978 
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5-30-78 
TO; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On May 26 , 1978, $2,631,904.25 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of April, 1978. 

(List of apportionments on file in Commission Files, 
Satem.) 


On May 31 , 1978, $ 1,579,142.55 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of April _, 1978. 

(List of apportionments on file in Commission Files, 
Saten. ) 


Dated this 23rd day of _ May, 1978 


: <oog, Controller 
njc Highway Division 
Attachments 
cc: R. Burco 

H. S. Coulter 

John Earley - Att. 
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MINUTES OF _5=30-78 


RLPORT OF TRIAL OF OT 


Demands 
of 
Plaintiff Cause of Action Plaintiff 


Annette Morris Action for Damagea $150,000 


R CASES - State Defendant 


Verdict 
or 


Judament 


Summary 
Judgement 
entered 
on behalf 
of State 


(loss of wages) 


Negligence (general) 
$ 5,000 
(medical) 
$ 10,900 
L-7484 
County: Marion 
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June 19, 1978 
Astoria, Oregon 


The Oregon Transportation Commission and staff traveled 
by bus from Salem to Astoria over Highways 22, 18 and 101. The 
Commission viewed beach access locations, bike routes, trails, parks 
and highway facilities. A picnic lunch was served by park employees 
at the Cape Meares State Park. At Fort Stevens State Park a beach 
program report was presented by Mr. Talbot and his staff. 


A no-host dinner was held at the Thunderbird Motor Inn, 
Astoria, with officials from cities and counties, legislators and 
other interested persons in the area. 


June 20, 1978 
Astoria, Oregon 


The Oregon Transportation Commission met at 9 a.m. in 
the Pacific Room of the Thunderbird Motor Inn. Notice of the 
meeting was made by press release to the newspapers of the general 
and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 
F. B. Klaboe, Chief of Operations 

Jack Sollis, Chief Counsel 


George Bell, Manager of Intergovernmental and Public Affairs 


H. S. Coulter, State Highway Engineer 

David G. Talbot, State Parks Superintendent 
Dennis Moore, Administrator of Public Transit 
Paul Burket, Administrator of Aeronautics 
Glen Green, Federal Highway Administration 

C. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar as presented by Mr. Bell: (The Hooskanaden 
Slide Section project was removed from the consent calendar and 
presented by Mr. Klaboe.) 


1) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolution 
No. 2674" on file in the Commission's files, Salem.) 


2) Two Federal Aid Urban System Projects and authorized 
the State Highway Engineer to sign agreements when 
prepared: 

(Continued on next page) 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


JUNE 19 - 20, 1978 


6) 


7) 


8) 


9) 


10) 


11) 


12) 


b) Request from the City of Gresham to place a 
2's inch A. C. pavement on the Kelley Avenue-Main 
Avenue Section of N.E. 5th Street. (This project 
will replace the canceled one above.) Total cost 
$17,340; Federal Funds $14,912; Local Share $2,427. 


Supplemental agreement with the City of Eugene to 
extend the Willamette Greenway Project Agreement 

covering the West Bank, Phase 2 Acquisition, Lane 
County, from June 30 to December 31, 1978. 


Financial Aid to Municipalities program grant in the 
amount of $1,550 to Lane County to assist in the 
financing of the local sponsor's matching share of a 
Master Plan Study to determine the need for a general 
aviation airport in the Eugene-Springfield area. This 
action constitutes a waiver of approved Financial Aid 
to Municipalities program procedures with regard to 

the annual application cycle (This grant was approved 
7-27-76, however, it was not encumbered as an expendi- 
ture for the 1975-77 biennium and now is necessary to 
approve as an expenditure in the current fiscal period.) 


Authorized presentation of a request to the Emergency 
Board to increase the limitation of the Air Search and 
Rescue budget by $2,520. These funds to be used for 
the purchase of additional Direction Finders. 


Agreement with SOLV, Inc. for the State to continue 
participation in the financial support of the State- 
wide SOLV anti-litter and vandalism program. The 
contract period is July 1, 1978, through June 30, 1979, 
and the cost is not to exceed $25,000. Financing is 
provided by custom license plate revenue and not the 
Highway Funds. 


Payment of annual membership dues to the American 
Public Works Association in the amount of $400 from 
May 1978 to May 1979. 


Request to the Emergency Board to apply for and receive 
an additional $20,000 in Urban Mass Transportation 
Administration (UMTA) funds, for the 1977-79 biennium 

to expand the existing fiscal year 1978 program and to 
include financial support of local management staff, 
purchase consultant services for small community transit 
systems and publication of a quarterly transit newsletter. 


Fiscal Year 1979 Annual Unified Work Program for 
Transportation Planning and authorized the Chief of 
Operations to sign agreements when prepared. Estimated 
cost $4,065,981, and requires approximately $439,819 in 
State matching funds. (Later, total estimated cost was 
reduced to $3,383,881, which will require approximately 
$370,995 in State matching funds. 
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3) 


4) 


5) 


a) Request from City of Coos Bay for a preliminary 
engineering project to prepare contract documents 
for future construction of a 40-foot curbed section 
on Wallace Street (Newmark Avenue-Ocean Boulevard, 
FAU 2741). Total cost $20,000; Federal Funds 
$17,200; State's Share $1,400. 


b) Request from the City of Portland for a study to 
examine an alternative design to the Long Yeon 
I-505 Freeway segment. Total cost $20,000; Federal 
Funds $17,200; State's Share $1,400. 


Three requests for FAS-C Preliminary Engineering 
Projects as follows and authorized the State Highway 
Engineer to sign agreements when prepared: 


a) Request from Curry County to relocate a section of 
the S. Bank Chetco River Road to cross under the 
southerly end of Highway 101. Total cost $20,000; 
Federal Funds $17,200; State's Share $1,400. 


b) Request from Deschutes County to replace an 
at-grade Burlington Northern Railroad crossing 
with a separation structure over Murphy Road and 
make any necessary county roadway relocation to 
conform to the railroad bridge. Total cost 
$18,500; Federal Funds $15,910; State's Share 
$1,295. 


c) Request from Union County to construct a reinforced 
concrete bridge approximately 50' long with a 28' 
roadway on the Willow Creek (Glenn Road) Bridge 
Section. Total cost $8,000; Federal Funds $6,880; 
State's Share $560. 


Canceled a previously approved channelization project 
(Jerrys Flat Road at the Oregon Coast Highway in Gold 
Beach) on the Six Year Program in Curry County scheduled 
for construction during Fiscal Year 1978. A benefit/cost 
study has been made of the intersection and neither the 
channelization nor a traffic signal can be justified 
based on accident savings. In cooperation with Curry 
County, some improvements will be undertaken on this 
County road utilizing Highway Betterment Funds for the 
State's share. 


Canceled a previously approved Safer Off-System Roads 
Project and approved one request as follows and 
authorized the State Highway Engineer to sign the 
agreement when prepared: 


a) Request from the City of Gresham to cancel the 
project on Kelley Avenue-Cleveland Avenue Section 
on N.E. 5th Street. (The City inadvertently 
requested a project on the wrong section.) 
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Mr. Klaboe reported on a piece of railroad right of way 
that is being abandoned from Camp Rilea to Seaside on the Oregon 
Coast Highway in Clatsop County. He mentioned that portions of the 
right of way will be needed for future highway expansion. The rest of the 
right of way is a candidate for a future bike path. Mr. Klaboe 
said Ms. Ruth Bascom, Chairman of the Advisory Committee on Bicycles, 
is present and the Committee has recommended that the State acquire 
all of the abandoned right of way for highway purposes and for a 
future possible bike path. The estimated cost to purchase the 
right of way is $200,000. Mr. Klaboe recommended making application 
to the Southern Pacific Railroad Company in order to establish the 
availability of the property and also to get community input to 
see if a bike path is feasible. The Commission accepted his 
recommendation. 


Ms. Ruth Bascom, Chairman of the Advisory Committee on 
Bicycles, summarized recommendations for needed improvements on the 
Oregon Coast bike route and commented on her recent bicycle trip 
from Coos Bay to Gold Beach. She mentioned the southbound shoulder 
surfaces should be as smooth as the roadway. Another suggestion 
was where graveled intersections or driveways connect with the 
southbound lane, a tongue of shoulder asphalt should be extended 
into that intersection or driveway. She said this paving will 
reduce gravel on the shoulder which is dangerous to bicycles and 
could eliminate the need for sweeping. 


Ms. Bascom mentioned that reflector buttons are hazardous 
to bicyclists. She suggested if possible to use extruded curbs on 
highway edges only when more than 4 feet of rideable surface on 
the shoulder exists for the bicyclist. She stated that prime riding 
space is destroyed by double striping. Ms. Bascom said the 
Department should take advantage of even inches of extra shoulder 
room for bicycles. She commented on the need to develop bicycle 
camping areas away from motor vehicle camping areas in some State 
parks. She mentioned that these recommendations will be reviewed 
by the Bicycle Committee and will later be submitted to the 
Commission in final form. (Summary of recommendations submitted 
by Ms. Bascom is on file in the Commission's files, Salem.) 


Ms. Bascom stated she felt that it would be a marvelous 
resource for this part of the State to have a bike-hike-jogging 
corridor on the Seaside abandoned railroad property. 


Mr. Ernie Drapela, Chairman of the Recreation Trails 
Advisory Council, briefed the Commission on the Oregon Coast hiking 
trail. He said their number one priority of all their recreation 
trail plans is a coast hiking trail from Astoria to the California 
line. He mentioned the trail is completed between Astoria and 
Tillamook and there are a series of 18 primitive campsites that are 
being established at certain State Parks along the coast. 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
State Recreation Director Exhibit D 
Location Engineer Exhibit E 


DIRECTOR'S REPORT 


Mr. Burco stated that Mr. Bob Booth's tourism study 
report will be presented later in the meeting. 


The Commission reconfirmed that the monthly meeting of 
July 18, 1978, would be held in Portland and the August 15, 1978, 
meeting in Salem. 


There was discussion concerning a dinner meeting with 
the Washington Transportation Commission in Portland on September 18 
and the regular monthly meeting in Portland on Tuesday, September 19, 
1978. 


OPERATIONS 


The Commission considered a project to restore the 
Hooskanaden Slide Section of the Oregon Coast Highway in Curry 
County. Mr. Klaboe showed pictures of the slide area which occurred 
last winter and stated the project should be done during the summer. 
He mentioned the estimated cost is $240,000 to restore the roadway 
and is proposed to be done with State funds which would be financed 
by reducing the Department's year-end balance in this amount. The 
Commission approved the project as recommended by Mr. Klaboe. 


Mr. Klaboe reported that the Martin Creek-Anlauf 
Interchange Section Project of the Pacific Highway in Lane and 
Douglas Counties was withdrawn from the June 22, 1978, contract 
letting. He mentioned the cost of the job was estimated between 
$26 and $30 million. The present section is four lanes with a 
divider and has a lot of access. It is a needed project and should 
be brought up to Interstate standards at some future date, but due 
to the financial situation it was decided to remove the project 
from the letting. The Commission confirmed the administrative 
decision. 
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Attention was given to the renewal of an agreement with 
Oregon State University for the planning, development, operation, 
supervision and administration of the seasonal park naturalist 
program. Mr. Talbot said this covers a period from June 12 through 
September 8, 1978, and will be offered at nine popular parks 
throughout the State. The estimated cost is $54,605 which funds 
are budgeted and the program has the support of the Parks and 
Recreation Advisory Committee. The Commission approved the agree- 
ment as recommended by Mr. Talbot. 


Mr. Talbot referred to a letter dated June 9, 1978, and 
proposed constitutional amendment which was previously mailed to the 
Commission concerning the Initiative Petition Campaign on Highway 
Fund. He indicated if the measure passed Highway funds could not 
be used for the State Parks Program. The primary impacts are as 
follows: 


1. The constitutional provision allowing use of the 
fund for park purposes would be removed. Parks use 
of the Highway Fund for the last several budget 
periods is shown below (all figures in $ millions): 


1973-75 1975-77 1977-79 (est) 1979-81 (est) 
$11.4 $10.00 $0.46 $4.97 


2. The statutory earmarking of recreational vehicle 
registration fees for State Parks will be changed 
to allow its use for other purposes. Income for 
parks from this source is shown below (all figures 
in $ millions): 


1973-75 1975-77 1977-79 (est) 1979-81 (est) 


$7.47 $7.50 $9.55 $10.80 


Mr. Talbot presented to the Commission copies of the 
Parks System Plan. He mentioned that this plan covers their 
proposed plans pertaining to land purchases and development and how 
they perceive their relationship with local governments and private 
sectors. 


The Commission considered an agreement with Multnomah 
County for police service at Benson, Lewis & Clark, Rooster Rock 
and Dabney State Parks. Mr. Talbot indicated the agreement covers 
a period beginning May 1, 1978, through March 30, 1980, and has 
a maximum fiscal year expenditure limitation of $35,000. Following 
Mr. Talbot's recommendation the Commission approved the agreement. 
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Mr. Drapela said the number one priority in terms of a 
bicycle route is also along the coast. He pointed out another 
priority is the high desert trail system from northeast Oregon to 
an area somewhere around Fields and Denio and along the southern 
Oregon boundary. He also felt there was a need to do more for the 
needs of the equestrian people. 


Mr. Bob Westerberg, a member of the Recreation Trails 
Advisory Council, thanked the Commission for coming to the coast 
and meeting with the people. 


Mr. Talbot reported on the status of funds from parks' 
land sales. Following Mr. Talbot's favorable recommendation, the 
Commission authorized the Parks Division to dedicate revenues 
obtained from sale of surplus park properties for the exclusive 
use of State Parks to purchase properties that are determined to 
be appropriate for park operation. 


Mr. Talbot discussed with the Commission the Nehalem 
Bay State Airport Lease and Park Impacts of Four Alternative 
Proposals for the Future of the Airstrip in Clatsop County. (The 
reports of the Parks Branch and the Aeronautics Division concerning 
the Nehalem airstrip were previously mailed to the Commission and 
are on file in the Commission's files, Salem.) Mr. Talbot mentioned 
the four alternatives are as follows: 


1. Discontinue the lease at expiration, remove the 
airstrip and associated facilities including the 
access road, restore the site to a natural 
condition. 


2. Continue the lease. Maintain condition as is with 
the exception of installing a fence as required by 
the original agreement. 


3. Continue the lease. Prepare a new agreement 
permitting hangars, a mobile home residence for a 
watchman with necessary utilities, and surfacing 
the airstrip. 


4. Continue the lease. Prepare a new agreement 
permitting facilities listed in Alternative 3 plus 
permit expansion and realignment of the runway and 
airport 8° clockwise from the current alignment. 
These improvements would meet the Basic Utility II 
airport Federal classification. 


He stated that he is not making any recommendation at this time as 


the Commission and staff will be meeting with local officials at 
the airstrip this afternoon. (See page 2579.) 
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Mr. Talbot mentioned that due to the budget crunch the 
Parks Branch is looking at a possible day-user fee for State Parks. 
He said the current idea is the Sno-Park permit approach where a 
person would buy a $5 a year or a $l a week card to be placed on 
the dashboard of the vehicle. 


Commissioner Walsh complimented Mr. Talbot and his staff 
for the outstanding tour yesterday of the parks along the northern 
Oregon coast. 


Mr. Talbot mentioned a certificate of appreciation had 
been presented to J. W. "Bud" Forrester at the no-host dinner the 
night before for his outstanding service as a former member of the 
Parks Advisory Committee. 


The Commission considered a Financial Aid to Municipali- 
ties grant to the City of LaGrande for an additional amount of 
$6,190 to be added to a previous grant of $8,353 that was approved 
by the Commission on April 25, 1978, for strengthening of the 
taxiway. Mr. Burket said the total grant of $14,543 will constitute 
one half of the sponsor's matching share of a $189,440 Airport 
Development Aid Program Project. The Commission approved the grant 
as recommended by Mr. Burket. 


Mr. Moore reported on how the State will implement the 
intercity public transportation program. He mentioned the Emergency 
Board has released $80,000 for a five-part project. He commented 
on the shelters that would be constructed in close proximity to the 
bus depot and the installation of bus directional signs to help the 
people find the depot. Mr. Moore mentioned the trip guide (ticket 
jacket) which informs the people of the various types of transpor- 
tation within a city. He commented on the study for the Portland 
Transportation Center located near the Union Station, the Polk 
County bus service and the Reedsport bus system. 


After a 15-minute recess, the Chairman reconvened the 
meeting at 10:25 a.m. 


Mr. Bob Booth, Chairman of the Travel Advisory Committee, 
presented to the Commission two reports concerning the State's 
1979-81 Travel Program: 


Report and Recommendations of the Tourism Study 
Committee to the Travel Advisory Committee. (31l-page 


report dated June 13, 1978.) » 


Recommendations of the Travel Advisory Committee to 
the Transportation Commission. 


(Both reports on file in the Commission's files, Salem.) 
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Mr. Talbot presented a status report on the nonresident 
camper surcharge. (Copy of report on file in the Commission's files, 
Salem.) He recalled that the $2 daily surcharge for nonresident 
campers was enacted by the 1977 Legislature. He said from the date 
of implementation on July 25, 1977, to the present surcharge 
revenues of $256,500 have been reported. Allowing for the late 
start of the surcharge in the 1977 camping season, it was estimated 
that annual revenues of $500,000 should be realized in the future. 
After implementation, resident campers increased over projections, 
however, nonresident camper nights declined approximately 25% over 
the period of August through December 1977. Mr. Talbot pointed out 
this decline when compared with the projected growth rate resulted 
in an overall decline for nonresidents of approximately 32% below 
the projection. It is estimated that the net effect of the surcharge 
would be to produce revenues of approximately $250,000 annually. 

If this trend continues, he said, there may be a biennial shortfall 
of $500,000 from the revenue level anticipated by the Legislature 
when the law was enacted. 


Mr. Talbot said unfavorable public comment to the 
surcharge still exists and letters to the Governor, to the Parks 
Branch, to the newspapers and at the various parks point out that 
the law is discriminatory. 


Mr. Talbot stated one of the options for the Commission 
is to go back to the Legislature and ask them to reconsider this 
matter. 


The Chairman inquired if the surcharge offered any 
relief to the resident camper. Mr. Talbot said the resident camper 
has increased at a rate greater than the nonresident. 


Gene Magee, Executive Director of the Oregon Coast 
Association, was present and stated that the private campgrounds 
are not observing any significant increase in campers. He 
mentioned a lot of them are going into Washington, Idaho or 
California. 


The Chairman indicated that the Commission should have 
a recommendation from the State Parks Advisory Committee concerning 
this matter prior to the next session of the Legislature. 


Mr. Talbot submitted an economic study report of the 
impact of Fort Stevens State Park on Clatsop County. (Copy of 
report on file in the Commission's files, Salem.) He stated the 
report shows that the total economic impact created by campers and 
State Park expenditures in 1976-77 was approximately $2,104,600 
for goods and services within the County. 


Following Mr. Talbot's recommendation, the Commission 
authorized the Parks Branch to appear before the Emergency Board 
for an expenditure limitation increase to correct an Emergency 
Board oversight in allocating salary adjustment funds. 
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State Representative Ted Bugas thanked the Commission for 
coming to Astoria to hold their meeting. Mr. Bugas commented on the 
$2 surcharge for out-of-state campers. He mentioned that he is 
prepared to introduce at the next Legislature some kind of a modifi- 
cation. He asked that the State proceed to acquire the right of way 
for relocation of Highway 30 to the south side of Astoria as it was 
outlined in the 1969 Chamber of Commerce Ad Hoc Highway 30 Committee 
Report. He said the report is several years old but is still valid. 


Mayor Robert Chopping also thanked the Commission for 
coming to Astoria. He pointed out the problem facing the City on 
Commercial Street and Marine Drive, both of which are State highways. 
He recalled that in 1970 a Downtown Committee was formed to study 
the traffic problem. The Committee submitted a plan calling for 
relocation of Marine Drive in order to make it a two-way street. 

He said this would have allowed them to move truck traffic from 

Main Street, which is Commercial, and would be the beginning of a 
new downtown beautification plan. The cost of this plan based on 
1975 estimates would have been 3 to 4 million dollars and to relocate 
Marine Drive to the north would cost approximately 5 million dollars. 
He mentioned the traffic volume has increased faster than the State 
Highway studies predicted. A bypass around Astoria would divert 

the traffic that has no intention of stopping in Astoria, such as 

log trucks, chip trucks and others. The Mayor said the City Council 
is solidly in favor of the State beginning their plans now for a 
bypass. 


Clatsop County Commissioner Orvo Nikula presented the 
following resolution: 


WHEREAS economic growth and welfare of Clatsop 
County and specifically the Lower Columbia area, the 
Port of Astoria, and the Cities of Astoria and 
Warrenton are to a great extent dependent on the 
development of a better highway and transportation 
system; and 


WHEREAS the present eastern entrance to the 
area, Highway 30 through the City of Astoria, 
presents insurmountable obstacles, both financial 
and physical, to an adequate road system to handle 
increasing traffic demands; and 


WHEREAS the proposed rerouting of Highway 30 
Bypass from the John Day River Bridge to Williamsport 
would provide the shortest and most economical route 
to solve the problem; and 


WHEREAS this route would disturb very little 
farm land; would displace very few homes; and 
construction could be done in segments with minimal 
affect to the present flow of traffic; 


(continued on next page) 
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Mr. Booth said their recommendations represent concepts and priority 
designations adopted by the Travel Advisory Committee from the Tourism 
Study Committee report. He stated the Committee's report recommended 
specific program elements and budgets, identifying those elements 

the Committee believes that a Statewide travel industry program needs, 
how private industry and the State should share each responsibility, 
and a budget range for the State's share of each element, with dollars 
allocated reflecting relative importance. He read a summary of a 
report which covered policy and goals, recommended program elements, 
budget priorities, revenue source, organization plan and further 
recommendations. 


The revenue source listed in the report is as follows: 


The Travel Advisory Committee recommends that the 
entire revenue for the total program be raised by a 
Statewide 1% user tax on hotel-motel rooms, and 

that the facilities be reimbursed for their expenses 
out of the revenue they collect. Projected annual 
revenue would be in the range of one and 3/4 to 

2 million dollars. The revenue would be dedicated 
to the travel program. 


There was considerable discussion pertaining to the 
Committee's recommendations as outlined in the report. The 
Commission indicated that there is a need for public input, further 
study on funding alternatives and jurisdiction issues. The 
Commission decided to postpone action on this matter until a later 
meeting. 


Mr. Craig Henry of the Oregon Motor Hotel Association 
stated they will not support during the next session of Legislature 
any proposal which calls for the imposition of a one percent State- 
wide room tax. (Copy of Mr. Henry's statement on file in the 
Commission's files, Salem.) 


Mr. Jack Varra, Oregon Motor Hotel Association Director, 
12th District, read a letter outlining his reasons against the 
one percent room tex. (Copy of Mr. Varra's letter on file in the 
Commission's files, Salem.) 


Mr. Gene Magee, Executive Director, Oregon Coast Association, 
stated the major concern with the Study Committee's recommendation 
is that not enough time has been given for response and input to the 
program. He said hopefully the industries will be able to work 
closely with the Study Committee in this interim period. He indicated 
a letter would be sent to Mr. Booth pointing out the areas of concern. 
Mr. Magee felt the State should continue in the promotional role. He 
mentioned for five years the Oregon Coast Association has concentrated 
on improvement of the various east-west highways to the coast, but 
now they are going to step back into the role for which they were 
originally formed in 1923 to develop the Coast Highway from the 
Columbia River to the California border. 
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Mr. A. J. Janowski, President of the Manzanita Council, 
said that they are present today to petition the State Aeronautics 
Board concerning the 25-year option on the airport at Nehalem Bay. 
He introduced Paula Edwards, George Paulsen and Irving Carr. He 
presented a 3-page statement written by Colin Handforth of Handforth 
and Larson and asked that Mr. Talbot include it in his recommendations 
to the Commission. 


Mr. Howard Wilson, City Manager, Manzanita, mentioned that 
the Nehalem Bay State Airport fits in well with the recreation program 
of the State. It is advertised in the State Park literature as being 
one of the few airports that is close to a park where people can fly 
in, camp overnight, and walk to the ocean. He said they are not 
looking at a commercial airport, but primarily one for recreational 
purposes; however, safety improvements are needed. 


Mr. Wilson informed the Commission that the citizens of 
Manzanita voted in a $225,000 bond issue to improve its water system 
so there should be plenty of water for the area. 


Chairman Jackson said the Parks Advisory Committee is 
looking at the airport later in the day and the Commission will get 
a recommendation from the Parks Branch at a later meeting. (See 
page 2572.) 


The Chairman adjourned the meeting at 12 noon. 


Vdd Ma - 


Michael P. Hollern, Vice Chairman 


Peter J. Brix, Member 


oleman, Member 


Toh Walsh, Member 


CY. 


C. W. Head, Manager 
Commission Services 
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NOW, THEREFORE, BE IT RESOLVED that the 
undersigned jurisdictions and organizations 
being keenly aware of the importance of the 
Project; do strongly urge the Oregon State 
Department of Transportation to start proceed- 
ings to implement this program at the earliest 
possible time. 


Mr. Nikula said this resolution is supported by the City of 
Astoria, Port of Astoria, Astoria Area and Warrenton Chambers of 
Commerce, City of Warrenton, Clatsop County and Clatsop County 
Economic Development Committee. 


Mr. George Grove, Director, Port of Astoria, referred to 
the Port's Long-Range Comprehensive Study. He stated during the 
course of assessment of the capabilities of the Port, it was made 
quite obvious that the major system constraint which the Port has 
to deal with is the lack of a modern, convenient and high-capacity 
road access to port facilities from the major population cities in 
the State. A major item that the Port should seek, he said, is a 
commitment from the Department of Transportation for upgrading the 
capacities for the iast 6 miles of Highway 30 into the Port of Astoria. 
Mr. Grove urged the construction of a Highway 30 Bypass. 


Mr. Jim Platt, Chairman of the Clatsop County Economic 
Development Committee, stated that a bypass is vital to the development 
of the County. 


Mrs. Frances Stamp, Warrenton Chamber of Commerce, pointed 
out that a bypass would certainly benefit the Warrenton and Hammond 
area. She mentioned that many residents in the area prefer to go to 
Portland over Highway 30 rather than 26. 


Mr. Dan Van Dusen, representing the Astoria Area Chamber of 
Commerce, stated the Chamber fully supports the bypass resolution that 
was presented. He said without adequate highways to transport its 
goods, no industries will consider the Astoria area. The Astoria 
merchants are penalized in their downtown shops where their front 
doors act as retaining walls on a major highway rather than a conven- 
ient entrance to their customers. 


The Chairman said the Commission is up against the problem 
of asking the Legislature to resolve certain financial problems and 
until that time the Commission is in a difficult position to commit 
anything other than what has been committed under the Department's 
Six Year Plan based upon no increase in revenue. He stated the 
Commission is well aware of the traffic problems in Astoria. 
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(6) 


7) 


(8) 


(9) 


(10) 


Agreement with Coos County for construction of the Remote Section 
of the Coos Bay-Roseburg Highway. The State will perform all 
preliminary engineering, obtain the right-of-way and supervise 
construction using Federal Aid Primary funds. The County has 
agreed to cooperate in the adjustment of utilities and accept 
jurisdiction of a portion of the existing highway which will be 
by-passed. (Local Government) 


Agreement with the City of Albany for installation of traffic 
signal equipment on the Albany-Corvallis Highway (Ellsworth and 
Lyon Streets) at Third Avenue in Linn County. The State will 
design, install and maintain the signal using State construction 
funds. This City has agreed to pay 50% of the installation costs 
and assume all responsibility for power consumption. (Local 
Government ) 


Agreement with the City of Albany for installation of traffic 
signal equipment on the Albany-Corvallis Highway at 6th Avenue 
in Linn County. The State will design, install and maintain 
the signal. The project will be financed 50% with State funds 
and 50% by the City. The City has also agreed to pay all costs 
of electrical energy. (Local Government) 


Agreement with Multnomah County for installation of traffic 
signals on Pacific Highway West at S.W. 53rd Avenue. The State 
will design, install and maintain the signals using Federal Aid 
Highway Safety funds. The County has agreed to pay all costs of 
electrical energy consumed in operation of the traffic signals. 
(Local Government) 


Agreement with Washington County for realignment of a portion of 
S.W. 170th Avenue to make a safer connection to the Tualatin 
Valley Highway. The State will perform the engineering, award 
the contract and supervise construction of the project. The 
project is eligible for funding under Section 209 of the Federal 
Aid Highway Safety Act with 90% Federal funds. The County has 
agreed to provide the 10% match money and maintain the roadway 
on completion. (Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the 10 items listed and report this action for your official 
records. 


Dated this saxo ft yee » 1978 
JS 
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TO: Oregon Transportation Commission j\j/\\U7/=S OF 6-20-78 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating. to Property Acquisition 


Number Name Consideration 
42277__—sss—s—CFaiirchild, Oleen A. & Nona L. $ -0- 
49485 ‘Kirby, Wai Kirby, Warren L. & Patricia EH. 700.00 
49550 Diamond Fuel Company 13,900. 00 
49571 Cummings, Frederick D.; Winslow, George Jr.; 
Dodge, Keith eA 800.00 
49585 Parker, Richard FH. 875.00 
49602 Eastside Insurance Company 1,120.00 
49602 National Advertising Company 7,500.00 
49610 Schouten, Willem C. & Dingena : 325.00 
49626 Powell, Ray; Mozinski, Steve 900.00 
49709 Columbia County _____ 12,000.00 
49716 Pittsenbarger, Raymohd & Erma aa 3,900.00 
49718 Fears, William BR. & Alice M. Be 
49747 Hanel Lumber Company, Inc. 4,600.00 
49913 Vilsmeyer, M. C. & M. J. 275.00 
50030 Bowden, Harlan Stanley & Hazel K. a SE 
50092 Hinkle, Helen McDonald ee ee EO 
50125 PSS A ee ees 1,575.00 
17 Transactions $ 54,645.00 


(2) Consultant agreement with Caltrans Laboratory for ultrasonic and 
mechanical testing of cores from electroslag welds in the 
West Linn Bridge on I-205, Clackamas County, at an estimated 
cost of $1,901.57. (Materials & Research) 


(3) Agreement with the City of Cottage Grove for installation of a 
new traffic signal at Woodson Place and revision of the existing 
signal at Main Street on the Goshen-Divide Highway in Lane County. 
The State will design, install and maintain the traffic signals 
using State Bond (74) funds. The City has agreed to pay all 
costs of electrical energy consumed in operation of the signals. 
(Local Government) 


(4) Agreement with the City of Cottage Grove for construction of the 
Woodson Place-Main Street Section of the Goshen-Divide Highway in 
Lane County. The State will obtain the necessary right-of-way 
and supervise construction using State Bond (74) funds. The City 
has agreed to cooperate in the adjustment of utilities. (Local 
Government ) 


(5) Agreement with the City of Klamath Fallis for traffic signal work 
on the Esplanade Street-Shasta Way Section of the Klamath Falls- 
Malin Highway in Klamath County. A new signal will be installed 
at Washburn Way and the three existing signals will be revised 
and interconnected. The State will design, install and maintain 
the signals using Federal Aid Transition Quarter funds. The City 
has agreed to pay the cost of power consumption 
(Local Government) 


PPROVED 


or all four signals. 


APPROVED BY CHAIKMAN -—=> Ch... CE 


STATE HIGHWAY ENGINEER 


GLENN L, eT hel 
2580 - 
DATE_L- | - Date SLES fs a 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 

Number Name Consideration 

45038-48837 Marion County $ -0- 

49572 Amerco Inc. 1, 300.00 

27-3.55 Nelson, Mr. & Mrs. Henry _ 50.09 _ 

160-27.74 Gubbels, Veronica 30.00 

162-12.05 Santiam Golf Club "1 25.00 

210-14 .20 Smith, Lola I. nay 60.00 

271-2.77Y E Dardanelle Trailer Park 445.00 
x 7 Transactions $ 1,910.00 

(2) Agreement with Don Gibbons regarding fencing at Rooster Rock State 
Park on the Columbia River Highway in Multnomah County. Cost is 
$6,800.00. File 1828 

(3) Agreement with Lane County for construction of the Martin Creek- 
Comstock Section of the Pacific Highway. The State will 
accomplish all preliminary engineering and design functions 
and supervise construction of the project using Federal Aid 
Interstate funds. The County has agreed to cooperate in the 
adjustment of utilities, and to accept jurisdiction of certain 
frontage roads which will be constructed or improved as a part 
of the project. (Local Government) 

(4) Agreement with Douglas County for construction of the Martin Creek- 
Comstock Section of the Pacific Highway. The State will perform 
all preliminary engineering and design work and supervise construction 
of the project using Federal Aid Interstate funds. The County has 
agreed to cooperate in the adjustment of utilities, and to accept 
jurisdiction of certain frontage roads which will be constructed 
as part of the project. (Local Government) 

(5) Supplemental agreement with the Federal Highway Administration 


Date _@ st VE 


extending the Speed Advisory Study (Contract DOT-FH-7950) from 
March 31, 1978, to May 15, 1978, at no additional cost in order 
to complete the study. (Traffic) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. i. 


Dated this day of, June, 1978. 


Glenn L. Jackgon{ Chairman 


, Oregon Transportation Commission 
Pate S77. 2583 - 


sa 


a y r . 
CA le tite wee bs 


S 4 STATE HIGH 
i. rd Ke GHWAY ENGINEER 


EXHIBIT ____4— 
MINUTES OF 6-20-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideraticn 
48790 Whitley, Raymond 0. & Ruth M. § 8,500.09 
49555 Tapfer, George H. & Lulu F. 100.00 
49556 Miller, Mae; Jelineo, John T. 300.00 
49627 The Parry Center for Chilcren; Carl V. 

Morrison Center for Youth & Family Services 550.00 
49628 The Parry Center ior Children 1, 250.00_ 
49650 Davis, Gerald M.; Davis, Delbert P.; 

Davis, Daryl M. 2,900.00 
49742 Williams, Lester Miller & Williams, 

Eunice Ann 8,980.00 
49838 Hogan, Robert G. & Ervy M. 450.00 
49892 Moore, David E.; Moore Janice 6,335.09 
49990 Sykora, Eugene & Dianna 350.00_ 
50080 Bostelman, Irene 200.60 
50106 Sawyer, Roger L. & Martha M. 25.00 
50130 Hoff Companies, Inc. _¥ =e 
162-31.82 Boise Cascade Corporacion 90.90 
212-19 .50 Harold, Don 360.69_ 


212-19 .94 Ces ee 


15 Transa*cions $ 30, 390.9! 


(2) Grant of Access to C. A. Morrison for a 35 foot residential access 
at Station F2 14+52 on easterly side of the Crants Pass-Rock Point 


Section of the Pacific Highway in Josephine County for a consideration 
$1,000.00. Files 27127 & 27128 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 


official records. 
aa 


Dated this / _ day _— 1978 
l 


Glenn L. J son, Chairman 
Oregon Transportation Commission 


AWPROVED 
Cit.c CK 
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Dayville Rock Production 
Contract No. 8740 


Rock Crushing j + FA: Pre. Nev eahe 


So Proyect 
Type of Work 


Grant _ Highway——_Yohn Day _ 


County 


._Itschner Co., Molalla 


No. of Bidders ____ ~_ Low Bidder ___—*_ 


112,450.00 


Low Bid S 


. 


Enaineer’s Recommendation 


Award to low bidder. 


3 Project _____AShland_ Pavement. Marking....__ 
Contract No. 8741 
Type of Work __ Pavement Marking EIA Proj. Me 


Jackson saa City Streets 


COMA ieee 


Ty i a Ll 
No. of neni caeenee, ter PATTI | 


Low Bid 527,264. 20_ _ 


Engineer's Recommendations ‘ ss SAN Ss Boneh AG Ss 
iow Didder Subject to concurrence © 


Ae ee ee, Creek Tavern State Wayside = 's 
Contract No. 8742 
alg g y 1 + ~slat*¥ > 
Type of Work Parking & Sewage Facilities “ 07-51-23766 _ 
ners Josephine , --- 
Dont le Meee be LLL ee Ee 2 he ee 
2 Pee ee ee Py 
No. of Bidders. EY Ss Low Bice eS a OQ! a tion LS ee 


Low Bid $ 78, 687.59 


Dee Award tn Inw t { . 
Engineer's Recommendatio Award tO iOW DIacCcer. 


APPROVED BY CHAIRMAN 


GLENN L. OP 
DAT 


05) 


MINUTES OF _6-20-78 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


cae Pacman Mi lwaukie-Gladstone Section 
Contract No. 8737 


4.48 Miles Grade & Pave __ FA. Pro. uo. M-9671(1) 


Type of Work __ ty ian c ea heeiaateaninarscsvenorna 


_ Clackamas tsgway__FAU_9671 (SE River Rd.) 


County 


toxot Bidders Low Bidder___Cascade Construction Company Inc., Portland 


Low Bid 51,041 2340.80 = 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
FHWA and Clackamas County and the-sum of $84,800.00 
is deposited by the County. 


No ce sulieln = Project __ Molalla Ri ver State Park BS ORE IATA AE PRO 


Contract No. 8738 : ae 
Type of Work GYade, Pave & Facilities Fa Proj. tio. HCRS_41-00924 


Clackamas __ 


seabeatitlaen COMI T UNIO sxc ecinonciicentadascrpeniescini jenni enig nemaprcnmaibasinadneantn 


County 


Willamette Western Corporation, Portland 


3 


No. of Bidders____ sd Low Bidder 
165,984.00 __ 


Low Bid $ 


Engineer's Recommendations: Award to low bidder. 


Coos Bay and North Bend Pavenent Marking 
vO0s Ody al@ NO : RING 

Contract No. 8739 
Pavement Marking 


No. 3 eS ee 


Type of Work 


ee a aiciay 2 OEY 


County 


3 ve 


No. of Bidders ae Low Bidder __ A = Rc a 


81,206.35 


Low Bid S 


Engineer's Recommendation 


Award to low bidder subject to concurrence of 


APPROVED BY CHAIRMAN 
x GLENN L. JACKSON 


DATE 2 
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SW Barbur Blvd. @ SW Miles St., W. Burnside St. 
No.0 times @ NW 23rd Ave. and Me Ist Ave. @ SW Arthur 


Contract No. 874 


Type of Work Traffic Signal Installation a M-O00C(1) & M-9361(3) 


FAU 9361 (Pacific Hwy. W.), 


Mu | tnomah _Highway—FAU 9326 & FAU 9380 (City Sts.) 


County sasatia "WV 


we ee Oe ] 
No. of Bidders _.é —___— Low Bidder — JW. R. Gras 1€ LO. » Portland _ etapnacalneadeints 


Low Bid s 138,480.00 _ 


Sawer Tn . Lan nk tor ~ idan enamide de ne 
Engineer's Recommendation: AWAY to iow bidder subject to concurrence of 
\ 


the City of Portland and the FHWA and the sum 
of $5,715.00 is deposited by the City. 


no ipreeer.. He Ol iSan Street U'Xing _ 
Contract No. 8747 
Grade, Pave, Struc. & I]lumination, , 


Type of Work _ 


Cee OOM ajighosy..._ East Portland. 
No. of Bidders __ 10 ___. Low Bidder __ Focon Corpor ation ’ Sale EE. EE Poe SO 


1 OF Qqi cfs 

Low pig st2966,951.55 

Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


Ross Island Bridge Ave 
On ae Oe A Schoo d Parry Center) 
Contract No. 8748 
undproofina r¥ 94115) & TY ORT S 
Type of Work __ 20uNndproofing ~ FA No, £2 Si Se fs FN 24(13) 
a iia are me 
County__Mul tnowah Par ee st; SMO ae ee eee Ce Sore 
hiacot Bien. > take Bice _Mocon Corporation, Sale eee ae 
2 0 Of 
Low Bid $ 81 2057.00 __ preene 
Engineer's Recommendation 
Lh “dt low bidder subiect t -“ancurrence nf the FHWA 
AWal O 1OW Didcer subjece tO Concurrence of the Fina 


APPROVED BY CHAIRMAN 
GLENN L. JACKSO 
DAT 
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a a se ine 
CYHIBIT A 
bogat Pibvit 
INUT'SS OF 6-20-78 
No —/  — Projoer. Pacific Hwy. West @ Barger Ave. (Eugene) . 
Contract No. 8743 


Type of Work Traffic Signal Installation a. pro. No, TQF-3(8) 


Lane 


AE tk 2 a 


Pacific West 


No. of Bidders ele Low Bidder Hami ] ton Electri C_ Inc. on Eugene irapapatbacsncsndeieelcuion 


Low Bid a a es 


Engincer's Recommendation: Award to low bidder subject to concurrence of the 
FHWA. 


No. oe: eee Project Church S treet-Mil] 3 treet (Sil ver ton) Sec. | 


‘ Contract No. 8744 
Type of Work 0.25 Mil e Grade and Pave pica person F_A. Pro 


———— t 


No, __ State . 


County Marion _ Highway —_ Cascade = 


No. of Bidders__} __ Low butuer__ Gervais Construction Co., Woodburn 


Low Bid s—145,301.00 


Engineer's Recommendations 


Aw ard to OW 
ect to concurrence of the City of Silverton and the sum of 
1s deposited by the City. 


in nen Heppner Rock Production : re 
: = et i SOC ERCE NO. C745 j >i eer) 

Type of Work ____ ROCK Produc tion = ee wen Te eae ome Pht, Proj. No. Sta Bs — 

County__ Morrow Se = ae Wasco-Heppner_ seacinstaiertansaaaseitncis 

No. of Bidders__3 Low titder__._ Jar] Construction Inc., The Dalies 

. 68,200.00 
RI IS saciracaptc pelt telstra ca clansnnans 
Enoineer’s Recommendations Award to Low Bidder. 


APPROVED BY CHAIRMAN 


‘ GLENN L. JACKSON 
pare 5/30) 28 _ 
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4 


oe ee Pint. Pacific _Hwy. West 
Contract No. 


Tope ut’ Wink 0.93 Mile Grade, Pave, Sic 


Washington -Hoomaay (Rock Cr. Rd. & N. Sherwood Blvd.) 


| ae ae 

? Cac do fanetruction Company Ir Sint Tay 

No. of Bidders ___ ¢ _Low B sa aac Onscrucc1On LONPany sne., For tland 
CAP IOAN 
kaw Bt ; 647,384.40 
Engineer's Reconimer ri 
| : C :) oncurré 1 
ne Sull OF S1LUG,<¢ OO. S 


| On May 30, 1978, I accepted the State Highway 
Engineer's recommendations for award of the projects on which 
bids were received May 25, 1978, and authoriz »>d him to sign 
the contracts when conditions for the awards have been met. 


Dated this _day of June, 1978. 


shairman 
ion Commission 
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Bethe: : wee nd Las sccm aitnenenenasieeagh teenie enacapnenila appegeganansaiiigeemeiniti, 
EXHIBIT_+_-__—_a 
. HNUTES OF _ $-20-78 
ee penben Echo-Rieth Section , 


Contract No. 8749 


Type of Work 21,97 Mi les Guard _ Rail sisiinaaincen ee, Prog: Bin, ROS-0005S (14) 


Umatilla ____ Highway__FAS_B575 (Old River Rd.) 


County 


No. of Bidders ___. Low Bidder Hus ky Fence Co. 2 Roseburg 


175,093.20 


Low Bid 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
FHWA and Umatilla County and the sum of $20,400.00 
is deposited by the County. 


No.__14 __ Project ___Imnaha_ River _(Freezeout) Creek Bridge 
Contract No. 8750 Rte ts 
Type of Work Grade, Surface & Structure ga proj. uo. RS-B642(2) 


Wallowa shot 


County c SE, ee eo | 1 RN OS 


No. of Bidders _3. —____. Low Bidder — Weaver Const ruc ti On Company in Union Serene 


223,422.00 


Low Bid S 


Engineer's Recommendations: Award to low bidder subject to concurr 
Wallowa County and the sum of $17,800. 
deposited by the County. 


~ 
wn 


SW Allen Blvd. @ SW Lombard Ave. (Beaverton) 
Contract No. 8/51 
Traffic Signal Installation _ 


ns ee 


M aQneL2 { 9 \ 
F.A. Pray. No SMESOBBL SF... 


Type of Work _ 


aan Washington —=_——_—___tchway__Allen Blvd. FAU 9088 Ss — 
a LowBidaer__/- R. Graste Co., Portland 
Low Bid 529,391.00 a 


Engineer's Recommendatwns) Award to low bidder 2>ct to concurrence of 
the City of Beaverton and the FHWA and the sum 
of $2,480.00 is deposited by the City. 


APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
. pare_5/30/28- 
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8) 


6-20-78 


Work on the Imnaha River (Freezeout) Bridge 
Section of FAS Route B642 in Wallowa County. 

Bids received May 25, 1978. Contract No. 8750 
awarded June 12, 1978, to Weaver Construction Co., 
Union, at $223,422. 


Th 
DATED this /3~ __ day of nme , 1978. 


Y 


H. S. Coulter 
State Highway Engineer 
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TO: 


SUBJECT : 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


sea ferme 


>) 
- 
; 


UTES OF _ 6-20-78 


Oregon Transportation Commission 


Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to 
me, I awarded the following contracts: 


Work on the Old Coast Highway-Boat Basin Road 
Section of Lower Harbor Road in Curry County. 
Bids received April 27, 1978. Contract No. 8715 
awarded May 24, 1978, to Horton Bros., Inc., 
Brookings, at $349,936.90. 


The Coos Bay and North Bend Pavement Marking 
Project in Coos County. Bids received May 25, 1978. 
Contract No. 8739 awarded May 31, 1978, to 

Traffic Marking Specialists, Inc., Portland, 

at $81,206.35. 


The Ashland Pavement Marking Project in Jackson 
County. Bids received May 25, 1978. Contract 
No. 8741 awarded May 31, 1978, to Traffic Marking 
Specialists, Inc., Portland, at $27,264.50. 


Traffic signal installation on the Pacific Highway 
West at Barger Avenue in Eugene, Lane County. 

Bids received May 25, 1978. Contract No. 8743 
awarded May 31, 1978, to Hamilton Electric, Inc., 
Eugene, at $29,098.30. 


Work on the Church Street-Mill Street (Silverton) 
Section of the Cascade Highway in Marion County. 
Bids received May 25, 1978. Contract No. 8744 
awarded June 9, 1978, to Gervais Construction Co., 
Woodburn, at $145,301. 


Work on the N.E. Glisan Street Undercrossing 
Section of the East Portland Freeway in Multnomah 
County. Bids received May 25, 1978. Contract 

No. 8747 awarded May 31, 1978, to MOCON Corporation, 
Salem, at $1,066,951.55. 


Traffic signal installation on S.W. Allen Boulevard 
at S.W. Lombard Avenue in Beaverton, Washington 
County. Bids received May 25, 1978. Contract 

No. 8751 awarded June 9, 1978, to W. R. Grasle Co., 
Portland, at $29,391. 
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6-20-78 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to 


me to accept contracts completed according to specifications, 
I accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 
Roy L. Houck Rock Creek Section, Yamhill June 5, 1978 
Const. Co., County 
No. 8560 
Douglas S. Coats, McKay Creek (Shaw) Bridge, June 7, 1978 
No. 8612 Umatilla County 
Sims Electric of Barnett Rd. @ Black Oak Drive, June 8, 1978 
Medford, Inc., Jackson County 
No. 8568 

Laskey-Clifton Bullards Beach State Park, June 8, 1978 

No. 8604 Coos County 

Arrow Striping & Portland Pavement Marking Project June 9, 1978 


Painting, No. 8610 #3, Multnomah County 


June 9, 1978 
H. S{ Coulter, State Highway Engineer 
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yc 6-20-78 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority, and acting 

in accordance therewith for the Commission, I approved all actions 
listed below and report them for your official records: 


1) On May 24, 1978, established a 35 MPH speed zone 
on the Dairy-Bonanza Highway from the Klamath Falls- 
Lakeview Highway (MP 0.00) to 0.35 mile east of the 
Klamath Falls-Lakeview Highway (MP 0.35), Klamath 
County. See Speed Zone Order No. 778. (Community 
of Dairy) 


2) On May 25, 1978, established a 35 MPH speed zone 
on the Pacific Highway West from the south city 
limits of McMinnville (MP 39.06) to 50 feet south 
of the Salmon River Highway on-ramp (MP 39.29) in 
Yamhill County. (Speed Zone Order No. 779) 


3) On May 30, 1978, approved that "Pedestrian Traffic 
Only" signs be installed on the timber sidewalk of 
the Rogue River Bridge on the Gold Hill Spur of the 
Sams Valley Highway No. 271, in Jackson County. 


hk 
Dated this A= day of June, 1978. 


- Coulter, State Highway Engineer 


6-13-78 


- 2592 - 


oe oe ashe 


i} <3 OF 6-20-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in pre- 
paration for condemnation (Delegation Order No. 16, Sub. 46), I approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


COLUMBIA RIVER BRIDGE-S.E. SANDY BLVD. UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY — MULTNOMAH COUNTY 


BSR OE CO ee eee 


R-46693 - Norman A. Thoreson et al. 1.39 acre for right of way 
purposes. Offer $114,650.00. 


MARTIN CREEK-COMSTOCK SECTION, PACIFIC HIGHWAY - LANE COUNTY 


R-49669 - William L. Hoyt et al. Parcel 1 - 1.25 acres for right of 
way purposes; Parcel 2 - 6.05 acres for right of way purposes; Parcel 3 - 
2.90 acres for right of way purposes; Parcel 4 - Temporary easement. 
Offer $12,450.00. 


R-49671 - Dale C. Johnson. Parcel 1 - 0.60 acre for right of way 
purposes; Parcel 2 - Permanent easement. Offer $3,400.00. 


MONITOR ROAD JUNCTION SECTION, HILLSBORO-SILVERTON HIGHWAY - MARION 
COUNTY 

R-49757 - McLennan & Sons, Ltd. et al. 1.19 acres for right of way 
purposes. Offer $9,700.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


ee en ee a 


R-48357 - Marvel A. Casperson. 0.03 acre for right of way purposes. 
Offer $1,500.00. 


REMOTE SECTION, COOS BAY-ROSEBURG HIGHWAY - COOS COUNTY 


a oe. Se eee ee 


R-34377 - C & D Lumber. 0.96 acre for right of way purposes. 
Offer $100.00. 


R-49888 - Robert G. Hogan et al. 0.11 acre for right of way 
purposes. Offer $50.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


R-49721 - Darwin E. Lemke et al. 0.28 acre for right of way 
purposes. Offer $11,000.00. 


Dated this 17th day of May, 1978 


RE: Report of Offers Tendered - 8 
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MHIBIT ¢ 
MINUTES OF _6=20-78 


peiuyee 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
Preparation for condemnation (Delegation Order No. 16, Sub. 46), I approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - MULTNOMAH COUNTY 
a eee A = UL ITNOMAL COUNTY 


R-49545 - Capitol Exchange Corporation. Parcel 1 - 553 square feet 
for right of way purposes; Parcel 2 - 151 square feet for temporary ease- 
ment. Offer $47,500.00. 


R-49547 - Clydena M. Gross et al. Parcel 1 - 2,110 square feet for 
right of way purposes; Parcel 2 - 384 square feet for temporary easement. 
Offer $23,000.00. 


R-49587 - John P. Thompson and E. M. Monk. 1,058 square feet for 
right of way purposes. Offer $9,150.00. 


R-50108 - Joseph Olson. 3,400 square feet for right of way purposes. 
Offer $35,700.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 
EEA = SULUMBD EA COUNTY 


R-46429 - Seburn E. Simmons et al. 0.35 acre for right of way 
purposes. Offer $4,050.00. 


R-48774 - Scappoose School District 1J. Parcel 1 - 0.8 acre for 
right of way purposes; Parcel 2 - 0.35 acre for right of way purposes; 
Parcel 3 - 0.03 acre for construction permit. Offer $25,400.00. 


R-49893 - Inez Langdon. Parcel 1 ~ 0.14 acre for right of way 
purposes; Parcel 2 - 0.07 acre for permanent easement. Offer $8,800.00. 


R-49974 - United States National Corporation. 0.01 acre for right 
of way purposes. Offer $50.00. 


Dated this 16th day of May, 1978 


J. B. BOYD, Right o 


Engineer 


RE: Report of Offers Tendered - 8 
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6-20-78 
June 1978 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Sale of 0.45 acre excess property on the West Linn-Pacific Highway 
Section of the East Portland Freeway in Clackamas County for a 
minimum consideration of $15,000.00. Approved May 17, 1978. 

File 41613 (16-43) 


(2) Construction-Maintenance Agreement with Burlington Northern for 
installation of grade crossing protection devices at Dike Road in 
Columbia County - RR926, 107th Avenue (Portland) in Multnomah 
County - RR927, Deer Island Road (St. Helens) in Columbia County - 
RR928, Homedale Road in Klamath County - RR929. Approved May 18, 
1978 (16-12) 


(3) Sale of 1.47 acres excess property on the Hermiston-Hinkle Section 
of the Hermiston Highway in Umatilla County for a minimum consid- 
eration of $1,700.00 in exchange for railroad property on the 
Lancaster-Vale Section of the John Day Highway (supersedes approval 
of December 23, 1977). Approved May 17, 1978. Files 3758 and 
50116 (16-43) 


(4) Right of Way Service Agreement with Multnomah County to provide 
all services needed on the Main Avenue-Powell Blvd. (Gresham) 
Section of East Burnside Road. Approved May 22, 1978. 
Miscellaneous C & A 6404 Agreement #97 (16-49) 


(5) Sale of 1,315 square feet excess property on the S.P. Over- 
crossing-County Fairgrounds Section of the Klamath Falls-Lakeview 
Highway in Klamath County for a minimum consideration of $2,300.00. 
Approved May 26, 1978. File 9793 (16-43) 


(6) Sale of 0.20 acre excess property on the Boring-Estacada Section 
of the Clackamas Highway in Clackamas County for a minimum con- 
sideration of $39,200.00. Approved May 26, 1978. File 40855 (16-43) 


(7) Signed on May 26, 1978 the Indenture of Access granting Elfa L. Fikan 
a 40 foot access reservation on the Boones Ferry Road Section of the 
Hillsboro-Silverton Highway in Marion County. Approved by Mr. 
Jackson April 11, 1978. File 45409 (16-45) 


(8) Permit of Entry Agreement with the Southern Pacific Transportation 
Company on the Divide-Anlauf Section of the Pacific Highway in Lane 
and Douglas Counties. Approved May 30, 1978 RR931 (16-12) 


(9) Signed on May 23, 1978 the Grant to Paul J. Slominski on the 
Reedville-Beaverton Section of the Tualatin Valley Highway in 
Washington County. Approved by Mr. Jackson March 8, 1978. 
File 22838 (16-45) 
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TO: Oregon Transportation Commission: G-20-78 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in pre- 
paration for condemnation (Delegation Order No. 16, Sub. 46), I approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


MT. HOOD POST OFFICE-FIKES CORNER SECTION, MT. HOOD HIGHWAY - HOOD RIVER 
COUNTY 


R-49871 - Vaughn E. Huffman et al. Parcel 1 - 0.32 acre for right 
of way purposes; Parcel 2 - 0.04 acre for permanent easement. Offer 
$1,500.00. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC HIGHWAY 
SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49399 - Multnomah Manor Corporation. 0.01 acre for right of way 
purposes. Offer $1,700.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - MULTNOMAH 
COUNTY 


R-49543 - Charles Merrill et al. Parcel 1 - 42 square feet for 
right of way purposes; Parcel 2 - 390 square feet for temporary easement. 
Offer $925.00. 


R-49544 - Lena Pagni et al. Parcel 1 - 2,959 square feet for right 
of way purposes; Parcel 2 - 1,055 square feet for temporary easement. 
Offer $15,000.00. 


R-49576 - Martin E. Fitts et al. Access only. Offer $500.00. 


R-49577 - Howard W. Raabe et al. Parcel 1 - 913 square feet for 
right of way purposes; Parcel 2 - 266 square feet for temporary easement; 
Parcel 3 - 409 square feet for temporary easement. Offer $9,650.00. 


R-49608 - Waco Scaffold & Equipment Company. Parcel 1 - 1,854 
square feet for right of way purposes; Parcel 2 - 315 square feet for 
temporary easement. Offer $20,600.00. 


R-49622 - Exxon Corporation et al. Parcel 1 - 0.02 acts for right 
of way purposes; Parcel 2 - 635 square feet for temporary easement. 
Offer $10,650.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


R-50099 - St Helens Federal Credit Union. Parcel 1 - 0.05 acre for 
right of way purposes; Parcel 2 - 0.01 acre for permanent easement. 
Offer $5,000.00. 


Dated this 8th day of June, 1978. 


f Way‘Engineer 


RE: Report of Offers Tendered - 9 
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6-20-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, I approved the following grant-in- 
aid projects and report them for your official records. 


May 15, 1978 - City of Forest Grove, Washington County - 
Lincoln Park improvements - $9,250.00. 


May 17, 1978 - City of Silverton, Marion County - Silverton 
swim pool - $20,000.00. 


May 26, 1978 - High Desert Park and Recreation District - 
Harney County - Anderson Park landscaping - $5,215.00. 


May 30, 1978 - Port of Cascade Locks, Hood River County - 
Cascade Locks Marine Park improvements - $5,925.00. 


May 31, 1978 - City of Roseburg, Douglas County - Roseburg 
parks' improvements - $3,500.00. 


May 31, 1978 - City of Winston, Douglas County - Play 
equipment - $900.00. 


May 31, 1978 - City of Reedsport - Douglas County - Bicen- 
tennial Park waterline - $1,000.00. 


June 6, 1978 - City of Oakland, Douglas County - City park 
irrigation system - $500.00. 


June 7, 1978 - City of Brookings, Curry County - Bud Cross 
Park restrooms - $1,500.00. 


a ey 
Dated this _{Z day of _Wiegne_, 1978. 
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Construction Agreement with Southern Pacific Transportation Company 
for work on the Divide-Anlauf Section of the Pacific Highway in 
Douglas and Lane Counties. Approved June 5, 1978. RR931 (16-12) 


f 


Dated this 9 day of » 1978. 


Way Manager 
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Department of Transportation 


ROBERT W STRAUB 
GOVERNO® 


TRANSPORTATION BUILDING, SALEM, OREGON 97310 


June 13, 1978 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On June 5, 1978, approved and signed a Consent 
to Annexation to the City of Medford covering 

a portion of property of the State of Oregon 
described as 372W13AD-200 lying east of Pacific 
Primary Highway No. 1 in Section 13, Township 
37 South, Range 2 West, Willamette Meridian, 
Jackson County, Oregon. 


Dated this 13th day of June, 1978 
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July 18, 1978 
Portland, Oregon 


The Oregon Transportation Commission met at 8:30 a.m. in 


the Conference Room, Metropolitan Office, Department of Transporta- 
tion, 5821 N.E. Glisan Street in Portland. Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

B. Gordon Coleman, Member 

Peter J. Brix, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

George Bell, Manager of Intergovernmental and Public Affairs 

David G. Talbot, State Parks Superintendent 

Dennis Moore, Administrator of Public Transit 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Jack Sollis, Chief Counsel 

H. S. Coulter, State Highway Engineer 

Roger Ritchey, Deputy Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

Robert Bothman, Administrator, Metropolitan Branch 

J. B. Boyd, Right of Way Manager 

Glen Green, Federal Highway Administration 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items on 


the consent calendar as presented by Mr. Bell: (Commissioner Walsh 
abstained from voting on Item 6-a due to a conflict of interest.) 


1) Minutes of the meeting of May 30, 1978. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation Resolution 
No. 2675" on file in the Commission's files, Salem. ) 


3) Authorized increases in project authorizations on the 
following contracts: 


a) Contract No. 8659, Oregon Coast Highway at 
Clear Lake Road in Lane County, in the amount 
of $15,245.91 (18.7% increase). 


b) Contract No. 8645, Tunnel Creek-Whitewater 
Road Section of North Santiam Highway, 
Marion County, in the amount of $14,746.85 
(14.8% increase). 


(continued on next page) 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


JULY 18, 1978 


c) Signalize the intersection of 223rd Avenue and 
Halsey Street, Multnomah County. Total cost 
$45,000; Federal Funds $38,700; Local Share 
$6, 300. 


d) Realign and widen 1.62 miles of Cherry Park 
Road (N.E. 242nd Street-Troutdale Road) , 
Multnomah County. Total cost $1,400,000; 
Federal Funds $1,204,000; Local Share $196,000. 


e) Variable two-four lane section on 223rd Avenue 
and Towle Road (Powell Boulevard-Butler Road), 
Multnomah County, and replace existing bridge 
over Johnson Creek. Total cost $2,282,000; 
Federal Funds $1,962,520; Local Share $319,480. 


f) Third lane on the Marion Street Bridge and 
construct ramps to connect the Marion and Center 
Street Bridges to Front Street, City of Salem. 
Total cost $4,670,000; Federal Funds $4,016,000; 
Local Share $654,000. 


7) Requests for approval of the following Safer Off- 
System Road Projects and authorized State Highway 
Engineer to sign agreements when prepared: 


a) City of Sutherlin extending the work on Umatilla 
Street (Central Ave.-6th Ave.) and include work 
on N.E. 4th Avenue (Umpqua Street to Mar Donna 
Way), Douglas County. Total cost $350,000; 
Federal Funds $64,500; Local Share $285,500. 


b) Jefferson County for a grading and paving 
project on Madras-Prineville Highway-Grizzly Road 
Section of Metolius-Grizzly Road. Total cost 
$250,000; Federal Funds $215,000; Local Share 
$35,000. 


c) Polk County for a paving and structure project 
on the Buell-Mill Creek Park Section on Mill 
Creek Road. Total cost $250,000; Federal Funds 
$215,000; Local Share $35,000. 


d) Yamhill County for a bridge over the North 
Yamhill River on the Oak Ridge Road. Total cost 
$143,600; Federal Funds $123,600; Local Share 
$20,000. 


e) Special Road District #6 in Deschutes County for 
a bridge over the Deschutes River in Deschutes 
River Homesites in the LaPine Recreation Area. 
Total cost $75,000; Federal Funds $64,500; Local 
Share $10,500. 
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5) 


6) 


July 18, 1978 


c) Contract No. 8504, St. Paul-Woodburn Section, 
Hillsboro-Silverton Highway, Marion County, 
in the amount of $82,776.84 (6.4% increase). 


d) Contract No. 8683, Bellevue-McMinnville 
Section, Salmon River Highway, Yamhill 
County, in the amount of $46,358.55 
(8.8% increase). 


e) Contract No. 8689, Pacific Highway West at 
5th Street in Eugene, Lane County, in the 
amount of $6,376.37 (10.4% increase). 


£) Contract No. 8553, Columbia Slough Frontage 
Roads, East Portland Freeway, Multnomah 
County, in the amount of $89,455.81 (13% 
increase). 


Agreement with Earth Metrics, Inc., for preparation 
of the draft environmental impact statement for the 
I-5 - S.W. 89th Avenue Section of Nyberg Road/ 
Tualatin-Sherwood Road, City of Tualatin, Washington 
County. Amount not to exceed $68,750 with Federal 
Aid participation. 


Request of Marion County for an Urban System Project 
to signalize the intersection of Lancaster Drive and 
Hayesville Drive in Salem at a total cost of $45,000. 
FUS funds estimated at $38,700 with the State 
providing approximately $3,150 in match funds and 

a like amount by Marion County. (Authorized State 
Highway Engineer to sign agreement when prepared. ) 


Requests for projects utilizing Interstate Transfer 
Funds withdrawn from the Mt. Hood Freeway and the 
I-305 Freeway and authorized State Highway Engineer 
to sign agreements when prepared as follows: 


a) Widen and improve a 1.92 mile segment of Macadam 
Avenue between Bancroft Street and the Sellwood 
Bridge in Portland, Multnomah County. Total 
cost $2,807,000; Federal Funds $2,414,000; 

Local Share $393,000. (Commissioner Walsh 
abstained from voting. ) 


b) Four-lane section with parking and sidewalks on 
a 0.85 mile segment of S.E. 182nd Avenue 
(S.E. Division Street-S.E. Powell Boulevard). 
Total cost $890,000; Federal Funds $765,400; 
Local Share $124,600. (Multnomah County) 


(continued on next page) 
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DIRECTOR'S REPORT 


Mr. Bell distributed a list of legislative bill concepts 
for the 1979 Legislature and a memo from Mr. Sollis dated July 14, 
1978, showing the proposed legislation not yet drafted. (The 
Commission received last week all of the legislative bills to date 
in draft form.) Mr. Bell mentioned the concepts were submitted to 
the Executive Department for review in April of this year. Last 
month the Executive Department returned the concepts with ratings 
as follows: 


- Governor's package 

- High agency priority 

~ Not so high agency priority 
More information 

- Draft and will look at draft 
- Eliminate 


C/ 


moUoUawe YP 
' 


He said the bills in draft form are to be sent to the Executive 
Department the end of this week for their review. 


Mr. Bell stated that Mr. Rulien and others will be meeting 
in the near future with the joint City-County Liaison Committee so 
that they will be aware of the Department's legislative package. 


Mr. Sollis reviewed the various proposed legislative bills 
with the Commission as follows: 


LEGISLATION 
ODOT 
No. Title Gov's Rating 
1 Authorizing Accrual Accounting c/D 
2 Relating to public hearings under Administrative Cc 
Procedure Act 
3 Establishes the Parks Division in the B 


Department of Transportation 


4 Housekeeping Minor (Eliminates Commission None 
Secretary and the Commission seal in 
custody of Secretary. Updates statutes.) 


5 General Housekeeping (Amends statutes regarding c/D 
personnel and the organizational structure of 
DOT and its divisions.) 


After considerable discussion, the Commission 
asked that the General Housekeeping Bill be 
resubmitted to them at the August 15, 1978, 
meeting. 


6 Sno-park permit revisions c 


(continued on next page) 
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8) Requests for approval of the following two FAS-C Prelim- 
inary Engineering Projects and one FAS-C Construction 
Project and authorized State Highway Engineer to sign 
agreements when prepared: 


a) Lake County for 4 structures on the Hart Lake 
Section on FAS B 329. Total cost $10,000; 
Federal Funds $8,600; State's Share $700. 


b) Malheur County for a bridge over the Malheur 
River on Airport Road, FAS B 495. Total cost 
$10,000; Federal Funds $8,600; State's Share 
$700. 


c) Washington County for work on the Glencoe Road, 
FAS A 685, and on West Union Road, FAS A 686. 
Total cost $630,000; Federal Funds $541,800; 
State's Share $44,100. 


9) Supplemental agreement with the Nature Conservancy 
for data collection and computerization of an Oregon 
Natural Areas Inventory. Supplement will amend the 
original agreement to require that computer facilities 
be provided by the State of Oregon. 


10) Authorized Administrator of Public Transit Division to 
sign contracts with Burlington Northern and Southern 
Pacific Railroad Companies for up to $2,500 each on 
behalf of the Willamette Valley Rail Study Committee. 


11) Apportionment of metropolitan planning funds for 
Oregon from Fiscal Year 1979 Interstate Funds in the 
amount of $127,860 to Portland, Salem and the Eugene- 
Springfield area and matched by the State on an 80-20 
basis. (Authorized Assistant Director for Operations 
to sign agreements when prepared.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
Chief Counsel Exhibit D 
Highway Controller Exhibit E 
Administrator of Public Transit Exhibit F 
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which has 


Title Gov's Rating 


Relating to special land values adjacent Cc 
to airports 


Relating to the operation of aircraft while - 
intoxicated (Mr. Sollis said this is a 
rather complicated bill and it will be 
drafted by the Legislative Counsel.) 


MOTOR VEHICLES DIVISION 


Assigning statutes to specific chapters None 
Safe tire legislation c/D 
Periodic motor vehicle inspections 
Assembled vehicle titles Cc 
Mobile home tax verification c 
Bonds for wreckers and motorcycle and auto Cc 
dealers 
Relating to affidavits for title Cc 
Title and registration files Cc 
Vehicle equipment c/D 
Implied consent hearings Cc 
Fraudulent identification E 
Definition of resident c 
Changes in title inspection and penalties D 


for dealers and wreckers 
Mr. Sollis discussed the following proposed legislation 
not yet been drafted: 
1) Repealing on-premise sign legislation. 


The Commission instructed Mr. Sollis not to 
draft repealing on-premise sign legislation. 


2) Deletion of motor vehicle registration 
suspension requirements. 


(continued on next page) 
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13 


HIGHWAY DIVISION 
Title 
Disposition of State Police fines 
Increase outdoor advertising permit fees 


The Commission asked that this bill be 
resubmitted as an administrative rule. 


Relating to cost of designing bridges for 
counties 


Relating to cost of Speed Control Board 
Relating to truck weights 

Relating to fines for overweight violations 
Relating to local government contracts 
Relating to right of way tax exemption 
Relating to selling right of way 

Mandatory tire chain law 


Relating to evaluation of fixtures in 
condemnation 


Relating to depositing mud on highways 
Relating to permit fees for facilities on 
highway right of way 
PARKS BRANCH 


Relating to marine facility grants for the 
Parks Section 


Relating to historic property tax law 


AERONAUTICS 


Relating to tax exemptions for State-owned 
airports 


Relating to fees for registration of aircraft 


The Commission asked that these fees be set 


c/D 


None 


by administrative rule rather than by statute. 


(continued on next page) 
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Mr. Moore introduced Elsa Coleman and William Parish, 
members of the Willamette Valley Rail Study Committee. 


Mr. Parish presented and read a letter from Senator 
Keith Burbidge, Chairman of the Committee, which outlined the 
Committee's goals regarding a rail passenger service between 
Portland and Eugene. The letter recommended sending a letter to 
Amtrak which is needed to initiate detailed work on the demonstration 
project. Mr. Parish requested that the Department include a decision 
package for this demonstration project in the Public Transit Division's 
budget in the amount of $1.6 million. (Operating assistance for 
improved rail service in the Willamette Valley.) He handed to the 
Commission a list of goals and objectives, a draft of a letter to 
the National Railroad Passenger Corporation, an outline of requested 
service, Senate Bill 999 and a roster of Committee members. (Copies 
of letter and handouts on file in the Commission's files, Salem.) 
The Commission approved sending the letter to the National Railroad 
Passenger Corporation in Washington, D.C. formally indicating DOT's 
interest in offering experimental rail service in cooperation with 
Amtrak. The Commission indicated the intent of this letter is not 
to support any allocation of funds or request for General Funds to 
support this project but it is to carry out the intent of the Legis- 
lature. The Commission indicated that they will take formal action 
on the Public Transit Budget in August. 


Chairman Jackson advised Mr. Burco that a phone call should 
be made to Al Ullman to express Oregon's concern that the Ways and 
Means Committee act expeditiously when they reconsider the question 
of the extension of the Highway Trust Fund. 


Mr. Merl Whiteman and Mr. Doug Vincent of the DOT Finance 
Office presented the Motor Vehicles, Highway, and DOT Central 
Services Budget which will be submitted on September 1, 1978, to the 
Governor. Mr. Whiteman explained and answered questions concerning 
the 1979-81 Scenario 2A and changes in the Scenario 2 Budget with 
the use of flip charts. 


Mr. Klaboe commented on the State Construction Program. 


Mr. Burco stated that the Department had asked for guidance 1 
from the Governor's Office concerning budget items on tourism for 
St. Mary's Woods. He handed a letter from the Governor to the 
Commission. 


Commissioner Walsh asked for a breakdown of the budget for 
Central Services, including the Assessment Pool and Intra-governmental 
Service Centers and a description of functions. The Commission 
accepted budget levels in Scenario 2A. 


= 2609) = July 18, 1978 


3) Gas tax refunds to cities and counties 
and Federal Government. 


4) Statute authorizing Marine Board transfers 
from Motor Vehicles Fund. 


5) Place jurisdiction of beaches under the 
Department. (Presently under State Highway 
Engineer. ) 


Mr. John Lang, Acting Public Works Administrator for the 
City of Portland, discussed the lease of land located beneath the 
East approach of the Fremont Bridge, Multnomah County. He stated 
that there have been two different appraisals made to determine the 
appropriate rental value of the property, one by the City and the 
other by the State, which are significantly different. He mentioned 
that they recently had an opinion from the City Attorney's office 
concerning the provisions for leasing such right of way that draws 
some different conclusions about those provisions than the opinion 
did from the State Attorney General's office. Mr. Lang submitted 
copies of the City Attorney's opinion for the Commission's review. 
(Copy on file in the Commission's files, Salem.) He mentioned 
the State's tentative proposal that he received this morning will 
be reviewed with Commissioner McCready. 


Mr. Klaboe stated that it is his recommendation that an 
independent appraisal be made and the State and City agree to accept 
that appraisal. 


Mr. Lang suggested a meeting within the next few weeks 
with Mr. Sollis and the City Attorney's office to work out a 
mutually agreeable lease arrangement to present to the Commission 
at its August meeting. He said he would submit the City's plans to 
the Department's staff for review prior to the August Commission 
meeting. 


The Chairman reconvened the meeting at 10:10 a.m. after 
a fifteen minute recess. 


Mr. Moore presented copies of the Public Transit Division 
budget. He stated their current budget is $2,549,642 and approxi- 
mately $1 million of this amount is Federal Funds. He said the 
budget matters that are being discussed today do not include Tri-Met. 
Tri-Met is preparing their budget and it will be submitted directly 
to the Executive Department. 


Mr. Moore mentioned the budget consists of four programs. 
The Reduced Level Budget is 85% of the present program level. The 
total Reduced Level Budget is $2,304,947. The budget includes 19 
incremental decision packages by Division priority. Mr. Moore recommends 
Commission approval of an adjusted level priority budget of Programs 1-5. 
Program 4 is the Willamette Valley Rail Study refinement. (Copy of 
budget (2 green sheets) on file in the Commission's files, Salem.) 
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B) ODOT acts as a conduit for 4R Act program funds - 
ODOT will apply for and disburse FRA funds for 
eligible projects provided that local interests 
supply the non-federal match and comply with 
necessary legal requirements. ODOT's expenses 
will be paid through the five percent administrative 
allotment associated with the FRA grants. ODOT will 
provide the audit function and assist locals in 
complying with FRA regulations in terms of letting 
bids and arranging contracts. 


C) ODOT directly administers 4R Act grants - ODOT 
appliesfor and administers all aspects of FRA 
rail continuation grants including the letting 
of bids and the entering into of contracts for 
desired rehabilitation or service. Local interests 
provide the non-federal match with ODOT's expenses 
being reimbursed via the five percent administrative 
allotment included in the grant. This option requires 
the enactment of legislation similar to Public Transit's 
enabling legislation, Senate Bill 16. 


D) ODOT financially participates in 4R Act rail service 
continuation program - ODOT provides some percentage 
of the non-federal match, applies for and administers 
FRA grants, and directly contra~’s for the required 
rehabilitation or service. As with Option C, this 
option requires enabling legislation. 


E) ODOT finances rail-related projects not eligible 
for 4R Act funding or other federal programs - 
While the same enabling legislation required for 
(C) or (D) would give ODOT authority beyond 4R 
Act programs, this option obviously implies an 
expanded role for ODOT in rail. 


He said 11 people attended the hearing and those that testified 
indicated that the Department should have at least some authority to 
directly administer the Federal Railroad Administration 4-R Grants. 


Mr. Rulien also mentioned the June 2 meeting of the 
Rail Plan Advisory Committee in which 12 members were present. The 
Committee did not take a formal position on any particular policy 
option. Mr. John Williams of the Southern Pacific Transportation 
Company felt that Option C or D would be the most realistic option 
for the State if rehabilitation legislation is enacted at the 
Federal level. Upon Mr. Rulien's favorable recommendation, the 
Commission accepted Option C as the Department's position in the 
Rail Plan concerning its involvement in rail freight. 
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Mr. Sollis reviewed proposed legislation concerning the 
Motor Vehicles Division's Budget as follows: 


No. Title Gov's Rating 
i Increasing fee for instruction permit and None 


motorcycle endorsement 


2 Increasing fee for motor carrier plates and None 
Passes 

3 DUIL training assessment increase None 

4 Increase mobile home trip permit D 

5 Increase plate transfer fee Cc 

6 Increase cost of dishonored checks Cc 

7 Exemption of $6 mobile home registration fee C 


The Chairman suggested that Items 1, 2, 4, 5, 6 and 7 be submitted 
on the basis as an administrative rule. 


Mr. Sollis explained the following items listed in his 


memo of July 14, 1978, to the Commission concerning proposed 
legislation not yet drafted: 


1) Address change procedure 
2) Motorized bicycles (mopeds) 


3) Registration and titling of trailers with less 
than 1,800 pounds gross weight 


4) Increase of tax on auto insurance 


5) Railroad aid 


Mr. Rulien referred to a letter dated July 10, 1978, 
previously sent to the Commission concerning the State Rail Plan. 
He stated a public hearing was held on June 1 to discuss the 
Department's future involvement in the rail assistance program, 


Mr. Rulien stated there appears to be five basic policy 
options available to the Department regarding its involvement in 
¢ rail freight as follows: 


A) Status Quo - ODOT's involvement be limited to 
planning. No 4R Act program funds could be 
spent in Oregon since FRA only allows grants 
with States. 


(continued on next page) 
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3) Spout Springs Ski Area, Weston-Elgin Highway, 
ORE204, M.P. 22.6, Union County. 


4) Rye Spring Road, Lake of the Woods Highway, 
ORE140, M.P. 29.17, Jackson County. 


5) Spring Creek Campground Road, The Dalles- 
California Highway, US97, M.P. 241.22, 
Klamath County. 


6) Timberline Lodge Ski Area, Timberline Highway, 
M.P. 0.0, Clackamas County. 


The Commission accepted the Committee's recommendation to establish 
the six recreation areas as Sno-Parks. 


The Commission considered the adoption of a temporary 
rule exempting modular building units from certain provisions of 
existing rules governing the movement of mobile homes and modular 
housing units. Mr. Coulter mentioned that Boise Cascade and other 
companies have experienced delays in transportation due to wind 
conditions on I-80N, mainly through the Columbia Gorge, and the 
delays hinder meeting shipping schedules. He said present rules 
prohibit the movement of mobile homes and modular units when 
conditions may be hazardous due to wind velocity. Mr. Coulter 
stated a study has been made and it is recommended that there 
should be some exemption from the "wind rule" for these units. 
Following his recommendation, the Commission adopted "Permit 
Administrative Rule No. 37" on file in the Commission's files, 
Salem, and granted authorization to proceed with a hearing on a 
permanent rule. (The temporary rule was filed with the Secretary of 
State on July 19, 1978, and published in the Administrative Rules 
Bulletin on August 1, 1978.) 


Mr. Coulter advised the Commission that he had appointed 
a task force to explore the public view of the maintenance workers. 
He handed to the Commission a report entitled "Public Image of 
Highway Maintenance Workers." (Report to be discussed at the 
August 15, 1978, meeting of the Commission. ) 


Mr. Talbot reported the Oregon Parks Foundation is a non- 
profit group to generate gifts, land and money for State or local 
parks. He stated Chairman Jackson and himself are automatically 
members of the Board of Directors of the Foundation. A provision 
of the Articles of Incorporation include Transportation Commission 
and Portland City Council approval of new members to the Board. 

Mr. Talbot said the Foundation is proposing the addition of the 
following new members: 


Mrs. Elizabeth Crookham, Portland 


Mr. Vince Genna, Bend 
Mr. Jack Brown, Portland 
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The Commission considered an agreement with the State 
Department of Energy. Mr. Rulien pointed out that the Energy Depart- 
ment received a Federal grant to develop information and forecasting 
procedures that relate to transportation and energy consumption. He 
said this study is mutually desirable and DOT has an employee that 
can do the work. The Department of Energy will pay the Department 
75 percent of the employee's monthly salary for the period from 
September 1978 through June 30, 1979. The Department of Energy's 
contribution is not to exceed $16,032 for the period. The Commission 
approved the agreement as recommended by Mr. Rulien and authorized 
the Director to sign it in their behalf. 


The Commission confirmed the following meeting dates: 
1) August 15, 1978, in Salem 


2) September 18, 1978, dinner meeting with the 
Washington Department of Transportation in Portland 


3) September 19, 1978, regular monthly meeting in 
Portland 


OPERATIONS 


Attention was given to the construction of three new 
structures on the John Day Highway over Snabel, Bologna and Bone 
Creeks in Wheeler and Grant Counties. Mr. Klaboe said major damage 
occurred to these bridges as a result of flash flooding over the 
July 1 weekend. He requested that these bridges be added to the 
Six Year Program at an estimated cost of $406,000. There are 
sufficient unallocated State Construction Funds to cover the cost. 
The Commission approved the bridge replacements. 


Following Mr. Coulter's recommendation, the Commission 
reappointed Mr. Mike Lockhart and Mr. George Watson to the Winter 
Recreation Advisory Committee for a one-year term effective 
July 1, 1978. Mr. Coulter stated Mr. Vawter Parker indicated that 
he did not want to be reappointed to the Committee. Proposals for 
filling Mr. Parker's vacancy will be submitted later. (See minutes 
of 10-24-78, page 2750 for correction to this appointment.) 


Mr. Coulter stated that the Winter Recreation Advisory 
Committee has recommended the following six areas be designated as 


Sno-Parks: 


1) Potato Hill (Jackpine Road), Santiam Highway, 
US20, M.P. 75.90, Linn County. 


2) Lost Prairie, Santiam Highway, US20, M.P. 67.26, 
Linn County. 


(continued on next page) 
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Mr. Talbot mentioned that the Parks and Recreation 
Advisory Committee will be taking their annual trip on August 10, 11 and 
12, 1978. 


Attention was given to the signing of a contract with the 
City of Pendleton for a taxi study. Mr. Moore said the planning 
staff has been working with the City in an effort to improve the 
taxi service. A consultant will be hired to assess the current taxi 
company's operation and make recommendations. He said the Division 
will contribute up to $500 to assist in covering the consultant's 
fee. All project administration will be done by the City. The 
project will be funded from the Division's Urban and Rural Area 
Public Transportation Assistance Program. Mr. Moore pointed out 
that the project will provide the Division with timely information 
on taxi service improvements that should be valuable to other cities 
in the State. The Commission approved the taxi study contract. 


Mr. Moore gave a status report on the proposed visit by 
11 Federal officials to view rural public transportation project 
sites in Oregon. He mentioned the group will start their visit on 
August 1 in Portland. They will visit the Senior Center in 
Forest Grove, stop in Salem and then on to the Lane Transit District 
in Eugene. Mr. Moore said the officials will be briefed on what 
the Division is doing and perhaps adopt a Federal procedures format 
similar to Oregon's. He said the Division feels quite strongly that 
if this program is approved, Federal funds should continue to flow 
throughout the State as the State is in the best position to help 
the small rural and urban areas. 


The Chairman adjourned the meeting at 12:10 p.m. The 
Commission viewed a slide presentation by Al Harwood concerning 
construction of the Glenn L. Jackson Bridge. (The Commission and 
staff inspected the Glenn L. Jackson (1-205) Bridge construction 
site on the Columbia River after 1 


Glenn L. Jackson, 


Michael P. Hollern, Vice Chairman 


OU. Zees2 


C. W. Head, Manager 
Commission Services 
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The Commission approved the three individuals to the Board of 
Directors. 


Mr. Talbot discussed with the Commission revenue from 
timber sales. He mentioned at the present time all revenue from the 
sale of timber from Transportation-owned lands is credited to the 
State Highway Fund. He requested that the revenues generated by the 
sale of timber from State Park properties be dedicated for the 
exclusive use of parks maintenance and operation, including parks 
timber management. Mr. Talbot said that this matter has the 
approval of the Parks and Recreation Advisory Committee. The 
Commission approved applying timber sale revenue to the Parks Budget. 


Mr. Talbot reported on the request of Mr. and Mrs. Dean 
Jackson to construct a campground on the Rogue River Scenic Waterway 
near Agness in Curry County. He said this matter was previously 
submitted to the Commission at their May 30, 1978, meeting and the 
Commission authorized the State Parks Superintendent to approve the 
agreement. A delegation order previously adopted by the Commission 
authorizes the State Highway Engineer to sign the agreement on behalf 
of the Commission. Mr. Talbot said the differences of opinion 
concerned a setback in a planting zone along the river, the density 
of the number of sites inside the campground, the planning inside 
the campground and the transient versus long-term use. 


He said an agreement has now been reached to a 12-foot set- 
back from the bank, a planting zone, a screening with a hedge and 
other thick vegetation so that the campground will be totally 
screened from the river. The issue of transient versus no transient 
was arranged for a three-month limit as compared to a year-round. 

Mr. Talbot said he was not totally satisfied with the compromise, 
but it was the best he could do considering all the other alternatives. 


The Commission considered the appointment of a short term 
Advisory Committee to assist with the State Parks plan to work with 
staff and the project consultant to review the roles and responsibil- 
ities of State Parks. Mr. Talbot recommended and the Commission 
approved the appointment of the following Committee: 


Bernard Bishop Edward Heath Wade Newbegin, Jr. 
Douglas Bridges Jere Jackson William Penhollow 
Neal Coenen Tom Keel Rep. Sandy Richards 
Robert Coleman Miles King Mike Starr 

Robert Corthell Noel Klein Charles R. Schrader 
Larry Espey Neal Ledward Donald Warman 
Estella Ehelebe Gene Magee Kenneth White 

Vince Genna Robert Maxey Robert Stein 


Dale Haskins 
The Commission also authorized paying up to $800 for reimbursement 


of travel costs for Gene Magee, Larry Espey, Wade Newbegin and 
Sandy Richards, all representing interests of the general public. 
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VUINOT iD OF __7-18-78 


TO: Oregon Transportation ‘Commiss: 


> 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49574 Griffith Murrell Petroleum, Inc. $ 875.00 _ 
49589 Carbon, Paul - Trustee ae 6,000.00 
49679 Lawrence, Ialo; Grogens, Imogene; Lawrence, 

Lyle Jr.; Lawrence, Kenneth; Lawrence, 

Maxine; Lawrence, Frances; Lawrence, Dennis 90.00 
50089 Ross, Donald E. E. €1 Lois M. ae 35, 300.00 
50097 Broderick, Robert N. & Wanda E.; 

Broderick, Richard L. & Virginia C. 22,600.00 
50218 ____ Leisure Resources, Inc. Gratis 
150-2 .36 __Grabenhorst, Frances a 50.00 
162-7.20 Cladow, Wesley Te eS 150.00 
162-11.99 162-11.99 Zuber, Donald set 270.00 
162-33.84 Swope, Paul 115.00 
210-1.82 Edwards, Robert D. EAS Fy Fe 
210-12.77 Roth, Amos Paka. ee 50.00 
210-15.89 A. G. Senders, Inc. sae 60.00 
212-2 .35 Campora, Ceorge 300.00 

14 Transactions $66,760.00 


(2) Grant of 35 feet unrestricted access to Kenneth H. Howell at Station 
39+35 on the Grants Pass-New Hope Road Section of the Jacksonville 
Highway in Josephine County. File 40511 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


Dated this day of June, 1978. 


(& 


Glenn L. Toikeak. 


Oregon Transpgrtafgion Commission 


APPROVED 


oats CLES h. - — 2 ae | ee fe 


TT stare nicrway ENGINEER 
ie 
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TO: 


SUBJECT: 


AMMO 


KH wi = eee 


UTES OF _7-18-78 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following action and report this for your official records: 


By telephone on June 2, 1978, I gave approval to Rod Henry 
to accept the option from New York Merchandise Co. for 
property on the St. Helens Road-N.W. 21st Avenue Section of 
the Columbia River Highway in Multnomah County for a con- 
sideration of $1,027,500.00. File 49907. 


A/a 
Glenn L. Jacksgn, Chairman 
Oregon Transpertation Commission 


Dated this ) Gg day of y (AMX _, 1978. 
/ 


- 2616 - 


" mVvLoIT A 
eg MINUTES OF _7:18-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options and Other Documents Relating to Property Acquisition 


Number Name Consideration 
49635 Bitar, Robert A. et al $ 700.00 
49648 Baker, Irene R. 2,150.00 
49916 Jones, Shirley E. & Roger B. ~ 73925.00 
49927 Crown Zellerbach Corporation oF SOS OeN 

4 Transactions ~$ 10,825.00 


(2) Agreement with City of Scappoose for construction of the 
Warren-Scappoose Section of the Columbia River Highway in 
Columbia County. The State will design and construct the 
facility with four travel lanes using Federal Aid Funds. 
The City has agreed to cooperate in the adjustment of 
utility installations. (Local Government) 


(3) Agreement with City of Coos Bay and Hanover Bay, Inc., 
for the installation of traffic signals at Mile Point 
1.08 on the Empire-Coos Bay Highway to accommodate a new 
K-Mart Shopping Center Development. The State will de- 
sign, install, and maintain the signal equipment, the 
City will be responsible for electrical energy and the 
Company has agreed to pay all costs of the project. 
(Local Government) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


APPROVED 


—- 
f * lant -- 
GV = BAA 
sical 22-78 STATE HIGHWAY ENGINEER 
Dot C= ‘ : = oad 2 fx 
Date --—-—= er a 
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EXHIBIT A 
MINUTES OF _2-18-78 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 

official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 

acting in accordance therewith for the Commission, I approved the 

following items and report them for your official records: 


1) On June 12, 1978, approved an agreement with the Corps 
of Engineers for them to provide a protective revetment 
on the McKenzie River frontage of Armitage State Park 
in Lane County. The revetment project will include a 
boat launching facility to be paid for by the State at 
an estimated cost of $16,264. 


2) On June 12, 1978, approved an agreement with the Corps 
of Engineers for State Parks to operate the day use area 
of Stewart State Park in Jackson County for 25 years be- 
ginning May 1, 1978, which was incorporated into the 
development of the Lost Creek Reservoir Project by the 
Corps. 


Dated ehieXG day 


78 
\echia 
rman 
Commission 


Oregon Transportatix 
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Agreement with Clackamas County for law enforcement services in 
Milo McIver State Park, Clackamas County, for the period May 
15, 1978, to April 30, 1980. A mutually agreed upon schedule 
of services will include every Friday, Saturday and Sunday, 
during peak season, and on Memorial Day, July 4 and Labor Day. 
The State shall not be obligated to pay in any fiscal year 

more than $6,500 under terms of this agreement. Either party 
may terminate the agreement by giving the other party 30 days 
written nctice. 


Agreement with Marion County for law enforcement services in 
Champoeg State Park, Marion County, for the period May 15, 1978, 
to April 30, 1980. A mutually agreed upon schedule of services 
will include every Saturday and Sunday during peak use season, 
and on Memorial Day, July 3 and July 4. The services will be 
provided at the rate of $6 per hour per man and $0.15 per mile 
for vehicles assigned. Either party may terminate the agreement 
by giving the other party 30 days written notice. 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and on the preceding page (far items 
totaling) and report this action for your official records. 
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EXHIBIT{/ A 
e MINUTZS OF _7-18-78 
ai TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Decuments Relating to Property Acquisition 


Number Name Consideration 
49558 Grohs, Harlan; Grohs, Harvey L.; White, Gladys; 


Grohs, Howard F. Jr.; Grohs, Stephen G.L.; 
_$ 1,150.00 


—______Grohs, Jeanne E. a ne 1. 00 
49659 First National Bank of Oregon 12,250.00 
49746 Hughes, Marion A. “rei 2,085.00 
30217 Narris, Farl & Margaret M. 150.00 
43-.72 Crabb, Lloyd 50.00 
150- .89 Dumdi, Roger 50.00 


150-14 .98 Stephens, Marjorie 60.60 
162--6.24 Nanneman, Charles 50.00 
162--6.45 Nanneman, Charles °0.CC 


162--7.60 Dawson, Larry & Susie 180.00_ 
162-9.14 Murphy, James _ 450.00 
162-11.36 Phillipi Motor Company _ 290.00 
162-14 .62° Zimmerman Brothers __ 50.00 
162-21 .96 Walker, Lauren M. 360.00° 
162-22.73 Slater, Alan ; 210.00 
189-1.06 Coe, Chad — 60.00 
189--2.28 Harland, W. FP. & Joann _150.00_ 
193-4 .88 Kitchen, Mike 50.00 


210--.85 Mackey, Homer Pa: ee AS 2 __. GO0.00: 
210-2.50 West Tilbert Ranch, Inc. a 1,530.C0_ 
210-2.50 West Filbert }a _* 900,00 
210-3.77 Ross, Warren C. OF 
212-4 .60 Mier, Philip b._ 50.00 
212-4 .38 Cay, Ted ba ae Snes _. 220-00 
S/R West Filbert Ranch, Inc. ee oe 

25 Transactions $ 21,345.00 


ch, Ine. 
D7 SS 2 


(2) Supplemental agreement with the Josephine County Juvenile 
Department to include provisions for minor offenders to 
work on a bikepath park in addition to maintaining the bike- 
path along the Redwood Highway. File 23713. 


STATE HIGHWAY ENGINEER 


Date_ G- 22- ZX = 


‘ 
& 
s 
* 
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7) On July 7, 1978, approved an agreement with Floyd 
Wilhelm to mow grass along State Highway 82 from 
M.P. 6 to M.P. 12. (Wallowa County, Wallowa Lake 


Highway) 
ob. 
Dated fhis 7 = day of » 1978 
H. S. Coulter, State Highway Engineer 
7-7-78 
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EXHIBIT. B 
MINUTES OF _7-18-78 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approved all 
actions listed below and report them for your official records: 


1) On June 14, 1978, rescinded Speed Zone Rule No. 671 
dated July 30, 1974, and established a 45 MPH speed 
zone on the Lower Columbia River Highway 200 feet 
south of the Multnomah County Line (M.P. 18.35) to 
0.14 mile north of Johnson Landing Road (M.P. 19.22) 
in Columbia and Multnomah Counties. 


2) On May 31, 1978, approved 18 personal service contracts 
not to exceed $100 each for the production of adequate 
nominations to the National Register of Historic Places 
as follows: 


Eric C. Hoff Len Sobocinski 

Bruce P. Snider Douglas Taylor 

David Jenkins Claude N. Jillson 
Harry H. Benedict, III Timothy Fayne Isley 
David Walsh Paul Klein 

Carol Koch Ron K. Bills 

Edward Henry Fitzgibbon Reed Elwyn & Jon Horn 
Shirley McDougall Douglas C. Corbett 
Daniel V. Downes Stephen W. Long 


3) On June 12, 1978, approved two additional personal service 
contracts not to exceed $100 each for the production of 
adequate nominations to the National Register of Historic 
Places as follows: 


Reed Elwyn and Jon Horn (Property namesof IOOF Hall, Lake 
Oswego, Clackamas County and Piggot's Castle, Multnomah Co.) 


4) On June 20, 1978, approved two agreements with Chemeketa 
Community College to provide crash injury management seminars 
for the period August 21-25 and June 26-30, 1978. Each 
agreement is for $660. 


5) On June 22, 1978, prohibited parking on both sides of the Mt. 
Hood Highway No. 26 from M.P. 26.25 to M.P. 26.48 in the 
vicinity of Sandy, Clackamas County. 


6) On June 28, 1978, approved and signed a Consent to Assignment 
of Contract, in absence of Right of Way Manager, consenting 
to assignment of Robert L. Bailey and others, interest in 
said contract to Judith Alberton, James W. Flad, David L. 
Snowley and Ronald M. Guillory covering Barbur Blvd.-White 
School Section, West Portland-Hubbard Highway, Washington 
County. File 19877. 
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8) 


9) 


10) 


11) 


12) 


13) 


14) 


7-7-78 


_——_- — B 
’ OF _7-18-78 


Work on the Garden Valley Boulevard-Fairgrounds 
Interchange Section of the Pacific Highway in 
Douglas County. Bids received June 22, 1978. 
Contract No. 8759 awarded June 26, 1978, to Paul 
Brothers, Inc., Portland, at $349,568.30. 


Work on the Oxbow Section of the Middle Fork John 
Day River County Road in Grant County. Bids 
received June 22, 1978. Contract No. 8760 
awarded June 30, 1978, to D Mc D Corporation, 

La Grande, at $739,610.20. 


Work on the Wagontire-Lake County Line Section of 
the Lakeview-Burns Highway in Harney and Lake 
Counties. Bids received June 22, 1978. Contract 
No. 8761 awarded June 28, 1978, to F. H. McEwen 
Construction, Eugene, at $1,490,370. 


Work in Armitage State Park in Lane County. Bids 
received June 22, 1978. Contract No. 8765 
awarded June 27, 1978, to Robles Construction, 
Inc., Salem, at $82,850.25. 


Work on the Agate Beach-N.E. 20th Street (Newport) 
Section of the Oregon Coast Highway in Lincoln 
County. Bids received June 22, 1978. Contract 

No. 8767 awarded June 26, 1978, to R. A. Hatch Co., 
Bend, at $744,530. 


Work on the Detroit Lake-Tunnel Creek (M.P. 45.7 & 
M.P. 58.1) Section of the North Santiam Highway in 
Marion County. Bids received June 22, 1978. 
Contract No. 8770 awarded June 26, 1978, to 

R. A. Hatch Co., Bend, at $231,674. 


Work on Grandview Drive and Wimer Street in 

Ashland, Jackson County. Bids received June 22, 
1978. Contract No. 8762 awarded July 7, 1978, to 

M. C. Lininger & Sons, Inc., Medford, at $251,509.50. 


this 74 day of hus » 1978 


Sy... £8 


H./S. Coulter, State Highway Engineer 
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HUNUTES OF _7-18-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Confirmation of Action Taken Under 


Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Work on the Milwaukie-Gladstone Section of FAU 9671 
(S.E. River Road) in Clackamas County. Bids 
received May 25, 1978. Contract No. 8737 awarded 
June 13, 1978, to Cascade Construction Company, Inc., 
Portland, at $1,041,340.80. 


2) Traffic signal installation on S.W. Barbur Boulevard 
at S.W. Miles Street, W. Burnside Street at N.W. 23rd 
Avenue and S.W. lst Avenue at S.W. Arthur Street in 
Multnomah County. Bids received May 25, 1978. 
Contract No. 8746 awarded June 15, 1978, to 
W. R. Grasle Co., Portland, at $138,480. 


3) Work on the Ross Island Bridge-S.E. 52nd Avenue 
(Cleveland High School & Parry Center) Section of 
the Mt. Hood Highway in Multnomah County. Bids 
received May 25, 1978. Contract No. 8748 awarded 
June 20, 1978, to MOCON Corporation, Salem, at 
$81,057. 


4) Guard rail on the Echo-Rieth Section of FAS B575 
(Old River Road) in Umatilla County. Bids 
received May 25, 1978. Contract No. 8749 awarded 
June 15, 1978, to Husky Fence Co., Roseburg, at 
$175,093.20. 


5) Work on the Pacific Highway West-S.W. 3rd Street 
(Sherwood) Section of FAS A670 and A671 in 
Washington County. Bids received May 25, 1978. 
Contract No. 8752 awarded June 20, 1978, to 
Cascade Construction Co., Inc., Portland, at 
$647,384.40. 


6) Paving on the Baldock Slough-S. Baker Interchange 
Section of the Old Oregon Trail in Baker County. 
Bids received June 22, 1978. Contract No. 8753 
awarded June 26, 1978, to R. L. Coats, Bend, at 
$2,161,455. 


7) Work on the Remote Section of the Coos Bay-Roseburg 
Highway in Coos County. Bids received June 22, 
1978. Contract No. 8756 awarded June 26, 1978, to 
Fred H. Slate Co., Portland, at $2,653,781.50. 
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QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Period From__4-]-78 Thru_ 6-30-78 


No. Amount 
Claims Pending at Beginning of Period 101 $83,934.94 
Claims Pending at End of Period 154 $80,930.60 
Money Collected During Period 
Installment Payments 46 ¢ 3,400.86 
Compromise Payments 1 ¢ 1,250.00 
Payments in Full 73 ¢46,729.41 
Rg nee: oe ee wh ¢ 51,380.27 
Claims Abandoned During Period 23 g11,558.72 
Damage Cases (Actions Filed) 48 g 46,534.07 
Uncollected Judgments * 22 $ 9,950.00 


* Referred to Revenue Department for collection. 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to 


me to accept contracts completed according to specifications, 
I accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 
Cascade Construc- S.E. Johnson Cr. Blvd. @ June 27, 1978 
tion Co., Inc., S.E. Bell Ave., Clackamas 

No. 8468 County 

D Mc D Corp., Richland Rock Production, June 29, 1978 

No. 8697 Baker County 

Columbia West Matls. & Nehalem St.-Columbia R. Hwy. June 29, 1978 

Constructors, Inc., (Clatskanie), Columbia Co. 

No. 8603 

Wildish Construction, Jessie M. Honeyman State July 5, 1978 

No. 8618 Park, Lane County 

Osburn & Davis Const. Warm Springs Agency, July 5, 1978 

Co., Bo. 8582 Jefferson County 


e- 


- S. Coulter, State Highway Engineer 


July 7, 197 
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Report of July 1978 (cont.) 


(9) Sale of 0.52 acre excess property on the Myrtle Creek-Canyonville 
Section of the Pacific Highway in Douglas County for a minimum con- 
sideration of $9,000.00. File 21031. Approved July 7, 1978 (16-43) 


Dated this G day o 


JB:be 
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July 1978 


TO: 


SUBJECT: 


reesermyTr Cc 


MINUT=S OF _7-28-78 


Oregon Transportation Commission 


Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


Sale of 1.09 acres excess land on the Eugene Section of the Pacific 
Highway West in Lane County to the State Board of Higher Education 
for university purposes, in accordance with a 1941 agreement. 
Miscellaneous C & A 650 and 1058. Files 9138, 9139, 9140 and 9775. 
Approved June 9, 1978 (16-43) 


Construction-Maintenance Agreement with Burlington Northern, Inc. 
for grade crossing protection devices at N.W. Balboa Street in 
Multnomah County. RR 932. Approved June 9, 1978 (16-12) 


Right of Way Service Agreement with the Forestry Department for 
valuating the Grande Ronde Guard Station. Approved June 13, 1978. 
Miscellaneous C & A 6653, Agreement No. 99 (16-49) 


Service Contract with Southern Pacific Transportation Co. for the 
installation of grade crossing protection devices at Main Street 
in Albany, Linn County. Approved June 16, 1978. RR 933 (16-12) 


Indenture with Southern Pacific Transportation Co. for installation 
of conduits at Reedville on the Tualatin Valley Highway in Wash- 
ington County. Approved July 5, 1978 RR 936 (16-12) 


Temporary License for Haul Road and Crossing and Construction 
Agreement with the Oregon-Washington Railroad & Navigation Co. in 
connection with construction of interchange ramps for the North 
Banfield Interchange Section of the East Portland Freeway in 
Multnomah County. Approved July 5, 1978 RR 934 (16-12) 


Construction Agreement with the Oregon-Washington Railroad & 
Navigation Co. in connection with the Second Street Viaduct 
Project in LaGrande, Union County. Approved July 5, 1978 RR 935 


(16-12) 


Sale of 1.0 acre excess property in the Amity East Section of the 
Bellevue-Hopewell Highway in Yamhill County and valued at $1, 500.00 


to be used in an exchange for a parcel of 0.9 acre valued at $1,500.00. 


File 6807. 


Approved July 5, 1978 (16-43) 
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REPORT OF CONDEMNATION 


State's 
Defendant. Ss. 
Dora Kel lenberger $ 5,250 
L-7272 
R-47995 


Section: Vail Creek-Sweet Home 
Highway: Santiam 

County: Linn 

Approved by: Jack L. Sollis 


Allyn N. Gross $15,000 


L-7524 

R-49342 

Section: N.E. Glisan - S.E. Division 
Highway: 1-205 

County: Multnomah 

Approved by: Jack L. Sollis 


John McGee $ 4,450 


L-7528 
R-49531 


CASES SETTLED 


State's 
Hiqhest Amount of 


__Anpraisal Settlement 


$10,000 $10,000 


Date: June 15, 1978 


$19,000 $22,000 


Date: June 15, 1978 


* 


Section: Skipanon River (Warrenton Bridge) 


Highway: Warrenton-Astoria 
County: Clatsop 


* Settled by Right of Way Department. 
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arrestee 


EXHIBIT __._.__ ¢_ 


‘ UNUTES OF 7-18-78 
TO: Oregon Transportation Coomiveioe 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in pre- 
Paration for comdemnation (Delegation Ordez No. 16, Sub. 46), I approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


BATTLE CREEK-TALBOT ROAD SECTION, PACIFIC HIGHWAY - MARION COUNTY 


R-49313 - Donald R. Coon et ux. 1.0 acre for right of way purposes. 
Offer $9,000.00. 


R-49327 - Willard Friesen et al. 1.27 acres for right of way 
purposes. Offer $5,100.00. 


49329 - Hicks Investment Co. 0.07 acre for right of way purposes. 
Offer $300.00. 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - 
TILLAMOOK COUNTY 


R-49524 - William F. Morse et al. 7.8 acres for right of way 
purposes. Offer $30,330.00. 


R-49855 - Walter C. Otzen et al. 7.37 acres for right of way 
purposes. Offer $20,650.00. 


MONITOR ROAD JUNCTION SECTION, HILLSBORO-SILVERTON HIGHWAY - MARION 
COUNTY 


R-49758 - Portland General Electric Company. Parcel 1 - 2.33 acres 
for right of way purposes; Parcel 2 - 14,300 square feet for con- 
struction permit. Offer $7,850.00. 


PACIFIC HIGHWAY WEST AT S.W. MCDONALD STREET SECTION, PACIFIC WEST 
HIGHWAY - WASHINGTON COUNTY 


R-50016 - William V. Luther et al. Parcel 1 - 106 square feet for 
right of way purposes; Parcel 2 - 179 square feet for permanent easement. 
Offer $4,625.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 
R-49894 - Lester D. Langdon et al. Parcel 1 - 0.06 acre for right 


of way purposes; Parcel 2 - 0.03 acre for permenent easement; Parcel 3 - 
0.05 acre for construction permit. Offer $30,925.00. 


Dated this 13th day of June, 1978. 


RE: Report of Offers Tendered - 8 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION. 


Nemand of 


Plaintiff Defendant —__ Cause of Action Plaintiff 


— eee, a 


State of Oregon DuWayne A, Donnelly Foreclosure 


Payment of 
of Land Sale unpaid 
Contract balance, 
$17,000 plus 
interest, 
L-7577 
R-34973 


County: Clackamas 
Disposed of by: Settlement of $17,300, which includes $1,300 interest. 


State of Oregon Alice L. McKenzie Property $162.40 
Damage 


L-7460 
County: Lane 
Disposed of by: Settlement in the amount of $162.40. 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at trial demand Verdict 
—_——— ae tal = demand == (sssVerdict 
Presley Cheshire $125,500 99,200 210,000 $134. 310 

Attorney Fees: $2,500 

L-7452 
R-46461 


Section: N.E. Glisan-S.E. Division 
Highway: East Portland Freeway 
County: Multnomah 


Approved by: Jack L. Sollis Date: June 15, 1978 

R. G. Tebo None Default None $ 5,900 
Judgment (offer) 

L-7550 

R-49193 


Section: Columbia River Bridge - N.E. Sandy Boulevard 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: May 25, 1978 
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set erec: fc (f<8bet8 


WHINU ECO UF 


KL PORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff ____Cause of Action Plaintiff Judament 
Skipanon Waterway Declaratory Bridge Con- State's 
Association Judgment struction Demurrer 
Postponed Sustained 
Pending 
Economic 
Study 
L-7562 
County: Clatsop 
Gordon H. Ball Contract Action $1,000,000 Judgment 
general damages. for con- 
Return of tractor. 


$51,000 liqui- $51,000 
dated damages. claim 
Return of only. 
$76,000 railroad 


protective costs. 
L-7166 


County: Multnomah 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Je fendant md Cause of Action Plaintiff Judgment 
Donald Herbert Property Damage $1,053.86 For Dft. 
Johnson 
L-7322 
Multnomah 
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7-18-78 
T0; Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On June 23 » 1978, $2,645,461. 82 was distributed to 
the counties as their snare of motor = revenues 
(20 percent) for the month of _ May 

(List of apporttonments on file tn Cor mission Files, 


Saten. ) 


On June 30 , 1978, $1,587,277. 09 (12 percent of the 
Highway fay Fund) was distributed to the cities for the 
month of _ May _, 1978. 

(List of apr opeiomnente on file in Commission Files, 


Salen.) 


Dated this 20thday of _June_, 1978 


, Centrollier 
Division 
Attachments 

cc: Robert Burco 


H. S. Coulter 
John Earley - Att. 
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7-18-78 


Wisco | 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7566 In The Matter of the Establishment of a Way-Of-Necessity for 


Parcels of Real Property of Petitioners, Chester A. Smith, Jr., et al. 
Vv. State of Oregon, by and through its State Transportation Commission: 
This petition arose because some Property owners chs were landlocked 

had built a roadway out to a public highway across a portion of a 
material site owned by the State of Oregon, by and through its Depart- 
ment of Transportation. The State ordered the petitioners to cease and 
desist the use of the roadway and as a result they have filed this peti- 
tion for a way-of-necessity. The matter has been turned over to the 
Attorney General's office for handling. 


L-7584 John McClincy, et al. v. State of Oregon, by and through its 
Department of transportation: This is an atite tn tort for damages 
Sustained when a tree which was excepted out of a right of way acquisi- 
tion fell and was destroyed because of operations of the contractor. 
The case also involves a claim for damages to the plaintiffs’ remaining 
property because of the failure of a retaining wall. The amount of the 
lawsuit is $55,000 and the matter has been referred to the Attorney 
General's office for the defense of the State. 


L-7596 Gerald Russell v. Columbia West Materials & Constructors, State 
of Oregon, et al: his lawsuit arises out of an accident that occurre 
on North Columbia Boulevard near its intersection with Commercial Street 
in Multnomah County in a construction area when the plaintiff's vehicle 
was damaged while driving over a street that was, as he alleged, left 

in a dangerous condition with no watchman, barrier, lights or other 
warnings near the construction site to warn of the hazard. The plain- 
tiff was driving a motorcycle and sustained injuries. The amount of 

the lawsuit is $264,770.70. The matter has been referred to the Attor- 
ney General's office for the defense of the State. 


L-7597 James Okita v. R. M. Hegewald and the State of Ore ion, by and 
through its Department of Trans ortation: This lawsuit re out of an 
accident that occurred in Harney County on U.S. Highway No. 20 because 
the highway was allegedly blocked with traffic and dust was blowing from 
a field adjacent to the highway, reducing visibility to zero or near zero. 
The area from which the dust was blowing was outside of the right of way. 
The amount of the lawsuit is $18,887.75. The matter has been referred 

to the Attorney General's office for the defense of the State. 


L-7598 Irving Digregorio v. Robert R. Roberts, et al: Suit for a Declara- 
tory Judgment. This case has been brought by Irving Digregorio, personal 
representative of the Estate of Domenico Raparelli, in order to establish 
the ownership of some property located at 608 S.E. Powell Boulevard in 
Multnomah County as it is being acquired by the Highway Division as part 

of a highway project. The purpose of the lawsuit is to determine the 
ownership of the property so that the Highway Division may pay the 

proper parties. The matter has been referred to the Attorney General's 
office for handling. 
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Transportation Commission > ' > OF __7-18-78 
Page 2 iy? 
July 11, 1978 


B. City of Salem 


(1) A contract (acting as the recipient) with the Urban Mass 
Transportation Administration to receive $372,173 of 
federal operating assistance funds for Fiscal Year 1977 
to the City of Salem (the grantee). 

(January 24, 1978) 


(2) A request for reimbursement (acting as the recipient) with 
the Urban Mass Transportation Administration to receive 
$45,085 of federal operating assistance as amended Fiscal 
Year 1976 funds to the City of Salem (the grantee). 
(February 21, 1978) 


(3) A request for reimbursement (acting as the recipient) with 
the Urban Mass Transportation Administration to receive 
$358,228 of federal operating assistance funds for Fiscal 
Year 1977 to the City of Salem (the grantee). 

(May 2, 1978) 


II. Urban Mass Transportation Administration Section 16(b)(2), a program 
for capital aeetbaes of vehicles and equipment to be used in trans- 
porting elderly and handicapped persons. 


A. A contract with the Urban Mass Transportation Administration 
to administer and disburse $263,690 of federal funds for the 
purchase of capital equipment to be used in transporting 
elderly and handicapped persons. Local match of 20 percent 
is specified for a total budget of $329,613. 

(May 26, 1977) 


B. Under the above federal program for Elderly and Handicapped 
Capital Equipment Grants, agreements have been signed to purchase 
| 18 vehicles and auxiliary equipment such as wheelchair lifts and 
radio dispatching systems with the following eight organizations: 


Clackamas County Senior Citizens Council; West Linn 
(August 11, 1977) 


Spruce Villa, Inc.; Salem 
(June 13, 1977) 


Shangri-La Corp.; Salem 
(July 13, 1977) 


Eastern Oregon Community Development Council; Baker, 
Union, and Wallowa Counties 
(May 20, 1977) 


Quin-Tra Transportation Services for the Elderly and 
Handicapped, Inc.; Gilliam, Grant, Morrow, Umatilla, 
and Wheeler Counties 

(July 7, 1977) 
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Department of Transportation 
PUBLIC TRANSIT DIVISION 


eee TRANSPORTATION BUILDING, SALEM, OREGON 97310 PHONE 378-8201 
July 11, 1978 


MEMORANDUM | 
TO: Oregon eee 9/1 nce 
on 

FROM: dopa rator 

lic Transit Division 
SUBJECT: Report of Actions Taken Under Delegated Authority 
On behalf of the Commission and under its authority delegated to me 
to approve and sign contracts, I have taken the following actions 
since my last report to you on October 14, 1976. 
1. Urban Mass Transportation Administration, Section 5--a federal 


program providing operating assistance to urban transit systems 
on a pass-through basis. 


A. Lane Transit District 


(1) A contract (acting as the recipient) with the Urban 
Mass Transportation Administration to receive and 
disburse $573,771 of federal operating assistance funds 
for Fiscal Year 1977 to the Lane Transit District (the 
grantee). 

(February 18, 1977) 


(2) A request for reimbursement (acting as the recipient) 
with the Urban Mass Transportation Administration to 
receive $182,161 of federal operating assistance funds 
for Fiscal Year 1977 to the Lane Transit District (the 
grantee). 

(April 18, 1977) 


(3) An application (acting as the recipient) with the Urban 
Mass Transportation Administration to receive $721,996 of 
federal operating assistance funds for Fiscal Year 1978 
to the Lane Transit District (the grantee). 

(February 6, 1978) 


(4) A request for reimbursement (acting as the recipient) with 
the Urban Mass Transportation Administration to receive 
$541,497 of federal operating assistance funds for Fiscal 
Year 1977 to the Lane Transit District (the grantee). 
(February 6, 1978) 
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Transportation Commission Spee ee - 7-18-78 


Page 4 


g 
July 11, 1978 


3. 


Transit operating assistance--State General Funds to parti- 
cipate in small city transit systems: 


(a) City of Astoria $40,000 
(December 21, 1977) 


(b) City of Ontario $20,000 
(December 21, 1977) 


(c) Rogue Valley Transportation District $60,000 
(September 28, 1977) 


(d) City of Corvallis $80,000 
(October 26, 1977) 


(e) City of Bend $40,000 
(October 27, 1977) 


(f) City of Albany $40,000 
(October 10, 1977) 


(g) Columbia County $40,000 
(October 26, 1977) 


(h) City of Roseburg $60,000 
(October 31, 1977) 


Experimental Transportation Program: 


(a) Yamhill County $18,510 
(February 21, 1978) 


(b) City of Woodburn $18,899 
(March 30, 1978) 


A contract with the Tri-County Metropolitan Transportation 
District of Oregon to pay up to $1,426,516 in State General 
Funds for half of the non-federal share of costs associated 
with capital construction of Federal Projects No. OR-03-0008 
Amendment No. 1 (Transit Mall) and No. OR-03-0009 (Main 
Garage). 

(December 15, 1977) 
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Transportation Commission 


July 11, 1978 


III. 


IV. 


Senior Citizens Social Services, Inc.; Tillamook County 
(May 27, 1977) 


Senior Services, Inc.; Clatsop County 
(June 2, 1977) 


Benton Association for Retarded Citizens; Corvallis 
(May 30, 1977) 


Urban Mass Transportation Administration, Section 9--a federal 
program to assist smaller communities in preparing transit 
development programs and conducting demonstration programs. 


A. 


C.2 


The 


A contract with the Urban Mass Transportation Administration 
for $70,000 in federal funds to continue a Technical Resource 
Program for transit planning assistance to smaller communities. 
(August 17, 1977) 


A contract with the Urban Mass Transportation Administration 
for $8,000 in federal funds for a management assistance 
grant to the City of Corvallis for improved management of 
transportation operation. 

(March 10, 1978) 


A contract with the Urban Mass Transportation Administration 
for $12,000 in federal funds for a management assistance 
grant to the Rogue Valley Transportation District for 
improved management of transportation operation. 

(March 10, 1978) 


A contract amendment to extend the contract period of the 
management assistance grant with the Rogue Valley Trans- 
portation District to August 31, 1978. 

(June 22, 1978) 


following contracts were signed after approval by either the 


Commission or the Chairman: 


l. 


A consultant contract for $85,000 in State General Funds 

with Alan M. Vorhees and Associates to undertake the major 
planning effort of the Willamette Valley Rail Study Committee. 
(June 7, 1978) 


Small urban and rural capital assistance grant programs 
(State General Funds to pay one-half the cost of buses): 


(a) Capital Grant to Albany $25,000 
(June 30, 1977) 
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August 15, 1978 
Salem, OR 


The Oregon Transportation Commission met at 10 a.m. in the 
Conference Room of the Transportation Building in Salem. Notice of 
this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don W. Streun, Assistant Director for Administration 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

George Bell, Manager of Intergovernmental and Public Affairs 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Public Transit 

Harold Grover, Administrator of Motor Vehicles 

Warren Gaskill, Deputy State Parks Superintendent 

Merl Whiteman, Fiscal Officer for the Department of 
Transportation 

Robert Bothman, Administrator, Metropolitan Branch 

Glen Green, Federal Highway Administration 

Cecil Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar as presented by Mr. Bell: 


1) Minutes of the meetings of June 20 and July 18, 1978. 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorizing condemna- 
tion. ("Real Property Condemnation Resolution No. 
2676" on file in the Commission's files, Salem.) 


3) Authorized increases in project authorizations on the 
following contracts: 


a. Contract No. 8732, Shaniko Rock Production Project, 
Sherman and Shaniko-Fossil Highways, Wasco County, 
in the amount of $38,481.95 (42% increase). 


b. Contract No. 8485, Periwinkle Creek Bridge, 


Albany, FAU 2940, Linn County, in the amount of 
$15,093.22 (11.7% increase). 
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a oe OEE Pat pe 


MINUTES 


of the 


OREGON TRANSPORTATION COMMISSION MEETING 


held on 


AUGUST 15, 1978 


10) Agreement with Daniel, Mann, Johnson and Mendenhall/ 
Hilton for preparation of the draft environmental 
impact statement for the Jantzen Beach-Pacific East 
Overcrossing Section of the Pacific Highway in 
Portland, Multnomah County. Amount not to exceed 
$101,500 for an eight-month period. 


11) Adopted resolution abandoning a short section of 
old highway alignment on the Forest Boundary- 
Cottonwood Creek Section of the Klamath Falls- 
Lakeview Highway in Lake County. ("Abandonment 
Resolution No. 573" on file in the Commission's 
files, Salem.) 


12) Adopted a resolution accepting an amendment to the 
Federal Grant Agreement for the Aurora State Airport 
construction project. This amendment reinstates 
construction and paving of an aircraft parking 
apron in the current airport improvement project. 

No additional funds are involved. ("Aeronautics 
Miscellaneous Resolution No. 16A" on file in the 
Commission's files, Salem.) 


13) Traffic improvement project in Lebanon (improve the 
turning radius at Oak Street and installations of 
traffic signals at Airport Road (both on Santiam 
Highway) and add to Six Year Program. Estimated 
cost $64,000 with Federal participation of $54,800 
and State matching funds of $9,200. 


14) Modification of a planning grant with the Federal 
Rail Administration for additional funds in the 
amount of $20,871. The funds will require $5,218 of 
match and that amount is available in general funds. 
(Authorized Director to sign agreement.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
State Parks Superintendent Exhibit D 
Chief Counsel Exhibit E 
Highway Controller Exhibit F 


DIRECTOR'S REPORT 
Mr. Burco advised the Commission that the budget must be 


submitted to the Executive Department and the Governor by September 1, 
1978. He called on Mr. Moore to present the Public Transit Budget. 
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4) 


5) 


6) 


7) 


8) 


9) 


Added to the Six Year Program the revised signing 

of the Columbia River and Old Oregon Trail Highways 
from Portland to the Idaho State Line from the 
Interstate 80 North designation to Interstate 84. 
Estimated cost $340,000 to be financed with Interstate 
Funds. 


Memorandum of Agreement with CRAG and Tri-Met pertain- 
ing to the CRAG transportation planning process. 
(Authorized Assistant Director for Operations to sign 
agreement.) 


Oregon's participation in the national pooled fund 

study of environmentally acceptable methods of coating 
steel bridges. (Requested by Federal Highway Administra- 
tion to participate in study.) Oregon's contribution 

is $10,000 in Federal Highway Planning and Research 
Funds on a nonmatching basis. 


Agreement with CH2M-Hill, Inc., for preparation of 

the draft environmental impact statement for the 

S.W. Murray Blvd.-Alice Lane Section of Allen Boulevard 
in Beaverton. Cost not to exceed $65,140 for an eight- 
month period. 


Request for a FAS-C preliminary engineering project 
for the Thornton Lake Bridge on the North Albany Road 
in Benton County. Total Cost $10,000; Federal Funds 
$8,600; State's Share $700. (Authorized State Highway 
Engineer to sign agreement when prepared.) 


Three requests for Urban System Projects and a request 
to cancel a previously approved project as follows: 
(Authorized State Highway Engineer to sign agreements 
when prepared.) 


a. Request from City of Baker for paving the Oak Street- 
Birch Street on Auburn Avenue and Balm Street-Birch 
Street on Washington Avenue. Total Cost $60,800; 
Federal Funds $47,420; State Share $6,690. 


b. Request from City of Portland to add left-turn 
phases to existing traffic signals at 10 inter- 
sections. Total Cost $52,300; Federal Funds 
$44,980; State Share $3,660. 


c. Request from City of Roseburg to signalize the 
intersection of Stewart Parkway and Harvard Avenue. 
Total Cost $40,000; Federal Funds $34,400; State 
Share $2,800. 


d. Request from City of Medford to cancel a previously 
approved $5,000 traffic study in the Medford central 
business district. Project is being withdrawn due 
to a determination by the Federal Highway Administra- 
tion that the project is a planning activity eligible 


under the Bear Creek Area Transportation Study. 
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Commissioner Hollern suggested that in the future when 
handouts are submitted to the Commission that copies also be furnished 
to the audience so they will have a better understanding of the 
subject. 


Mr. Gaskill submitted handouts of the Parks' budget of 
$34,381,000 and explained the changes of the reduced level budget and 
decision packages. (Copy of budget (3 pages) on file in the Commission's 
files, Salem.) There was discussion pertaining to the $2 surcharge 
for nonresidents using overnight camping facilities in State Parks. 


Mr. Burco mentioned that at the last Commission meeting 
Commissioner Walsh had asked for additional information concerning 
the Central Services’ budget. He asked Don Streun to present an 
overview concerning Central Services. 


Mr. Streun handed to the Commission an organizational chart 
of the Department and commented on the changes since the formation of 
the Transportation Commission on July 10, 1973. (Copy of organizational 
chart dated August 11, 1978, on file in the Commission's files, Salem) 


The following Branch Managers gave a report on their budget 
requests, operations and manpower level of their respective branches: 


Merl Whiteman, Finance (There was discussion concerning 
the duties and responsibilities of the Fiscal Branch.) 

Russ Graham (representing Bob Whipps), Organization and 
Manpower Services 

Harry Anderson, Information Systems 

David Moomaw, General Services 


(Copies of the organization charts, budget requests and decision 
packages submitted by the Branch Managers are on file in the Commission's 
files, Salem.) 


Mr. Rulien presented to the Commission an organization 
chart of the Policy and Program Development Section and their budget 
request. He also discussed the operations of his section. 


Mr. Rulien presented a chart showing the revenues that the 
Department would receive from 1979 through 1984 if Ballot Measure No. 3 
passes in November, 1978. He said this would involve changes in the 
vehicle registration and the weight-mile tax. If the measure passes, 
the total collections are estimated at $110,000,000. Out of this 
amount, $5 million would go for administration costs; $13 million to 
cities and $21 million to counties. Mr. Rulien said the maximum 
available for highway programs would be $71 million. 


The Commission indicated if Measure No. 3 passes in November 
the revenue would go to projects in the "Green Program" of the Six Year 
Highway Improvement Program and to the Maintenance Betterment Program. 
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Mr. Moore presented the 1979-81 base budget and decision 
packages for the Public Transit Division. He stated it is basically 
the same budget as previously submitted. He mentioned the revised 
version reflects a switch of priorities 11 and 17 which was recommended 
by the Metropolitan Office. Mr. Moore referred to his budget letter 
to the Commission of July 28, 1978, stating the Director recommends 
approval of the first 8 priorities totaling $3,733,648. He pointed 
out a budget of this level would enable the Division to continue all 
current intercity, rural and small city programs and would meet the 
needs of all three of Oregon's major communities. (Copy of July 28, 
1978, letter to Commission, with attached Reduced Level Budget (2 blue 
sheets) and background material entitled Incremental Decision Packages 
1-10 on file in the Commission's files, Salem.) 


Mr. Moore introduced Mr. Dennis L. West, Program Director, 
Port of Portland. Mr. Moore said the Division is spending $23,333 
in general funds approved by the Emergency Board and matched by 
Tri-Met, Port of Portland and the City of Portland to do the Portland 
Transportation Center Study. Mr. Moore asked Mr. West to brief the 
Commission on this study. 


Mr. West discussed the major items that the Port is presently 
dealing with concerning the Portland Transportation Center. He said 
their goals are to test the feasibility of the bus terminal and a 
transportation center on the site adjacent to Union Station and 
assuming it is feasible, to develop an implementation plan to proceed 
with the project. The main concern now, he said, is the feasibility 
from the design standpoint. He commented on the designs, the various 
terminal locations and office space and referred to the maps. There 
was discussion concerning financing and a possible Federal Grant. 


The Commission decided to leave the Portland Multi-Modal 
Terminal of $450,000 in the Public Transit Division's budget with a 
full explanation of the budget item to be considered as a contingency 
in case no other private or public funds are available to complete 
construction of a center. 


The Commission approved the Public Transit Division budget 
of $3,733,648. (Copy of the Public Transit Division's budget on file 
in the Commission's files, Salem.) 


Mr. Whiteman presented a financial update of the changes 
that have been made in the overall budget scenario since the last 
Commission meeting. He handed to the Commission a summary of these 
changes. (Copy of summary on file in the Commission's files, Salem.) 


Mr. Grover explained the $2,145,000 increase in the Motor 
Vehicles Divisicn's budget and handed to the Commission a summary 
of improvements that increased the budget target. (Two handouts 
given to the Commission concerning the budget are on file in the 
Commission's files, Salem.) 
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3) To apply for Federal grants in the amount of $9,000 
and an increase in budget limitation in the same 
amount. The grants will acquire technical services, 
equipment and will fund travel for a year-long air- 
craft operation counting demonstration program at 
three airports in the State. (One of the airports 
will be Florence; the other two are not yet known.) 


The Commission accepted Mr. Burket's recommendation and 


appointed the following individuals to the Oregon Aviation Advisory 
Committee: 


One-year term ending December 31, 1979 


Ralph Kappler, Mulino 
Ralph F. Cobb, Eugene 
Eugene F. Burrill, Prospect 


Two-year term ending December 31, 1980 


Edwin M. Stanley, Portland 
Don Wanamaker, Portland 
Sam Whitney, Newberg 


Three-year term ending December 31, 1981 


Milt Kingsland, Milwaukie 
Michael Hillis, Bend 
DeLane Fry, Hillsboro 


Attention was given to a resolution accepting an amend- 
ment to the Federal Grant Agreement for the Cottage Grove State 
Airport in Lane County. Mr. Burket stated the Federal Aviation 
Administration will participate in eligible items in cost overruns 
up to a maximum of 10% over the original grant. The amendment 
increases the total grant from $111,127 to $116,937.15. The 
Commission approved the increase and adopted "Aeronautics Miscel- 
laneous Resolution No. 12A." 


Mr. Burket introduced Mr. Grover C. Jones, Chief, Bureau 
of Aviation, Division of Public Transportation Operations in 
Florida. 


Mr. Bothman presented a status report of the Banfield 
Transit Project. He mentioned the following series of events that 
will take place and eventually will lead to a selection of an 
alternative and alignment by November 1, 1978: 


(continued on next page) 
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Mr. Bell mentioned a fact sheet on Ballot Measure No. 3 
is in draft form and will be ready for distribution in early 
September. 


Mr. Whiteman presented a copy of a 1979-81 budget (4 pages) 
for the whole Department of Transportation (Highway, Motor Vehicles, 
Public Transit and Aeronautics Divisions, and ODOT Central Services) 
‘in the amount of $754,999,000. He mentioned this is a 48% increase 
over the last biennium due to Federal Funds allocated for the I-205 
Bridge project and the Mt. Hood Freeway transfer funds. (Copy of 
budget on file in the Commission's files, Salem.) 


There was considerable discussion concerning the Travel 
Information budget of $1,412,000. Commissioner Hollern moved and 
Commissioner Walsh seconded that the General Fund budget for the 
Travel Information Program be reduced by $900,000. Commissioner 
Hollern said this would give the Legislature a year to find an 
alternative way of financing the program. He felt that General Funds 
should not be used to fund this program. The Chairman said that the 
Commission by law is required to administer a tourism promotion program. 
Voting for the motion: Commissioners Hollern aud Walsh; against: 
Commissioners Jackson, Coleman and Brix. The motion lost. 


The Commission unanimously approved the Transportation 
Department's budget in the amount of $754,999,000. 


The meeting recessed for lunch at 12:05 p.m. 


The Chairman reconvened the meeting at 1:30 p.m. 
(Commissioner Brix did not attend the afternoon meeting. ) 


Following Mr. Burket's favorable recommendation, the 
Commission gave their approval for the Division to appear before the 
Emergency Board concerning the following matters: 


1) To apply for a Federal grant in the amount of $100,000 
and an increase in budget limitation in the same 
amount. The grant from the Federal Aviation Admin- 
istration's Planning Grant Program will fund a one- 
year continuous aviation planning program for updating 
the Oregon Aviation System Plan. 


2) To apply for two Federal grants in the maximum amount 
of $20,000 each for a total of $40,000. These grants 
will fund an Airport Layout Plan and an Environmental 
Impact Study on the John Day and Bandon State Airports. 


(continued on next page) 
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The Commission considered the construction of three 
maintenance stations located at Mitchell, Oakridge and Clatskanie. 
Mr. Klaboe mentioned that these stations need replacing as the 
existing buildings were constructed in the 1930's and 1940's. He 
said they are very small buildings and are completely outmoded for 
today's equipment and need. The estimated cost to build the three 
stations is $517,000 and funds are available in the current State 
Construction Program. The Commission approved the projects as 
recommended by Mr. Klaboe. 


Mr. Klaboe removed from the agenda the proposed expansion 
of the Woodburn Truck Scale Site. He stated that he anticipates 
the passage of a new Federal law which will allow the State to 
receive 92% financing of the total expansion of the project. He 
indicated the present site is too small. Because of the volume of 
traffic, only 50% of the trucks can use this station. Mr. Klaboe 
said this proposed construction will be presented at a later meeting. 


Mr. Klaboe reported on the I-82 corridor. He said the 
"Cc" line and the "C Alternate" line have been reviewed to see if 
there is justification for another public hearing. All information 
has been collected and a final report will be available to the 
Commission by the end of August to give them an opportunity to look 
at the report prior to the September 19 Commission meeting. 
Mr. Klaboe mentioned that all interested people will receive advance 
copies of the report and will be notified that the Commission will 
take action on this matter next month. 


Consideration was given for construction of a 3-lane 
section approximately three-fourths of a mile over the worst portion 
of the Clackamas Highway between I-205 and Boring Road in Clackamas 
County. Mr. Klaboe said a very severe congestion problem still 
exists on this highway. The middle lane would be a continuous left- 
turn lane which will help appreciably although it will not cure the 
problem. He pointed out the work would not be wasted if in the 
future enough funds are available to do the entire job. The 
estimated cost to do this 3-lane section is $165,000. Mr. Klaboe 
recommended the construction of three lanes with State Construction 
Funds. The Commission accepted his recommendation. 


Mr. Klaboe recalled that in December 1966 the City of Coos 

Bay and State entered into an agreement to finance construction of 
the Cape Arago Highway-Woodland Drive Section of the Coos Bay- 
Empire Highway. Costs were to be shared 75% State and 25% City. 
At that time, the City's share was estimated at $212,500. Bids 
were received in March 1973. By then, he said, inflation and 
design details had increased the City's share to an estimated 
$481,355. The increase necessitated the Commission authorizing 
April 17, 1973, an extended repayment plan. Final costs have 
increased the City's share to $530,273. Mr. Klaboe mentioned a 
recent payment by the City of Coos Bay brings their participation 
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August 21, 1978 - Tri-Met staff report and recommendation 
to the Board. 


September 5, 20 and 22, 1978 - Tri-Met hearings. 
September 26, 1978 - Tri-Met Board action. 

September 27 and 28, 1978 - County hearings. 

October 3 and 4, 1978 - City Council hearings. 
October 5, 1978 - Multnomah County Resolution. 

October 5, 1978 - Gresham City Council public hearing. 


October 10, 1978 - Decision by the Portland and Gresham 
City Councils. 


Mr. Coulter introduced the following employees who have 
completed 40 years of service with the Highway Division: 


John A. (Bud) Howry, Maintenance Foreman, Detroit 

Maurice F. (Maury) Spagle, Section Foreman, Woodburn 

C. Henry (Hank) Dillard, Custodial Supervisor for 
Equipment Shop Area, Salem 


Chairman Jackson presented to each employee a 40-year service pin 
and thanked them individually for their long and dedicated service 
to the State. 


Mr. Bell handed to the Commission an updated listing of 
proposed legislative bills for the Department. He stated 10 fiscal 
impact statements have been submitted to the Executive Department. 
There are 9 bills in the executive Department that are ungraded at 
this time and it is anticipated that all bills will be completed by 
the middle of September. (Copy of updated listing of legislative 
bills on file in the Commission's files, Salem.) 


There was discussion concerning the use of studded tires. 
The Commission pointed out that if anyone introduced a bill at the 
next legislative session placing a tax on studded tires or the 
elimination of them the Commission would support such legislation. 


The Commission reconfirmed the following meeting dates: 


September 18, 1978 - Joint dinner meeting with the 
Washington Transportation Commission in Portland 

September 19, 1978 - Portland 

October 24, 1978 - Salem 

November 28, 1978 - Salem 
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Mr. Grover stated a proposal will be submitted next month 
for the improvement of field offices, new positions and remodeling 
of some offices to help improve the Motor Vehicles Division's services. 


The Commission approved a supplemental agreement with 
Ron Linton for a one-month extension of his consulting contract 
pertaining to Federal legislation. This extension will allow the 
Department to carry through the last month of negotiations on the 
House-Senate Conference Committee dealing with the Surface Transporta- 
tion Act. This supplement extends the total amount for the original 
and supplemental agreement to $26,000. The Commission authorized the 
Director to sign the supplemental agreement. 


- 


‘ie. U/ fy A» 
Gordon Coleman, Member 


Bs 


Tom Walsh, Member 


CM. eek. 
C. W. Head, Manager 
Commission Services 
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to date to $450,000. He recommended that the total cost to the City 
be limited to the March 1973 estimate and rounded to $480,000. 

Mr. Klaboe said this leaves the City with a final payment of $30,000 
and the State's cost $355,537. The Commission approved Mr. Klaboe's 
recommendation. 


Mr. Klaboe reported on a recent Klamath Falls meeting with 
City and County officials and interested citizens regarding the 
Klamath Falls-Southside Bypass. He said they want the State to fund 
this project and are asking for a truck route from the center of 
Klamath Falls out to the Southside Bypass. Mr. Klaboe referred to a 
sketch map of the Klamath Falls area and pointed out the routes in 
question. He stated cost estimates will be made and a report submitted 
with his recommendation at a future meeting. 


Mr. Gaskill reported that on May 31, 1978, Willamette 
Factors, Inc. informed the City of Wilsonville that they intend to 
construct apartments and townhouses within the Charbonneau Scenic 
Easement along the Willamette River in Clackamas County. He said 
that Willamette Factor's proposal exceeds the scenic easement of 
October 20, 1976, for apartments by 49 units. Mr. Gaskill mentioned 
the expansion of density in the area would not have a detrimental 
effect on the values of the waterfront as viewed from the river. 
The Commission accepted Mr. Gaskill's recommendation for the change 
in density. 


Mr. Gaskill said that a former stockpile site on the 
Robertson Bridge-Redwood Highway Road in Josephine County has been 
declared surplus and the Highway Division wishes to dispose of it. 
He said the property is within the % mile boundary of the Rogue 
River Scenic Waterway, but beyond the boundary of the National Wild 
and Scenic River. A house on this site would be substantially 
screened from the river by vegetation and would not impair the 
natural beauty of the waterway. A deed of sale, he said, will 
include six stipulations as outlined in Mr. Talbot's letter to the 
Commission dated July 19, 1978. (Copy of letter on file in the 
Commission's files, Salem.) The Commission gave their approval for 
a density variance as recommended by Mr. Gaskill. 


Mr. Grover requested permission to appear before the 
Emergency Board to apply for a Federal grant through the Oregon 
Traffic Safety Commission to fund the purchase of 40 automated 
testing devices for use in administering the knowledge portion of 
the driver's license ‘examination. He said by replacing the current 
written knowledge test with a test administered by automated testing 
devices it will improve service in the four highest volume offices. 
(East Portland, Salem, West Eugene and Medford.) He stated the 
Division requests a $96,802 increase in its Federal Fund expenditure 
limitation and this proposal does not involve any increase in 
expenditures of State Funds. The Commission approved his request. 
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A 


SS OF 8215-78 


4 pana. shirley St.-Main St. (Molalla) Section 
aoa 10 (Contract No. 8755) 


0.33 Mile Grading & Paving A Proj. 0S-0302(1) _ 


No 


Type of Work 


County ___Clackamas Highway___City Street (North Cole Street ) 


No. of Bidders ___3 Low auider__Parker-Northwest Paving Co., Oregon City 


50,847.50 _ 


Low Bid Ss 

Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Molalla and the sum of 
$8,100.00 is deposited by the City. 


No. 5 Project Remote . 5S ia eel es seasons tin 
(Contract No. 8756) 
Type of Work 2:01 Miles Grade, Pave & Structure Fa im,» F-14(5) 
County ______ Coos i _ Highway _Coos_Bay=Roseburg—___ 
Fred H. Slate Co., Portlanc 


Low Bidder 


No. of Bidders 


25653,781.50 


Low Bid S$ 


| Engineer's Recommendations: Award to low bidder subject to concurrence of 
| FHWA. 


No.0 ____ Project _5+ Fork Coquille River (Gaylord) Bridge - 
(Contract No. 8757} 
Bort os eer 
Type of Work 2eructure ee re ce No, YY =¥¥Y = 
ee” ee a a 
No. of Bidders 5 Low Ridder ROSS Bros Construction Inc., Salem 
706} 
Low Bids 2202140.00 


Engineer's Recommendations: The Engineer is conferring with Coos County and 


ee has this project under advisement. A recommendati 


will follow in a few days. 


SEE PAGE 2659 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE 6-R6- 7 = ot | 
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WINUTES OF 8-15-78 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No.2. Projet Martin Creek-Anlauf_Intchge. Section iy 
Type of Work ge FA, Prk No I-IR-5-3(113)163 
County__Lane_and Douglas Highway__Pacific 

No. of Bidders ______ Low _ Bidder os 

Low Bid S 


Engineer's Recommendation: PROJECT WITHDRAWN 


No.2 Project___ Baldock Slough-S Baker Intchge Section 
(Contract No. 8753) 


TypeofWork 9-9 Miles Paving FA. Pro), No, 1R-80N-7(53)296 
County __ Baker ii eregon Teeit 
No. of Bidders 6 R. L. Coa ts > Bend 


Low Bidder 


Low Bid s_2,161,455.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 


FHWA. 
—— Project__E lm St.-Mt. Hope Cemetery (Baker) Section 
; ' (Contract No. 8754) ; 
Type of Work 0.42 Mile Paving _ 2 nae F.A. Proj. No M-4823(1) = 
Came Baker Highway FAU_4823 (Grace St. & S. Bridge 


1 


No. of Bidders 


Low Bid S 60,200 


Low Bidder__Baker Redi-Mix, Baker _ 


Engineer's Recommendations: Award to low bjdder sub ject to concurrence of the 
City of Baker and the FHWA and the sum of 
$4,860.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_@- 26-78 _ 
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wo 29 — proyer -Wagontire-Lake County Line Section 


: (Contract No. 8761) an we 
Type of Work 6.69 Miles Grade & Pave Fv. Pry. No FLH-F-1(9) _ 
Harney and Lake Lakeview-Burns 


Highway 


County 


5 NV rycty) iene 
No. of Bidders_2____ Low Bidder _F+ H. McEwen Construction Co., Eugene _ 


Low Bid 5_1,490,370.0 O.. 


Engineer's Recommendation 


Award to low bidder subject to concurrence of the 
FHWA. 


No. 11 


Grandview Dr. and Wimer St. Section 


(Contract No. 8762) 
__0.38 Mile Grade & Pave no. M-3920(1) 


Project 


a ste 


Type of Work - 


Couny__ Jackson Highway FAU_3920 (City Streets) _ 
No. of bisdetsnn —_.. Low Uidder me Pe’ & Lininger & Sons ’ Inc. » Medfc ro meen 


er 
Low Bid $29 L2 909.50 


Engineer's.Recommendations: Award to low bidder subject to concurrence of the 
City of Ashland and the FHWA and the sum of 
$21,000.00 is deposited by the City. 


12 Shady Cove (Cleveland St.) Segtion 
No.—-2£_ Project __>aGy LOVE _ Lieveiand ot.) ection as = 
: (Contract No. 8763) 
Type of Work 0.14 Mile Grade & Pave : ___. FA. Proj, No. - 2 ea te : 
7 ee * C4 av) C+ 7-%) 
Goumy JaCKSON _ Pee ee OO 2 
No. of Bidders__3____ Low Bicider_Tru-Mix Construction Company, Medford _ 
5 C 
Low Bid $_292469.00 
Engineer's Recommendations: Award to low bidder subject to the concurrence 
me of the City of Shady Cove and the sum of 
< z ; 


$4,620.00 is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


patze_@/abe/7F 
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Swimmer 


ee 


MINUTES OF _8-15-78 


7 


WO sestaticeoces Projyoet — 


(Contract No. 8758) Dr. 


Type of Work _0.41 Mile Paving _ F.A. Proj. No. state 


Highways G1 6¥ SEreee 


Central Oregon Pavers, Inc., Redmond _ 


County _Deschutes 
3 


No. of Bidders Low Bidder _—__ 


Low Bid $ 29s295.00 _ 
Engineer's Recommendation: Award to low bidder subject to concurrence of 


the City of Redmond and the sum of $9,290.00 
is deposited by the City. 


8 


eee 


Type of Work 


. Douglas Pacific 
ORY  ccnatscimnmcasenencen: ptciaainmastetebintis saa 


Highway — 


No. of iia ee Low Bidder Paul Brothers bs Inc eet Po rt] a nd 


Low Bie $349,568. 30 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


Project ___ Oxbow Section_ i as ee NE 
(Contract No. 8760) 
Type of Work__Grade, Base & Structu Yee Papo Ne cosl20ot]) 


Mo 


County Grant Highway ____ Coun ty Ro ad ae 


No. of Bidders__2 ____ Low Bidder__D_ Mc_D Corporation, LaGrande _ 
739,610.20 __ 


Low Bid $ = 


Engineer's Recommendations. Award to low bidder subject to concurrence of 
Grant County and the sum of $485,300.00 is 
deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE G@-A6-7F 
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_Redmond (Black Butte Blvd.) Section - south 5th St.-s. 


Canyon 


wi 


wo 26 preymer Agate Beach-NE 20th St. (Newport) Section 
(Contract No. 8767) 


Type of Work 1.87 Miles Grade and Pave ew. Pray. No. TOF-2-4(4) 
County See S02 ee Highway__Oregon Coast 

No. of Bidders __2 Cow Sider he Beton 66>, “Bends 
Low aia $744,930.00 _ 


Engineer's Recommendation: Award to low bidder subject to concurrence 01 


FHWA. 


No. 17 _ Project ___Yachats-Beamer Creek Section 


(Contract No. "8768 
3.64 Miles Paving : ) 


Type of Work — ee es OE Rita LT SR 
| |) Highway FAS-AS22 (Yachats River Road, 
tes, of Cadel. Low Bidder__ROad & Driveway Co., Newport 


Low bid $207 2280.50__ 

Engineer's Recommendations: Award to low bidder subject to concurrence of 
Lincoln County and the sum of $21,500.00 is 
deposited by the County. 


Q + - a . 

No.2 __ project __1St Ave.-6th Ave. (Albany) Sectio: 
(Contract No. 8769) 
Type of Wore_affic Signal Installation FA Pro No; > Lane 
Scenic GAN es ce Hey ._ DOH Corvallis. 
No. of Bidders 4 _. Low Bidder _Linnco Electri eC, 2 A tbany__ jceialcinianiasiasitiiaate 
Low Bid $ 80,602.00 __ 
Engineer's Recommendations Award to low bidder subject to of 
City of Albany and the sum of $ e 


by the City. 
APPROVED BY CHAIRMAN 


GLENN L. JACKSON 
DAT. 
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EXHIBIT A 


MINUTES OF _8-15-78 


South 6th St.-Eastside Bypass (Klamath Falls) Section 
: Contract, No. 8764) ‘ 
Type of Work 0.96 Mi le Grade, Pave, — ptr. _& Sign, A. Proj. No M-2298(3) 


Klamath FAU 2298 


0 a 9k 


R. A. Hatch Co., Bend © 


No _13. 


Proyoet — 


No. of Bidders Low Bidder 


890,120,00__ 


Low Bid S_- 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Klamath Falls, Klamath County and the FHWA and the sum of 
$32,730.00 is deposited by the City and $38,640.00 is deposited by 
the County. 


no._14 _ project___ Armitage State Park ae 
iG: ath (Contract No. 8765) 
Type of Work Toilet Bui Iding ~ a ee a BOR _ = ee 
County ___ Lane Highway —______ a" > 
No. of ee OR Se eee Low Bidder Morris _ P. Kie ty, Gen Con tract Se Eugene _ 


Low Big 9268.05 _ 


Engineer's Recommendations: The Engineer has this project under advisement 
and a recommendation will follow in a few days. 


SEE PAGE _ 2659 


15 project Harlow/Hayden Br. Rd.-"Q" St. Section 
1... | tmeaeect Wo. 6756) 


0.59 Mile Grade, Base & Pave gy proj vo, M-1205(1) 


No. 


Type of Work 
County Lane tighvay_FAU 1205 & 1260 (Sth Street North) 


No. of Bidders___3____ Low Bidder__Benge Paving, Inc., Eugene 


Low Bid S 347,456.87 


Engineer's Recommendations Award to low bidder subject to concurrence of the 
- FHWA and Lane County and the sui of $27,600.00 
is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE 
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Pe. 
ap 
“3 OF 8915-78 
No 22 prayer. Grande Ronde River (Pierce Lane) Bridge 


\ 


(Contract No. Saree 
= , RS-B618(1) 


8773) 


FAL Pe 


Type of Work — Structure _ —— 


Gauate Union isha FAS-B618 


No. of Bidders Low Biider_—_Hamil ton Cons truc ti on Co £2 _Spri ng fi el i. 


Enqineer’s Recommendation 
fhward +n Inn 
AWarU JV iuW 


bidder subject to concurrence of Union County and the sum of 
$14,400.00 is deposited by the County. 


: No. 23 __ project___Tualatin Valley Hwy.-S. Nectarine St. (Cornelius) Section 
| (Contract No. 8774) 
Type of Work _0.73 Mile Grade & Pave eS es NE RA-A678(1) =A 
ee Washington _ r Highway FAS-A678(S. 10th Ave. & 
No. of Bidders___1 tow Bidder _Cascade Construction Company Inc., Port 


Low gig $-498,503.00 


Engineer's Recommendations Award to low bidder subje 
Washington County and the 
is deposited by the County. 


~ See modification to this recommendation on page_2660 
and the Chairman's approval of 6-28-78 to award con- 
tract to Baker Rock Crushing Co., Inc., rather than 


Cascade Construction Co., inc. 


On June 26, 1978, I accepted the State Highway Engineer's recom- 
mendations for award of the projects on which bids were received 
June 22, 1978, and authorized him to sign the contracts when 

conditions for the awards have been met. 


Dated this ‘Zz 
Adhere 


Glenn L. Jackson 
Oregon Transport 


on Commission 
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MINUTES OF @15-78 


wv. 29 —Preoer Detroit Lake-Tunnel Creek (MP_45.7 & MP 58.1) Section 
12.57 Miles Slope Scaling, (Contract ‘Nd. 8770) 
Type of Work _Protective Barri ers _& Paving F.A. Proj. No. F-47(6) 


County 2 Highway at a Sn 
Er ree A ee 
Low Bid 5_231,674.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
FHWA. 


Ho:220 Project___sublimity (W. Main St.) Section _ me 
(centseet, No. 8771) 
tate 


Type of Work0_-09 Mile Grade & Pave FA. Proj. No, 2eate 
County Marion Highway.__city Street _ es 

No. of Bidders__3______ Low Bucider__ North Santiam Paving Co., Stayton __ 
sci manu ttaeee 70 


Engineer's Recommendations: Three local contractors responded to this project. 
Because of the good competition and the risk of cement supply con- 
trolling the contractor's operations, award to low bidder subject to 
concurrence of the City of Sublimity and the sum of $8,130.00 is 
deposited by the City. 


No._21___Proiect Willow Creek (Morgan St.) Bridge _ 


Tien et wens orate, Pave & Structures. FA. Proj. No, OS=2901(1) 


County Mor row heeineia Highway C ity S tree t nsedens a een 
No. of Bidders 2 ___— Low Bidder Doug 1 as 3. Coats Cons truction, Bend Somes 
Low Bid 5 134,005 .| 2005. 00 


Engineer's Recommendations: Reject all bids 


APPROVED BY CHAIKMAN 
GLENN L. JACKSON 


DAT. 
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S OF 8-15-78 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No. 23... Prot. Tualatin Valley Hwy.-S. Nectarine St. (Cornelius) 
(Contract No. 8774) 


neat 


ro. No, RS-A678(1) 


type of Work 0.73 Miles Grade - Pave ss en a 
FAS-A678 
Couau Washington Highway_(S+ 10th Ave. & Golf Course Rd.) 


No, of Bidders Pat Lee Low Bidder Baker Rock Crush ing Co ze Y Inc., s Beav erton 


Low Bid $_434,957.45 


Engineer's Recommendation Based on subsequent information, it has bee 

determined that the proposal of Baker Rock Crushing Co., Inc., was 

in conformance with bidding requirements, anda the contract can o 
ard to 1 d 


awarded to them. Confirmed by Chief Counsel. Ar 0 
subject to concurrence of Washington County and the sun of 
is deposited by the County. 


On June 28, 1978, I accepted the modification of the State 
Highway Engineer's recommendation previously made and authorized 
him to award the contract to Baker Rock Crushing Co., Inc., when 
conditions stated above are met and to sign the contract. 


Oregon Transportati™n Commission 
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0.0 1dgers 3 
2nd Low Bid $02,850.25 


mir A 
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INUTES OF 8-15-78 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


ee a Projoet . 2 S. Fork Coquille River (Gaylord) Bridge 
Structure (Contract No. 8757) 0S-0600(1) _ 


Tele et OR tc ite lt en, FA 


 .— County Road No. 153) 


Low Bidder ROSS Bros. Construction ]! nc, «Salish. 


No. of Bidders 


296,140.00 


Low Bid S 
Engineer's Recommengation (See page 2652) 


Award to low bidder subject to 
concurrence of Coos County and the sum of $131,400.00 is deposited 
by the County. 


No._24 _ Project___ Armitage State Park 1 ee rss 
: oe « (Contract No. 8765) 

Type of Work — FOULEL Building. Proj, Ho. _ BOR ____. 

AL Highway a — 


2nd 3 
Low Bidder ROD]eS Construction Inc... Salem. 


tow ses 292208.05 (See page 2655) 


Engineer's Recommendations’ The low bidder failed to comply with the reguia- 
tion relative to soliciting subcontract bids from minority business - 
enterprises, thereby making his bid nonresponsive. Award to second 
low bidder subject to concurrence of the Bureau of Outdoor Recreation. 


On June 27, 1978, I accepted the State Highway Engineer's recommendations 
for award of the above two projects on which bids were received 

June 22, 1978, and authorized him to sign the contracts when con- 

ditions for the awards have been met. 


Dated this me day o 


Glenn L. Jackso 


Oregon Transportat Commission 
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TO: Oregon Transportation Commission A 


8-15-78 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relatiug to Property Acquisition 


Number Name Consideration 
49542 Leventis, Thomas N. & Sophia $ 800.00 
49563 Gersch, Joseph L. & Antoinette K. 1,800.00 
49568 Woody Froom Tire Co. _ isa =. 300.00 
49569 Welch, Catherine, Terrance & Timothy et al 250.00 
49641 Dindia, August J. & Marguerite HE. 2,400.00 
49657 Martin Bros., Inc. 650.00 _ 
49741 Nickolson, Lyle G. & Dorothy May 4,200.00 
49905 Bullack, William L. & Kathy A. 3,100.00 
49912 McDaniel, Keith & LaVerne et al 4,050.00 _ 
50005 Westerkamp, Henry P. & Eunice B. 2,450.00 
50061 Stedwell, C. R. et al 35,400.00 _ 
50150 Monson, Muriel EF. 850.60 
140-45.00 Hammer, Mary R. 75.00 
140-45.10 Hammer, Mary R. 150.00 
140-47 .70 Schiedler, Arnold F. My DT 90.00 
140-47 .70 Schiedler, Arnold F. 150.00 
16 Transactions $ 55,665.00 


(2) Grant of width of 40 feet to access being moved by Indenture for 
M. E. Hadwich to Station 481+00 on the Boardman-Irrigon Section 
of the Columbia River Highway in Morrow County. File 32114 


(3) Agreement with Alex Kirnak, private forest industry consultant, 
Portland, to conduct a series of 3-day workshops to instruct 
Parks Branch employees in the proper procedures for the opera- 
tion, maintenance and repair of equipment, principally chain 
saws, small motors and pumps and rolling stock. Total cost 
$4,178. This is part of a parks program to provide technical 
educational opportunities for employees. The workshops will 
be held at Sunset Bay, Cape Lookout, South Beach and Robert 
Sawyer State Parks. Funds are available in the Parks Budget 
for this expenditure. 


(4) Letter-form agreement with City of Newport which grants a City 
street connection to the Oregon Coast Highway at Mile Point 
138.56, Lincoln County. 


SVE PPROVED 


n 
1 
STATE HIGHWAY ENGINEER 


Date 229-7, A Date_2- 72-73 = 
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AN 3 OF 8-15-78 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that au- 
thority and acting in accordance therewith for the Commission, 
I approve all actions listed below and report this action 

for your official records: 


1) Agreement with Deschutes National Forest, US 
Forest Service, to operate and maintain Lava River 
Caves State Park, Deschutes County, on a seven- 
day-a-week basis from 9 a.m. to 6 p.m. each day 
during the period May 1, 1978, to October 1, 1978. 
Forest Service will also provide for interpretive 
services at the park as an adjunct to the interpre- 
tation which they now provide at their Lava Lands 
Visitor Center. State will pay $2,500 to the U.S. 
Forest Service for these services. 


2) Agreement with City of Bend for revision of existing 
traffic signals and channelization at the intersec- 
tion of The Dalles-California Highway and Wilson 
Avenue. The work is necessary to accommodate in- 
creased traffic generated by the opening of a new 
shopping center. The State will design, construct 
and maintain the project. The City has agreed to 
pay all costs of the project and be responsible for 
the electrical energy consumed. 


3) Agreement with Coos County for construction of the 
Pigeon Point-South Slough Bridge Section of the 
Cape Arago Bikeway between Coos Bay and Charleston. 
The State will prepare the plans and supervise con- 
struction of the project. The County has agreed to 
contribute a maximum of $37,500 toward the cost of 
the project. State financing will be through funds 
which have been set aside for bicycle and pedestrian 
trails. 


[Mak 


tate .. Pae- ‘| 


STATE HIGHWAY ENGINEER 


Date 2-S- 7% 
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eos A 
! 8-15-78 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48414 U_S A Department of Army aa Re _=0- 
49519 Staehly, Ruth P. De ks 1,250.00 
49909 Marquis, Hilda L. burknardt 6,210.00 _ 
49914 McDaniel, Keith L. & LaVerne 100.00 __ 
49968 Potter, Clarence & Ruth et al 100.00 
49971 Shannon, John D. & Helen J. 125.00 
49973 Myers, Harry A. & Mary E. et al 150.00 
50029 United States National Bank of Oregon _ 5,800.00 
50058 Werner, Casper & Grace L. 23,000.00 
50068 Symons, Margaret CG. 10,350.00 
50148 Moors Mill and Lumber Company 100.00 
50149 Shanon, Walter et al 125.00 
50175 Tupper, Lovie M. ee 
50215 The Robert Randall Company 4 a 
14 Transactions $ 47,585.00 


(2) Agreement with Hanard Machine, Inc. for preparation of test specimens, 
jigs and attachments for laboratory testing for July 1, 1978, through 
June 30, 1979. Cost of this work is not to exceed $2,499. 

(Materials & Research) 


(3) Lease with the Department of the Army for permission to use and 
occupy certain McNary Lock and Dam Project land for public park 
and recreation purposes. The lease would go into effect on June 12, 
1978, and would terminate on June 11, 2003. This lease replaces 
the present Department of the Army License dated June 12, 1953, for 
Hat Rock Park, which expired June 11, 1978. (Parks) 


(4) Supplemental Agreement with Washington County for installation of 
emergency vehicle pre-emption equipment to be included in the 
Farmington Highway at S.W. 170th Avenue traffic signal project. 
The State will design and install the equipment using Federal Aid 
Transition Quarter funds. The County has agreed to contribute 
50 percent of the matching funds. (Local Government ) 


(5) Supplemental Agreement with Washington County for installation of 
emergency vehicle pre-emption equipment to be included in the 
Tualatin Valley Highway at S.W. 170th Avenue traffic signal project. 
The State will design and install the equipment using Federal Aid 
Title II Safety funds. The County has agreed to contribute 
50 percent of the required match money. (Local Government ) 


pPPROVED 


—— 
STATE HIGHWAY ENGINEER 


pate... 7-77-78. D —12-Z 


é 
aS 
Vow 13 


Se ae 


6) 


A 


S OF 8-15-78 


Agreement with City of Sandy for modification of an existing 
traffic signal on the Mt. Hood Highway at Wolf Road in 
Clackamas County. The State will design, install and main- 
tain the equipment utilizing State forces and stockpiled 
hardware. The City has agreed to pay all costs of the project 
and continue paying for the electrical energy consumed. 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 
page (5 items totaling) and report this action for your 
official records. 


Dated this /#@ day of uty _. 1978 


Oregon Transportatfon Commission 
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A 
To: Oregon Transportation Commission 8-15-78 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
48357 Casperson, Marvel A. $ 2,250.00 
49517 Logan, Jus tae °;°« «°° ©Spc000C 
49568 Woody Froom Tire Company ———~—~S—S~SCS = 
49569 Froom, | Seo | Oo) 2 ee 
49570 Froom, @. W. and Wilma E14 350.00 
49595 Lindner, Herbert & Irene 
Arbet Enterprises, Inc. 2,150.00 
50 264 Hutley, Sylvester and Alice Mary 
50394 Hood River County 
Aronson, Theodore E. and Laura -0- 
10 Transactions $ 20,930.00 
(2) Agreement with Reuben Evans for public use of a John Day 
River access at Clarno. Mr. Evans has provided a 6 year 
lease of 1.28 acres of river frontage adjacent to Highway 
218 in Wheeler County. The lease provides for a nominal 
payment by the State of $250 annually for the first three 
years, and $275.00 for each of the last three years. 
Minor improvements will be made for the convenience of 
the public using the new river access. (Parks) 
(3) Revised amendment of Memorandum of Agreement with Secretary 
of Interior and the Secretary of Transportation regarding 
an exchange of property at the Chemawa Indian School 
(Woodburn Interchange-Hayesville Interchange Section, 
Pacific Highway, Marion County.) (Utility Unit) 
(4) Agreement with Multnomah County and Hayden Island, Inc., 
for installation of traffic signals on the Pacific Highway 
(Connection No. 1) at Hayden Island Drive (Jantzen Beach 
Interchange). The State will design, install and maintain 
the signal equipment. The County will pay all costs of 
APPRO* electrical energy consumed. The project is to be financed 
cain ¥ 50% with State Funds, 25% by County and 25% by Hayden Island, 
-- Oe £- Sw == Inc. County and Company have limited their participation 


>» 


to $10,500 each; therefore, the State will pay all costs 
pate.._2-O "72 which are in excess of $21,000. (Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
actions listed above and rgport this action for your official records. 


PPROVED 


irman, Transportation Commission 


Of Seas _» 1978 


Glenn L. 


Jackson, 
Dated teas é 
- 2666S 


STATE HIGHWAY EN 


phe ae 


ae 


SRR atie ie 
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(6) 


(7) 


Agreement with Yamhill County for construction of the Millican Creek 
(Lafayette) Section. The State will design and construct the project 
using Federal Aid funds. The County has agreed to contribute $4,000 
toward the cost of installing a left-turn refuge for County Road 

No. 204 just south of Lafayette. (Local Government) Pacific Hwy. West 


Agreement with the City of Canby and E and Z Development Company, Inc. 
of Portland, for installation of traffic signal equipment on the 
Pacific Highway East at Berg Parkway, Clackamas County. The State 
will design, install and maintain the signals, the City has agreed 

to pay all costs of electrical energy and the Company will pay all 
costs of the installation. (Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the seven items listed and report this action for your official 
records. 


Dated this } 9 day of » 1978 


A 
Glenn L. Jacksg airman 
Oregon Transpértgtieh Commission 
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TO: Oregon Transportation Commission ; 8-15-78 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options and Other Documents Relating to Froperty Acquisition 


Number Name Consideration 


___Shelton, Lovis_ 
Wi-Ne-tNa_Ch 


~~ 38,800.00 
11,200.00 
4,125.00 


162-12.00 __ Santian Col 


210-.54 
ee 


ty fo. 


(2) Personal and professional services agreement with John Woods 
to provide consultant services to the Parks Branch relating 
to forest land exchanges and forestry management requirements. 
The maximum amount to be paid under the contract is $4,000. 


(Agreement was not finalized as John Woods was hired as a 90-day 
appointment and agreement was not necessary.) 


By your duly adopted delegation order, you authcrized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Com- 
mission, I approve all actions listed above and report this 
action for your official records. 


Dated wuss" day of Luly » 1978 


7-28-78 sae 


Hare 


C STATE HIGHWAY — 
es Z y 
Date = Z, ‘Z 


arn receeeen 


Bi ee 
S OF 8-15-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the following action and report this for your official records: 


By telephone on July 6, 1978, I gave approval to J. B. 
Boyd to accept 12 conveyances from Obie Communications 


for the purchase of 33 signs on 12 highways for a con- 
sideration of $115,626.00. 


den, ee a 
Glenn L. Jackson n 


Oregon Transportation Commission 


Dated this 31 day of ) ue, 1978. 
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A 
\ . 8-15-78 
| 
bia Prower HoOoskanaden Slide . oiaeee 
Type ot Work 0-27 Mile Grade & Pave gen gy yo, _state 
County Curry _ Highway_Oregon Coast 
No. of Bidders ___~_______ Low Bidder_ ae AR At pO NS: 
Low Bid S PE eR oe ae 


Engineer's Recommendation No bids received. 


No._9__ Project_Little Deschutes River (Montgomery) Br. 


Slab & Pile Cap Repair RS-B345(1) 


Type of Work __ ___ FA. Pro). No 

Coumy__Deschutes ttighway___FAS_B345 ‘ 

No. of Bidders__3 ____ tow Buider_ Hamilton Construction Co., Springfield — 

Low aig s 4487.00 _ 

Engineer's Recommendations: Reject all bids, 

aa 6 project Cedar St.-Oak St. (Oakland) ee 
(Contract No. 8780) 

tesetwen 2 ile Grade S Pave «eg nk  , S05-1002(1) 

iM Cl City Street (6th St.) 


No, of Bidders _ Low Bidder _ Rosebu rg Pavi ng rs I nc. = Roseburg — 


Low Bi $ 23 2895.00 
Engineer's Recommendations. Award to low bidder subject to concurrence of the 
City of Oakland and the sum of $26,315.00 is deposited 
by the City. (8-11-78 letter to Commission that City 
desires to reject project as being bid too high and to 
reduce the project. Job rescheduled for 9-21-78 letting.) 
APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATES 2-7E 
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MINUTES OF _8-15-78 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 
—————$— SSS re VE ACT LON TAKEN UNDER DELEGATED AUTHORITY 


No — 1 prow Old Portland Rd.-S. 6th St. (St. Helens) 
: (Contract No. 8775) 


toe of work 0-40 Mile Grade, Pave & Sign gy yey, nyo, M-6260(2) 


County sl Highway_ Plymouth St. = 
No. of Bidders aN -—..... Low Bidder Lakesi de Indus tri es, _Kel SO, WA pi naksieaeeeeces 
Low Bid 5 143,784 -31 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of St. Helens & FHWA and the sum of $11,540 
is deposited by the City. 


2 Pigeon Point-Slough Br. Bikeway 


i 


Type of Work i. 7 Miles Grade & Pave — nincdiomtntcintasinititemenes Ay Prop. Fle. State 


County__COOS Highway___Cape Arago 


No. of Bidcers__2 Low tuader_JOhnSOn Rock Products, Inc., North Bend 


Low aig s-203,423.70 _ 


Engineer's Recommendations Reject all bids. 


No powcr Brookings (Wharf Street) 


2 Ms 
Type of Work__9+12 Mi le Grade & ee A. Proj. No. — State 


County Curry = = Highway _ Ci ty Street 


3 piader_Redwood Empire Aggregates, Arcata, CA __ 


No. of Bidders__ “Low 


Low Bia S 88,390.00 e 


Engineer's Recommendations Reject all bids. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT -2-2 
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rae - 
\ ; OO 8-15-78 
i 10 a Tumble Cr.-Rimrock Cr. 
aie Spe (Contract No. 8784) 
gai at Wick 6.74 Miles Grade & Pave gg. poy no, _State 


Hood River Mt. Hood 


County ime ee eee 


No. of Bidders ae Se puider_ Jarl Construction, | nc o4.. he Dal les 


Low Bid 5149, 756. 00 


Engineer's Recommendation Award to low bidder. 


sie: a. Cape Creek Tunnel _ 


Project __ 


FA Proy to, HHS-2-3(5) 


Type of Work _ +32 Mile Illumination 


De oe Oregon Coast __ 


County —___— DOLE EE | Sena ees 
tic okGiddes 2. Low Bidder emit ton. Electric Inc., Eugene 
Low Bid 28,361.21 


Engineer's Recommendations Reject all bids. 


as a ore Dexter State Park 

GE Seng mae eae = <Gaatracte no, c/e6) = =~ =~=~=S—COS 
Type of Work Grade, Pave, Str. & Facilities fa po no 41-00927 
Cates ee ~ iets os Highway —___ RAE = 
No. of Bidders 7 _ Low Bidder Hellsgate. Construction Co x . I nc., Oakridge 


Low Bid $ 364,898.00 = 


Engineer's Recommendations. Award to low bidder subject to concurrence of BOR. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE Pi=e2—- 7K 
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\ 5 8-15-78 
No.7 _ Prower COW Creek Safety Rest Area _ Sa 
C No. 8781) 
Type of Work Grade, Surface & Sewagd PRBFEGE. N° A. Proy. No I-5-2(86)83__ 
County ___Doug 1 i Highway__P.aci fi Cc 
No. of Bidders a. emg puider_Paul Brothers, Inc., Portland saree ttiey itso 


Low Bid 406 , 367 : 50 ; 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
j FHWA. 


8 North Unit, Condon-Thirtymile Cr. 
Nias d ~ (Contract No. 8782) 


Type of Work 3:39 Miles Grade & OTing A. Proj. to F613) 


No. Project 


County __ Gi 1 ] iam eT = Highway___YONn Day ee anaes 
No. of Grises.0 ______. Low Bidder Jarl Cons truction 2. Inc *2 The = Dal les ecaaiectieniins 
Low Bid s1+549,870.00_ & 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 


EE: eae ee eh Silvies R. (Standcliffe) Br. . ee 
0.06 Mile Grade, Aggregate Base (Contract No. 8783) 
Type of Work & Structure pnamacontin saencicrtiennnansittpaaal es ON. WO. OS-1300(1) 


County__ Harney Highway___COunty Road 


No. of Bidders et... Low Bidder _Douglas S. Coats Constructi on , Bend 


tow gigs 102,355.00 


spies Secicismtitiiitanin Award to low bidder subject to concurrence of Harney 
County and the sum of $16,530.00 is deposited by 
the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_B- Z- 
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\ 3 ! . “ 8-15-78 


No, 16 prow . N. Marine Drive-New Era 
23,53 Miles Guard Rail, (Contract No. 8790) 
Barrier & Signing FA. Pro; No __ROS-000S(15) 


Type of Work __ 


Multnomah & Clackamas 


County —__ 


Highway act fic 2 Eas t — 


: 


No. of Bidders ___ - __ 


Low Bid 69,831.00 _ 


Coral Corporation, Gladstone 


__ Low Bidder _— 


Engineer's Recommendation: Award to low bidder subject to concurrence of 


FHWA. 

ne 17 les Pacific Hwy. (Conn.#1) at Hayden Island Dr. 

> ; (Contract No. 8791) 
Type of Work __Traffic Signals | SA SO SS 
County___ Multnomah _Higeny.. Pacific ose ow WY 
No. of Bidders___3._____ Low Bidder __O]SOn Electric Company, Inc., Vancouver, WA 
Low Bid $—402745.00__ 
Engineer's Recommendations: Award to low bidder when the sum of $10,500.00 


is deposited by Multnomah County and $10,500.00 is 
deposited by Hayden Island Inc. 


No __18 


cae: CEUCS ae 


_Hermiston Hwy. at SW Highland Ave. 
(Contract No. 8792) 
Type of Work___Traffic Signals __ FA. Pro), wo HHS-76(1) 


__ Umatilla Hermiston 


County Pabiidllsdesnqubaaiaannabtiiid Highway ities i 
No. of Bidders..__>_____ Low Bidder __0!$0N Electric Company, Inc., Vancouver, WA 
Low pias 232971-90 


Engineer's Recommendations. Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE F-el- 7H _ 
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No — 23 procr Jordan Cr. Br. (Jaca Rd.) as 
Type of Wor 2-12 Mile Grade, Pave E°SERUCtUrES » mn nn OS-2300(1) _ 
Pe P -s_—- Highway_Jaca Road __ 

No. of Bidders ___9_____ Low Bulder HOISt Construction Company, Oakridge 
Low Bid $133,263.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Malheur County and the sum of $22,105.00 is 
deposited by the County. 


No 14 Project Monitor Road Junction 
pet a _...~--—”—ié‘ act Wo, Tes) — 
Type of Work 9-73 Mile Grade, Pave & Sign ga proj. tio, HHS-75(2 


County__ Marion _ Highway Hillsboro-Silverton 


Ss No. of Bidcers 3 Low Bidder _ Wi llamette-Western Corpora tion, Port] and 
Low Big 304,600.00 _ 
Engineer's Recommendations: Award to low bidder subject to concurrence of 
FHWA. 
15 Willow Cr. (Morgan St.) Br. 
cers NE ate ha iho B.S ‘ ee No. 8789) ne 
Type of Work _Orade , | Pave & Structure ign Proj. No. - 0S-250 10% on 
County Morrow biiohway ty Street a 


No. of Bidders Low Bidder_F- A. Hodgson & Sons, North Powder 


Low gid $ 118,800.00 __ 


Engineer's Recommendations. Award to low bidder subject to concurrence of the 
City of Heppner and the sum of $43,430.00 is 
deposited by the City. (8-11-78 letter to Commission 
that City desires to reject job as being bid too high. 
Project Js being looked at in depth by City's consultant, 


OVED BY CHAIRMAN with idea of downscoping job.) 
GLENN L. JACKSON 


DATE Fe -2F 
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8-15-78 
mn 22 roms Millican Creek (Lafayette) ) 
ey (Contract No. 8796) 

Type of Work Grade & Pave “ASS, cee i OEE ee BRF-F-9-2(3) 
‘ Yamhill Pacific West 

ounty é no ee PRR IY circ ee scnseeseincainnisaaptnesinsasaiaeagilise 
No. of Bidders 3 cen aiaaer__ROY_L- Houck ce Constructi on Co 2 Sa em a 
Low bid 50725825 .50 
Engineer's Recommendation: Award to low bidder subject to concurrence of the 

FHWA. 


On August 2, 1978, I accepted the State Highway Engineer's recommenda- 
tions for award of the projects on which bids were received July 27, 
1978, and authorized him to sign the contracts when conditions for 

the awards have been met. 


Dated this / day of 4 / , 1978 


, 
(4-47 / ‘ 
& 


. (Fad f72>.—_ 
Glenn L. Jackson, Chairman 
Oregon Transportatign Commission 
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oe MHIBIT A 


5 OF _8-15-78 


\ iVU } =o 


wo 29 pron N+ Main St.-Oregon/Washington Hwy. (Milton-Freewater) 
os guia (Contract No. 8793) 
Type of Work 0-47 Mile Grade & Pave FA. Pro), No. RS-B588(1) 


FAS B588 — 


County —___ Sh ee 


Baldwin & Sutherlin Inc., Walla Walla, WA 


No. of Bidders __. Ss Low Sider __— 


216,511.05 _ 


Low 8id S_ 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Milton-Freewater and the sum of $17,710.00 
is deposited by the City. 


20 proecr__ Five Points Creek Bridge 
ee i < temmerace wa. G7as) 


S0S-3100(1) 


No. 


*. Type of Work ___ Structure FA. Proj. No. _ 


County Road (Hilgard Rd.) 


Seneca PS IIUNMY ..... : 


Union 
ae SD 


No. of Bidders Low Uidder _ Doug] as S. Coats Construct 1 on, Bend — 


77,555.00 


Low Bid S 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Union County and the sum of $12,375.00 is deposited 
by the County. 


21 UPRR 2nd St. O'Xing (LaGrande) 


os as “tcontrace NO, 3795) =#=°  — 
Type ot wore GFade, Pave & Structure gg Proj. No, .BRM-M-4645(3) 
County Union Highway... City Street __ 

‘ No. of Bidders__4 i ow Biaaer_Hensel Phelps Construction Co., Vancouver, WA 
Low Bia s_22943,000.00_ 


Engineer's Recommendations. Award to low bidder subject to concurrence of the 
City of LaGrande and FHWA and the sum of $207,100.00 
is deposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE_ B-ot- 7, 
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B 
8-15-78 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to 
me to accept contracts completed according to specifications, 


I accepted the following: 


Contractor and 
Contract No. 


Cascade Const. Co., 
Inc., No. 8377 
A. K. Lundmark & Son, 


No. 8572 


Weaver Construction 
Co., No. 8485 


Hannan Bros. Const., 
Inc., No. 8588 


Pelton Concrete Construc- 


tion, Inc., No. 8536 


Wildish Corvallis 
Construction Co., 


No. 8615 


Columbia Pacific 
Construction Co., 
No. 8664 


Hamilton Electric, 
Inc., No. 8580 


Roy L. Houck Construc- 
tion Co., No. 8569 


Schrader Construction 
Co., Inc., No. 8263 


Tice Electric Co., 
No. 8609 


Section and County 


S.E. 13th Ave. - Rood 
Bridge Rd. (Hillsboro), 
Washington County 


Long Tom River Bridge, 
Lane County 


Periwinkle Creek Bridge 
(Albany), Linn County 


Columbia Blvd. Intchge., 
Multnomah County 


Columbia Blvd. Interchange 


(Owens - Illinois Relocation), 


Multnomah County 


Albany-Corvallis Highway @ 
Circle Blvd., Benton County 


McKay Creek (Hornecker Rd.) 
Bridge, Washington County 


Clackamas Hwy. at Fred Meyer 
Access, Clackamas County 


Chiloquin (Chocktoot St. & 
First Ave.), Klamath County 


Baldock Safety Rest Area, 
Clackamas County 


c 
N.E. Broadway at N.E. 9th 


Ave. (Portland), Multnomah 
County 


- 2678 - 


Acceptance 
Date 


July 11, 1978 


July 


July 


July 


July 


July 


July 


July 


July 


July 


July 


ll, 


IZ, 


14, 


19, 


19, 


21, 


24, 


24, 


26, 


28, 


1978 


1978 


1978 


1978 


1978 


1978 


1978 


1978 


1978 


1978 


WITES OF 815878 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name : Consideration 
18073 _______Liewallen Ranch, Inc, $$ 

4375]7_______s*Stupfel, George A. & Cecilia A. 950.00 
4/228 __Darnell, Louis A. & Colleen V. 78,31 .).00 


el es Burl i econ Northern. In = 25800 
46358 __MePonald, George F. & Mo line J. 20,500.00 
io.) RRS US A ee = 
49651 Glodt, John and Helen re et 
<= Urban, Fugene and Joe Lynn 3,550.00 
20151 ______Aubert, George 1. & Ruth E. (6; 300.00 
502 Kropf, J. E. Roy and Sadie ob 
Heng, I-ipman_and_Monticm 109 .00 


9 Transactions ~ 109.950.00 
(2) Agreement with City of Port Orford allowing the 
State to connect existing facilities at Port 
Orford Heads State Wayside to the sewer system of 
the City. The State's only financial obligation 
to the City will be a hook-up charge of $900 for 
each of two connections and thereafter a monthly 
service charge of $8 for each connection. The 
agreement may be terminated by either party only 
if the one party believes the other is breaching 


any of the terms and conditions and then only after 
giving the other party 30 days written notice specify- 


ing the breach. If the alleged breach is not corrected 
within 30 days, then the party giving the notice may 
give a 90-day notice terminating this agreement. 

(Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capasity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


records. 
C14 , 1978 


; 
o/s ee 


Dated this 4 day of 


Glenn L. Jackson, Ahajrman 
Oregon TransportaWi Commission 


Date _ a os DY STATE HiGHWay ENGINEER 


Doe _L=Y-7F— 
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8-15-78 
TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On July 5, 1978, established a 40 MPH speed 
zone on the Umatilla Bridge Spur of the 
Columbia River Highway from MP Y 184.03 to 
MP Y 184.89 (Washington State Line) within the 
city limits of Umatilla. Rescinds Speed Zone 
Order No. 737 dated November 2, 1976. 

(Speed Zone Order No. 781) Umatilla County. 


2) On July 11, 1978, established a 40 MPH speed 
zone on the Yamhill-Newberg Highway from 250 
feet West of Yamhill Creek (East city limits 
of Yamhill - MP 0.57) to Stag Hollow Creek 
(MP 0.90) in Yamhill County. 

(Speed Zone Order No. 782) 


3) On July 10, 1978, approved a cooperative work 
agreement between the Jackson-Josephine Job 
Council and the Highway Division for a CETA 
Project in Grants Pass for the period July 1, 
1978, to September 30, 1978. Contract Amount 
$15,000. 


4) On June 29, 1978, approved and signed a supple- 
mental agreement with the US Department of Interior, 
Bureau of Indian Affairs, covering additional work 
on Bureau of Indian Affairs Route No. 3 at the 
Warm Springs Agency. (Intersection with Warm 
Springs Highway) 


FL 
Dated this me a, A1ig as x » 1978 


7S ‘ 
> , a Ce > 


Jor". S. Couiter,” State Highway Engineer 
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Contractor and Acceptance 
Contract No. Section and County Date 
Baker Redi-Mix, Inc., Port of Entry (Farewell August 1, 1978 
No. 8475 Bend), Malheur County 
Cascade Const. Co., S.E. Grant St.-S.E. Division August 2, 1978 
Inc., No. 8459 St. (S.E. 96th Dr.), 

Multnomah County 
Osberg Construction N.E. Marine Drive-N.E. Holman August 3, 1978 
Co., No. 8663 St., Multnomah County 
Baughman & Son, Inc., Shore Acres State Park, August 3, 1978 
No. 8652 Coos County 


- S. Coulter, State Highway Engineer 


August 4, 197 
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9) 


10) 


11) 


12) 


13) 


14) 


15) 


16) 


17) 


B 
8-15-78 


Traffic signal installation on the lst Avenue-6th 
Avenue (Albany) Section of the Albany-Corvallis 
Highway in Linn County. Bids received June 22, 
1978. Contract No. 8769 awarded July 19, 1978, 
to Linnco Electric Co., Albany, at $80,602. 


Work on West Main Street in Sublimity, Marion 
County. Bids received Juve 22, 1978. Contract 
No. 8771 awarded July 11, 1978, to North Santiam 
Paving Co., Stayton, at $28,282.70. 


The Grande Ronde River (Pierce Lane) Bridge in 
Union County. Bids received June 22, 1978. 

Contract No. 8773 awarded July 18, 1978, to 
Hamilton Construction Co., Springfield, at $181,135. 


Work on the Tualatin Valley Highway-S. Nectarine 
Street (Cornelius) Section of FAS A678 in Washington 
County. Bids received June 22, 1978. Contract 

No. 8774 awarded July 11, 1978, to Baker Rock 
Crushing Co., Beaverton, at $434,957.45. 


Work in the Cow Creek Safety Rest Area on the 
Pacific Highway in Douglas County. Bids received 
July 27, 1978. Contract No. 8781 awarded 

August 2, 1978, to Paul Brothers, Inc., Portland, 
at $406,367.50. 


Work on the North Unit, Condon-Thirtymile Creek 
Section of the John Day Highway in Gilliam County. 
Bids received July 27, 1978. Contract No. 8782 
awarded August 2, 1978, to Jarl Construction, Inc., 
The Dalles, at $1,549,870. 


Work on the Monitor Road Junction Section of the 
Hillsboro-Silverton Highway in Marion County. 
Bids received July 27, 1978. Contract No. 8788 
awarded August 2, 1978, to Willamette-Western 
Corporation, Portland, at $304,600. 


Work on the N. Marine Drive-New Era Section of 

the Pacific Highway East in Multnomah and Clackamas 
Counties. Bids received July 27, 1978. Contract 
No. 8790 awarded August 2, 1978, to Coral 
Corporation, Gladstone, at $69,831. 


Traffic signal installation on the Hermiston 
Highway at S.W. Highland Avenue in Hermiston, 
Umatilla County. Bids received July 27, 1978. 
Contract No. 8792 awarded August 2, 1978, to Olson 
Electric Co., Inc., Vancouver, Washington, at 
$33,571.50. 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Confirmation of Action Taken Under 


Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Paving on the Elm Street-Mt. Hope Cemetery Section 
of Grace Street and S. Bridge Street in Baker, 
Baker County. Bids received June 22, 1978. 
Contract No. 8754 awarded July 13, 1978, to Baker 
Redi-Mix, Inc., Baker, at $60,200. 


2) Work on the Shirley Street-Main Street Section of 
North Cole Street in Molalla, Clackamas County. 
Bids received June 22, 1978. Contract No. 8755 
awarded July 10, 1978, to Parker-Northwest Paving 
Co., Oregon City, at $50,847.50. 


3) The South Fork Coquille River (Gaylord) Bridge 
Section on County Road No. 153 in Coos County. 
Bids received June 22, 1978. Contract No. 8757 
awarded July 11, 1978, to Ross Bros. Construction, 
Inc., Salem, at $296,140. 


4) Paving on the S. 5th Street-s. Canyon Drive Section 
of Black Butte Boulevard in Redmond, Deschutes 
County. Bids received June 22, 1978. Contract 
No. 8758 awarded July 10, 1978, to Central Oregon 
Pavers, Inc., Redmond, at $29,295. 


5) Work on Cleveland Street in Shady Cove, Jackson 
County. Bids received June 22, 1978. Contract 
No. 8763 awarded July 11, 1978, to Tru-Mix 
Construction Company, Medford, at $25,469. 


6) Work on the S. 6th Street-E. Side Bypass Section 
of FAU 2298 in Klamath Falls, Klamath County. 
Bids received June 22, 1978. Contract No. 8764 
awarded July 14, 1978, to R. A. Hatch Co., Bend, 
at $890,120. 


7) Work on the Harlow-Hayden Bridge Road-"Q" Street 
Section of FAU 1205 and 1260 (5th Street North) 
in Lane County. Bids received June 22, 1978. 
Contract No. 8766 awarded July 17, 1978, to Benge 
Paving, Inc., Eugene, at $347,456.87. 


8) Paving on the Yachats-Beamer Creek Section of 
FAS A522 (Yachats River Road) in Lincoln County. 
Bids received June 22, 1978. Contract No. 8768 
awarded July 10, 1978, to Road & Driveway Co., 
Newport, at $267,280.50. 
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August 1978 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


Option to sell 101,919 square feet excess property on the S.E. 
Division-S.E. Foster Road Section of the East Portland Freeway in 
Multnomah County to the Portland Development Commission for a min- 
imum consideration of $319,000.00. Approved July 6, 1978. Key 
File 41880 (16-43) 


Agreement with the Union Pacific Railroad Company for installation 
of grade crossing protection devices at Island Road (Stockyard 
Crossing) in Ontario, Malhuer County. Approved July 6, 1978. RR 
930 (16-49) 


Release of the right to drain surface water onto the property 
conveyed in 1960 and now owned by States Veneer Company on the 
Junction CityEugene Section of the Pacific Highway West in Lane 
County. Approved June 23, 1978. File 2239 (16-43) 


Temporary Easement Agreement with Burlington Northern for con- 
struction of a drainage ditch at S.W. Boones Ferry Road and S.W. 
Nyberg Road on the Beaverton-Tigard Highway in Washington County. 
Approved July 12, 1978. RR941 (16-49) 


Extended Service Contract No. 76-033 with the Southern Pacific 
Transportation Company on the Hillsboro-Silverton Highway at 
Woodburn in Marion County to January 31, 1979. Approved July 11, 
1978. RR737 (16-49) 


Revised Construction-Maintenance Agreement with the Oregon Electric 
Railway Company for grade crossing protection devices at S.W. Baseline 
Road near Orenco, Washington County. Supersedes Agreement dated 
August 29, 1977. Approved July 11, 1978. RR880 (16-49) 


Sale of 5,000 square feet excess property on the Mt. Hood Freeway 
Section of the Mt. Hood Highway in Multnomah County for a minimum 
consideration of $39,500.00. Approved July 11, 1978. File 47142 
(16-43) 


Service Contract with Southern Pacific Transportation Company for grade 
crossing protection devices at South Sixth Street in Cottage Grove, 
Lane County. Approved July 13, 1978. RR938 (16-49) 


Construction-Maintenance Agreement with the Oregon Electric Railway 


Company for grade crossing protection devices at S.W. Hall Blvd. in 
Tigard, Washington County. Approved July 13, 1978. RR937 (16-49) 
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18) 


19) 


_B 
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Work on the Millican Creek (Lafayette) Section of 
the Pacific Highway West in Yamhill County. Bids 
received July 27, 1978. Contract No. 8796 
awarded August 2, 1978, to Roy L. Houck Construc- 
tion Co., Salem, at $672,825.50. 


Work in Dexter State Park in Lane County. Bids 
received July 27, 1978. Contract No. 8786 awarded 
August 4, 1978, to Hellsgate Construction Co., 
Inc., Oakridge, at $364,898. 
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(21) 


(22) 


(23) 


(24) 


(25) 


Cc 
8-15-78 
Report of August 1978 (cont.) 


Right of Way Service Agreement with the City of Portland for ac- 
quisition of right of way for the S.E. 17th Avenue-S.E. 28th Avenue 
Section of S.E. Holgate Blvd. Approved July 25, 1978. Misc. C&A 
6726 Agreement 101 (16-49) 


Sale of 1.0 acre excess property on the Gunnell Road-Robertson Bridge 
Section of the Rogue River Loop Highway in Josephine County for a 
minimum consideration of $1,500.00. Approved July 26, 1978. File 
13982 (16-43) 


Relinquish 2 parcels of excess property to Lane County on the Elk 
Creek-Blue River Section of the McKenzie Highway for recreational 
purposes only, for no consideration. Approved July 28, 1978. Files 
43213 & 43216 (16-43) 


Sale of 1,750 square feet of excess property on the N. City Limits- 
4th Street Section of the LaGrande-Baker Highway in Union County for 
a minimum consideration of $225.00 to the City of LaGrande. Approved 
July 28, 1978. File 34187 (16-43) 


Sale of 0.02 acre excess property on the Madras-Crook County Line 

Section of the Madras-Prineville Highway in Deschutes County for a 
minimum consideration of $110.00. Approved August 1, 1978. File 

10433 (16-43) 


JB:be 
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Report of August 1978 (cont.) 


(10) Agreements with Southern Pacific Transportation Company for exchange 


of right of way on the Martin Creek-Anlauf Section of the Pacific 
Highway in Lane and Douglas Counties. Approved July 13, 1978. 


a. Quitclaim Deed to Railroad RRMP 621.7 RR931, 24204 RR 454 
b. Quitclaim Deed to Railroad RRMP 615.35 RR931, 19247 RR 393 


c. Easement to State RRMP 621.78 RR931, 49800 (2,3) 
d. Easement to State RRMP 622.2 RR931, 49800 (1) 
e. Easement to State RRMP 614.94 RR931, 49800 (11) 


(11) Right of Way Services Agreement with Lane County for acquisition 
of right of way for the 19th Street-Camp Creek Road Section of 
Marcola Road. Approved July 17, 1978. Misc. C & A 6452 Agree- 
ment 100 (16-49) 


(12) Sale of 0.02 acre excess property on the S.E. Hinkley Avenue-Lake 
Road Interchange Section of the East Portland Freeway in Clackamas 
County to Clackamas County for no consideration for road purposes 
only. Approved July 17, 1978. File 46157 (16-43) 


(13) Service Contract with the Southern Pacific Transportation Company 
for grade crossing protection devices at Wallace Road, N.W. in Salen, 
Polk County. Approved July 19, 1978. RR942 (16-12) 


(14) Sale of an excess easement for sewer over 0.38 acre at the Winston 
maintenance headquarters on the Dillard Highway in Douglas County to 
the City of Winston for the minimum consideration of $2,500.00. 
Approved July 19, 1978. File 8775 (16-43) 


(15) Service Contract with the Southern Pacific Transportation Company for 
grade crossing protection devices at 42nd Street in Springfield, Lane 
County. Approved July 20, 1978. RR939 (16-12) 


(16) Lease Agreement with Crook County for the mutual use of Grassy Butte 
Cinder Pit on the Ochoco Highway in Crook County, now all in state 
ownership. Approved July 20, 1978. Files 20477, 49754 & 49756 (16-43) 


(17) Sale of 2,500 square feet of excess property on the Washington County 
Line-Hillsdale Section of the Beaverton-Hillsdale Highway in Multnomah 
County for a minimum consideration of $1,000.00. Approved July 20, 
1978. File 23203 (16-43) 


(18) Sale of 1.08 acres excess property on the Albany-Judkins Point 
Section of the Pacific Highway in Linn County for a minimum con- 
sideration of $1,600.00. Approved July 20, 1978. File 25380 (16-43) 


(19) Right of Way Service Agreement with Lane County for acquisition of 
right of way for the Bailey Hill Road-Fox Hollow Section of the 
Lorane Highway. Approved July 17, 1978. Misc. C & A 6519. Agree- 
ment 102 (16-49) 


(20) Right of Way Service Agreement with Morrow County for acquisition 
of right of way for the Paul Smith Road-South Main Street Section 
of Wilson Road. Approved July 25, 1978. Misc. C & A 6426. Agree- 
ment 103 (16-49) 
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8-15-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in pre- 
paration for condemnation (Delegation Order No. 16, Sub. 46), I approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - TILLAMOOK 
COUNTY 


R-49473 - Katherine S. Healy et al. Parcel 1 - 10.7 acres for 
right of way purposes; Parcel 2 0.12 acre for right of way purposes. 
Offer $14,050.00. 


R-49516 - Ernest Dwight Edmunds, Jr. 4.87 acres for right of way 
purposes. Offer $7,150.00. 


R-49522 - Harold L. Throop et al. 2.25 acres for right of way 
purposes. Offer $5,050.00. 


R-49523 - Dennis M. Waldron et ux. 3.25 acres for right of way 
purposes. Offer $3,900.00. 


MT. HOOD POST OFFICE-FIKES CORNER SECTION, MT. HOOD HIGHWAY - HOOD RIVER 
COUNTY 


R-49875 - Stanford G. Fischer et ux. 0.15 acre for right of way 
purposes. Offer $4,450.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY - COLUMBIA COUNTY 


R-49895 - Inez Langdon et al. Parcel 1 - 0.13 acre for right of 
way purposes; Parcel 2 - 0.02 acre for permanent easement; Parcel 3 - 
2,100 square feet for construction permit. Offer $10,215.00. 


R-49928 - Western Oregon Conference Association Seventh Day 
Adventist. Parcel 1 - 0.03 acre for right of way purposes; Parcel 2 - 
0.01 acre for permanent easement. Offer $32,125.00. 


R-49929 - Harry D. Keith et al. Parcel 1 - 0.07 acre for right of 
way purposes; Parcel 2 - 0.04 acre for permanent easement; Parcel 3 - 
0.07 acre for road approach. Offer $9,500.00. 


Dated this 18th day of July, 1978. 


RE: Report of Offers rs 8 
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SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in pre- 
paration for condemnation (Delegation Order No. 16, Sub. 46), I approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - TILLAMOOK 
COUNTY 

R-49520 - Ruth P. Staehly et al. Parcel 1 - 10.65 acres for right 
of way purposes; Parcel 2 - 0.05 acre for right of way purposes; Parcel 
3 - 0.46 acre for construction permit. Offer $11,800.00. 


MT. HOOD POST OFFICE-FIKES CORNER SECTION, MT. HOOD HIGHWAY - HOOD 
RIVER COUNTY 

R-42271 - Kenneth G. Bartrum et ux. Parcel 1 - 3.35 acres for 
right of way purposes; Parcel 2 - 0.25 acre for construction permit. 
Offer $22,100.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - MULTNOMAH 
COUNTY 

R-49548 - Clifford C. Archer et al. Parcel 1 - 3,450 square feet 
for right of way purposes; Parcel 2 - 1,180 square feet for right of 
way purposes; Parcel 3 - 430 square feet for temporary easement. Offer 
$125,000.00. 


R-49560 - F. 0. Fletcher Properties, Inc. et al. Parcel 1 - 532 
square feet for right of way purposes; Parcel 2 - 548 square feet for 
temporary easement; Parcel 3 - 2,680 square feet for construction permit. 
Offer $4,000.00. 


R-49578 - Ackerley Communications, Inc. 4,800 square feet for 
right of way purposes. Offer $36,385.00. 


R-49588 - U. S. National Bank et al. Parcel 1 - 684 square feet 
for right of way purposes; Parcel 2 - 138 square feet for temporary 
easement. Offer $5,250.00. 


R-49906 - Clifford C. Archer et al. Parcel 1 - 3,150 square feet 
for right of way purposes; Parcel 2 - 365 square feet for temporary 
easement. Offer $23,250.00. 


WARREN-SCAPPOOSE SECTION, COLUMBIA RIVER HIGHWAY -— COLUMBIA COUNTY 


R-49711 - Mitchell A. DeCaro et al. Parcel 1 - 0.34 acre for right 
of way purposes; Parcel 2 - 0.03 acre for road approach; Parcel 3 - 0.09 
acre for road approach. Offer $5,335.00. 


Dated this 25th day of July, 1978. 


RE: Report of Offers Tendered: 8 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7599 State of Oregon, acting throuah its Department of Trnaspor- 
tation and the Highway Division thereof on the Relation of Andrews & 
Andrews Equipment Co., an Oregon corporation, v. F. 6. Scott, dba 
Waconda West Construction; United States Fidelity and Guaranty Com- 
pany, a Maryland corporation; 6B & — Painting, Inc., an Oreaon corpo- 
ration; Edward Ar = and Bernice Columbus: This is an action 
brought against the contractor on contract No. 8470 which was for 
painting a portion of the Astoria Bridge. The contract has not yet 
been completed and the plaintiff is suing for rental due for renting 
painting equipment to B & E Painting, a subcontractor of Waconda 


West. The matter has been referred to the Attorney General's office 
for the defense of the State. 


L-7621 Luisi Truck Lines, Inc., a corporation, v. Hiahway Division, 
Department of Transportation, State of Oregon: This case involves an 
accident that occurred on March 24, 1977, on U.S. Hiaghwav 97, at or 
near its intersection with State Highway 58, in Klamath County, in 
which a vehicle driven by the plaintiff collided with a vehicle driven 
by a Highway Division employee (Edwin Pelster). The comnlaint alleges 
that the Highway Division employee was negligent in not keenina a 
proper lookout in making a U-turn when it could not be made safely. 
The amount of the lawsuit is $9,211.64. The matter has been referred 
to the Attorney General's office for the defense of the State. 
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PARKS AND RECREATION BRANCH 


525 TRADE STREET S.E., SALEM, OREGON 97310 


31 July 1978 


TO: The Oregon Transportation Commission 
ie ~ 4 
FROM: David G. Talgot 
State Park rintendent 


SUBJECT: Delegated AUthority Actions 


The following were actions taken under the Delegated 
Authority. These cover the period of 30 May to 28 July. 


8 June Rogue River Franz Shindler 
Renewal of earlier approval of a 
cabin. 


8 June Rogue River Rudy Valente 
Approval of additional motel unit 
at Agness : 


9 June Rogue River Allen H. Boice 
Modification of Paradise Lodge. 


9 June Rogue River Dwayne Jackson 
Residence at Agness. 


19 June Rogue River Josephine County/Grave Creek 
Boat Ramp improvements. 


19 June Rogue River A. 0. Chilton 
4-bedroom expansion of existing 
lodge. 


7 June Clackamas R. Steve Mueller 
Residence at Twin Island Park 


20 June Clackamas R. Publishers Paper 
Timber harvest and reforestation 


23 June Clackamas R. Robert Reed/Ray Heiple 
Timber harvest. 


18 July Clackamas R. Gilbert Bowe 
Timber Management. 


8 June Sandy River Richard Smith/Camp Fire Girls 
Timber Management at Camp Namanu 
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T0; Oregon Transportation Commission 
SUBJECT: Confirmation Report cf Actions Taken 


Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On July 28 _» 197% $2,902,247.23 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of _June__, 1978. 

(List of apportionments on file in Commission Files, 
Salem. ) 


On July 31 » 1978, $1,741,348.34 (12 percent of the 
Highway Fund) was distributed to the cities for the 


month of July, 1978 
(List of apporttonments on file in Cormission Files, 
Saten. ) 


Dated this 20th day of June, 19 78 


ras Bee 
—e a ioe 
¥. &. Shoes, Controller 
Highway Division 
Attachments 
cc: R. Burco 


H. Coulter 
J. Earley/Att. 
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August 24, 1978 
Salem, OR 


The Oregon Transportation Commission held a special tele- 
phone conference meeting at 3 p.m. in Room 104 of the Transportation 
Building in Salem, Oregon. Notice of the meeting was made by press 
release to the newspapers of the general and local circulation 
throughout the State. The following persons were on the telephone 
at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Michael P. Hollern, Vice Chairman, Bend 

B. Gordon Coleman, Member, Eugene 

Robert A. Burco, Director of Transportation, Salem 

Jack Sollis, Chief Counsel, Salem 

George Bell, Manager of Intergovernmental and Public 
Affairs, Salem 

David Talbot, Parks Superintendent, Salem 

Wally Hibbard, Manager, River Programs and Special 
Projects, Salem 

John J.’ Eatley, Information Officer, Salem 

Cecil Head, Manager, Commission Services, Salem 


Mr. Sollis reported that the Coos-Curry Electric Coopera- 
tive, Inc. has asked for a preliminary permit from the Federal 
Energy Regulatory Commission to build a dam on the Illinois River 
in Curry County. Mr. Sollis said the dam would be approximately 
590 feet high and 1,880 feet long at river mile 4.4, forming a 24- 
mile long reservoir with a surface area of 5,600 acres and having 
approximately 1,028,000 acre feet of storage. A concrete gravity 
re-regulating dam approximately 20 feet high and 400 feet long 
would be located approximately 3 miles downstream from the storage 
dam. He said the purpose of this meeting is to authorize the 
Attorney General to intervene. 


In reply to the Chairman's inquiry, Mr. Sollis said the 
following agencies are going on record: the Governor's Office, 
the State Fish and Wildlife Commission, Water Policy Review Board, 
Energy Facility Siting Council, Land Conservation and Development 
Commission and the Department of Environmental Quality. 


Mr. Sollis said this proposed construction is in direct 


violation of the scenic waterway statute adopted by initiative of 
the voters of the State. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION TELEPHONE MEETING 
held on 


AUGUST 24, 1978 


PESOS Ries Be si; 


MINUTES 


of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


SEPTEMBER 18-19, 1978 


The Commission unanimously adopted the following proposal: 
To authorize the Attorney General to file a petition for intervention 
on behalf of the Oregon Transportation Commission with the Federal 
Energy Regulatory Commission to intervene in all proceedings before 
the Commission relating to the proposed Project No. 2822, to be 
known as the Illinois River Project, initiated by the Coos-Curry 
Electric Cooperative, Inc. 


The telephone meeting adjourned at 3:05 p.m. 


CA EA 
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September 18, 1978 
Portland, Oregon 


The Oregon Transportation Commission held a dinner 
meeting with the Washington Transportation Commission at 6:30 p.m. 
at the Benson Hotel in the Oxford-Cambridge Room. Notice of this 
meeting was made by press release to the newspapers of the general 
and local circulation throughout the State. Present were: 


Oregon 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

George Bell, Manager of Intergovernmental & Public Affairs 
Robert Bothman, Administrator of Metropolitan Branch 

Fran Neavoll, Commission Services 


Washington 


Ray A. Aardal, Chairman 

Virginia K. Gunby, Member 

Richard Odabashian, Member 

James G. Swinyard, Member 

Robert L. Mikalson, Member 

W. A. Bulley, Secretary of Transportation 

R. C. Schuster, District Engineer, Yakima 
Dick Carroll, District Engineer, Vancouver 
Charles Fowler, Public Affairs Administrator 


Others Present: 


Lloyd Anderson, Port of Portland 
Denton Kent, CRAG 


There was discussion concerning the Interstate 82 Route, 
the Glenn L. Jackson (1-205) Bridge, Third Columbia River Bridge 
Crossing, triple trailers, hauling hazardous material, the construc- 
tion and maintenance budget, vehicle registration, the 55 MPH speed 
limit, aviation, public transit, the policy statement and lobbying 
for Federal legislation. No action was taken. The meeting was 
adjourned at 8:30 p.m. (In the afternoon, both Commissions viewed 
the I-205 Columbia River Bridge construction project and the Transit 
Mall.) 
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3) 


4) 


5) 


6) 


7) 


Adopted resolution abandoning from the State highway 
system a short segment (approximately 0.09 mile in 
length) of old highway alignment in the Rock Creek 
Section of the Willamina-Sheridan Highway in Yamhill 
County. ("Abandonment Resolution No. 575" on file 
in the Commission's files, Salem.) 


FAS-C preliminary engineering project covering the 
Wenaha River Bridge near Troy on FAS B 630 in Wallowa 
County. Total Cost $11,000; Federal Funds $9,460; 
State's Share $770. (Authorized State Highway 
Engineer to sign agreement when prepared. ) 


Two requests for the following projects utilizing 
Interstate Transfer Funds withdrawn from the Mt. Hood 
Freeway and authorized the State Highway Engineer to 
sign all the necessary agreements when prepared: 


a. Request from City of Portland to develop the 
N.W. 14th-16th and S.W. 14th-13th Street 
One-Way Couplets to handle through traffic 
on the periphery of the Northwest Neighborhood. 
(N.W. Thurman Street-S.W. Columbia Street 
Section.) Total Cost $520,000; Federal Funds 
$447,200; Local Share $72,800. 


b. Request from Multnomah County to widen N.E. 
238th Avenue between the UPRR tracks and 400 
feet south of Halsey Street. Left-turn lanes 
will be provided on all approaches to the 
intersection. Total Cost $280,000; Federal 
Funds $240,800; Local Share $39,200. 


Authorized continued support of the AASHTO Materials 
Reference Laboratory and payment of Oregon's assess- 
ment for 1979 in the amount of $6,500. 


Two requests tor Federal Aid Urban System Projects 
and cancellation of a previously approved project as 
follows: (Authorized the State Highway Engineer to 
sign all the necessary agreements when prepared.) 


a. Request from City of Monmouth to widen and 
improve a 0.5 mile segment of Monmouth Avenue 
North (Court Way-Jackson Street Section). 
Total Cost $200,000; Federal Funds $161,160; 
State Share $13,120. 


b. Request from Washington County to install 
traffic signals and provide for left-turn 
movements at the intersection of Cornell Road 
and Murray Boulevard. Total Cost $90,000; 
Federal Funds $77,400; State Share $6,300. 


(Continued on next page.) 
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September 19, 1978 
Portland, Oregon 


The Oregon Transportation Commission toured the various 
Motor Vehicles Division field offices in the Portland metropolitan 
area between 8:30 and 10 a.m. 


The Commission met formally at 10 a.m. in the Conference 
Room at the Metropolitan Office, Department of Transportation, 
5821 N.E. Glisan Street in Portland. Notice of this meeting was 
made by press release to the newspapers of the general and_local 
circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Don Streun, Assistant Director of Administration 

George Bell, Manager of Intergovernmental and Public Affairs 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

H. S. Coulter, State Highway Engineer 

Dennis Moore, Administrator of Public Transit 

Harold Grover, Administrator of Motor Vehicles 

Paul Burket, Administrator of Aeronautics 

Warren Gaskill, Deputy State Parks Superintendent 

Jack Sollis, Chief Counsel 

Glen Green, Federal Highway Administration 

Fran Neavoll, Commission Services 

Cecil Head, Manager, Commission Services 


There were other persons present, including representatives from the 
news media. 
The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 
1) Minutes of the meetings of August 15 and 24, 1978. 
2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 


condemnation. ("Real Property Condemnation Resolution 
No. 2677" on file in the Commission's files, Salem.) 
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established it will apply retroactively to commencement of the 
lease. In the event the law is changed and the State may legally 
charge a rental fee equivalent to the percentage of fair market 
value equal to the percentage of the State's contribution of the 
cost of acquiring the property, then at that time the lease will 
be renegotiated. At the end of five years, the rental value will 
be renegotiated and handled through the same process by selecting 
an appraiser that is satisfactory to the City and the State. The 
Commission approved the agreement as recommended by Mr. Sollis 
and authorized the Right of Way Engineer to sign it. 


Mr. Sollis reported that all of the Astoria Bridge cases 
are finally concluded. The only thing to determine now, he said, 
is the amount of attorneys’ fees the State will recover, which is 
estimated between $40,000 and $50,000. 


Mr. Sollis mentioned that Mr. Les Hampton, Assistant 
Attorney General, worked on the original trial and has tried the 
remaining cases. He suggested that the Commission send Mr. Hampton 
a letter of commendation for his outstanding work during the past 
13 years in handling the various Astoria Bridge cases. 


Mr. Burco called on Mr. Rulien to review the Oregon 
Action Plan for Transportation Planning. Mr. Rulien handed to the 
Commission copies of the draft report and commented on the various 
revisions as a result of input from the public and within the 
Department. (Copies of the Draft Action Plan report and a summary 
sheet of major revisions are on file in the Commission's files, 
Salem.) The Commission asked that the Action Plan be presented to 
them at the October meeting. 


Mr. Rulien presented to the Commission an update of the 
Policy Document. He recalled the current document was adopted by 
the Commission on January 18, 1977, and established a general 
policy framework within which the Department can work with other 
State agencies, the Federal Government, local governments and 
citizens. 


Mr. Rulien mentioned the 1979 Policy Document is intended 
to update and refine the initial policy framework. He indicated 
the update will be based on the existing document, with revisions 
drawn from the following sources: 


Commission policies and decisions made during the 
past two years. 


Recent studies and plans prepared by the Department. 


(Continued on next page.) 


- 2698 - September 19, 1978 


c. Request from City of Bend to cancel a previously 
approved project to construct a structure on 
Division Street at Franklin Avenue. 


8) Authorized the expenditure of $433.81 for membership 
in the American Public Transit Association through 
June 30, 1979. 


9) Renegotiated agreement with Howard, Needles, Tammen 
and Bergendoff for the preparation of the Draft 
Environmental Impact Statement for the Powell 
Boulevard to Fariss Road Section and the Powell 
Boulevard to Butler Road Unit in Multnomah County. 
Agreement not to exceed $99,526 for a 9-month period. 
All charges are eligible for normal Federal-Aid 
Participation as part of preliminary engineering for 
the project. This is an Interstate Transfer Project 
on the Federal Aid System with all of the local match 
being provided by the City of Gresham for the Powell 
Boulevard to Fariss Road Section and by Multnomah 
County for the Powell Boulevard to Butler Road Unit. 
(Authorized Asst. Director for Operations to sign agreement.) 
At the May 30, 1978 meeting, the Commission approved 
an agreement for the Powell Blvd. to Fariss Road 
Connection for an amount not to exceed $76,970. 

Since that time a decision was made to include the 
adjoining Powell Blvd. to Butler Road Unit in the 

same EIS and the contract was renegotiated with the 
consultant to include the additional work involved. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
State Parks Superintendent Exhibit D 
State Recreation Director Exhibit E 
Chief Counsel Exhibit F 
Highway Division Controller Exhibit G 


DIRECTOR'S REPORT 


The Commission considered an agreement with the City of 

Portland for leasing of State land beneath the east approach of 

the Fremont Bridge. Mr. Sollis said the rental will be $1,300 per 
month and the City and State will select an appraiser to determine 
the market rental. The City will then pay 50 percent of market 
rental during the first five-year period. Both parties will review 
the appraisal and if either party is not satisfied then another 
appraisal will be requested. He said whenever the rental value is 
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am eae 


WHEREAS this is an economic disaster to those 
businesses already so located; and 


WHEREAS this will have an adverse effect on the 
Highway Beautification Act by forcing these businesses 
to locate immediately adjacent to the highways, thus 
causing some of the very conditions the Act intended 
to eliminate; and 


WHEREAS Oregon is ahead and out in front of 
other States in implementing the Act and has found 
by experience that the rules set by the Federal 
Commission are so inflexible as to not allow road- 
side directional signs to direct the public on our 
secondary roads to places of business located in 
the rural areas; 


THEREFORE BE IT RESOLVED that the Oregon State 
Grange request that the necessary flexibility be 
granted the Oregon Department of Transportation to 
allow certain signs regulated by the Department to 
direct the public to rural places of business; 


AND BE IT FURTHER RESOLVED that copies of this 
resolution be sent to the Oregon Department of 
Transportation, the Federal Highway Commission and 
the Oregon Congressional Delegation urging them to 
seek a solution to this problem. 


Mr. Sollis stated this Federal Highway Beautification Act does 
impose a real burden on rural businesses that are located on a 
county road off a State highway. He felt the Grange's resolution 
is very well done and he recommended that the Commission endorse 
the resolution and that copies be forwarded to the Federal Highway 
Administration and to the Oregon Congressional Delegation urging 
them to seek a solution to this problem. The Commission endorsed 
the resolution. 


The Commission considered the adoption of a revised 
winter maintenance policy for snow and ice. (Copy of Maintenance 
Manual on file in the Commission's files, Salem.) Mr. Coulter 
said the purpose is to update the 1964 Maintenance Manual and to 
reflect the present operational policies. He said the major 
changes are in Sections 206 and 208 of the manual, which includes 
the snow fence location and maintenance and to more clearly define 
operational policies and responsibilities. Following Mr. Coulter's 
recommendation, the Commission adopted the revised Winter Mainten- 
ance Policy. 
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Issues identified in preparing the Department's 
Six Year Program (covering all divisions). 


Report of the Legislative Interim Task Force on 
Transportation. 


Recommendations from official advisory committees. 
Comments from the general public. 


The Commission indicated that they would discuss the Policy Document 
and the Six Year Program schedule at their October meeting. 


Mr. Streun requested approval to appear before the 
Legislative Emergency Board to apply for a Federal grant of approxi- 
mately $100,000 (100% Federally funded) through the Oregon Traffic 
Safety Commission to continue the "Crash Injury Management" training 
program. He stated that this is an emergency medical treatment 
course being given primarily to highway maintenance workers and is 
aimed at saving lives of vehicle accident victims on Oregon highways. 
The Commission gave their approval to present this request to the 
Emergency Board. 


The Commission reconfirmed their meeting dates of 
October 24 and November 28, 1978. 


OPERATIONS 


Mr. Klaboe mentioned that the I-82 Corridor Summary will 
be presented at 1] a.m. as there are several delegations scheduled 
to appear at that time. 


Mr. Sollis read the following resolution adopted by the 
Oregon State Grange pertaining to business identification signs: 


ROADSIDE SIGNS 


WHEREAS the Oregon State Grange believes the 
Federal Highway Beautification Act is commendable 
and should be administered in such a way as to 
enhance the beauty of our highways, while at the 
same time not imposing undo hardship on our rural 
businesses; and 


WHEREAS the Act is interpreted to require the 
removal of all signs directing the public to rural 
businesses now located in some cases miles from 
the highway; and 


(Continued on next page.) 
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Mr. Burket commented on the recently-published guidelines 
for Airport Land Use Compatibility Planning Document which was 
submitted to the Commission last month. He said the document 


reflects the Division's responses to the many requests that they 
have received from airport sponsors for assistance in helping to 
solve their airport land-use problems. 


Mr. Moore requested authority to provide a grant of up 
to $46,000 of General Funds to the Rogue Valley Transportation 
District for the purpose of paying one-half the cost of used 
transit buses. Mr. Moore pointed out that there is $46,000 
remaining in the small Urban and Rural Capital Assistance Program 
for the current biennium. The present guidelines require the use 
of these funds to match local funds which in turn are used to match 
80% Federal Funds for the purchase of new buses. He said this 
request would be a one-time exception to the Federal grant match 
requirement. It does not appear that State Funds will be requested 
by any other community this year because of increasing concerns 
about the impact of tax limitation measures. Mr. Moore said the 
Transit District is requesting capital assistance to purchase three 
refurbished transit coaches to replace existing 30-year old buses. 
He mentioned the District voters recently approved service 
improvements and a new three-year operating levy for the system. 
The Commission approved the request as recommended by Mr. Moore. 


Mr. Grover reported that the last Emergency Board approved 
a request for Federal Funds for automated driver testing machines in 
the Motor Vehicles Offices. He mentioned that they are awaiting 
word from the Oregon Traffic Safety Commission for approval of 
the grant to provide 40 testing machines in four of their busiest 
offices located in East Portland, Eugene, Medford and Salem. 


The Commission considered an agreement between the Motor 
Vehicles Division and the Department of Fish and Wildlife which will 
allow the Division to utilize the Fish and Wildlife Department's 
hunting and fishing licensing agents as agents of the Motor Vehicles 
Division to sell snow park permits. He said the cost will be the 
reimbursement to the Department of Fish and Wildlife for any cost 
of obtaining the additional coverage under the Department's 
existing fidelity bond for the agents utilized by the Division. 
The Commission approved the agreement with the Fish and Wildlife 
Department and authorized the Administrator of Motor Vehicles to 
sign the agreement. The Commission also authorized the Administrator 
of Motor Vehicles to sign individual contracts with the private 
businesses covered by the agreement with the Department of Fish and 
Wildlife. 
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Mr. Coulter requested permission to hold a public hearing 
concerning a proposed administrative rule for 14-foot high load 
permits for vehicles carrying multiple item commodities. He said 
the maximum legal height for vehicles and loads in the State has 
been 13 feet 6 inches. It has been the Department's policy to 
issue special permits for loads exceeding 13 feet 6 inches, provided 
that the loads consist of a single oversize item not reasonably 
reducible in size. 


Mr. Coulter mentioned that the States of Washington, 
Idaho and California now permit loads of 14 feet in height whether 
the commodity be a single item or multiple items. This leads to 
hardships with respect to truckers' operations in Oregon. The 
Statutes prevent the Department from issuing permits for overweight 
or overwidth loads of multiple items. He said it is within the 
Department's authority to issue permits for overheight loads of 
multiple items. The Commission gave their approval to hold a 
hearing to receive input from the trucking industry and others 
regarding the proposed rule. (Hearing notice published in the 
Secretary of State's Administrative Rule Bulletin on October 15, 
1978.) 


Following Mr. Gaskill's recommendation, the Commission 
appointed Mr. Norm Howard to the State Parks and Recreation 
Advisory Committee for a four-year term beginning August 23, 1978. 
This appointment has been discussed with the Parks Advisory 
Committee Chairman and the Governor's Office. 


Mr. Gaskill commented on the first report in a three- 
part study on the roles and responsibilities of Oregon's various 
recreation agencies. (Copy of report on file in the Commission's 
files, Salem.) He said the study is being conducted under coopera- 
tive agreement with the Federal Heritage Conservation Service, the 
Transportation Commission and the Montgomery Consultant Firm of 
Portland. The first report, he mentioned, reviews the agencies 
currently involved in recreation services and reviews current 
recreation patterns such as park attendances, types of recreation, 
and the rate and season of participation. It also cites trends 
which will affect future recreation planning, increased population 
and urbanization, unemployment, energy and resource conservation, 
and financing. Mr. Gaskill mentioned that the final report will 
be completed in December 1978. 


Consideration was given to the adoption of a resolution 
accepting a grant offer from the Federal Aviation Administration 
in the amount of $20,000 for the development of standards for 
airport development at general aviation airports in Oregon. 

Mr. Burket said the major portion of the work will be done by the 
Department's Technical Services staff. The Commission adopted 
"Aeronautics Miscellaneous Resolution No. 17", which resolution is 
on file in the Commission's files, Salem. 
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OREGON TRANSPORTATION COMMISSION 


OFFICE OF GLENN L. JACKSON ® c/o Pacific Power and Light Co. © Medford, Oregon * 97501 


ROBERT W. STRAUB 
GOVERNOR 


COMMISSIONERS 


GLENN L. JACKSON, Chairman 
Medford 


ROBERT L. MITCHELL, Secretary 


Portiand 
ortian September 8, 1978 
TOM WALSH, Member 

Portlan 


8. GORDON COLEMAN, Member 
Eugene 


ES OES, Mane Oregon Transportation Commission 


RE: Potential Conflict of Interest 


Gentlemen: 


This is to inform you that | am a stockholder 
in and chairman of the Board of Directors for Flight 
Investors, Inc., an Oregon corporation which is involved 
in intra-state air transportation in the State of Oregon. 
In the event that any business comes before the Commission 
that involves this corporation | will at that time again 
notify you of the conflict of interest that exists. The 
purpose of this letter is to merely inform you in advance 
of a potential conflict of interest. 


Sincerely, 


GLJ:11 


cc: Mr. Loren Kramer 
Governor's Executive Assistant 


‘DECEIVED 
nN SEP 11 1978 D 


COMMISSiUN SeRVICES 
DEPARTMENT OF TRANSPORTATION 
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Attention was given to a request to appear before the 
October Emergency Board to request an increase in expenditure 
limitation of $16,356 and one additional position to increase the 
number of fuel tax audits conducted on fuel dealers. Mr. Grover 
said the past two years there have been gradual changes in the 
marketing patterns of gasoline. These changes have resulted in 
an increase in the number of licensed fuel dealers and an increase 
of 45% in the number of audits that should be conducted. The 
Commission approved Mr. Grover's request to appear before the 
Emergency Board. 


The Commission considered a request from Mr. Grover to 
go before the Emergency Board in October for an increase in 
expenditure limitation of $571,760 and the establishment of 35 
positions and 7 new field offices to provide improved customer 
service. Mr. Grover said the additional expenditures will be 
entirely offset by increased revenue from higher fees for record 
lookup services. He said the Division is faced with a problem of 
deteriorating customer service levels. This request is to improve 
service and to eliminate long waiting lines at the various Motor 
Vehicles offices. New offices proposed are at Cedar Hills, Sandy, 
Stayton, Florence, Lincoln City, Heppner and Madras. The request 
includes remodeling the offices at Albany, Tillamook, Astoria, 
Burns and The Dalles and moving five offices (Bend, East Eugene, 
Grants Pass, McMinnville and Medford) to more suitable quarters 
for the convenience of the public and for a more effi-ien‘ operation. 
Commissioner Hollern vas opposed to this request ar telt improving 
highways were more important than improving servic > in the 
Motor Vehicles offices. Commissioner Coleman stated he would like 
to take a further loor at this proposal and have more discussion at 
the next meeting. Comnissioners Walsh, Brix and Jackson voted to 
send the proposal to the October Emergency Board. Commissioners 
Hollern and Coleman vo':ed against. Motion earried. 


At the request of Chairman Jackson, the following letter 
is entered into the minutes of this meeting. 


(See letter on next page.) 
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EPR nes 


Ms. Jeri Cohen, Planning Coordinator for Morrow and 
Umatilla Counties, read letters from the following jurisdictions: 


Morrow County Court Requested a new study. 
City of Echo Supports the reopening of 
hearings. 
City of Hermiston Supports the "J" Route. 
Hermiston City Planning Supports the "J" Route. 
Commission 
Hermiston Chamber of Supports the "J" Route. 
Commerce 
Verlyn P. Schulz Supports the "J" Route. 
John F. Walchli In favor of the "J" Route. 
City of Umatilla Resolution favoring the "J" 
Route. 


(Letters and resolution on file in the Commission's files, Salem.) 


Mr. Norman Schroth, President, Northeastern Oregon Roads 
Association, Hermiston, read the Association's letter to the 
Commission dated September 14, 1978, urging the State to continue 
at once with the construction of I-82 using the "J" Route. He 
handed to the Commission 20 individual letters all supporting the 
"J" Route. (Letters on file in the Commission's files, Salem.) 


Mr. Stephen Lindstrom, Manager, Port of Umatilla, pointed 
out that their planning and developmental activities have been 
geared to the "J" Route for over five years. The future Port 
industrial development is totally dependent upon the "J" Route. 
He said the Port urges that the Commission stand by their decision 
in selecting the "J" Route. (Statement on file in the Commission's 
files, Salem.) Mr. Lindstrom read a letter dated September 18, 
1978, from Russell Dorran, Manager, Umatilla Electric Cooperative 
Association, stating that their planning and building of their 
electrical facility has been based on the "J" Route. The letter 
stated that any route located east of Hermiston would be considerably 
more disruptive to their electrical facilities. (Copy of Mr. Dorran's 
letter on file in the Commission's files, Salem.) 


Mr. Don Mills of Mills Mint Farm, Inc., submitted a letter 
in opposition to reopening a hearing on I-82 and changing the 
established "J" Route. He said the "C" or Alternate "C" Route 
would not only take out more prime farmland than "J", but would 
render land useless for modern farming. Mr. Mills stated if the 
"Cc" or the Alternate "C" route was chosen they would be virtually 
forced out of business. (Letter on file in the Commission's files, 
Salem.) 


Ms. Susanne Taylor Moore, a landowner for thirty years, 
said the "J" Route cuts through the middle of their farm. She 
mentioned originally she was against the "J" Route but after listen- 
ing and talking to the different people, she is now for the ey 
Route. She said the longer the project is delayed the more it's 
going to cost. 
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Chairman Jackson stated that in December of 1973 the 
Commission adopted the Corridor "J" Route for the proposed I-82 in 
northeastern Oregon. This decision was based upon the attitudes 
and evidence presented by the local people at the hearing who were 
affected by whatever decision would be made by the Commission. The 
Chairman said the Umatilla County Commission has asked the Depart- 
ment to take another look at the route because of the changing 
conditions and the rapid growth of the area. He said the Department 
has looked at the alternatives and he called upon Mr. Klaboe for the 
report. 


Mr. Klaboe reported that at the hearing in March 1973 
nearly everyone agreed that the route should be Corridor "C" or 
"J" with a large majority of the people testifying in favor of the 
"J" Route. The public agreed the Columbia River crossing should 
be at Umatilla and that the taking of agricultural land be held to 
a minimum. He referred to the I-82 Corridor Summary of September 
1978, which was distributed to the Commission and the public 
approximately three weeks ago. (Copy on file in the Commission's 
files, Salem.) Mr. Klaboe indicated the Commission could probably 
do three things: reaffirm the selection of Corridor "J"; instruct 
the Department to hold another hearing; or as a result of the 
testimony this morning, request additional information before 
making a final decision. 


Mr. Ford Robertson, Umatilla County Commissioner, handed 
to the Commission and staff a report that covers the concerns of 
the County. (Copy of report on file in the Commission's files, 
Salem.) He said that this interstate freeway is being constructed 
for the convenience of people who are going to use it. He said 
they believe an east corridor would better serve the interstate 
traffic than a west corridor. He mentioned that the basic traffic 
pattern will come from the east to the north and from the north to 
the east. Mr. Robertson said the new route that they propose 
(the east corridor) would be approximately one mile and two-tenths 
longer but it would not impact the circles and farmland that would 
be on the alternate route. Moving the highway over on Edwards 
Road would impact very few homes in comparison to either the "C" 
Alternative or the "J" Route. He stated if the "J" Route is built, 
the traffic will still use 395 as it is approximately eight miles 
shorter. If the highway goes up 730, it would serve the Umatilla 
Port area. Mr. Robertson mentioned that they have until 
December 31, 1978, to get their comprehensive plan out for the 
West County District and at the present time it is hard to form 
the boundary lines because it is not known where the highway will 
be constructed. He said that Umatilla County has the support of 
Morrow County asking for another study. He indicated they are not 
making a recommendation, but they want the highway in the right 
location. 
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A 
9-19-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
49419 Beasley, Alton L. & Beverly A. S$ 48,200.00 
CO! Se SC a F 
49645 ~~—~—séPubilic Employees Retirement Board Dee ___ 825.00 
49737. Jimerson, Emma Josephine _ oe PAS 13,658.00 
49782.” ~ Briggs, Ben ‘BG and Ruth Be Sa 
49944 “~Shelbourn, Barbara Ann 
ER A PEE ee 
49958 Gulick,; Elinor, trustee 9 130.00 
49972 Uo Ca Cl re ae -- 
50012 ~ Officer, Lawrence & Betty 

Hubbard, Gloria Jean ee 2,100.00 
50065 Mitchell, Robert E. & Betty L. 
eet esas » Gary & Katharine 1. 
50066 en, Wayne 
50072 
43-0.53 


(2) Agreement with Linn County for installation of guardrail at 
bridge ends on various county FAS roads. The State will 
perform all preliminary and construction engineering. The 
project is eligible for funding under Section 210 of the 
Title II Safety Program with 90% Federal Funds. The County 
has agreed to provide all of the required 10% matching monies. 
(Local Government) 


HIGHWA\ 

S//-2 __By_your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


d 
DATE: ___. 


Dated this ‘day of¢ 2+ 7/7 1978 


4 | 
] 


Oregon Transpoftation] Commission 
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Mr. Ford Robertson mentioned that Barbara Lynch of Hermiston 
was unable to be present but she wanted him to say a few words in 
her behalf. She wants to know who is going to pay for the Elm and 
Punkin Center Bridges that will have to be built. She said people 
don't talk about economics. Ms. Lynch hopes the Transportation 
Commission will look at the facts and figures and come up with what 
they feel is the most economical route. 


Mr. George Cook from the Tri-City area in Washington, 
President of the Benton-Franklin County Good Roads Association and 
Past President of the Washington State Good Roads Association, was 
Present. He pointed out that they are concerned about matching 
Federal money and the Highway Trust Fund at 90/10. If that's not 
available with Oregon and Washington's budgetary problems, the 
question of I-82 will be very moot. With all due respects, he said, 
please don't let anything delay the construction within Oregon funds 
and within Oregon's priorities which Washington respects. 


There being no further business, the Chairman adjourned 
the meeting at 12:02 p.m. 


Peter J. » Member 


oleman, Member 


Walsh, Member 


A 


o 
C. W. Head, Manager 
Commission Services 


September 19, 1978 - 2707 - 


4) Agreement with City of Lebanon and L.H. International 


Development for the installation of traffic signals on 
the Santiam Highway at M.P. 14.47 (near Dewey Road). 

The State will design, install and maintain the signals, 
the City has agreed to pay all costs of electrical 
energy and the Developer has agreed to pay all costs of 
the project. (Local Government) 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions 


listed above and report this action for your official 
records. 
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EXH!IBIT___a 
% Mill tt] =< oye 9-19-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
* 19373 Peyron, William R. 
Morris, Wayne and Anna $ -- 
49612 Craighead, Oliver M. 
Schmitz, Darlene Ann 750.00 
49639 Hearn, Arthur F. and Irene F. 
Wallace, Frankie A. 1,600.00 
49684 Siri, Rosella K. 70,000.00 
50046 Ashback, Gary D. and Inez L. ~_ 13,710.00 
50047 Ashback, Gary D. 2,725.00 
50083 Wielde, Richard E. 
Burns, Henry L. and Marjorie F. 4,500.00 
50176 Rozewski, Joseph C. and Maria M. 50.00 
8 Transactions $93, 335.00 


* Allows Oregon Educational & Public Broadcasting Service to 
operate a microwave relay equipment and antenna tower on property 
leased from owners on Baker-Encina Section, Old Oregon Trail, 
Baker County. Lease supplement dated July 28, 1978. $50 per year 
for radio site. 


2) Agreement with United States Bureau of Reclamation and Baker 
Valley Irrigation District for the exclusion of 299 acres of 
irrigable land that has been purchased for highway use in Baker 
County. The agreement involves the payment of $4,535.65 to the 
District and the United States. This results in a considerable 
savings to the State as State is now paying in excess of $2,000 
per year for its share of maintenance and operation expenses 
on such land. (Right of Way) 


3) Agreement with Marion County for improvement of the Monitor Road 
Junction Section of the Hillsboro-Silverton Highway. The State 
will design, contract construction and maintain the project 
utilizing Federal Aid Title II Safety Funds. The County has 
agreed to accept jurisdiction of the existing highway when con- 
struction has been completed. (Local Government ) 


PPROVED 


EU Mant ~ in LE 
. STAZE HiGiway ENGINEER 
PUP TE dae. 7 
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Atay 


MINUT 2S OF 9-19-78 


No 4. Prot. Little Deschutes River. (Montgomery) Bridge 
t : (Contract No. 8800) 1 
ao ieh s Pile Sap Repair FA. Proy, No. RS~B345(1) 


Type of Work 


Deschutes Ficheney Ao: BORS 


County — 
4 ve ' > , 
No, of Bidders___@ __ Low Bidder__E. M, Waldron, Sr., Bend 0. 
7 R61 F 
Low Bid s_19,861.00_ aoe 


Engineer's Recommendation: Award to low bidder 


Nees: eet Cabin Creek Sefety Rest Area 
: (Contract No. 8801) 
J + —v) > r c a 74 \4 c 
Type of Work __ SALE OYSteHi ae FA. Proj. No. —129-3( 115) 145 
Chast DOUUITAS: 8 : US) S| ee a ees 
ie 4 Bale =e suider__¥- B. Steel, Inc., Medford ee 


to low bidder subject to concurrence of the 


6 projec: beth St. and Hall Ave. (Prairie City) 
(Contract No. 8802) 
Fine Gk Work: 32 Mile Grade & Pave — EW Pro Noe Coneeeu ly: 
eoanes Grant . City Streets 
unty Be ARS ee Ee ee a ee snail 
of Bidders 3 3 ; r__ Dake? Mix , Baker ‘ JME DELS, Toor 
Low Bid S 56,20. A ae 
Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Prairi Citv and ¢ un of $14,415.00 
City of Prairie City and tne sum OF 914,419.UU 
is deposited by tne City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate S- PF 7K 
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EXHIBIT 
MINUTES OF 2229-78 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


he oer. Vineyard Rd., Naef Rd. and Boardman Avenue 
(Contract No. 8797) 


Type of Work 1-93 Miles Grade & Pave gv. pio), no, SOS-0300(6) _ 


County  Clgeeees Highway... COU n ty Roads _ 


No. of Bidders Low Bicter__CaScade Construction Company, Inc., Portland 


Engineer's Recommencation: Award to low bidder subject to concurrence of 
Clackamas County and the sum of $61,370.00 is 
deposited by the County. 


No.2 __ Project.__Warren-Scappoose Section ; . 

5.05 Miles Grade, Pave, (Contract No. 8798) 
Type of Work Structures, Signing& Signals F.a. Proj. uo. _FF-TQF-1(4) _ 
County _COlumbia Hignway-COlumbia River 
No. of Bidders — 3 = Low Uidder —_ Bable r Bros belt it ne at Port la nd ee eee 
Low Bid S Dasha MEP ELO\ 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 


FHWA. 
soy a aes Koosbay Blvd. @ Bayshore Dr. (Coos Bay) — 
(Contract No. 8799) 
Type oi Work__Grade, Pave and Signals Fn Pro) No. M-2661(1)  __ 
County LOOS ¥ Highway__Oregon Coast & FAU 2661 __ 
No. of Bidders__© ___ Low Bidder__Hamilton Electric Inc., Eugene 


Low Bid S 48,1 (4eFe | ee aS 

Enoineer’s Recommendations 
Award to low bidder subject to concurrence of the 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate_S- 25-7 & 


- 2711 - 


; . OF 9-19-78 
Witten t ~ ' 
tis 220 Prower. Maple Lane-Hamilton Lane (Grants Pass Vic.) __ _ 


a (Contract No. 8806) 
.97 Mile Grade RPave. «gy pec: ten. ee 


Type of Work — 


County Josephine _ Rogue River __ 


No. of Bidders__@ Low Biider__COpe land Paving, Inc.. Grants Pass 
oe eee 
Low Bid 5 234,454.50 - 


to low bidder subject to concurrence of the 


Engineer s Recommendation 


no..11 _ project___Lone Tree Bar State Park Near Wheatland Ferr 
(Contract No. 8807) 
Type of Work __2-1 Miles Grade, Pave & Facilitiega. proj. no. HORS 
County Marion & Y ali In’ i Las re See eee " 2 ae, 
No. of Bidders ____ Low Bidder__ Gervais Construction Co., Woodburn 
Low sig $390,149 UU = 
Engineer's Recommendations Award to low bidder 
“it erate rs Sauks: Yamhill St.-S. ee Powell B 
fteconte No. 067 
Type of Work243 Miles Grade, Pave & Structures, pio). no, ..1-205-7(64)308 
County Multnomah Hohway_._cast Portland Freeway 
No, of Bidders__9 tow siduer__Roy &. Ladd Inc. & Car] R. McConnell, Redding 


Low Bid S 6,521 2738.00 


Engineer's Recommendations: Aw o low bidder subject to concurrence of 
t : 


On August 28, 1978, I accepted the State Highway Engineer's recommen- 
dations for award of the projects on which bids were received 
August 24, 1978, and authorized him to sign the contracts when con- 


ditions for the awards have been = 
d pts of » 1978 


Oregon Trans; 
- 2714 - 


AD 


A raremsemrain 


EXHIBIT A 
MINUTES OF 9219-78 


Mit. Romce. —Stiabel -Creek, Bologna Creek.and Bone. Bridges_____ 


. 8803 
Structures ae he. 


Type of Work _~ bs psaiiects ee F.A. Proj. No, 


Wheeler & Grant biichiveces John Day | 


County 


eT eT pidder_Douglas S. Coats Construction, Bend __ 


Engineer's Recommendation: Award to low bi dder. 


8 Project LONG Prairie Rd.-Willow Flat Rd. 
er peas ~~ (Contract No. 8804) 
Type of Work _ 3.32 Miles Grade, Pave & Sign F.A. Proj. No. _ F-24(14) 


No 


County Hood R iver H ghway =< ME fecal Hood RES irae ae ee ee 


No. of B dders__ 9 Low Bidder___ Peter. Kiewit Sons 60s 2 Vancouver, WA 


Low Big s_3,617, 231.00 __ 


Engineer's Recommendations: Award to low bidder subject to the concurrence 
5 J 


of FHWA. 
No.9 ____ Project Rogue Valley Hwy. @ South Stage Rd. Lae hee 
es ke oe ts Contract No. 8805 
Type of Work __°29 “le G rade & Pave — Rap» F.A. Proj. No ROS-3 7-(5) 


County JSCkSOn = ttighway__ Rogue Valley __ 


No. of Bioders___1 _ Low Bieder__Rogue River Pav ing Co., Inc. , Medford — 


ae yee os 
Low Bid S 46,127.00 


Engineer's Recommendations’ Award to low bidder subject to the concurrence 
of FHWA, 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. _ a 
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9-19-78 
TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Action Taken 


Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
the agreement listed below and report this action for your official 
records: 


Supplemental agreement No. 1 to Agreement No. 
GC-4821 with the Washington State Department 

of Transportation to provide for their payment 
of their full share of the cost of the Columbia 
River I-205 Bridge from the period March 1, 
1977, until December 19, 1977. The agreement 
will bring Washington up to date in their 
payment of their share of the bridge con- 
struction. (Approved by telephone on August 23, 
1978.) 


pated this 2 day of ee , 1978 


A 

Nye. hb ae 
Glenn L. Jackson, i 

Oregon Transportation Commission 
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MIN tc = OF 9219-78 
TO: Oregon Transportati:: Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acauisition 


Number Name Consideration 
48359 Rieschel, Gloria M. 
| Se Se oS 
49955 mmerford, Betty ie ee 
50014 Weary, C. Patrick an 
50017 ————_— Casper Development ae 
30190 _—"~ Henry, Be otht and Geraldine ‘ a ¥ 000. .00 
50293 _ _ Olson, Gary and Katharine ub. sS—=~S 
“7 Transactions oe S| 
(2) Agreement with Northwest Media Project to provide $1,500 


to Corporation to help with the publication cost ofa 
directory of the Oregon filmmaking industry and in return 
the Department will receive 750 copies. This agreement 

is being made because the Department does not have the 

staff to provide this much needed service. (Public Affairs) 


(3) Agreement with Oak Hill Investment Company tor installation 
of a traffic signal on the Pacific Highway West at 
McDonald Road in Tigard. The Developer has agreed to pay 
the difference in cost of a 3-phase to a 5-phase signal 

here is an agreement with the City of Tigard covering 
maintenance and power. (Local Government) 


(4) Agreement with Clackamas County and the City of Wilsonville 
for installation of traffic signals on boones Ferry koad 

at Wilsonville Road (both are County Roads). The Statc 

is agreeing to design and supervise installation of the 
signals with the City to pay all costs of the project, 

future maintenance and electricity. The County has agreed 

to allow the installation on County Roads. (Local (overnment) 


(5) Agreement with Estacada School District for installation of 
a flashing beacon on the Eagle Creek-Sandy Highway at Hagle 
Creek School. The State will install and maintain the 
beacon using State forces and Minor betterment Funds. Th 
District has agreed to pay 50% of the installation costs and 
will be responsible for electrical energy. (Local Goverame nt) 


By your duly adopted delegation order, you yuthorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission, Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 
above om report this action for your official records. 


PROVED 


STATE HIGHWAY ENGINEER 


bate =~ x /2 P75 2715 Glenn L. Jz 


Oregon Transpo 


Chairman 
tion Commission 


mare permit 


i So 


: OF 9-19-78 


(5) Agreement with City of Cornelius for installation of traffic 
signals on the Tualatin Valley Highway at 10th and 19th 
Avenues, Washington County. The State will design, install 
and maintain the signals, and pay 50 percent of the cost for 
the signals at Adair and 19th. The City has agreed to pay 
100% of the cost of signals at Adair and Baseline on 10th 
Avenue and 50% of the Adair at 19th signals. The City will 
also pay all costs of electrical energy. (Local Government) 


(6) Agreement with City of Portland for installation of traffic 
signals on the Lower Columbia River Highway at N. W. Bridge 
Avenue (St. Johns Bridge). The State and City have co- 
operated in designing the project. The State will administer 
the contract using Federal Aid Transition Quarter Funds. 

The City will perform maintenance and pay the costs of elec- 
trical energy. (Local Government) 


(7) Agreement with Hood River County for construction of the Long 
Prairie Road-Willow Flat Road Section of the Mt. Hood Highway. 
The State will administer the contract using Federal Aid 
Primary Funds. The County has agreed to cooperate in the ad- 
justment of utilities and to accept jurisdiction of certain 
connections and frontage roads. (Local Government) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above (totaling 7 items) 


and report this action for your official regords. 
ated this & day of Jay = » 1978 


on Commission 


Oregon Transpé 
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MINUT CS OF 9219-78 

TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48362 Davis, Earl B. and Grace M. $ 15,000.00 
49663 Umpqua Volkswagen, Audi, Inc. 875.00 
49770 LaFond, Clarence 42,000.00 
49773 Carlson, Steven B. and Christina A. 50,800.00 
49903 Krzykowski, Mitchell J. 350.00 
49946 Jones, Donald W., and Ta lor, Robert E. 72,000.00 
50001 First Church of Christ, Scientist 


Medford Monthly Meeting of Friends Church 11,200.00 
50018 Anliker, Rudolph J. and Marie 


50105 Cross and Kaufman Loggin 150.00 
10 Transactions $ 195,750.00 


(2) Authorize Director of Transportation to sign an agreement 
I approved on August 28, 1978, with Northwest Media Project 
to provide $1,500 to Corporation to help with publication 
cost of a directory of the Oregon filmmaking industry and 
in return the Department will receive 750 copies. (Public 
Affairs) 


(3) Letter-form agreement with Association of Oregon Counties 
to expand the research study on Oregon Laws affecting 
County Road Administration to include preparation of in- 
formation and procedures on force account construction. 
Cost of study will be increased from $35,700 to $45,700. 
(AOC and State will each contribute an additional $500 
to the cost of the study; $9,000 in Federal Transition 
Quarter Funds allocated to Oregon Counties will be used 
for additional Federal share.) Authorize Assistant 
Director for Operations to sign agreement. (Local Government ) 

(Supplemental Agreement No. 1) 


(4) Agreement with City of Brookings for sewer service in 
Harris Beach State Park and Azalea State Park and Brookings 
Information Center, Curry County. The agreement reflects 
rate increases recently negotiated between the State and 
the City of Brookings, due to an environmental protection 
agency requirement. (Parks Branch) 


Genny dele PPROVED 
ee Ae Z: => | 
° STATE HIGHWAY ENGINEER 
i= ee : APPROVED BY CHAIRMAN 
a i ee P-s-737 ~—s GLENN LL. nee, 
DATE_7- @- 
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9) 


10) 


11) 


12) 


13) 


14) 


15) 


9-7-78 


= 2 
9-19-78 


Work on Koosbay Boulevard at Bayshore Drive in 
Coos Bay, Coos County. Bids received August 24, 
1978. Contract No. 8799 awarded August 28, 1978, 
to Hamilton Electric, Inc., Eugene, at $48,125.12. 


Water system in the Cabin Creek Safety Rest Area 
on the Pacific Highway in Douglas County. Bids 
received August 24, 1978. Contract No. 8801 
awarded August 28, 1978, to J. B. Steel, Inc., 
Medford, at $180,541.30. 


Work on 12th Street and Hall Avenue in Prairie 
City, Grant County. Bids received August 24, 1978. 
Contract No. 8802 awarded September 5, 1978, to 
Baker Redi-Mix, Inc., Baker, at $56,204. 


Work on the Long Prairie Road-Willow Flat Road 
Section of the Mt. Hood Highway in Hood River 
County. Bids received August 24, 1978. Contract 
No. 8804 awarded August 28, 1978, to Peter Kiewit 
Sons' Co., Vancouver, Washington, at $3,617,231. 


Work on the Rogue Valley Highway at Soutn Stage 
Road in Jackson County. Bids received August 24, 
1978. Contract No. 8805 awarded August 28, 1978, 
to Rogue River Paving Co., Inc., Medford, at 
$46,127. 


Work on the Maple Lane-Hamilton Lane (Grants Pass 
Vicinity) Section of the Rogue Valley Highway in 
Josephine County. Bids received August 24, 1978. 
Contract No. 8806 awarded August 28, 1978, to 
Copeland Paving, Inc., Grants Pass, at $234,454.50. 


Work on the S.E. Yamhill Street-S.E. Powell 
Boulevard Section of the East Portland Freeway in 
Multnomah County. Bids received August 24, 1978. 
Contract No. 8808 awarded August 28, 1978, to 

Roy E. Ladd, Inc., & Carl R. McConnell, Redding, 
California, at $6,521,738. 


- 2720 - 


ere - 4 


REE ee TIN Na ae 


=e Ee 
-5 OF 9-19-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Confirmation of Action Taken Under 


Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Work on the Old Portland Road-S. 6th Street 
Section of Plymouth Street in St. Helens, 
Columbia County. Bids received July 27, 1978. 
Contract No. 8775 awarded August 15, 1978, to 
Lakeside Industries, Kelso, Washington, at 
$143,784.31. 


2) Work on the Silvies River (Standcliffe) Bridge 
Section in Harney County. Bids received July 27, 
1978. Contract No. 8783 awarded August 7, 1978, 
to Douglas S. Coats Construction, Bend, at $102,355. 


3) Work on the Jordan Creek Bridge Section of Jaca 
Road in Malheur County. Bids received July 27, 
1978. Contract No. 8787 awarded August 18, 1978, 
to Holst Construction Co., Oakridge, at $133,263. 


4) Traffic signal installation on the Pacific Highway 
(Connection #1) at Hayden Island Drive in 
Multnomah County. Bids received July 27, 1978. 
Contract No. 8791 awarded August 10, 1978, to 
Olson Electric Co., Inc., Vancouver, Washington, 
at $40,745. 


5) Work on the North Main Street-Oregon/Washington 
Highway Section of N.E. 8th Avenue in Milton- 
Freewater, Umatilla County. Bids received July 27, 
1978. Contract No. 8793 awarded August 14, 1978, 
to Baldwin & Sutherland, Inc., Walla Walla, 
Washington, at $216,511.05. 


6) The Five Points Creek Bridge on Hilgard Road in 
Union County. Bids received July 27, 1978. 
Contract No. 8794 awarded August 9, 1978, to 
Douglas S. Coats Construction, Bend, at $77,555. 


7) Work on the UPRR 2nd Street Overcrossing (La Grande) 
Section of FAU 4645 in Union County. Bids received 
July 27, 1978. Contract No. 8795 awarded August 11, 
1978, to Hensel Phelps Construction Co., Vancouver, 
Washington, at $2,043,000. 


8) Work on the Warren-Scappoose Section of the Columbia 
River Highway in Columbia County. Bids received 
August 24, 1978. Contract No. 8798 awarded 
August 28, 1978, to Babler Bros., Inc., Portland, 
at $5,573,977.25 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to 
me to accept contracts completed according to specifications, 


I accepted the following: 


Contractor and 
Contract No. 


D Mc D Corp., 
No. 8705 


D Mc D Corp., 
No. 8691 


Ross Bros. Const., Inc., 
No. 8647 


A-1 Sandblasting & 
Steam Cleaning Co., Inc., 
No. 8542 


J. C. Compton Co., 
No. 8533 


Wildish-Corvallis 
Constr. Co., No. 8619 


Babler Bros., Inc., 
No. 8527 


Columbia West Materials 
and Constructors, Inc., 
No. 8574 


Johnson Rock Products, 
Inc., No. 8659 
Douglas S. Coats, 


No. 8605 


Workman Contractors, 
Inc., No. 8208 


R. A. Hatch Co., 
No. 8641 


Section and County 


Brogan Hill Project, 
Malheur County 


Burns Junction Project, 
Malheur County 


Newbury & Vermont Streets 
Viaducts, Multnomah County 


Little Nestucca & Nestucca R. 


Bridges, Tillamook County 


Burns Jct.-Crooked Creek, 
Malheur County 


Albany-Jct. City Hwy. @ 
S.W. 34th Ave. (Albany), 
Linn County 


S. Baker Intchge.-Encina 
Intchge., Baker County 


SW Barbur Blvd.-SW Taylors 
Ferry Rd. (Portland) 
Bikeway, Multnomah County 


Oregon Coast Highway at 
Clear Lake Road, 
Lane County 


"A" Canal Bridge (Klamath 
Falls), Klamath County 


North Oakland Interchange, 
Douglas County 


Pacific Highway-McKenzie 


Highway (Springfield), 
Lane County 
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Acceptance 
Date 


August 7, 1978 


August 


August 


August 


August 


August 


August 


August 


August 


August 


August 


August 


7, 1978 


7, 1978 


8, 1978 


9, 1978 


16, 


18, 


18, 


18, 


18, 


18, 


18, 


1978 


1978 


1978 


1978 


1978 


1978 


1978 


VINUTES OF _9-19-78 


TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me, 
I approved the following items and report them for the official 
records: 


1) On August 16, 1978, established a 35 MPH speed 
zone on the Salem-Dayton Highway in Yamhill 
County from M.P. 0.87 to M.P. 0.97. Vic. of Dayton. 
(Speed Zone Order No. 783) 


2) On August 25, 1978, established a 45 MPH speed 
zone on the Albany-Junction City Highway in Linn 
County from M.P. 20.31 to M.P. 20.39 in the 
vicinity of Halsey. (Speed Zone Order No. 784) 


3) On September 5, 1978, established a 35 MPH speed 
zone on the Jacksonville Highway in Jackson County 
from M.P. 31.64 to M.P. 32.41 in the vicinity of 
Jacksonville. (Speed Zone Order No. 785) 


z 


Dated this gy day of 


» 1978 


9-7-78 
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September 1978 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Agreement with Burlington Northern for a permit of entry on the 
Warren-Scappoose Section of the Columbia River Highway in Columbia 
County. Approved August 1, 1978. RR 944 (16-12) 


(2) Agreement with Burlington Northern for a permit of entry for in- 
stalling drainage ditch near S.W. Boones Ferry Road at S.W. Nyberg 
Road on the Beaverton-Tigard Highway in Washington County. Approved 
August 2, 1978. RR 941 (16-12) 


(3) Revision to Agreement with the Southern Pacific Transportation 
Company for signal installation at Hall & Watson Streets in the 
City of Beaverton, Washington County. Approved August 7, 1978. 
RR 870 (16-12) 


(4) Agreement with Union Pacific Railroad Company and Southern Pacific 
Transportation Company for a pedestrian and bicycle path adjacent 
to McLoughlin Blvd. at Milwaukie in Clackamas County. Approved 
August 21, 1978. RR 946 (16-12) 


(5) Service Contract with Southern Pacific Transportation Company for 
grade crossing protection devices at Sixth Street near Lyons in 
Linn County. Approved August 14, 1978. RR 945 (16-12) 

(6) Construction-Maintenance Agreement with Burlington iwmtis Ne 
the Warren-Scappoose Section of the Columbia River Highway in 
Columbia County. Approved August 16, 1978. R/W file 50084. 

RR 944 (16-12) 


(7) Signed on August 15, 1978 the Grant of Access approved by Mr. 
Jackson July 10, 1978 granting Paul W. Brown a 40 foot access 
he moved to Station 481+00 on the Boardman-Irrigan Section of 
the Columbia River Highway in Morrow County. File 32114 (16-45) 


(8) Sale of 0.61 acre access easement along roadway serving a quarry 
on the Clatskanie-Delena Section of the Columbia River Fighway in 
Columbia County for a minimum consideration of $350.00. Approved 
August 18, 1978. File 22645 (16-43) 


(9) Sale of 0.16 acre access property on the Winston-Shady Inter- 
change Section of the Coos Bay-Roseburg Highway in Douglas County 
for a minimum consideration of $1,000.00. Approved August 21, 1978. 
File 44437 (16-43) 
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Contractor and 
Contract No. 


Donald W. Thompson, 
Inc., No. 8432 


Cascade Construction 
Co., Inc., No. 8520 


Ontario Asphalt Paving 
Co., No. 8676 


Stukel Rock & Paving, 
Inc., No. 8407 


Hamilton Electric, 
Inc., No. 8477 


M. C. Lininger & Sons, 
Inc., No. 8481 


J. C. Compton Co., 
No. 8482 


R. L. Coats, No. 8551 


R. L. Coats, No. 8563 


Morse Bros., Inc., 
No. 8698 


Cascade Construction 


Co., Inc., No. 8463 


Cascade Construction 
Co., Inc., No. 8590 


R. J. Taggart Const. 
Co., Inc., No. 8732 


Waconda West Const., 
No. 8644 


September 7, 1978 ics ‘ eT 


Section and County 


Yachats River Bridge, 
Lincoln County 


N.E. Marine Drive, 
Multnomah County 


9th St.-3rd St. 
Malheur County 


(Nyssa), 


S. 6th St.-Hilyard Ave. 
(Klamath Falls), Klamath 
County 


Pacific Hwy. E. @ S.E. 
Park Ave., Clackamas 
County 


Head Road-Airport Road, 
Jackson County 


Grants Pass-Applegate 
River, Josephine County 


Cairo Jct.-Nyssa, Malheur 
County 


Cottonwood Creek-Harney Co. 


Line, Grant County 


Seeley Creek Road, Benton 
County 


SW Barbur Blvd. @ 
SW 19th Ave. (Portland), 
Multnomah County 


SW Terwilliger Blvd. @ 
SW Sam Jackson Park, 
Multnomah County 


Shaniko Rock Production, 
Wasco County 


Snake River (Adrian) 
Bridge, Malheur County 


2 


Acceptance 
Date 


August 22, 1978 


August 


August 


August 


August 


August 


August 


August 


August 


August 


August 


August 


September 6, 1978 


September 6, 1978 


ye 


24, 


29, 


29, 


29, 


30, 


30, 


1 


ah 


si, 


31, 


1978 


1978 


1978 


1978 


1978 


1978 


1978 


1978 


1978 


1978 


1978 


H. S. Coulter, State Highway Engineer 
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Department of Transportation 


PARKS AND RECREATION BRANCH 


525 TRADE STREET S.E., SALEM, OREGON 97310 
6 September 1978 


TO: The Oregon Trangpo ion Commission 
FROM: David G. Talb 
State Parks intendent 


SUBJECT: Delegated Authority Actions 
Scenic Waterways 


The following were actions taken under the Delegated 
Authority. These cover the period of 31 July to 31 August. 


31 July Sandy River John Wright 
Approval to build road to approved 
homesite. 


16 August Rogue River Phil Wickham 
Approval to install underground 
utility cables to existing homesite. 


24 August Rogue River Edith Stover 
Approval to install a travel trailer 
pad for temporary use. 


25 August Rogue River Dick Darby 
Approval to construct a single-family 
residence. 


DGT:ms 
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Report of September 1978 (cont.) 


Sale of an easement to the City of Corvallis for drainage facilities 
across property on the North Corvallis Section of the Pacific 
Highway West in Benton County for a consideration of $1,320.00. 
Approved August 23, 1978. File 14603A (16-43). 


Sale of 5,000 square feet excess property on the Marquam Bridge - 
S.E. 84th Section of the Mt. Hood Freeway in Multnomah County, 
for a minimum consideration of $37,000.00. Approved August 30, 
1978. File 47375 (16-43) 


Sale of 3.09 acres excess property on the Albany - Judkins Point 
Section of the Pacific Highway in Linn County, for a minimum 
consideraion of $3,500.00. Approved August 30, 1978. Files 
27537, 25380, 25382, 25383 (16-43) 


Signed on August 22, 1978, the Grant of Access approved by Mr. 
Jackson, September 1, 1976 (reported September 29, 1976) granting 
DuWayne A. Donnelly a 35 foot unrestricted access at Station 
550+45 on the Canby - Aurora Section of the Pacific Highway East 
in Clackamas County. File 34973 (16-45) 


Dated this 7 day of ", 1978. 


BOYD, Right Way Manager 


JB:cnc 


- 2725 - 


REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


JIL 


L-7620 Wallace Lyle Hamilton State of Oreaon and Cit 


This is a suit for property da aqe and ti 
The lawsuit arises out of a landslide that 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project asree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, I approved the following grant-in- 
aid projects and report them for your official records. 


June 23, 1978 - City of Ontario, Malheur County - Road paving 
in Beck-Kiwanis Park - $5,215.00. 


July 10, 1978 - city of Pendleton, Umatille County - Sherwood 
and Stillman Park irrigation - $3,250.00. 


July 11, 1978 - Clackamas County - Barton Park water system 
and restroom - $22,461.00. 


July 21, 1978 - City of Stanfield, Umatilla County - Stanfield 
Park tennis courts - $2,375.00. 


August 1, 1978 - City of Fossil, Wheeler County - Arthur Glover 
Park #4 - $1,000.00. 


August 4, 1978 - City of Condon, Gilliam County - Golf Course 
Improvement, Phase 2 - $1,670.00 


August 4, 197% - City of Condon, Gilliam County - Burns Park 
Improvement, Phase 4 - $1,500.00. 


August 9, 1978 - City of Albany - Benton County - Riverview 
Heights Park Development - $5,974.00. 


August 11, 197% - City of Enterprise - Wallowa County - 
Enterprise Tennis Court Renovation - $4,750.00. 


August 11, 1978 - City of Detroit, Marion County - Detroit Tennis 
Court - $0,250.00. 


August 14, 1974 - City of Milwaukie, Clackamas County - Rowe 
Junior High School/Park Tennis Courts - $6,176.00. 


Dated this day of August, 1978 


Gary A Scot tate Recreation Director 


Soe 
_ 9-19-78 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant < _Cause of Action Plaintiff Judgment 
Donald L. Turnidge Suit to Quiet Quiet Title * 
Title in State 


L-7237 
County: Polk 


* This case was a suit to Quiet Title to approximately 66 acres of 
land that had been purchased by the State for the Willamette 
Greenway. The defendant Turnidge claimed ownership to the land 
by reason of adverse possession and evulsive change in the course 
of the Willamette River. The trial court ruled for the State and 
found the State had title to the land. The defendants annealed 
the case to the Court of Appeals and the State's position was sus- 


tained by the Court of Appeals. Title to the land now rests in 
the State. 
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REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at trial demand Verdict 
Sidney Frank $ 1,000 $ 575 $ 2,793 $ 575 
L-7358 
R-41429 


Section: Grants Pass-New Hope Road 
Highway: Jacksonville 
County: Josephine 


Approved by: Jack L. Sollis Date: September 8, 1978 
Eleanor James Frank $ 4,000 $ 2,255 $ 7,500 $ 3,500 
L-7359 

R-40520 


Section: Grants Pass-New Hope Road 
Highway: Jacksonville 
County: Josephine 


Approved by: Jack L. Sollis Date: September 8, 1978 
Wayne E. West $ 5,000 $ 4,050 $ 7,500 $ 5,000 
L-7448 

R-41822 


Section: Grants Pass-New Hope Road 

Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis Date: August 21, 1978 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant ____Offer___——s Anpraisal Settlement 
Louis Stafford * 
L-7094 
R-48171 


Section: Silver Point Slide 
Highway: Oregon Coast 
County: Clatsop 


* This was the State's appeal based on an alleged technical de- 
ficiency in owners' allegation of entitlement to costs and 
disbursements after trial of the condemnation case on the merits. 
The owner having prevailed on appeal, he is entitled by the terms 
of the Judgment and Mandate to $900.00 attorney fees and $126.00 
costs and disbursements. State also pays $4,125.00 plus interest 
on the Judgment of August 16, 1977, for attorney fees. 


Harold Johnson $ 3,600 $ 3,600 $ 5,200 


L-7535 

R-48780 

Section: Warren-Scappoose 

Highway: Columbia River 

County: Columbia 

Approved by: Jack L. Sollis Date: July 20, 1978 


Ruth C. Palmquist $ 32,125 $113,735 $112,133 
(partial (entire 
taking) taking) 


L-7609 

R-49928 

Section: Warren-Scappoose 

Highway: Columbia River 

County: Columbia 

Approved by: Jack L. Sollis Date: September 12, 1978 
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REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 

of or 
Plaintiff ___Cause of Action Plaintiff Judgment 
Ingrid Link Personal Injury $157,641.60 * 


L-7275 

County: Coos 

* This is a companion case to L-7219 (Kurt Link v. Massie) which 
was tried and the jury found that the State was not negligent. 
The plaintiff's attorney then amended the complaint in this case 
to exclude the State and the case was dismissed as to the State. 


Ethel Fountain Personal Injury $100,000.00 Summary Juda- 
ment in favor 
of State 

L-7493 


County: Lane 


Bettie Jo Lowder Personal Injury $1,501, 400.00 * 


L-7459 

County: Multnomah 

* After the lawsuit was filed, Peter Kiewit accepted the tender of 
the defense by the State and agreed to defend the case and pay 
all damages that might be awarded. The State is therefore out of 
the lawsuit and has no further liability exposure. 


Eugene Jackson * * Dismissed 


L-7373 

U.S. District Court 

* This lawsuit was instituted in Federal Court seeking equitable and 
declaratory relief and damages aaainst the Secretary of Transpor- 
tation and the State. The lawsuit concerns itself with certain 
legislators on behalf of the State of Oregon to properly utilize 
federal funds available for the developing of minority business 
enterprise participation and State Highway contracts within the 
State of Oregon. The suit asked for a preliminary injunction re- 
Straining the State from entering into any new agreements involv- 
ing federal supporting service funds and also seeks damages for 
the failure to follow an affirmative action plan that they believe 
is required. The case was dismissed in Federal Court for lack of 
Prosecution and is now closed. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant _ offers Anpraisal Settlement 
Juanita W. Wadsworth $ 2,150 $ 2,150 $ 2,400 
L-7567 
R-49213 
Section: N.E. Sandy Boulevard-N.E. Glisan - 


Highway: East Portland Freeway 
County: Multnomah 


Approved by: Jack L. Sollis Date: Auqust 28, 1978 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Highest Amount of 
Defendant _._._Ofter Appraisal Settlement 
Kenneth H. Florer $ 21,350 * 
L-7439 . 
R-40539 
Section: Grants Pass-New Hope Road 
Highway: Jacksonville 
County: Josephine 

* Settled by Right of Way Section. 

Approved by: Jack L. Sollis Date: August 1, 1978 
Max Yoder $ 1,700 $ 2,500 $ 3,000 
L-7465 
R-40509 
Section: Grants Pass-New Hope Road 
Highway: Jacksonville 
County: Josephine 
Approved by: Jack L. Sollis Date: August 19, 1978 
Charles Whitaker $31,400 $37,800 $43,250 
L-7469 
R-49340 
Section: N.E. Glisan-S.E£. Division 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: August 24, 1978 
D. Cereghino $200,000 $288,563 $294,000 
L-7548 
R-47063 
Section: Columbia River-Pacific Highway 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: July 20, 1978 
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August 23, 1978 
TO; Oregon Transportation Commission 


SUBJECT; Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On August 25 , 1978, $3,029,966.28 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of July _, 1978 

(List of apporttonments on file in Commisston Files, 
Salen.) 


On August 31_, 1978, $1,817,979.77 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of July > 1978. 


(List of apporttonments on file in Commission Files, 


Salen.) 
Dated this 23rd day of August , 19 __ 
WE de f 
V. E. Skoog, ntroller 
Highway Bivision 
Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley - Att. 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant = _—s_—s——s Cause of Action Plaintiff 


State of Oregon Charles V. Ekstrom Property Damage $ 742.68 


plus costs 

L-7389 
County: Marion 
Disposed of by: Amount sued for paid in full. 
State, ex rel. Department of Breach of $19,050.00 
Hoaglin Construc- Transportation Contract 
tion Co. 

Vv. 
M.C. Lininger 
& Sons, Inc., 
et al. 
L-7351 
County: Multnomah 
Disposed of by: Settlement of $2,000.00. 
Verlin Hamilton City of Independence, Personal $112,734.85 


et al. Injury 


L-7328 

County: Polk 

Disposed of by: The State's insurance company paid $500.00 and the 
City of Independence paid $700.00. 


The Oregon State of Oregon Petition for Beach Permit 
Shores Conserva- Review of Beach for construc- 
tion Coalition Improvement tion of revet- 
Permit ment must be 
denied. 
L-7455 


County: Tillamook 

Disposed of by: Settlement, with minor exceptions, the Highway Division 
is required by law to perform all of the actions agreed 
upon in the settlement. 
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October 24, 1978 
Salem, Oregon 


The Oregon Transportation Commission met in the Director's 
Office (Room 135), Transportation Building, at 8:30 a.m. Notice of 
this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

B. Gordon Coleman, Member 

Peter J. Brix, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development 

Jack Sollis, Chief Counsel 

David Talbot, State Parks Superintendent 

Wally Hibbard, Manager, River Programs and Special Projects 

Bill Hayden, Manager of Policy Development Section 

Fran Neavoll, Commission Services 


Mr. Klaboe discussed with the Commission the report 
prepared by the Executive Department at the request of the Legislature 
concerning the Analysis of Highway Fund Collection and Disbursement 
Procedures. The report identified four alternative methods by 
which transportation revenue collection, planning and regulation 
might be restructured. He stated this study did not make any 
recommendation or make reference to any monetary savings. He 
briefly described the alternatives as: 


1) Assignment of all transportation programs to DOT. 
(This removes everything from PUC having to do 
with transportation and puts it into a Motor 
Carrier Branch in MVD. Transfers Permit Section 
of the Highway Division to MVD.) 


2) Administration of all motor carrier regulations 
except economic regulation be under MVD. 


3) Implementation of procedural changes to improve 
motor carrier service delivery within PUC's and 
MVD's present organizational structures. 


4) Implementation of procedural improvements to 
increase receipt of revenue by State Highway Fund. 
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MeN 


MINUTES 
of the 
OREGCN TRANSPORTATION COMMISSION MEETING 
held on 


OCTOBER 24, 1978 


The Commission moved the meeting to the Conference Room 
122 at 10 a.m. Others present were: 


George Bell, Manager of Intergovernmental and Public Affairs 
H. S. Coulter, State Highway Engineer 

Dennis Moore, Administrator of Public Transit 

Paul Burket, Administrator of Aeronautics 

Harvey Ward, Deputy Administrator of Motor Vehicles 

Glen Green, Federal Highway Administration 

C. W. Head, Manager, Commission Services 


There were others present including representatives of 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 


1) Minutes of the meetings of September 18-19, 1978. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2678" on file in the Commission's 
files, Salem.) 


3) Adopted resolution abandoning from the State 
highway system a short segment (approximately 
0.11 mile in length to be transferred to Lane 
County as a County road) of old alignment in 
the East Unit, Siuslaw River-Walton Section of 
the Florence-Eugene Highway in Lane County. 
("Abandonment Resolution No. 575" on file in 
the Commission's files, Salem.) 


4) Authorized increases in project authorizations on 
the following contracts: 


a. Contract No. 8661, Beverly Beach State 
Park, Lincoln County, in the amount of 
$18,936.27. (13.8% increase.) 


b. Contract No. 8535, Burlington Northern 
Railroad Depot (Salem), Marion County, 
in the amount of $156,368.37. (51.2% 
increase.) 


5) Cancellation of a Federally-funded airport develop- 


ment aid program project for land acquisition at 
the Lebanon State Airport. 
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Mr. Klaboe felt that some elements of Alternatives 3 and 4 could be 
implemented but he would object to moving the Permit Section from 
the Highway Division to MVD. He asked the advice of the Commission. 
The Commission felt that a response should be made and requested 
that the staff take a look at the findings and determine what the 
impact would be. Mr. Burco said he would bring back to the 
Commission an analysis of the report. 


Mr. Rulien said that the Department of Economic Develop- 
ment had been asked by the Legislature to prepare an Economic 
Development Plan. He said they had received from Economic Develop- 
ment a draft outline of the transportation element of the Economic 
Development Plan. The transportation element addresses such items 
as rail, public transit, air and the highway system. Mr. Rulien 
said that in the outline draft there are various improvement 
projects that are mentioned. The Commission felt that it was not 
appropriate for the Plan to recommend specific transportation 
improvement projects. Mr. Burco said a letter of response is 
being drafted for the Commission to review. 


Mr. Talbot discussed with the Commission the Dean Jackson 
matter concerning an agreement to construct a campground on the 
Rogue River Scenic Waterway near Agness in Curry County. Mr. Talbot 
said that Dean Jackson is not abiding by the agreement and has been 
allowing loggers to camp behind his house on the property. 

Mr. Talbot said he had advised Dean Jackson that this was not in 
conformance with the agreement. He said this is a State health 
problem as the campground is being operated illegally. Mr. Talbot 
said the State could notify Dean Jackson he is not in conformance 
with the agreement and take him to court or cancel the agreement 

and buy his property. Mr. Sollis recommended filing injunctive 
Proceedings. The Commission concurred in Mr. Sollis' recommendation. 


Mr. Hayden briefed the Commission on the Surface Trans- 
portation Act and stated that the Bill has not yet been signed by 
the President. 


The Commission discussed the Powell Boulevard Project 
(Ross Island Bridge-S.E. 50th Avenue Section of the Mt. Hood 
Highway in Multnomah County) on which bids were received 
September 21, 1978. The contract has not been awarded pending 
Federal Highway Administration approval. 


The Commission discussed the Portland Transportation 
Center and Bus Station. 
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Requests for Safer Off-System Road Projects and 
authorized State Highway Engineer to sign the 
necessary agreements when prepare: 


a. Request from Wasco County for construction of 
Upper White River Bridge on Crossing Road. 
Total Cost $180,500; Federal Funds $155,230; 
Local Share $25,270. 


b. Request from Baker County for preliminary 
engineering on the Powder River Bridge Section 
on Beaver Creek Road. Total Cost $12,000; 
Federal Funds $10,320; Local Share $1,680. 


c. Request from Benton County for preliminary 
engineering on Soap Creek Road Junction to 
M.P. 1 Section of Sulphur Springs Road and on 
Sulphur Springs Road Junction to Writsman 
Creek Drive Section of Soap Creek Road. 

Total Cost $25,000; Federal Funds $21,500; 
Local Share $3,500. 


d. Request from Clackamas County for preliminary 
engineering for the Bonnie Lure Park Bridge on 
Doughty Road. Total Cost $25,000; Federal 
Funds $21,500; Local Share $3,500. 


e. Request from Crook County for preliminary 
engineering on Old Dry Creek-Ochoco Highway 
Section of Mill Creek Road. Total Cost 
$10,000; Federal Funds $8,600; Local Share 
$1,400. 


f. Request from Grant County for preliminary 
engineering on N. Fork John Day River Bridge 
on Ritter Road. Total Cost $25,000; Federal 
Funds $21,500; Local Share $3,500. 


g. Request from Klamath County for preliminary 
engineering on Sprague River Bridge on Godowa 
Springs Road. Total Cost $15,000; Federal 
Funds $12,900; Local Share $2,100. 


h. Request from Linn County for preliminary 
engineering on Thomas Creek Bridge on Jordan 
Road. Total Cost $25,000; Federal Funds 
$21,500; Local Share $3,500. 


i. Request from Malheur County for preliminary 
engineering on Jordan Creek Bridge on Danner 
Road. Total Cost $15,000; Federal Funds 
$12,900; Local Share $2,100. 


(Continued on next page.) 
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6) Financial aid to municipalities grants to the 
following municipalities and in the amounts 
not to exceed those listed, to be used for airport 
planning and improvement projects. The amounts 
shown will constitute one-half of the sponsor's 
matching share for Federally-funded or State- 
locally funded projects as indicated. 


Morrow County - surfacing new runway $4,600 
at Lexington Airport 

Town of Lakeview and Lake County - $2,863 
Master Plan Study on the 
Lakeview Airport 

City of Roseburg - alternative site $ 442 
selection - study for Roseburg 
Airport 


7) Contract with Federal Leasing, Inc. for an IBM 
attached processor, which will be an addition 
to the installed IBM 370/158 computer. Cost 
$80,985. (Authorized Director of Transportation 
to sign contract.) 


8) Five requests for Federal Aid Urban System Projects 
and authorized State Highway Engineer to sign the 
necessary agreements when prepared: 


a. Request from City of Gladstone to repair 
portions of the existing structure over the 
Clackamas River on Park Place. Total Cost 
$49,000; Federal Funds $26,000; State's 
Share $2,100. 

? 

b. Request from City of Portland to install 
pedestrian signals on N.E. Sandy Boulevard 
at 50th Avenue and 70th Avenue and on N.E. 
Columbia Boulevard at 52nd Avenue. Total 
Cost $55,000; Federal Funds $47,300; State's 
Share $3,850. 


c. Request from City of Roseburg for rubberized 
railroad crossings on N.E. Garden Valley 
Boulevard at the Southern Pacific Railroad 
Crossing. Total Cost $57,000; Federal Funds 
$57,000. 


d. Request from City of Roseburg for rubberized 
railroad crossings on N.E. Winchester Street 
at theSouthern Pacific Railroad Crossing. 
Total Cost $47,000; Federal Funds $47,000. 


e. Request from City of Salem to signalize the 
intersection of Silverton Road and Lana Avenue 
and provide left-turn lanes on Silverton Road. 
Total Cost $102,140; Federal Funds $87,840; 
State's Share $7,150. 
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c. Request from City of Portland for a preliminary 
engineering project to prepare contract documents 
for a project to reduce noise in the Going Street 
Neighborhood (N. Basin Avenve-I-5 Freeway 
Section). Total Cost $200,000, Federal Funds 
$172,000; Local Share $28,000. 


d. Request from City of Portland for a project to 
widen and improve a 2.50 mile segment of S.E. 
39th Avenue (S.E. Holgate Boulevard-N.E. Glisan 
Street Section). Total Cost $1,506,100; Federal 
Funds $1,295,250; Local Share $210,850. 


e. Request from City of Portland to install traffic 
signals at 3 intersections, replace and remodel 
existing signals at 2 intersections and provide 
left-turn refuges as needed on the Beaverton- 
Hillsdale Highway (S.W. 65th Avenue-S.W. Capitol 
Highway Section). Total Cost $825,000; Federal 
Funds $709,500; Local Share $115,500. 


f. Request from Clackamas County to widen a 0.6 
mile segment of Lake Road to a 40-foot paved 
section (Harmony Road-Clackamas Highway Section). 
Total Cost $56,000; Federal Funds $48,160; Local 
Share $7,840. 


Supplemental agreement with Wilbur Smith and 
Associates/CH2M-Hill for preparation of the draft 
environmental impact statement for the Corvallis 
Bypass Study covering an extension of time for 
completion of the consultant's work. Supplemental 
agreement will cover an additional 8-month period 
retroactive to June 1, 1978, through January 31, 1979, 
at no additional cost. (Authorized State Highway 
Engineer to sign agreement. ) 


Supplemental agreement with Wilsey and Ham for 
preparation of additional work items not covered in 
the original agreement for the I-205 Interchange to 
Boring Road Section of the Clackamas Highway in 
Clackamas County covering the environmental impact 
statement. Supplement would include an additional 
cost of $1,675 and a two-week extension of time for 
completion of the consultant work. (Authorized 
State Highway Engineer to sign agreement.) 
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j. Request from Umatilla County for preliminary 
engineering on Sumac and Platt Bridges on 
McKay Creek Road. Total Cost $25,000; Federal 
Funds $21,500; Local Share $3,500. 


k. Request from Washington County for preliminary 
engineering for two bridges over Rock Creek 
(M.P. 0.78 and M.P. 0.96) on NW 185th. Total 
Cost $25,000; Federal Funds $21,500; Local 
Share $3,500. 


1. Request from Willamette National Forest for 
preliminary engineering for replacing guardrail 
at different locations along Rigdon Road and 
on South Fork Road. Total Cost $25,000; Federal 
Funds $21,500; Local Share $3,500. 


m. Request from Lincoln County Road District 
Coronado Shores for preliminary engineering 
for resurfacing their existing roads. Total 
Cost $7,500; Federal Funds $6,450; Local 
Share $1,050. 


n. Request from Clackamas County for preliminary 
engineering on a special safety project at the 
intersection of Skogen Road and 362 Drive. 
Total Cost $5,000; Federal Funds $4,300; Local 
Share $700. 


o. Request from Umatilla County for preliminary 
engineering to improve the intersection of 
Powerline Road and Highway 730. Total Cost 
$4,000; Federal Funds $3,440; Local Share $560. 


p.- Request from Deschutes County Special Road 
District No. 4 for preliminary engineering for 
replacement of the bridge over the Little Deschutes 
River on Bridge Drive. Total Cost $5,000; Federal 
Funds $4,300; Local Share $700. 


10) Requests for the following projects utilizing Inter- 
state Transfer Funds withdrawn from the Mt. Hood 
Freeway and authorized State Highway Engineer to 
sign the necessary agreements when prepared: 


a. Request from City of Gladstone to construct a 
concrete stairway between Oatfield Road and 
Hull Avenue. Total Cost $25,000; Federal Funds 
$21,500; Local Share $3,500. 


b. Request from City of Milwaukie to widen 42nd 
Avenue and King Road and to channelize Harrison 
Street. Total Cost $71,500; Federal Funds 
$61,490; Local Share $10,010. 


(Continued on next page.) 
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Mr. Burco asked Doug Vincent to give a progress report on 
the Department's budget. Mr. Vincent stated the budget was present- 
ed to the Executive Department on September 1. The budget process 
is as follows: 


1) Review by the Executive Department's budget analyst 
and the issuance of the analyst's written recommenda- 
tions. 


2) Appeals concerning the recommendations to the 
Director of the Executive Department and to the 
Governor if necessary. 


3) Final decisions by mid-November. 


4) Governor's budget messages published on 
December 1. If there is a new Governor, it will 
be on February 1, 1979. 


Mr. Vincent said the Executive Department's budget analyst 
has completed his review of all the Department's budgets and it is 
anticipated that the written recommendations will be submitted to 
the Department around November 1. He mentioned the Department does 
know what the content will be and the Administrators will report on 
the major issues that will be raised by those recommendations. He 
stated there were no changes made in the revenue estimates that 
were used in preparing the Department's budget request. He 
commented briefly on the Department's Central Services budget. 


Mr. Burco referred to a memorandum sent to the Commission 
on October 18, 1978, concerning a first cut of revenues and 
expenditures for the 1981-83 biennium. He stated this was requested 
by the Executive Department in support of the Department's contention 
that there is nothing foreseeable in the 1981-83 period which should 
cause the Department to want to change items in the present budget 
submission. (Copy of the 1981-83 Budget Projections is on file in 
the Commission's files, Salem.) 


Mr. Burco reported briefly on the 1978 Surface Transporta- 
tion Act. He said that Congress has passed a four-year extension 
of the Highway and Transit Bill. He pointed out if the bill is 
signed by the President, it will provide modest increases in 
primary and secondary highway funds. There would be some change 
in the match ratio which will allow State dollars to go further in 
both the primary and secondary category and there are assistance 
provisions for intercity public transportation and operating 
assistance for small communities and rural areas. 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit 
State Highway Engineer Exhibit 
Right of Way Engineer Exhibit 
State Recreation Director Exhibit 
Chief Counsel Exhibit 
Highway Controller Exhibit 


DIRECTOR'S REPORT 


Mr. Alfred Hampson, Chairman of the Travel Information 
Council, and Mrs. Blake Eklund, Director, presented to the 
Commission the following resolution: 


RESOLUTION 


WHEREAS: The Travel Information Council of the State 
of Oregon has been able to successfully implement the Logo 
Program on the Interstate System in Oregon, and; 


WHEREAS: The program would not have become opera- 
tional without the dedication and cooperation of the 
Highway Division of the Department of Transportation and 
also the Oregon Transportation Commission, and; 


WHEREAS: The Travel Information Council was author- 
ized by the Legislature to borrow up to $100,000 from the 
Highway Fund and did borrow $67,000 from the Highway Fund 
in order to finance the implementation of the program, and; 


WHEREAS: The Travel Information Council has reduced 
the amount owed to the Highway Division to $32,160.32, and; 


WHEREAS: The Travel Information Council now wishes to 
pay the entire balance of the loan from the Highway Fund. 


NOW THEREFORE be it and it hereby is resolved by the 
Travel Information Council that the Highway Division is 
authorized to transfer from the Travel Information sub- 
account of the Highway Fund to the Highway Fund the remaining 
balance of the loan from the Highway Fund in the amount of 
$32,160. 32. 


Adopted this tenth day of October, 1978. 


/s/ Alfred A. Hampson 
Alfred A. Hampson, Chairman 
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Mr. Bell reported on the Department's 1979 Legislative 
package. He mentioned that four changes have been made since the 
last report. One of the bills (No. 735-86 - Cost Adjusted Fee 
Schedules Maximums Set by Law) was withdrawn at the request of the 
Motor Vehicles Division. Mr. Bell stated that . ree bills were 
presented to the Executive Department approximately three weeks ago 
to meet their deadline. (Copies of the bills were previously 
forwarded to the Commission.) He said No. 731-11 provides greater 
flexibility for the Travel Information office to cooperate with 
other government agencies and the private tourist industry in the 
publication and dissemination of publications and information to 
assist the traveling public. 


Mr. Sollis commented on the next two bills: 


He stated No. 731-12 would create the Department of 
Transportation Working Capital Account to which data processing 
services performed by the Department for the Department and other 
State agencies may be charged. 


No. 734-25 would establish a maximum 45-foot length for 
semitrailers. Mr. Sollis said this would eliminate existing 
limitation on dimensions from kingpin to last semitrailer axle. 
This bill would provide increased uniformity with adjacent states' 
requirements for semitrailer lengths and would allow interstate 
motor carriers to operate more efficiently. 


The Commission approved the three proposed bills as 
presented by Mr. Bell and Mr. Sollis. 


Mr. Sollis presented and the Commission approved a proposed 
bill to extend the Travel Information Council to 1985 in its present 
form. 


Upon the recommendation of Mr. Sollis, the Commission 
approved a proposed bill to provide for a Travel Information 
Advisory Council appointed by the Commission to act in an advisory 
capacity to the Commission on matters relating to the logo program. 
He said the purpose of this bill is that in 1985 when the Travel 
Information Council goes out of existence, the duties and responsi- 
bilities will go to ODOT and at that time the Commission can 
appoint an advisory council. 


Following Mr. Sollis' recommendation, the Commission 
approved a proposed bill to establish I-80N from the easterly boundary 
of the City of Portland to the Idaho line as a scenic highway. 

Mr. Sollis pointed out that if this is approved, all outdoor adver- 
tisingsigns visible from a scenic highway will be removed upon a 
payment of just compensation. The payment of the State's share of 
the cost of removal would come from the subaccount established by 
377840, which is the Travel Information Council subaccount. 
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The Commission considered an eight-month extension of the 
consulting agreement with Ron Linton (Linton, Mields, Reisler & 
Cottone, Ltd.) to July 1, 1979, for professional services in pursuit 
of Oregon's legislative and administrative interests in Washington, 
D.C. Mr. Burco mentioned that Mr. Linton's services have been 
outstanding the past year, not only with the 1978 Surface Transporta- 
tion Act, but other areas as well. Following his favorable 
recommendation, the Commission approved the agreement in the amount 
of $20,000 and authorized the Director to sign it. 


The Commission approved the Oregon Action Plan which was 
presented to them for their review at the September 19, 1978, 
Commission meeting. The Commission authorized the Chairman to sign 
the document prior to printing. Mr. Rulien stated the Action Plan 
will be effective on January 1, 1979, and will supersede the present 
plan. (Copy of the Oregon Action Plan on file in the Commission's 
files, Salem.) 


Mr. Rulien referred to a report and a proposed policy 
regarding noise abatement that was previously mailed to the 
Commission. He said the purpose of this report is to identify 
issues related to highway noise mitigation and to propose a policy 
for consideration by the Department and the Transportation 
Commission. Excessive noise generated by State highway facilities 
is becoming a significant problem. Mr. Rulien mentioned that berms, 
walls and plantings have been incorporated in some of the newer 
highway projects such as Interstate 205 to help eliminate traffic 
noise. The Department has been receiving complaints and threats 
of legal action from residents from completed sections of inter- 
state highways in urban areas of the State. He said the question 
now is should the Department undertake noise reduction projects on 
completed highways. 


Mr. Rulien asked the Commission for authority to develop 
a noise inventory so the Department can better identify the 
magnitude of the problem and propose some rational basis for 
priority decisions. The Chairman mentioned it is an increasing 
problem on primary and secondary highways. The Department is 
obligated, he said, to take a look to see what can be done under 
the present funding that would relieve some of these situations. 
However, he continued, there would be a matter of priorities. The 
Commission authorized Phase 1 (Interstate System) of the inventory 
as they felt that the Department should know where the critical 
areas are and the cost of abatement but did not want to enter into 
an extensive investigation when there is no feasible source of 
funds to meet the problem. 
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Consideration was given to an Interstate Project to provide 
weather information signs for motorists on Interstate 5 in the 
Siskiyou Mountains. Mr. Klaboe said signs would be installed in 
Linn, Douglas and Josephine Counties. The signs would advise 
motorists where they can tune their radios t eive weather 
information. The estimated cost is $9,200 with *ederal participation 
of $8,400 and State matching funds of $800. He recommended approval 
of the project to be done with State forces and that it be added to 
the Six Year Program. The Commission approved the project as 
recommended and authorized Mr. Klaboe to sign the project agreement. 


The Commission considered a request from the City of 
Albany for a project to add a signal and channelize the intersection 
at Pacific Boulevard (Albany-Junction City Highway) and 29th Avenue. 
Mr. Klaboe stated the proposed signal meets the traffic warrants 
and will provide for smoother traffic flow. The estimated cost is 
$180,000. The City will provide $76,000 toward the cost and the 
State would use $104,000 of State Construction Funds. He said funds 
are available due to the saving of money in the construction of the 
Hooskanaden Slide in Curry County which was performed by State forces. 
The Commission approved the project and authorized inclusion in the 
Six Year Program. 


Mr. Klaboe presented a report and recommendation covering 
the program of street work in cities having a population of less than 
5,000 under the $250,000 Fund appropriated by law for 1979. (Special 
City Allotment Program for 1979.) He mentioned that 80 applications 
have been received and all carefully analyzed. There were 11 projects 
selected for approval as being most meritorious and all that can be 
covered by funds available. The Commission approved the projects 
in the following cities and authorized the State Highway Engineer 
to sign agreements when prepared: (Specific details shown on each 
project in the Commission's files, Salem.) 


(List of projects on next page.) 
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In reply to the Chairman's inquiry, Mr. Sollis said there 
are approximately 30 signs yet to be removed under the present 
program. 


Mr. Burco recalled that last month the Commission gave 
their approval to submit to the Emergency Board a request for a 
Federal grant for a Crash Injury Management Training Program. He 
said the Department would like to resubmit it with the funding 
reduced from $100,000 to $90,000. Included in the proposal is a 
way of recovering some of the indirect cost. The Commission 
approved resubmitting the proposal to the Emergency Board. 


The Commission reconfirmed November 28, 1978, for their 
next meeting and set December 19, 1978, for the following meeting. 


OPERATIONS 


Mr. Klaboe stated that at the last meeting the Commission 
had heard testimony concerning I-82. Since that meeting, he said, 
he had sent to the Commission a transcript of the testimony and 
copies of all the letters received at the meeting. The Chairman 
moved that the selection of "J" Route be reconfirmed. It was 
seconded by Commissioners Brix and Walsh. The Commission unanimously 
reconfirmed the selection of the "J" Route for the Interstate 82 
Corridor in Umatilla County. 


Consideration was given for the construction of frontage 
roads in the Martin Creek-Comstock Section of Interstate 5 in Lane 
County. Mr. Klaboe pointed out that the Department has some right 
of way obligations to the property owners for building the frontage 
roads and one structure across I-5 which will eliminate 14 access 
points. He showed to the Commission a map which outlined the 
project. He mentioned this first-stage project is estimated to 
cost $2,800,000 and will be done with Federal Aid Interstate Funds. 
He recommended approval of the project for construction in the 
fiscal year 1979, subject to concurrence of the Federal Highway 
Administration. The Commission approved the project. 


Mr. Klaboe reported that the Josephine County Board of 
Commissioners is offering to finance the preliminary engineering 
phase through the design hearing in order to expedite the Third 
Bridge Project in Grants Pass. He said this proposed project has 
been reviewed by local, State and Federal officials and, to date, 
it is not on any Federal Aid System. The County is willing to 
finance toward the project up to an amount of $450,000. The 
Commission accepted the County's offer to finance and authorized 
the Assistant Director of Operations to sign the necessary agreements. 
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Mr. Coulter stated that the Winter Recreation Advisory 
Committee recommended at their September 13, 1978, meeting the 
approval of expansion of the present Sno-Park on the Mt. Hood 
Highway to include the new parking lot for the Hood River Meadows 
complex (M.P. 63.99) in Hood River County. He i commended not 
designating this area as a Sno-Park at this time because this lot 
may not be completed for this winter's use and because of the 
uncertainty of receiving sufficient revenues to offset the snow 
removal cost. Mr. Coulter mentioned that Mr. Clay Simon, Vice 
President of Mt. Hood Meadows Development Corporation, is present 
and wishes to comment on this subject. 


Mr. Simon stated that there is a need for additional 
parking facilities and felt the additional revenues from the new 
parking lot will offset future plowing costs. The postponement of 
approval will be detrimental to the U.S. Forest Service and Mt. Hood 
Meadows. Mr. Simon recommended that the designation be approved 
at this time, but that it not be implemented within the Sno-Park 
designation system until the lot is constructed. (Mr. Simon's 
letter to the Commission dated October 23, 1978, on file in the 
Commission's files, Salem.) After discussion, the Commission 
approved the Hood River Meadows Parking Lot as an official Sno-Park 
designation. 


The Commission considered a supplemental agreement to 
transfer a portion of the old Columbia River Highway right of way 
to Morrow County. Mr. Coulter recalled that in 1964 the agreement 
with the County did not effectuate the transfer of the State's 
right, title sid interest to the portion of the highway but merely 
the obligation to maintain the then existing roadway. He said the 
situation is unique in that the State actually owned fee title to 
the right of way rather than merely an easement. Mr. Sollis 
pointed out to clear up the title problems that the County now has 
and to carry out the intent of the original agreement, it would be 
appropriate to give the County a deed of relinquishment for a 
60-foot roadway through the center of the old right of way for 
public road purposes and also give them a Bargain and Sale Deed for 
the remaining width of the old Columbia River Highway at its 1964 
value. The Commission approved the supplemental agreement with 
Morrow County and authorized the Highway Engineer to sign the 
agreement. 


Commissioner Walsh asked about the status of the Morrow 
County gravel pit. Mr. Klaboe said the Attorney General stated 
that the State must get fair market value for the gravel pit. This 
matter appears to be closed, he said, unless the County comes up 
with the money. 
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City & 
County 


Arlington 
Gilliam 


Athena 
Umatilla 


Depoe Bay 
Lincoln 


Dundee 
Yamhill 


Florence 
Lane 


Huntington 
Baker 


Island City 
Union 


Mill City 
Linn-Marion 


Troutdale 
Multnomah 


Umatilla 
Umatilla 


Warrenton 
Clatsop 


Mr. 


At the July 1978 Commission meeting, ! 


terms to the Winter Recreation Advisory Committee. 


Street 
Cottonwood St. (John Day 
Hwy. to Fir St.) 

S. 5th Ave. & Park Lane 
(4th-5th) 


S.W. Ellingson St. & Coast 
Ave. S.W. 


5th (Pacific Hwy. W. to 
Upland Drive) 

Spruce St. (Highway 126 to 
10th St.) 


lst St. West (Washington 
to Monroe) 


"D" (2nd to 4th) & 5th 
(B to C) 


N.E. Wall St. (lst to End) 


S.W. 7th St. (Kings Byway 
to Buxton St.) 


Willamette Ave. (Columbia 
River Hwy. to N.C.L.); 
Columbia St. (ist Block 
East and West); Klickitat, 
Yakima & Walla Walla St. 
(1 Block East) 


N.E. lst Street 


TOTALS 


SCA 


$ 9,800 
25,000 
23,245 
25,000 
25,000 
25,000 
16, 330 
25,000 
25,000 


25,000 


25,000 


$249 , 375 


52,680 


32,240 


6,630 


11,990 


84,100 


18,630 


Total 


$ 9,800 


77,680 


23,245 


57,240 


31,630 


36,990 


16,330 


40,520 


66,900 


109,100 


43,630 


$263,690 $513,065 


Coulter recommended the appointment of Mr. John Hoefling 
of Portland (representing the public) to the Winter Recreation 
Advisory Committee for a two-year term. 
the appointment. 


The Commission approved 


Coulter stated, 
Mr. Mike Lockhart and Mr. George Watson were appointed for one-year 


Mr. 


Coulter 


said that this was in error as under the law the appointments should 


be for two-year terms. 


The Commission approved the appointments for 


two-year terms effective July 1, 1978, as recommended by Mr. Coulter. 
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Mr. Burket said their 1979-81 budget of $3.416 million 
has been accepted by the Budget Division of the Executive 
Department. The Division has scheduled expenditures of $3,176,500, 
subtracting from this amount $1,441,780 Federa! dollars that is 
built into the budget. This represents an 11.2% increase over the 
current biennium. 


The Commission considered approving supplemental agree- 
ments with the City of Roseburg, Rogue Valley Transportation 
District and Columbia County to reallocate unused General Funds 
under the Urban-Rural Operating Assistance Program. Mr. Moore 
stated the contract with Roseburg would increase by $10,592; Rogue 
Valley Transportation District would receive an additional $10,452; 
and Columbia County an additional $12,507. He said the program 
participants who have not used their first year allocation have 
been notified of these proposed changes and no system will suffer 
adverse consequences as a result of this reallocation. The 
Commission approved the supplemental agreements as recommended by 
Mr. Moore. 


Mr. Moore reported on the transit aspect of pending 
Federal legislation. He commented on the Non-Urbanized Area 
Operating Assistance Program for Public Transportation. This 
would give Oregon an additional $1 million a year. He indicated 
it will affect the budget, but didn't know how much because it is 
not known when the Federal program will be implemented. 


Mr. Moore mentioned another program, which is a $40 million 
a year Capital Improvement Program for intercity bus terminals. 
This would mean the Portland Transportation Center project would be 
eligible for 80% Federal funds. 


A third program, he said, is a $30 million annual 
Operating Assistance Program for the intercity bus industry. He 
pointed out that this program was not sponsored by the administra- 
tion and it is not known how the Federal Government will implement 
it. Mr. Moore mentioned the State may just have an advisory 
planning role or it may be receiving and dispersing funds. 


Mr. Moore mentioned the Public Transit Budget for 
1979-81 in the amount of $3.7 million was forwarded to the Executive 
Department on September 1. He said this amount did not include 
Tri-Met, but did include anticipated Federal Funds in the amount 
of $600,000. The Budget Analyst has proposed a deletion of 
approximately $800,000. The largest amount is $565,000 which 
represents Decision Package No. 7. He indicated this would have 
been more capital improvement money for the Lane Transit District 
and the City of Salem. 
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Mr. Coulter briefed the Commission on the Highway 
Division's 1979-81 Budget and he said the total amount of the 
budget is $660 million which is considerably higher than in past 
years. The estimate for the current biennium ‘~ $430 million. He 
said most of the increase is in the construction program due to 
approximately $60 million in Interstate Transfer Projects using 
funds withdrawn from the Mt. Hood Freeway and Interstate 305 in 
Salem, other large projects on the 1-205 Bridge across the Columbia 
River and heavy interstate right of way costs. He mentioned the 
non-highway part of the Travel Information Program is being 
transferred to the Department of Economic Development. 


Commissioner Hollern inquired about the hearing pertaining 
to Sno-Park permits. Mr. Sollis mentioned that no one appeared in 
opposition to the hearing and there was only one letter received. 

He stated the Oregon Hotel-Motel Owners Association that requested 
the hearing said that after the proposal was explained to them they 
were withdrawing their objection. Mr. Sollis said the permits will 
be permanent and a sticker placed on the lower corner of the 
windshield. 


Mr. Talbot handed to the Commission a comparison sheet 
of the State Parks and Recreation Branch 1979-81 Budget Request. 
(Copy on file in the Commission's files, Salem.) He mentioned the 
summary sheet shows the Agency's request, the Executive Department 
Analysts' recommendations and the various decision packages. The 
Analysts have deleted all of the decision packages except the 
St. Mary's Woods Acquisition. They have reserved approximately 5%. 
Mr. Talbot indicated the Department would appeal the 5% which 
amounts to approximately $1 million, and it is anticipated that 
some of these programs will be placed back in the budget. 


Mr. Burket reported that the Pacific Power and Light 
Company has applied to the Public Utility Commissioner for authority 
to build a 500,000 volt power line in the vicinity of Kingsley 
Field in the Klamath Basin. He said the Division is concerned 
about the alignment of the power line in the area south of Kingsley 
Field Airport so as to not constitute a hazard to the aircraft 
using the north-south runway or to interfere with the electronic 
air navigational aids. Mr. Burket recommended that the Attorney 
General intervene, if necessary, on behalf of the Division in the 
Public Utility Commissioner route case. Commissioners Walsh, Brix, 
Coleman and Vice Chairman Hollern accepted his recommendation. 
Chairman Jackson refrained from voting on this matter due to a 
conflict of interest. 
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The meeting adjourned at 11:50 a.m. 


if “FO pe toes rn 


B.™Gordon Coleman, Commissioner 


pee: Commissioner 


OH. Hea 


C. W. Head, Manager 
Commission Services 
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Mr. Harvey Ward briefed the Commission on the imp lemen- 
tation plan of the October 1978 Executive Board request that was 
approved allowing the Motor Vehicles Division to construct and 
establish seven new field offices. He said the new field offices 
are in Cedar Hills, Sandy and Stayton, and it is anticipated that 
these offices will be opened in January of 1979. The offices in 
Florence and Lincoln City are scheduled for opening in February 
and the Madras and Heppner offices are to be opened in March, 


Mr. Ward reported that the Motor Vehicles Division 
1979-81 proposed budget in the amount of $35 million has been 
submitted to the Executive Department. He mentioned the Budget 
Division has reduced this amount by $15 million. The major 
reduction, he said, is the funding for the purchase of a Department 
computer. They also reduced 13 field staff positions. Mr. Ward 
commented on other decision package items. 


Mr. Harry Anderson reported on the Motor Vehicles 
Division computer center. 


Mr. Henry Wolf of Lincoln City, representing the Twenty 
Miracle Miles, appeared before the Commission urging improvement 
of Highway 18 and the portion of Highway 101 entering Lincoln City 
in Lincoln and Polk Counties. He pointed out that the heavy 
traffic volume and the accident rate still exists on these 
highways. In reply to Mr. Wolf's inquiry, Mr. Klaboe stated if 
Proposition 3 passes at the November 7, 1978, election, it will 
mean approximately $14 million to the Highway Fund. This money 
will probably go into the Six Year Program and add back to the 
Six Year Program some of the jobs that were deleted when the gas 
tax increase failed last May. 


Chairman Jackson adjourned the meeting at 11:37 a.m. 


Immediately following the close of the formal meeting, 
the Commission reconvened in the Conference Room. Present were: 
All five Commission members, Glen Green, Bob Bothman, Robert Burco, 
Larry Rulien, H. S. Coulter, Bill Hayden, and Fran Neavoll. As a 
follow-up to their earlier discussions, Glen Green and Bob Bothman 
briefed the Commission on the current status of the Powell 
Boulevard Project (Ross Island Bridge-S.E. 50th Avenue Section of 
the Mt. Hood Highway in Multnomah County) in which the contract has 
not been awarded pending Federal Highway Administration approval. 
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MINUTES OF 10-24-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
34377 C & D Lumber Company $ 700.00 
49622 Exxon Company, U.S.A; 8,200.00 
50002 Kirsner, Ronald W. and Margaret L. 400.00 
50006 Reed, Cray S. and Glenna L. 2,750.00 
50021 Smith, Samuel L. and Audry D. 4,125.00 
50048 Lowe, Wilma D. 

___ Aston, Edwin L. and JoAnne = 14,815.00 
50169 Duffin, Terry J. and Sandra L. 
ae Foster, William W. Jr. and June T. 4,455.00 
50079 Havlina, Bedrick and Opal M. 

Elliott, Richard E. and Patricia A. 150.00 

50188 Clatsop County eee 6,650.00 
50279 Adkins, Stanley E. and Alvina I. 12,500.00 
2 : ~ 10 Transactions § 54,745.00 


By your duly adopted delegated order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
actions listed above and report this action for your official 
records. 

Dated this ‘ day ofa i{i+— 1978 


> 
rT 


WVitwy 4 iA 2th 
Glenn L. Jackson, Chairman 
Oregon Transportatiop Commission 


APPROVE! APPROVED, 


. STATE HIGHWAY ENGINEER 


Date 2-25-78... Or sacs Seth a 
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MINUTES OF 10-24-78 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the following agreement and report this 
action for your official records: 


On September 1, 1978, approved an agreement 

with the Department of Fish and Wildlife whereby 
the Fish and Wildlife transfers to the Highway 
Division a 364-acre parcel in Columbia County 
appraised at $218,400 and the Highway Division 
transfers to Fish and Wildlife a 72+ acre parcel 
in Polk County valued at $108,000. The difference 
in the values will be corrected in the future by 
the conveyance of excess Highway properties at 
market value to Fish and Wildlife. 


ged ee: day o 
Y 2 


girman 
Commission 
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MINUTES OF 10-24-78 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority 

on behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the following agreement and 
report this action for your official records: 


On September 19, 1978, approved an agreement 
with the Public Transit Division and the 

Highway Division whereby the Highway Division 
will prepare and install intercity bus station 
identification signs with no cost to the State 
Highway Fund. Location of the signs shall be 

in the following cities: Brookings, Gold Beach, 
Port Orford, Bandon, Myrtle Point, Coquille, 
Coos Bay, Reedsport, Florence, Yachats, Waldport, 
Newport, Lincoln City, Tillamook, Garibaldi, 
Manzanita, Seaside, Warrenton, and Astoria. 

Cost $3,540. 
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TO: Oregon rraINUTES Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49546 Ackerley Communications, Inc. $ 6,200.00 
49882 Mead, Albert M. Jr. and Marion I. 50,000.00 
49939 Getzler, Beatrice D. (Gilstrap) 105.00 
50019 Anliker, Rudolph J. and Marie 
Jabs, William M., et al 875.00 
50060 Thomas, Robert S., et al 3,150.00 
5 Transactions $ 60,330.00 


(2) Grant of access to Joseph Roley at Station 65+16, on the 


Grants Pass-New Hope Road Section of the Jacksonville Highway 


in Josephine County. File 40533 


(3) Agreement with City of Portland for construction of the 
Ross Island Bridge-S. E. 50th Avenue Section of the Mt. 
Hood Highway (Powell Boulevard). The State will supervise 
construction of the project using Federal Aid Interstate 
Transfer Funds with local match provided through the State 
Bond Program. The City has concurred in State recommenda- 
tions for street closures and has agreed to cooperate in 
the adjustment of utilities. (Local Government) 


(4) Agreement with Lane County eliminating from the State Highway 


System and transferring to County a short segment of old 
alignment in the East Unit, Siuslaw River-Walton Section of 
the Florence-Eugene Highway, State Primary Highway No. 62. 
(Local Government ) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority 

on behalf of the Oregon Transportation Commission. 

Pursuant to that authority, and acting in accordance there- 
with for the Commission, I approve all actions listed 

above and report this action for your official records. 


¢ STATE HIGHWAY ENGINEER 


ban Gee ~ 2758 - 


FPERIMIN SURE Site oats 


(6) 


=XHIBIT__a 
MINUTES OF 10-24-78 


Agreement with Oregon Portland Cement Company for financial 
participation in the construction of the Nelson Point 
Interchange Ramps Section of the Old Oregon Trail in 

Baker County. State is agreeing to perform all preliminary 
engineering at State expense. The Company is agreeing to 
pay 50% of the difference between the actual total construc- 
tion cost and the amount contributed toward the project by 
the Federal Highway Administration, excluding preliminary 
engineering. (Local Government ) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority and acting in accordance therewith for 

the Commission, I approve all actions listed on the previous 
page and the item shown above (6 items totaling) and report 
this action for your official records. 


1978 


Oregon Transpd Hion Commission 
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EXHIBIT___a 
MINUTES OF 10-24-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Numoer Name Consideration 
48873 Port of Portland $351,750.00 
49772 Olds, Charies B. and Doris 1,225.00 
49875 Fischer, Stanford G. and Marie 27,500.00 
49917 Blackburn, J. H. et al 3,500.00 
49920 Jet T, Inc. 1,650.00 
50045 Morton, Frank E. et al 10,000.00 
50291 Inwood & Co. 100.00 
50313 Velsmeyer, M. C. & M. J. 300.00 
50315 Brooks Resources, Corp. -0- 

9 Transactions $ 396,125.00 


(2) Agreement with Oceanside Water District for water service 
at Oceanside Beach State Wayside in Tillamook County. 
The Water District was only willing to provide a service 
agreement to June 30, 1979, pending development of operat- 
ing cost experience. It is recommended this temporary 
agreement be approved, on the basis that a longer term 
water service agreement will be negotiated prior to 
June 1979. (Parks Branch) 


(3) Supplemental agreement with State of Alaska, Department 
of Transportation and Public Facilities, to extend for 
another year the arrangement whereby Oregon tests traffic 
safety control equipment for them. (Maintenance Branch) 

(Extended for period of 10-1-78 to 9-30-79) 


(4) Agreement with Lane County for construction of the Jasper- 
Lowell Road Channelization Section of the Willamette High- 
way. Lane County will provide construction engineering 
for the project and will maintain that portion lying out- 
side the State's right of way. State will provide a liaison 
engineer to monitor the work and will reimburse the County 
for construction engineering services. (Local Government) 


(5) Agreement with City of Grants Pass for the installation of 
traffic signals on the Redwood Highway (6th Street) at "A" 
Street in Grants Pass, Josephine County. The State is 
agreeing to design and supervise the installation and 
maintain the signals when completed. The City is agreeing 
to pay 100% of the total actual cost of the installation 
including preliminary engineering and construction engineer- 

APPR Ae ing and electricity. (Local Government ) 


APPROVED 

——y a CO 

ine 2 5 7 e STATE WIE WAY ENGINEER 
hoes 77 


~ 
ri 
K\ 


=XHIBIT A 
MINUTES OF . 10-24-78 - 


~n 


olar Dr. _ os fee 
(Contract No. 8812) 
_F.A. Proj. No _SOS-0900(2) - 


Steller Dr. and 


No. Projnet 


Type of Work 2-2 Miles Aggregate Surfacing 


_ . Deschutes. __ Mighway__county Roads _ 


County 


Dt ow tater... baorer Bros. Inc., Portland ._. 


No. of Bidders 


93,85 


Low Bid S_ 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Deschutes County and the sum of $8,670.00 is 


deposited by the County. 


Co 
2 
co 
' 
a) 


(Contract No. 8813) 


nce of the 
00 is 
No.6 ___ Project Crater Lake Ave. ®@ Spring St. & McAndrews Rd. (Medford) 
(Contract No. 8814) 
Type of ark Traffic S a, FO oF) ae 


Jackson 


eer Dict oe 2h ne way —_ 


71 (C 


No. of Bi s 


Ta. a 5 eee em ~_ f i os 
2 Low Bidder___ Hamilton Electric, Inc., Eugene 


189, 406 


Low Bid $ _-S-3 "> 


Engineer's Recommendations 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate _9-2S- 79 _ 
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EXHIBIT 


MINUTES OF 10-24-78 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


es 1 proyorr 30th St. & Melbourne Ave. at Marine Drive (Astoria) 
(Contract No. 8809) 


Type of Work _ Traffic Si gnals_ ee F.A. Proj. No. _EDA-07-51-13300 
County ___ Clatsop Highway Lower Columbia River 
No. of Bidders 2 Low Bidder Hami lton Electri Cc , Inc., E a 


48,315.36_ 


Low Bid $ 


Engineer's Recommendation: Award to low bidder. 


Vine St.-Scappoose High School (Scappoose) 
(Contract No. 8810) 


Debi. Peet 


Type of Work 13 Mile Grade & Pave F.A. Proj. No. _SOS- -0503(2) _ 

County Columbia a <A ee | 6th RACES ty_ Str Feet)... . 
Columbia West Materials 

No. of Bidders___© ___ Low Bidder__& Constructors, Inc., Portland — 

Low Bid 524,300. ee "s 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Scappoose and the sum of $8,810.00 
is deposited by the City. 


Hat ieee ew loot, Col lege Entrance (Coos Bay) 
ontract No. 8811 
0.3 Mile Grade & Pave in . iHS (1) 
Type of Work __ ‘ aod =e F.A. Pro. No, io =D = 
Cane 
Counter lgteny ___Cape Arago 
Bracelin-Yeager 
No. of Bidders__© __ Low Bidder Excavating & Trucking, Inc,, Eastside 


iag 144,991.00 


Low Bic 


Engineer's Recommendations 


Award to low bidder subject to FHWA 
concurrence. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE = ail 
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=XHIBIT.-__4 
MINUTES OF 10-24-78 


no. 10 rn 


Columbia Blvd. Intchge. (UPRR U'xing) : 
(Contract No. 8818) 


Type of Work . Structures i eiheniinaincin —— __ F.A. Proj. No _1-205-7(60)313 
Couny___ Multnomah Highway__E- Portland Freeway __ 
feo; of Bidders. _ Low Bieder_ Hensel Phelps Construction Co., Vancouver 


Low Bid ;_1,647,000.00 an 
Engineer's Recommendation: Award to low bidder subject to concurrence of the 
FHWA. 


facet. =. Prakece SE: Duke St.-SE Clatsop St. n 
(Contract No. 8819) | 
FA vo to, MeIX-9723(1) | 


e Grade & Pave 


Type of Work 


County _____ Mul tnomah_ enemas 


No. of Bidders___5.___ Low Bidetor Oregon Asphaltic Paving Co., Portland 


. 555,909.15 
Low Bid $———_———____—- 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
( f 7 


the City of Portland and the FHWA and deposit 
of appropriate local matching nioney. 


See ee ee Ross Island Br.-SE 50th Ave. (Portiand)ic 
2.21 Miles Grade, Pave, Structures, (Contract No. 8820) 


_F.A. Proj. No 1X-24(8) 


type of Work. Signing, Illumination & Signa ls 


Multnomah vighway__t- Hood (Buell Blvd.) 


County 


_Cascade Construction Company, Inc., Portland 


No. of Bidders__._-__-__E—s Low Bidder Lint bans 
Engineer's Recommendations 


This project is under review pending discussion with the 
City. A recommendation will follow within a few days. 


APPROVED BY CHAIRMAN 

GLENN L. JACKSON 

pats_P-e AP 7Z_ ; 
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sararsewna 


EXHIBIT. 
MINUTES OF 10-24-78 


7 Preyer orayback Cr.-Lake Cr. (M.P. 11.8, 18.2, & 18.4) 
paawe. See iE An A, LS EY 


(Contract No. 8815) 
Type of Work 6.7 Miles Grade & Rock iitey nn. Pro). No, RS-101(1) 


Couny____Josephine ss Highway___Oregon Caves =A 


No 


No. of Bidders Low Bidder ait. Bo Steel, Ine -, Medford . 


Low ais s_ 132,865.00 


Engineer's Recommendation: 


Award to low bidder. 


ae cl Project_ Bully Cr. Bridge (Vale) 


(Contract No. 8816) 


Type of Work OS Mile Structure F.A. Proy. No. _ RS B4 95(1 
County —___ Malheur. Highway FAS B495 Ma in $ t | ee 
No. of Bidders 6 Low Bidder__ Miller Construction Co .. Twin Falls, ID 


Engineer's Recommenaations Award to low bidder subject to concurrence of 
Malheur County and the sum of $9,700.00 is 


deposited by the County. 


a. ee Project — Sil ver Fa Ils S ta te Park 


~ (Contract No. a 
Park Facilities & Buildings F.A. Pro). No. HCRS-41-00926 
TEESE RET UCTS dio ee jo, eho Eze 


Type of Work 


Mar? 
County — wena ne m on 


Highway == 


No. of Bidders J Low Bidder Gervais Co nstructi on Co +3 Woodburn 


Low Bid $ 219,655.00 


Engineer's Recommendations 


Award to low bidder. 
APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DATE sacs = 
ki - 2764 - 


on —— — eerie FE a te 


=XHIBIT A 
MINUTES OF _ 10-24-78 


16 


Flora Rock Production 


No. — Proyoct 


(Contract No. 8824) 


Rock Production _ F.A. Proj. No. ___> tate 


Type of Work __ 


is Wal low rn Lewiston-Enterprise 

ounty —_______ SSS Highway — omens om A. — — 

No. of Bidders ____3-__. Low Bidder _D Mc _D Corporation, LaGrande 
ala} 

tow sia s_00,000 


Award to low bidder. 


Engineer’s Recommendation 


17 


No. —_—— 
No. 8825) 
TAM_0N01/ 2) 
o, Yim Usa o) 


Type of Work 


Washington 


County a ~~ aE 
No. of Bidders —— Low Bidder __ H { ric, inc., A ‘Ll Seen Pe 
Low Bid nae is 2h /. 00 
Engineer's Recommendations 
to low bidde 
n 


subject to concurrence of the City of Tualatin and the FHWA and 
the sum of $56,440.00 is deposited by the Ci 


On September 28, 1978, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received September 21, 1978, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


al 
Glenn L. Jackson, 
Oregon Transportation Semfission 
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‘ EXHIBIT___a 
MINUTES OF 10-24-78 . 


ho 23 _ proj SE Morrison Bridge Ramp (Portland) 


Type of Work _ 0.1 5 Mi Te Grade, Pave & Si gnal SFA Proj. No. _ ] X-26(10) 


County Se La Highway _Pa cific E ast_ (SE Grand Ave a. 


No. of Bidders 1 _____ Low Biter Cascade Construction Company, Inc., Portland 


Low vid s_127, 260.00 _ 


Engineer's Recommend.ition: Reject all bids, 


14 
a ; Project _ 


Grande Ronde River (Peach Lane) Br. 


(Contract No. 882 


99% 
ra a ove 
Tyee of Work _130 Feet Structure _ ____F.A. Proj. to, 90S-3100(2) _ 
County __Union = Highway County Road No. 28 
A ee ee Low tidder Hamilton Construction Co., Springfield 


tow Bid s_281,456.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Union County and the sum of $29,200.00 is 
deposited by the County. 


49 project___ Hurricane Creek Bridge _ phe a ee 
(Contract No. 8823) 
Type of work_0.02 Mile Grade, Pave & Structure ¢,q Pro). No. 90S-3200(2) _ 


No. __ 


Couny___ Wallowa _ _ County Road 590. 


sats intinntenainapestiancnenscinnn TLIQHUVRY .. 


No. of Bidders__3 Low Bidder __ Hamil ton_Con s truc tion Co. 2 _Springfield_ 


209 14 

Low Bid $ 06,383.00 

Engineer's Recommendations’ Award to low bidder subject to concurrence’ of 
Wallowa County and the sum of $10,660.00 is 
deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


Date__9-AB-7 9 
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‘i . i EXHIBIT . 
H tati i i 

regon Transportation Commission MINUTES OF 10-24-78 
SUBJECT : Report of Actions Taken Under Delegated Authority 


(1) Options and Other Documents Relating to Property Acquisition 


Number Name Consideration 
47112 Portland General Electric Co. $ 675.00 
47653 Nelson, Robert C. & Dorothy V. 4,600.00 
48931 Callaway, Funice M. 250.00 
48932 Jacobs, Buck 115.00 
49326 Haines, Sue Wendland et al 5,560.00 
49956 Shoff, Buford & Lula 30.00 
49959 State of Oregon, Board of Forestry 220.00 
49991 State of Oregon by and through its 
Board of Higher Education 15,400.00 
50051 Huslik, Allene A. et al 7,700.00 
50072 Nauer, Zelia C. 7,945.50 
50078 Souders, William & Henrietta F. et al 350.00 
50147 Longview Fibre Company 100.00 
50290 First Federal Savings and Loan . 
Association of Salem 100.00 
13 Transactions $ 43,045.50 


(2) Agreement with Lane County for emergency traffic signal repair. 


(3) Agreement with City of North Bend for installation of traffic 
signals on the Cape Arago Highway (Broadway Street) at 16th 
Avenue in North Bend, Coos County. The State is agreeing to 
design and supervise the installation and maintain the signals 
when completed. The City is agreeing to pay 100% of the total 
actual cost of the installation including preliminary engineering, 
construction engineering and electricity. (Local Government) 


(4) Agreement with Columbia Pwer Cooperative Association to provide 
electric service to Ukiah-Dale Forest Wayside on the Pendleton- 
John Day Highway in Umatilla County. Actual construction costs 
for the extension of distribution electric facilities to serve 
the park is $11,267.70. Minimum monthly amount to be billed will 
be $65. Length of the contract is 8 years. Agreement to be 
effective May 1, 1976. (Utility Unit) 


AP/IPPROVED 
— Cy... ZA 


HIGHWAY ENGINE ck 
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=XHIBIT A 
MINUTES OF 10-24-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Telephone Action Taken Under 


Delegated Authority 


By your duly adopted delegation order, you authorized me in my 

official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to the authority and 
acting in accordance therewith for the Commission I approved the 
following actions and report this action for your official records: 


1) 


2) 


Gave approval to J. B. Boyd for the options 
listed below for the Ross Island Bridge-52nd Avenue 
Section of the Mt. Hood Highway in Multnomah County, 
Oregon: 


a. 


Feegas Corporation - $24,100.00. Approved 
September 13, 1978. File 49605. 


Exxon Corporation - $8,200.00. Approved 
September 15, 1978. File 49622. 


United States National Bank - $6,000.00. 
Approved September 18, 1978. File 49588. 


Gave approval to J. B. Boyd to accept the option 
from Duane Company for ten parcels on the N.E. 
Sandy Blvd.-N.E. Glisan Street Section of the 
East Portland Freeway in Multnomah County for a 
consideration of $1,205,000. File 45911. 
Approved by phone April 4, 1978. 


Dated this * day Ont. 1978 


Oregon Transporta Commission 
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=XHIBIT A 
MINUTES OF _ 10-24-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


37961 Jesuit High School $ -0- 
49545 Ackerley Communications, Inc. 150.00 
49649 Coast Range Donuts, Inc. et al 1,605.00 
49778 Payless Properties Corporation 6,500.00 
50015 Revel, William Stanley & Louise 2,250.00 


50040 Mathews, Martha J. et al 28,565.00 


50056 Swisher, Donald L. & Carolyn J. 42,340.00 
C 


50059 antrell, John Jr. & Jean et al 8,750.00 


50316 Millar, Ted L. et al -0- 
1l Transactions $ 90,810.00 


(2) Agreement with Bill Healy, a neighboring property owner to 
the Wolf Creek Tavern State Wayside and operating the Wolf Creek 
Country Store, to permit his use of a limited quantity of water 
from the State property with conditions allowing termination 
or interruption of the water service at any time. Agreement 
expires two years after execution. The water system at the 
Wolf Creek Tavern State Wayside appears to be adequate to the 
park facility needs. (Parks Branch) 


(3) Agreement with Jackson County for the completion of a county-wide 
survey and inventory of cultural resources by the County at a 
cost not to exceed $4,000, under the program authorized by the 
National Historic Preservation Act. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


records. 
Dated this /& day or Cert 1978 
wc BS? loth ; 
id hands ; Oregon Transport@tiex sigh aided PROVED 
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STATE HIGHWAY ENGINEER 


Date. 6-2 


(5) 


=XHIBIT A 
MINUTES OF 10-24-78 


Agreement with Columbia Power Cooperative Association to 
provide electrical service to the Shelton State Wayside 
on the John Day Highway in Wheeler County. Actual 
construction costs for the extension of distribution 
electric facilities to serve the park is $4,070.69. 
Length of the contract is for 8 years. Agreement to be 
effective May 1, 1976. iinimum monthly amount to be 
billed will be $50. (Utility Unit) 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority and acting in accordance 
therewith for the Commission, I approve all actions 

listed on the previous page and the item above (totaling 
5 items) and report this action for your official records. 


Dated this 4 day 9 ch : , 1978 


Glenn L. Jackson, Chairman 
Oregon Trangportation Commission 
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-XHIBIT___B 
MINUTES OF 10-24-78 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 


Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I ~-. -roved all 
actions listed below and report them for your official rm ords: 


1) 


2) 


3) 


4) 


On September 14, 1978, established a 40 MPH speed 
zone on the Corvallis-Newport Highway No. 33 from 
the Eddyville-Blodgett Highway No. 180 (M.P. 23.18) 
to 0.40 mile east of the SP Grade Crossing (M.P. 
23.81) in Lincoln County. (Approval was given by 
R. L. Schroeder on behalf of H. S. Coulter.) 
(Speed Zone Order 786) 


On September 18, 1978, approved a personal and 
professional service contract with Vernon Eugene 
Wiard as a consultant to the Parks Branch re- 
lating to the management and operation of the 
proposed conference facility at Silver Falls 
State Park in Marion County. Maximum amount 

to be paid under this contract is $600. 

Work to begin October 1, 1978, and end 

December 31, 1978. 


On September 26, 1978, approved a "No Parking 

Zone" on the west side of the Rogue Valley 

Highway No. 63 from Gore Creek (M.P. 9.37) to 

0.33 mile north of south Stage Road (M.P. 9.47) south 
of Medford in Jackson County. 


On September 28, 1978, established the following 
speed zones on the Jacksonville Highway No. 272 


in Jackson County, vicinity of W. city limits of Medford: 


40 MPH from M.P. 35.35 to M.P. 36.57 and 
35 MPH from M.P. 36.57 to 37.45 including 
a 20 MPH when children are present from 
M.P. 36.60 to M.P. 36.73. 
Rescinds Speed Limit Resolution No. 224 dated 
3-1-56. (Speed Zone Order No. 787) 
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=XHIBIT__8 
MINUTES OF 10-24-78 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 


MADE _AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


Period From_ 7-78 thry_9-30-78 
No. Amount 
Claims Pendina at Beginning of Period 154 $ 80,030.60 
Claims Pending at End of Period 86 $ 90,183.48 


ee ae ntees erpesepenpieeetseannineneeieneenoensneminssboesbeteatoetptionceeennaemeneemanesemeies 


Money Collected During Period 


Installment Payments 88 ¢ 4,877.33 
Compromise Payments 3 $ 5,925.37 
Payments in Full 77 $ 69,483.86 

EE a ¢ 90,286.56 


less ssshsnssshsnssnesstncusessss~e> 


Claims Abandoned During Period __ 2 ¢ 1,720.64 * 
*Justice found defendent not negligent-- —$T;053.86) —-* 


* ator killed--no estate-- 666.78) 


Damage Cases (Actions Filed) 48 ¢ 36,044.99 


Uncollected Judgments ts ies 


*Referred to Department of Revenue for collection. 
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et ie 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


=XHIBIT B 
MINUTES OF _ 10-24-78 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Cordel Corp., 
No. 8661 


Douglas S. Coats 
Construction, 
No. 8631 


Baker Redi-Mix, 
No. 8754 


L. S. Matusek, Inc., 
No. 8671 
Barnhart & Platt, 


Inc., No. 8545 


Hamilton Construction 
Co., No. 8624 


Loftus, Inc., 
No. 8442 


C. G. Gredvig, No. 8630 


Hamilton Construction 
Co., No. 8694 


Sims Electric of 
Medford, Inc., 
No. 8480 


W. J. Lewis Corp., 
No. 8462 


Section and County 


Beverly Beach State Park, 
Lincoln County 


Meadow Creek Bridge, 
Union County 


Elm St.-Mt. Hope Cemetery 
(Baker), Baker County 


Ore. Coast Hwy. @ Cemetery 
Rd. (Millington), Coos 
County 


S. Umpqua River (Gazley) 
Bridge, Douglas County 


Bear Creek Bridge Project, 
Coos County 


Deadmans Pass Safety Rest 
Area, Umatilla County 


Oceanside Beach State 
Wayside, Tillamook County 


Broadway Bridge (West 
Approaches), Multnomah 
County 


Central Ave.-8th St. 
(Medford), Jackson County 


S. Banfield Intch.-S.E. 
Yamhill St., Multnomah 
County 
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Acceptance 
Date 


September 11, 1978 


September 12, 1978 


September 14, 1978 


September 14, 1978 


September 18, 1978 


September 20, 1978 


September 22, 1978 


September 22, 1978 


September 26, 1978 


September 26, 1978 


September 27, 1978 


5) 


6) 


7) 


10-13-78 


“¥HIBIT___B- 
MINUTES OF 10-24-78 


On September 28, 1978, established the following 
speed zones on the Santiam Highway No. 16 adjacent 
to Sisters in Deschutes County: 


40 MPH from M.P. 100.10 to M.P. 100.30 and 
30 MPH from M.P. 100.30 to M.P. 100.36. 
(Speed Zone Order No. 788) 


On October 9, 1978, rescinded Commission action 
of March 20, 1942, establishing a 35 MPH speed 
zone on the Crater Lake Highway in the vicinity 
of White City, Jackson County. Speed Zone Order 
No. 722 dated March 31, 1976, shall be retained 
on this section of the Crater Lake Highway in 
Jackson County. 


On October 12, 1978, approved a Consent to a 
Petition for the vacation of certain lots in 
the Plat of Crescent alongside The Dalles- 
California Highway in Klamath County. (Signed 
the Consent on October 13, 1978) 


H. SJ Coulter, State Highway Engineer 
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Dated ghis / > day of Castle bo, 1978 


>XHIBIT. _B 
MINUTES OF 10-24-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), I 
approved making the following offers in accordance with this authority 
for and on behalf of the Commission: 


PORT OF ENTRY (KLAMATH FALLS) SECTION, THE DALLES-CALIFORNIA HIGHWAY - 
KLAMATH COUNTY 


R-50268 - Lloyd N. Gass. 1.12 acre for right of way purposes. 
Offer $4,300.00. 


Dated this 13th day of October, 1978. 


H. S. COULTER, State Highway Engineer 


RE: Report of Offer Tendered: 1 
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Contractor and 
Contract No. 


Douglas S. Coats 
Construction, 
No. 8550 


Roy L. Houck 
Construction Co., 
No. 8564 


Hamilton Construction 
Co., No. 8570 


Hamilton Construction 


Co., No. 8626 


Hamilton Construction 
Co., No. 8627 


Parker Northwest 
Paving Co., No. 8755 


Velam Contracting 
Corp., No. 8621 


Sealant Systems Co., 
No. 8678 


J. C. Compton Co., 
No. 8464 


Mocon Corp., 
No. 8742 


October 11, 197 


EXHIBIT__B 
MINUTES OF 10-24-78 


Section and County 


W. Idaho Ave.-S.W. 4th Ave. 
(Ontario), Malheur County 


Collier State Park- 
Willamson River, 
Klamath County 


7th Ave.-Willamette River 
(Eugene), Lane County 


Willamette River Overflow 
(M.P. 30.1) Bridge, 
Lane County 


Willamette River Overflow 
(M.P. 30.4) Bridge, 
Lane County 


Shirley St.-Main St. 
(Molalla), Clackamas 
County 


E. Main St.-E. Clay St. 
(Monmouth), Polk County 


Burnside Bridge, 
Multnomah County 


Burchard Creek-Scott Creek, 
Douglas County 


Wolf Creek Tavern State 
Wayside, Josephine County 


Acceptance 
Date 


September 28, 1978 


October 4, 1978 


October 4, 1978 


October 4, 1978 


October 4, 1978 


October 5, 1978 


October 6, 1978 


October 9, 1978 


October 10, 1978 


October 11, 1978 


H. S. Coulter, State Highway Engineer 
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>XHIBIT____c 
MINUTES OF .10-24-78 


Oregon Transportation Commission 


TO: 


SUBJECT: Report of Actions Taken Under Delegated Authority 

Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in pre- 
paration for condemnation (Delegation Order No. 16, Sub. 46), I approved 
making the following offers in accordance with this authority for and on 
behalf of the Commission: 


BEATTY CURVE 


(M.P. 42.25) SECTION, KLAMATH FALLS-LAKEVIEW HIGHWAY - 


KLAMATH COUNTY 


R-50177 


way purposes. 


- Norman Miller Anderson et ux. 
Offer $1,750.00. 


1.35 acres for right of 


N.E. GLISAN STREET-S.E. DIVISION STREET UNIT, COLUMBIA RIVER-PACIFIC 


HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-48929 - Catharine Holmen. 11,686 square feet for right of way 
purposes. Offer $51,000.00. 
R-50253 - Western Oregon Conference Association of Seventh Day 


Adventists et al. 
pedestrian overpass. 


19,040 square feet for right of way including use for 
Offer $46,000.00. 


ROSS ISLAND BRIDGE-52ND AVENUE SECTION, MT. HOOD HIGHWAY - MULTNOMAH 


COUNTY 


R-49546 
for right of 
easement. 


R-49559 
for right of 
ment; Parcel 
3,570 square 


- Kathryn P. Keller et al. Parcel 1 - 1,608 square feet 
way purposes; Parcel 2 - 301 square feet for temporary 


Offer $27,200.00. 


- 1000 Realty Company et al. Parcel 1 - 2,868 square feet 
way purposes; Parcel 2 - 610 square feet for temporary ease- 
3 - 1,220 square feet for temporary easement; Parcel 4 - 
feet for construction permit. Offer $77,800.00. 


R-49575 - Irving W. DiGregorio et al. Access only. Offer 
$24,500.00. 

R-49591 - Florence Mary Lawlor et al. Parcel 1 - 0.03 acre for 
right of way purposes; Parcel 2 - 641 square feet for temporary ease- 


ment. Offer 


R-49605 


$ 10,000.00. 


- Feegas Corporation et al. Parcel 1 - 0.04 acre for right 


of way purposes; Parcel 2 - 660 square feet for temporary easement. 
Offer $24,100.00. 


RE: 


Dated this 14th day of August, 1978. 


J, 3B. BOYD, Right of/Way Engineer 
¢ ¥ 


Report of Offers Tendered: 8 
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=XHIBIT B 


MINUTES OF 10-24-78 
SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


TO: Oregon Transportation Commission 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Work on the Vineyard Road, Naef Road and Boardman 
Avenue Section in Clackamas County. Bids received 
August 24, 1978. Contract No. 8797 awarded 
September 29, 1978, to Cascade Construction Co., 
Inc., Portland, at $199,577. 


2) Work on the Hull Street-College Entrance (Coos Bay) 
Section of the Cape Arago Highway in Coos County. 
Bids received September 21, 1978. Contract 
No. 8811 awarded October 4, 1978, to Bracelin- 
Yeager Excavating & Trucking, Inc., Coos Bay, at 
$144,991. 


2) Work on the Stellar Drive and Solar Drive Section 
in Deschutes County. Bids received September 21, 
1978. Contract No. 8812 awarded October 11, 1978, 
to Babler Bros., Inc., Portland, at $53,855. 


4) Work on the Cedar Street-Oak Street Section of 
6th Street in Oakland, Douglas County. Bids 
received September 21, 1978. Contract No. 8813 
awarded September 29, 1978, to Roseburg Paving, 
Inc., Roseburg, at $62,360. 


5) Work on the Columbia Boulevard Interchange (UPRR 
Undercrossings) Section of the East Portland 
Freeway in Multnomah County. Bids received 
September 21, 1978. Contract No. 8818 awarded 
September 28, 1978, to Hensel Phelps Construction 
Co., Vancouver, Washington, at $1,647,000. 


6) The Grande Ronde River (Peach Lane) Bridge on 
County Road No. 28 in Union County. Bids received 
September 21, 1978. Contract No. 8822 awarded 
October 11, 1978, to Hamitton Construction Co., 
Springfield, at $181,456. 


7) Work on the Hurricane Creek Bridge Section of 
County Road 590 in Wallowa County. Bids received 
September 21, 1978. Contract No. 8823 awarded 
October 3, 1978, to Hamilton Construction Co., 
Springfield, at $66,383. 


8) Traffic signal installation on Crater Lake Avenue 
at Spring Street and McAndrews Road in Medford, 
Jackson County. Bids received September 21, 


1978. Contract No. 8814 awarded October 13, 
1978, to Hamilton Electric, Inc., Eugene, at 
* $189,406.76. 


Dated fhis £3 day of OAebs— » 1978 


H. S.'Cou » State Highway Engineer 
10-13-78 2% 


>XHIBIT____D 
MINUTES OF 10-24-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, I approved the following gran*-in- 
aid projects and report them for your official records. 


August 31, 1978 - City of Tillamook, Tillamook County - Barview 
Park restroom - $4,233.00 
August 31, 1978 - Benton County - Adair, Phase I - $1,349.00. 


September 6, 1974 - City of Albany, Linn County - Waverly 
Park - $5,000.00. 


September 6, 1978 - Benton County - Clubhouse Park - $1,349.00. 


Dated this lz day of September, 1978. 


Ld Ae : 74 \ 

“Ve SOB <— ’ ar 

Gary A. Scott, State Recreation Director 
/ 


D) 
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EXHIBIT___¢ 
MINUTES OF 10-24-78 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), I 
approved making the following offers in accordance with this authority 
for and on behalf of the Commssion: 


BATTLE CREEK-TALBOT ROAD SECTION, PACIFIC HIGHWAY - MARION COUNTY 
a EEL EEEEWAL — BARLON COUNTY 


R-49307 - Dennis M. Brenner et al. 1.1 acre for right of way 
purposes. Offer $8,650.00. 


R-49309 - Loren A. Watts. 0.24 acre for right of way purposes. 
Offer $800.00. 


R-49325 - Marjorie Jane Waske. Parcel 1 - 1.52 acres for right of 
way purposes; Parcel 2 - 0.13 acre for construction permit. Offer 
$5,800.00. 


BROGAN HILL~BROGAN SECTION, JOHN DAY HIGHWAY - MALHEUR COUNTY 
a OE EATS MALHEUR COUNTY 


R-49921 - Union Pacific Land Resources Corporation et al. 1.0 acre 
for right of way purposes. Offer $1,525.00. 
PINE STREET-ACADEMY STREET (SALEM) SECTION, PACIFIC HIGHWAY EAST - 


MARION COUNTY 
a ar rein ecscaenneneenensnoreinieneee 


R- 49656 - Donald G. Wiltse et al. 840 square feet for right of way 
purposes. Offer $4,200.00. 


PROGRESS INTERCHANGE SECTION, SCHOLLS HIGHWAY - WASHINGTON COUNTY 
eee eee EE EN UN 


R-50081 - Robert M. MacTarnahan et al. 0.22 acre for right of way 
purposes. Offer $28,750.00. 


R-50082 - Rudolph ©. Dietrichs et al. 0.10 acre for right of way 
purposes. Offer $32,500.00. 


Dated this 28th day of September, 1978. 


J. B. BOYD, Right of Way Engineer 


é 


RE: Report of Offers Tendered: 7 
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=XHIBIT Ld 
MINUTES OF 10-24-78 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than 
30 days 
prior to 
Defendant trial 


John 0. Hilderbrand = --- 


L-7214 

R-48143 

Deschutes River Scenic River Wate 
Approved by: Jack L. Sollis 


State's De fend- 

Highest ants' 

Testimony lowest 

at trial demand Verdict 


rway 
Date: Oct. 10, 1978 


* This was a condemnation case involving the condemnation of land 
under the scenic waterways statutes. The defendant appealed the 
decision of the lower court contending that the department had 
not acted in good faith and had not followed the proper statutory 
Procedure in dealing with the defendant and in instituting the 
condemnation action. The position of the department was sustained 
on appeal and the decision of the lower court in favor of the de- 
partment as to the department's dealing in good faith and following 


the proper statutory procedure 


was affirmed. 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 
Demands Verdict 
of or 
ve fendant Cause of Action Plaintiff Judqment 


Safeway Stores, 


Suit for 
Inc. 


Injunction 


L-7409 
County: Clackamas 


Safeway not Dismissed 
to construct 

a road on 

disputed area. 


Court Costs: $181.80 
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“XHIBIT 
MINUTES OF . 10-24-78 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 
Tenn-Or. $ 1,500 $ 300 $75,000 $ 5,000 
L-744] 
R-49254 
Section: Burns 
Highway: Central Oregon 
County: Harney 
Approved by: Jack L. Sollis Date: Sept. 18, 1978 
W. Heyne $30,000 $23,000 $45,000 $33,000 
L-7218 
R-48057 
Section: Vail Creek-Sweet Home 
Highway: Santiam 
County: Linn 
Approved by: Jack L. Sollis Date: Sept. 18, 1978 
Robert Leonard Lee $110,000 $98,000 $150,000 $95,000 
L-7475 
R-49164 
Section: Columbia River-Pacific Highway 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: Sept. 28, 1978 
M. L. Edwards $ 7,000 $ 5,050 $ 7,500 $ 9,000 
L-7556 
R-49214 
Section: N.E. Sandy-N.E. Glisan 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: Oct. 13, 1978 


- 2782 - 


=XHIBIT E 
MINUTES OF 10-24-78 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant ____._Iffer_____ Anpraisal __ Settlement _ 
George Teeny $ 5,200 $ 7,800 $ 9,500 
L-7532 
R-49356 
Section: S.E. Division-S.£. Foster 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: Sept. 27, 1978 
Original Mink Oi] Co. $60,600 $87,600 $82,500 
L-7551 
R-49371 
Section: Columbia River Bridge 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: Sept. 18, 1978 
Kenneth C. Webb $13,500 $13,500 $ 5,000 
for recon- 
structing 
cattle feeders 
and property 
exchange. 
L-7411 
R-47652 
Tygh Valley State Wayside 
County: Wasco 
Approved by: Jack L. Sollis Date: Oct. 2, 1978 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Cause of Action Plaintiff 


Plaintiff Defendant 5s x 
State of Oregon John R. DeBarmore Property Damage $641.27 


L-7399 
County: Multnomah 


Disposed of by: Settlement of $150.00. 
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=XHIBIT_W__E 
MINUTES OF 10-24-78 


REPORT OF TRIAL OF OTHER CASES - State Defendant 
Demands Verdict 
of or 
Plaintiff == == Cause of Action Plaintiff _ Judament, 
Rex 0. Kiggins Foreclosure of Foreclosure Decree of 
Mortgage Foreclosure 
entered 


L-7504 
County: Douglas 


REMARKS: Department's interest was only a small judgment for costs 
on a condemnation case. If enough money is available then 
costs will be paid to the department. 


Faydrex, Inc. Appeal of a eon * 
dba Cal-Or contested case 

Ranches order 

L-7582 


County: Jackson 


* This was an appeal from an administrative order of the Highway 
Division ordering the removal of a sign that was in violation of 
the exempt sign rules and regulations. Faydrex appealed the order 
by the Highway Division Claiming that the sign was a grandfather 
on-premise sign. The Court of Appeals without opinion affirmed 
the findings in the order by the Highway Division and the sign will 
either have to be removed or reduced in size to conform to the 
exempt sign rules and regulations. 


Gerlinger Ind., Property Damage $ 5,800 $ 5,800* 
Corp. 

* Judgment against contractor. 
L-7247 State dismissed. 
County: Marion 


Gordon H. Ball, Damages and $200,000 Summary Judg- 

Inc. Declaratory ment for State 
Relief 

L-7505 


County: Marion 


Irving Digregorio Suit for Declara- To determine Dismissed 
tory Relief who owned without 
property prejudice 
L-7598 


County: Multnomah - 2784 - 


=YH'IBIT F 
MINUTES OF 10-24-78 


T0; Oregon Transportation Commission 


SUBJECT; Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On September 22, 19 78 $ 3,282,454.81 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of August _, 1978. 

(List of apportionments on file in Commission Files, 
Satem. ) 


On September 29, 1978, $ 1,969,472.88 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of August, 1978. 


(List of apporttionments on file in Commission Fiies, 
Salem. ) 
Dated this 19th day of September 1978 
njc 
Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley/Att. 
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=XHIBIT E 
MINUTES OF 10-24-78 


REPORT OF CASES FILED BY*AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7653 Marjorie H. Donnelly, et ux v. Thomas Elton Whisenant, et 
ux v. The State of Oregon (third party defendant): s lawsuit 
arises out of an accident that occurred on September 10, 1976, at 


the intersection of State Highway No. 238 and Rosewood Street in 
Josephine County. The accident involved vehicles driven by 
Donnelly and Whisenant. The defendant Whisenant has filed another 
complaint as a defendant and third party plaintiff alleging that 
the Highway Division was negligent in failing to maintain the 
traffic control device at the intersection of State Highway 238 
and Rosewood Street. They also alleged that the State was neqli- 
gent in failing to replace the traffic contro] device at the same 
intersection and also failing to inspect and repair it. The de- 
fendant and third party plaintiffs also alleqed that the traffic 
control device at the intersection set out above was not positioned 
properly. The lawsuit is in the amount of $27,708.54. The matter 
has been referred to the Attorney General's office for the defense 
of the State. 


L-7654 Steven J. Hopper and Joan Hopper v. Department of Trans- 
portation: is is a suit in inverse condemnation for alleged 
damages to the defendant's land on April 26, 1978. The complaint 
alleges that the State diverted water onto the defendant's land 
and as a result, mud and debris was placed on plaintiff's land. 
The plaintiff is seeking $4,117.99 in damages, plus attorney fees. 
The matter has been referred to the Attorney General's office for 
the defense of the State. (Grant County) 


L-7655 Dave Hamilton Chevrolet-Oldsmobile, Inc. v. State of Oreaon: 

his is a complaint for declaratory judgment in which the plaintiff 
is contesting the right of the Highway Division to require a left 
turn refuge as a condition to issue a road approach to plaintiff's 
business. Plaintiff's business is located on The Dalles-California 
Highway near the city of Redmond. The matter has been referred to 
the Attorney General's office for the defense of the State. 
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November 28, 1978 
Salem, Oregon 


The Oregon Transportation Commission met in the Director's 
Office (Room 135), Transportation Building, at 8:45 a.m. Notice of 
this meeting was made by press release to the newspapers of the 
general and local circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

B. Gordon Coleman, Member 

Peter J. Brix, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Larry Rulien, Assistant Director of Transportation Policy 
and Program Development 

Don Streun, Assistant Director of Administration 

H. S. Coulter, State Highway Engineer 

Jack Sollis, Chief Counsel 

Bill Nessly, Assistant Attorney General 

Mark Ford, Supervisor for Program Evaluation 

Bob Blensly, Manager for Program Development & Evaluation 

Dave Talbot, State Parks Superintendent 

Bob Bothman, Administrator of Metropolitan Branch 

Fran Neavoll, Commission Services 


Mr. Rulien presented to the Commission a chart entitled 
"Proposed Cycles for Major Department Decision Processes" concern- 
ing updating the Department Six Year Program. (Copy of chart on 
file in the Commission's files, Salem.) 


Mr. Ford by way of charts and handouts briefed the 
Commission on the following: 

1) Objectives of the Six Year Department Program 

2) What the Program includes 

3) The Program and budget relationship 

4) The Six Year Program process 

5) Program Summary 

6) Transfers and appropriations of highway revenue 1979-81 


7) Revenue Collection vs. service to public 
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a 


nee ciara 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


NOVEMBER 28, 1978 


Mr. Talbot advised the Commission that the Parks Advisory 
Committee may introduce legislation repealing the $2 surcharge for 
out-of-state visitors using the parks and may ask for the Commission's 
support. 


Mr. Talbot mentioned that there would be two delegations 
appearing before the Commission later in the meeting. He briefed 
the Commission on Mr. B. A. Hanten's request concerning an administra- 
tive decision on a technical matter concerning the Rogue River 
Scenic Waterway in Josephine County and the proposal concerning 
the Wheatland Ferry in Yamhill and Marion Counties. 


Mr. Bothman briefed the Commission on the delegation from 
the City of Gresham which would be appearing later in the meeting 
concerning the proposed realignment of Powell Boulevard at 190th. 
He discussed the three alternatives and said he would continue to 
work with the City on this project. 


The Commission moved the meeting to the Conference Room 
122 at 10:10 a.m. Others present were: 


George Bell, Manager of Intergovernmental and Public Affairs 
Dennis Moore, Administrator of Public Transit 

Paul Burket, Administrator of Aeronautics 

Harold Grover, Administrator of Motor Vehicles 

E. S. Hunter, Manager of Technical Services 

Glen Green, Federal Highway Administration 

J. B. Boyd, Right of Way Manager 

Bill Hayden, Manager of Policy Development Section 

C. W. Head, Manager, Commission Services 


There were others present including representatives of the 
news media. 
The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Bell: 
1) Minutes of the meeting of October 24, 1978. 
2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolution 


No. 2679" on file in the Commission's files, Salem.) 


3) Abandoned 14 damage claims totaling $9,212.84 as 
follows: 


(Listed on next page.) 
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Mr. Ford gave to the Commission a "Discussion Draft, 
Subject to Revision, Oregon Department of Transportation Six Year 
Program 1979-1985 Summary." Mr. Burco said that the Summary would 
be discussed at a future meeting. (Copies of both handouts on file 
in the Commission's files, Salem.) 


Mr. Burco handed to the Commission a letter dated 
October 24, 1978, from L. E. Lybecker, Regional Administrator, 
Federal Highway Administration, concerning the development of an 
internal audit function within the Department of Transportation. 
Mr. Streun briefed the Commission on the progress of the implementa- 
tion of this function. Mr. Jackson said a letter should be written 
to the Federal Highway Administration to indicate that the Depart- 
ment is proceeding to set up an internal audit function and that 
the Department will be working with them to see that the system is 
satisfactory. 


Mr. Burco mentioned that the Department is responding to 
the Executive Department's Report entitled "Analysis of Highway 
Fund Collection and Disbursement Procedures" and a presentation 
will be made later on in the meeting concerning this. 


Mr. Burco handed to the Commission a letter from the 
Department of Economic Development concerning the Department of 
Transportation's response to their Transportation plan outline. 


Mr. Nessly briefed the Commission on the proposed policy 
statement concerning a first aid training program. He handed to 
the Commission a report he had prepared concerning this matter. 
(Copy on file in the Commission's files, Salem.) There was 
discussion concerning insurance, the Tort Claims Act and the Good 
Samaritan Act. Mr. Hollern said he felt that the employees should 
be covered while off the job as well as on the job. Mr. Nessly 
discussed with the Commission proposed legislation to add to the 
statutes to ensure that the employees who give aid are covered by 
governmental insurance if the aid is given during working hours 
and the proposed legislation would require proof of gross 
negligence. Mr. Sollis indicated that he would work with the 
Attorney General on the proposed legislation and that the policy 
would be before the Commission for formal adoption later in the 
meeting. (See page 2804.) 


Mr. Talbot indicated that Legislative Counsel feels that 
legislation is not necessary in order to change the Parks Branch 
to a Division of the Department of Transportation and that the 
Commission may have that authority to make the change. He said 
he would request an opinion of the Attorney General. 
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7) Allocation for the fiscal year 1979 Safer Off-System 
Road Funds as follows: 


PROJECTED FISCAL YEAR 1979 SOS ALLOCATION 
NOVEMBER 1978 


Oregon's Projected Fiscal Year 1979 $3,650,000 
SOS Apportionment 


Allocation to Urbanized Areas, Cities Under 50,000 Popula- 
tion, and Counties, Road Districts, Indian Reservations, 
and certain Federal agencies, is based on Percentage of 
Off-System Road Mileage. 


GROUP I - URBANIZED AREAS 


14% of Total Off-System Road Mileage $ 510,000 
SALEM 14% 70,000 
EUGENE 19% 100,000 
PORTLAND 67% 340,000 


GROUP II - CITIES UNDER 50,000 POPULATION 
14% of Total Off-System Road Mileage 510,000 


GROUP III - COUNTIES, ROAD DISTRICTS, INDIAN 
RESERVATIONS & CERTAIN FEDERAL 
AGENCIES 


72% of Total Off-System Road Mileage $2,630,000 


8) Requests for Safer Off-System Road Projects and 
authorized State Highway Engineer to sign the 
necessary agreements when prepared: 


a. Request from City of Eugene for a bridge over 
Amazon Channel on Acorn Park Street. Total 
Cost $149,500; Federal Funds $93,600; Local 
Share $55,900. (Structure and bike path.) 


b. Request from City of Eugene for constructing 
sidewalks and curbs on Norkenzie Drive over 
Beltline Road (Elanco Lane to Donavan Drive 
Section). (Bikeway, handrail, curb and gutter.) 
Total Cost $52,800; Federal Funds $46,800; 

Local Share $6,000. 


c. Request from City of Baker for a bridge over 
Powder River on Broadway Street. Total Cost 
$111,000; Federal Funds $66,000; Local Share 
$45,000. 
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4) 


5) 


6) 


NAME DAMAGE AMOUNT 
Winona M. Erickson Bridge $ 666.78 
Chris and Kathy Weber R/W fence 399.55 
Kenneth K. Kantonen Guardrail 357.99 
Jerry D. Smith Light Pole 745.40 
Thomas W. Stevens Guardrail 434.30 
Gutierrez E. Chavez Light Pole 330.19 
James and Donna Hawes Guardrail 554.19 
Daniel R. Hendrickson Guardrail 652.91 
Francis D. Sheahan Fence 457.04 
William B. Laughlin Bridge 1,652.38 
Bruce D. Glennte Guardrail 1,135.20 
David W. Dubose Bridge 752.43 
Steven E. Coonrod Guardrail 502.68 
Erickson Lumber Co. Guardrail 572.20 


Authorized replacement of all the temporary plywood 
signs on the Pacific Highway and Stadium Freeway 
between the Fremont Bridge and the Corbett Avenue 
Undercrossing in Portlend, Multnomah County. 
Estimated cost is $135,000 with Federal participation 
of $124,000 and State matching funds of $11,000. 
Authorized inclusion in the Six Year Program. 


Request from Lake County for a FAS-C preliminary 
engineering project for a fifth bridge along the 
north shore of Hart Lake on FAS-B329. Total Cost 
$2,500; Federal Funds $2,150; State Share $175; 
County Share $175. (Authorized State Highway 
Engineer to sign agreement.) 


Adopted resolution transferring to Deschutes County 
the Cline Falls Highway No. 373, Tumalo-Deschutes 
Highway No. 374 and the Redmond-Bend Highway No. 375 
in exchange for a portion of the Cascade Lakes Highway, 
National Forest Highway No. 46. ("Secondary Highway 


Designation Resolution No. 81" on file in the Commission's 


files, Salem.) 


November 28, 1978 = aro. = 


Request from City of Gladstone to signalize the 
intersection of S.E. 82nd Drive and Oatfield Road. 
Total Cost $50,000; Federal Funds $42,500; Local 
Share $7,500. 


Request from City of Gladstone to widen Webster 
Road at Swanson Loop for transit vehicles and 
riders. Total Cost $10,000; Federal Funds 
$8,500; Local Share $1,500. 


Request from City of Milwaukie to widen and 
channelize the intersection of Harrison Avenue 
and 32nd Avenue and install traffic signals. 
(Clackamas Highway-33rd Avenue Section.) Total 
Cost $117,000; Federal Funds $99,450; Local Share 
$17,550. 


Request from City of Milwaukie to realign 34th 
Avenue and Oatfield Road at Lake Road and 
signalize the intersection. Total Cost $116,000; 
Federal Funds $98,600; Local Share $17,400. 


Request from City of Portland for a series of 
small projects, mainly at intersections, on a 
4.55 mile segment of S.E. Division Street (S.E. 
7th Avenue-S.E. 82nd Avenue Section). Total 
Cost $433,200; Federal Funds $368,220; Local 
Share $64,980. 


Request from Clackamas County to widen the 
existing roadway and realign curves on Thiessen 
Road (Hill Road-Vista Lane Section). Total Cost 
$39,000; Federal Funds $33,150; Local Share 
$5,850. 


Request from Clackamas County to widen both 
sides of Jennings Avenue to accommodate 
pedestrian and bicycle traffic (Pacific Highway 
East-Oatfield Road Section). Total Cost $62,000; 
Federal Funds $52,700; Local Share $9,300. 


Request from Washington County to straighten the 
Tualatin Valley Highway between S.W. 182nd Avenue 
and S.W. 187th Avenue and install an eight-phase 
signal at the intersection of Tualatin Valley 
Highway and S.W. 185th Avenue. Total Cost 
$1,500,000; Federal Funds $1,275,000; Local 

Share $225,000. 
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d. Request from City of Boardman for grading and 
paving portions of North Main Street and Columbia 
Avenue. (I-80N-Columbia Avenue Section on North 
Main Street and North Main Street East approxi- 
mately 1,000 feet on Columbia Avenue). Total 
Cost $92,500; Federal Funds $66,000; Local Share 
$26,500. 


e. Request from City of Canyonville for grading, 
curbing and paving on the I-5 to Main Street 
Section on West First Street. Total Cost $75,000; 
Federal Funds $66,000; Local Share $9,000. 


f. Request from City of Carlton for grading, paving 
and curbing project on portions of S. Yamhill 
Street, W. Washington Street and E. Polk Street. 
Total Cost $50,000; Federal Funds $44,000; Local 
Share $6,000. 


g.- Request from City of Coos Bay for grading, paving 
and curbing project on Ingersol Avenue-Kruse Avenue 
Section on Tenth Street. Total Cost $75,000; 
Federal Funds $66,000; Local Share $9,000. 


h. Request from Cit¥ of Dallas for grading, paving, 
curbing and sidewalk project on portions of 
Uglow Street, Brentwood Avenue, "A" Street and 
Denton Avenue. Total Cost $259,800; Federal Funds 
$66,000; Local Share $193,800. 


i. Request from City of Enterprise for grading, 
paving and curbing on Alamo Street-Greenwood 
Street Section of W. Second Street. Total Cost 
$96,000; Federal Funds $66,000; Local Share 
$30,000. 


j. Request from City of Tillamook for paving portions 
of 4th, 5th, 7th and 8th Streets along with a 
number of connecting streets. Total Cost $97,000; 
Federal Funds $66,000; Local Share $31,000. 


9) Requests for projects utilizing Interstate Transfer 
Funds withdrawn from the Mt. Hood Freeway and 
authorized the State Highway Engineer to sign the 
necessary agreements as follows: 


a. Request from City of Gladstone to widen and 
improve a 0.76 mile segment of Webster Road 
(North City Limits (Gladstone)-Oatfield Road 
Section). Total Cost $127,500; Federal Funds 
$108,375; Local Share $19,125. 


(Continued on next page.) 
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FISCAL YEAR 1979 URBAN SYSTEM AL!.OCATION 
SMALL URBAN AREAS 
NOVEMBER 1978 


Urban Area Population Percent of Total Federal Funds 
Albany 24,032 6.3882 102,272 
Ashland 15,123 4.0200 64,359 
Astoria 10,740 2.8549 45,706 
Baker 9,655 2.5665 41,089 
Bend 16,576 4.4062 70,541 
Coos Bay 24,050 6.3930 102,349 
Corvallis 38,533 10.2442 164,005 
Cottage Grove 7,200 1.9139 30,641 
Dallas 8,112 2.1563 34,522 
Forest Grove 10,807 2.8727 45,991 
Grants Pass 14,000 3.7215 59,580 
Klamath Falls 35,070 9.3223 149,246 
LaGrande 11,577 3.0774 49,268 
Lebanon 8,904 2.3669 37 ,893 
McMinnville 13,290 3.5327 56,557 
Medford 37,253 9.9026 153,537 
Monmouth 6,255 1.6627 26,619 
Newberg 8,887 2.3623 37 ,820 
Newport 6,557 1.7430 27,905 
Ontario 8, 283 2.2018 35,250 
Pendleton 14,650 3.8943 62,346 
Roseburg 17,347 4.6112 73,823 
St. Helens 7,649 2.0333 32,552 
The Dalles 11,139 2.9610 47 ,404 
Woodburn 10,500 2.7911 44,68: 
TOTALS 376,194 100. 0000 1,600,959 


NOTE: Above funds allocated to small urban areas on per capita basis using 
latest State population figures as proposed by League of Oregon Cities. 
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10) Fiscal Year 1979 Federal Aid Urban System Fund 
Allocation to the urbanized and small urban areas 
of the State as follows: 


FISCAL YEAR 1979 URBAN SYSTEM ALLOCATION 
NOVEMBER 1978 
Oregon's Fiscal Year 1979 Urban System Apportionment $6,772,785 
Less 1-14% HPR Funds 101,591 


Less 4% PR Funds 33, 864 (135,455) 
TOTAL 3637 ,330 


*Less Allocation of Funds Attributable to Portland 


Urbanized Area (Over 200,000 Population) (3,858,448) 
Funds Available to Balance of State $2,778,882 
Federal Percent of Fund 
Urban Area Population Total Allocation 
Eugene 139,255 25.4107 706,133 
Salem 93,041 16.9777 471,790 
25 Small Urban Areas 315,722 57.6116 1,600,959 
TOTAL 548,018 100. 0000 2,778,882 


*City of Portland's Fair and Equitable Allocation of Portland 
Urbanized Area Allocation: 


1975 City of Portland Population 379,826 = 46% 
T975 Portland Urbanized ees Population 832,76) 


46% x 3,858,448 = $1,774,886 


NOTE: City of Portland's Allocation is based on 1975 population 
estimates obtained from the Center for Population Research 
and Census. 


(Continued on next page) 
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FISCAL YEAR 1979 FAS ALLO’ ATION TO COUNTIES 
November, 1978 
TOTAL FUNDS 
Including State's and 


Counties’ Match Money 


COUNTY FEDERAL FUNDS (Rounded to Thousands) 
Baker $ 65,169 $ 74,000 
Benton 95,185 108,000 
Clackamas 254,056 289 ,000 
Clatsop 90,355 103,000 
Columbia 108,472 123,000 
Coos 147,702 168 ,000 
Crook 72,346 82,000 
Curry 73,357 83,000 
Deschutes 98,360 112,000 
Douglas 229,254 261 ,000 
Gilliam 45,267 51,000 
Grant 61,520 70,000 
Harney 71,082 81,000 
Hood River 73,223 83 ,000 
Jackson 214,715 244,000 
Jefferson 68,044 77,000 
Josephine 109,580 125,000 
Klamath 100,920 115,000 
Lake 60,728 69,000 
Lane 265,124 301 ,000 
Lincoln 100,775 115,000 
Linn 197,455 224,000 
Malheur 138 ,069 157,000 
Marion 228,190 259,000 
Morrow 64,812 74,000 
Multnomah 73,762 84,000 
Polk 92,364 105,000 
Sherman 45,055 51,000 
Tillamook 91,807 104,090 
Umatilla 167 ,586 190 ,000 
Union 72,473 82,000 
Wallowa 62,108 71,000 
Wasco 72,836 83 ,000 
Washington 166,636 189,000 
Wheeler 39,736 45,000 
Yamhill 116,011 132,060 
TOTAL $4,034,139 $4,584,000 


SUMMARY - FISCAL YEAR 1979 COUNTY FAS FUNDS 


Total Federal Funds 


(50% of Oregon Apportionment less planning survey funds) $4,034,000 
Plus estimated State Match Funds 


275,000 
Plus estimated County Match Funds 275,009 
TOTAL FUNDS 34,584,066 


NOTE: Above funds allocated to individual counties on basis of formula 

(2% equally, 60% on rural population, and 15% cn rural county road mileaae) 
Proposed by association of Oregon Counties and approvea by Transportation 
Commission. Federal funds are estimated to represent approximately 88% of 


total county road FAS funds with State and County funds estimated to be 
approximately 6% each. 
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11) Requests for Federal Aid Urban System Projects and 
authorized State Highway Engineer to sign the 
necessary project agreements as follows: 


Request from City of Portland to replace existing 
signal equipment at five intersections on Second 
Avenue (S.W. Pine Street-S.W. Alder Street Section). 
Total Cost $140,000; Federal Funds $123,200; 

State's Share $8,400; City's Share $8,400. 


Request from City of Portland to install traffic 
signals at nine locations in the Coliseum area. 
Total Cost $260,000; Federal Funds $228,800; 
State's Share $15,600; City's Share $15,600. 


Request from City of Salem to provide five-phase 
signal operation at the intersection of Lancaster 
Drive and Market Street. Total Cost $48,000; 
Federal Funds $42,240; State's Share $2,880; 
City's Share $2,880. 


12) Distribution of the fiscal year 1979 Federal Aid 
Secondary Funds to the individual counties of the 
State as follows: 


(Listed on next page.) 
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~ 2eoe = 


Purchase "Wisconsin Special" Maxey groomer 
for operation by club with club-owned snow 
tractor ($6,000). 


(1977-78 carryover with Deschutes National 
Forest was approximately $3,711. Net funds 
necessary to them is $4,740 - $3,711 = $1,029.) 


Equipment Purchase $6,000 
Grooming and Signing (net) 1,029 


Willamette (Hoodoo vicinity) (Linn and Deschutes 
Counties) 


Agreement with Willamette National Forest for 
trail signing ($250) immediate area around 
Benson Snowmobile Parking Lot on Big Lake Road 
(McKenzie District) (New agreement) 


Signing $ 250 
Mt. Hood (Clackamas and Wasco Counties) 


Grooming agreement with Mt. Hood National Forest 
for contract grooming ($2,900 includes estimated 
$1,200 carryover). (Bear Springs District) 
(1977-78 carryover) 


Grooming (net) $1,700 
Heppner (Morrow County) 


Grooming agreement with 4 Corners Snowmobile 
Club ($750). Transfer 1976 Ski-Doo and 
groomer from Tollgate to Heppner. (New agreement) 


Grooming $ 750 
Tollgate (Umatilla and Union Counties) 


Grooming agreement with Tollgate Trailfinders 
Snowmobile Club ($2,600). Purchase "Wisconsin 
Special" Maxey groomer for operation by club 
with club-owned snow tractor. ($6,000) 

Transfer 1976 Ski-Doo and groomer to Heppner. 
(No 1977-78 carryover - all remaining funds were 
refunded. ) 


Equipment Purchase $6,000 
Grooming 2,600 
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13) Adopted a resolution accepting a cancellation agreement 
for the Federal Aviation Administration's Airport 
Development Aid Program Project No. 5-41-0033-02 for 
the Lebanon State Airport. ("Aeronautics Miscellaneous 
Resolution No. 15A" on file in the Commission's files, 
Salen. ) 


14) Snowmobile Trail Grooming Program for 1978-79 as 
follows and authorized State Highway Engineer to sign 
the necessary agreements: 


Klamath - Medford (Jackson and Klamath Counties) 


Purchase snow tractor with groomer to replace 1975 
Alpine. Move 1975 Alpine to Crescent - Waldo (#3). 
Grooming agreement with Winema National Forest 
($3,350) plus signing ($750). (Klamath District) 
(No 1977-78 carryover) 


Equipment Purchase $9,000 
Grooming and Signing 4,100 


Diamond Lake (Douglas County) 


Grooming agreement with Umpqua National Forest 
($4,000). (Diamond Lake District) (No 1977-78 
carryover) 


Grooming $4,000 
Crescent - Waldo (Deschutes, Klamath and Lane Counties) 


Move 1975 Alpine with groomer from Winema National 
Forest. Grooming agreement with Deschutes National 
Forest ($500) plus signing ($642). (Crescent 
District) (New agreement) 


Grooming and Signing $1,142 
Deschutes (Deschutes County) 


1. Grooming agreement with Deschutes National 
Forest ($2,600) plus signing ($360) for Paulina 
Lake vicinity (Fort Rock District). (1977-78 
carryover) 


2. Grooming agreement with Moon Country Snowmobile 
Club for Mt. Bachelor area (no cost). Signing 
agreement with Deschutes National Forest ($1,780). 
(Bend District) (New agreement with Moon 
Country) (Include signing with Item "A") 
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in their report. He said the main purpose of the report was to 
suggest new legislation for the 1979 session and the Department 
was asked to address only the policy issues that were raised by 
Committee members. Mr. Burco indicated that he is to submit this 
letter to Lea Jenny by the end of the week. (Copy of draft of 
letter on file in the Commission's files, Salem.) 


Mr. Hayden submitted to the Commission a Task Force Report 
on the "Analysis of Highway Fund Collection and Disbursement 
Procedures" Report prepared by the Executive Department. He 
briefed the Commission on the recommendations of the Task Force 
covering the four alternatives presented to the Commission at the 
last meeting. (Copy of Task Force Report dated November 24, 1978, 
on file in the Commission's files, Salem.) He said the recommenda- 
tions have not been discussed with the Public Utility Commissioner 
and industry associations. Further development of these recommenda- 
tions, he said, would require the exchange of ideas with representa- 
tives of these two groups. The Commission inquired concerning the 
cost of some of the recommended changes, particularly Alternative 2. 
Mr. Hayden stated that he would obtain the cost figures and report 
back to the Commission. 


Mr. Rulien presented an update on the Department-wide Six 
Year Program which is currently being drafted. The Chairman 
mentioned that the Commission has received the written documents 
covering the details and they will discuss it at a future 
meeting. 


The Commission set Tuesday, December 19, 1978, for their 
next meeting. 


OPERATIONS 


Following Mr. Klaboe's recommendation, the Commission 
approved an amendment to Delegation Order No. 16 authorizing the 
State Highway Engineer to approve, modify or withdraw Federal Aid 
Secondary-County, Federal Aid Urban System and Federal Aid Safer 
Off-System Road Projects, and also the authority to execute 
construction-finance agreements for these projects with the cities, 
counties, road districts, State and Federal agencies and other 
units of local government. 


Attention was given to a resolution concerning encroach- 
ments and use of highway right of way. Mr. Boyd said the property 
owners sometimes inadvertently or by design encroach upon the 
highway right of way. He said action is needed to protect the 
Department's interest and the Department's responsibility to the 
Federal Highway Administration. It is proposed, he said, to 
define these areas and, where feasible, lease to the adjacent 
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I. 


15) 


La Grande - Baker (Union and Baker Counties) 


Grooming agreement (dual) with Elkhorn Chapter, 
Blue Mountain Snowmobile Club and La Grande 
Snowdrifters, Inc. ($2,600). Purchase snow 
tractor with groomer ($9,000). (New agreement) 


Equipment Purchase $9,000 
Grooming 2,600 


Statewide Summary (Net Funds Provided 
or Fquipment Purchased): 


Equipment Purchase $30,000 
Grooming and Signing (net) 18,171 


1978-79 TOTAL $48,171 


Authority to Quitclaim to Jackson County a 60-foot 
strip of real property in the Ashland area 
approximately three tenths of a mile south of 

the North Ashland Interchange on the Pacific 
Highway and authorized Right of Way Manager to 
sign Quitclaim Deed. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 


orders: (Exhibits on file in the Commission's files, Salem.) 

Chairman of Transportation Commission Exhibit A 
Vice Chairman of Transportation Commission Exhibit B 
State Highway Engineer Exhibit C 
Right of Way Manager Exhibit D 
State Parks Superintendent Exhibit E 
State Recreation Director Exhibit F 
Chief Counsel Exhibit G 
Highway Controller Exhibit H 
Aeronautics Administrator Exhibit I 


Mr. 


DIRECTOR'S REPORT 


Burco handed to the Commission for their consideration 


a draft of a letter he had written to Lea Jenny of the Joint 
Legislative Interim Task Force on Transportation Policies and 
Funding in response to recommendations incorporated in their Task 


Force 


Report. 


He recalled that the Interim Committee looked at the 


Department's Policy Document which was submitted to the Legislature 
and hearings were held. Ms. Jenny had requested a letter to go 
along with the publication of a report of all the Interim Task 
Forces on the Department's response to several of the issues raised 
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The Commission considered a request to proceed with a 
hearing concerning an amendment to the rule allowing two-person 
carpools rather than three persons to use the restricted HOV lanes 
on the Banfield Freeway in Multnomah County. The Commission approved 
the request as recommended by Mr. Bothman. (A public hearing is 
tentatively set for January 16, 1979, ina notice to be published 
in the January 1, 1979, Secretary of State's Administrative Rule 
Bulletin.) 


Mr. Coulter stated that a public hearing was held on 
November 2, 1978, concerning a proposed administrative rule for 
14-foot high load permits for vehicles carrying multiple item 
commodities. He mentioned the only testimony offered at the 
hearing was from Mr. Robert Knipe of the Oregon Trucking Association 
supporting the proposed rule. He said Mr. Knipe mentioned that his 
Association may seek statutory revision at the next legislative 
session to revise Oregon's law from the present 13 feet 6 inches to 
14 feet, thereby eliminating the need for special permits. The 
Commission adopted "Permit Administrative Rule No. 38" which is on 
file in the Commission's files, Salem. A copy of the permanent 
rule was filed with the Secretary of State on November 30, 1978, and 
was published in the Administrative Rules Bulletin on December 15, 
1978. 


Upon the recommendation of Mr. Coulter, the Commission 
adopted the following policy: (See page 2789 for previous 
discussion of this item.) 


The Transportation Commission hereby declares 
that employees of the Department should assist 
members of the traveling public whenever possible. 
Specifically, employees of the Department should 
be encouraged to obtain first-aid training, and 
when properly qualified, render first aid 
assistance in the course of their employment to 
members of the traveling public. 


The Chairman said this approval should be subject to the proper 
insurance coverage. Mr. Sollis advised there was proper coverage 
under the Tort Claims Act. 


Mr. Coulter announced that this afternoon and tomorrew 
morning the Department is undertaking an emergency operation 
simulation exercise conducted by the Federal Highway Administration 
to test the Department's standard operating procedures for 
responding to emergencies. He said the exercise will be held in 
the 4-H Building at the State Fairgrounds in Salem. Mr. Coulter 
invited the Commission to attend the exercise and stated a 
critique would be held following the exercise. 
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property owner on an economic rental basis if he so desires. These 
leases will clearly define the responsibilities of both the lessor, 
the Department, and the lessee as to his rights and privileges. 

Mr. Boyd presented photographs of actual sign and use encroachments. 
(Copies of photographs on file in the Commission's files, Salem. ) 
The Commission accepted his recommendation by adopting "Real 
Property Resolution No. 730" on file in the Commission's files, 
Salen. 


Mr. Klaboe requested Commission approval to ask the Federal 
Highway Administration to release the Highway Division from payback 
obligations on properties utilized for transportation purposes in 
the Chemawa-Hickory Section of the Salem Freeway (1-305) in Marion 
County. He said the congestion in the Department's electrical 
shop has become acute. Signal installations have become so numerous 
under the types of improvements being made in the Federal Aid 
Program that the environmental test chambers in the electrical shop 
are unable to cope with the problem. 


In the original design of the I-305 Salem spur, the Right 
of Way Section purchased the Gideon Stolz Warehouse. He mentioned 
this facility will not be utilized in the final arterial street 
system design and would be an ideal location for the electrical 
shop considering the availability of the capital improvement. 

Mr. Klaboe said the approximate cost to relocate the electrical 
shop would be $55,000. The Commission approved sending a request 
to the Federal Highway Administration to forgive the payback and 
approved relocation of the electrical shop to the Gideon Stolz 
Warehouse as recommended by Mr. Klaboe. 


Mr. Bothman briefed the Commission on the Banfield 
Transitway Project in the City of Portland. He referred to a 
report which was recently mailed to the Commission. (Copy of 
report on file in the Commission's files, Salem.) Mr. Bothman 
mentioned at the end of the report is a draft of a resolution 
submitted for the Commission's consideration and for their action 
at the December Commission meeting. He said the resolution primarily 
asks for the Commission's support of the Banfield-Burnside Light 
Rail Alternative 5-lb, including the highway improvement on the 
Banfield Freeway. It specifically asks support for a six-lane 
facility and provides the utilization of State Highway Trust Funds 
for matching Federal Interstate Transfer Funds for the freeway 
improvements on the Banfield Freeway between I-5 and 1-205. After 
considerable discussion, the Commission asked Mr. Sollis to prepare 
another resolution outlining the Commission's responsibility and 
what the Commission is actually approving, and present it at the 
December meeting. Several Commissioners pointed out that they 
felt their jurisdiction covered only the highway aspects of the 
project and this should be clearly spelled out in the endorsement. 
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heavy on weekends. With the reduction of property tax revenue 
facing the Counties, it makes it prudent to ask the State for 
assistance in providing transportation service. Mr. Armstrong 
said that the Yamhill County Board of Commissioners feels it is 
timely to request the Department to take over the ownership and 
operation of the Wheatland Ferry. (He referred to a letter dated 
October 20, 1978, from Yamhill County to Mr. Burco. Copy on file 
in the Commission's files, Salem.) 


Mr. Anderson referred to a joint document which gives a 
brief description and history of the ferry. (Copy of document 
on file in the Commission's files, Salem.) He said vehicular 
traffic was 239,292 in 1977, and pointed out that pedestrian 
traffic will most likely increase on the ferry after the park is 
opened. He said due to the waiting time to use the ferry, vehicles 
will leave and use a bridge to cross the river at Newberg or Salem. 
He said because of this a study should be made of the energy cost 
to go to another crossing of the river. He indicated the County 
would like to continue the study a little longer. 


Chairman Jackson stated that in view of previous efforts 
in trying to get a bridge constructed and with the cost of a 
bridge at the present prices, the Department certainly should take 
a good look at putting in an additional ferry to handle the traffic. 
The Commission asked Mr. Talbot to work with the two Counties to 
see what might be done and to report back to the Commission with 
a recommendation. Commissioner Brix said he would be willing to 
help Mr. Talbot on this matter. 


Mr. Talbot recommended and the Commission gave their 
approval for the Department to hold a hearing regarding adoption 
of a rule under the Administrative Procedures Act setting forth the 
criteria or standards to be used in establishing zones on the 
ocean shore where travel by motor vehicles or landing of any air- 
craft except for an emergency shall be restricted or prohibited 
(Ocean Shore Zoning Policy). (The hearings will be held on 
January 2 and 3, 1979.) Notice of the proposed rule was published 
in the Secretary of State's Administrative Rule Bulletin on 
December 15, 1978. 


City Councillor Paula Bentley of Gresham appeared before 
the Commission regarding the proposed realignment of Powell Boulevard 
at 190th. Mrs. Bentley presented a brief history of the intersection 
and handed copies to the Commission of Mr. Bothman's letter to the 
City of Gresham, with enclosures, dated October 18, 1978. (Copy on 
file in the Commission's files, Salem.) She stated the Gresham 
Planning Commission approved a subdivision plat which is partially 
in the proposed right of way for the realignment of Powell. The 
Planning Commission's decision has been appealed. The City Council, 
she said, will tonight be asked to make a decision of approving a 
plat. If the City denies it, the developer has reason to sue the 
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Consideration was given to an amendment to the Oregon Parks 
Foundation Articles of Incorporation. Mr. Talbot mentioned the 
Foundation is a non-profit organization whose principal purpose is 
to acquire, obtain, preserve and to improve land and other property 
for public park or public recreation purposes. He stated the 
amendment provides that the number of Class II Directors of the 
Foundation shall not be less than 10 nor more than 35 and will be 
subject to the approval by the Portland City Council and the 
Transportation Commission. The reason for the request is to 
obtain diversity in number and geographical location of the members 
of the Board of Directors. Following his favorable recommendation, 
the Commission approved the amendment. (Copy of Restated Articles 
of Incorporation on file in the Commission's files, Salem.) 


Attention was given to a proposal from Yamhill County 
concerning the State taking over the operation of the Wheatland 
Ferry. Mr. Talbot mentioned that the Lone Tree Bar State Park, 
which is nearing completion, is located near the ferry crossing in 
Marion and Yamhill Counties. Mr. Talbot pointed out that in the 
budget process during the last session of Legislature, the Department 
was instructed to prepare studies to deal with the question of fiscal 
impact of the new park. He mentioned that copies of the economic 
impact study have been sent to both Counties and the study indicates 
that the impact on the ferry will be minimal insofar as the park is 
concerned. (Copy of impact study on file in the Commission's files, 
Salem.) 


The following individuals were present regarding the 
Wheatland Ferry operation: Senator Tony Meeker; Commissioner 
Colin Armstrong, Roadmaster Lloyd May, Yamhill County; Chairman 
of County Commission Pat McCarthy, and John Anderson, Director of 
Public Works, Marion County. 


Senator Meeker referred to the economic impact study 
report and commented that the ferry is a farm-to-market route for 
many of the Yamhill County producers whose sole market is in 
Marion County. He mentioned the report indicates the peak usage 
of the ferry is during the four summer months, and the peak impact 
of park usage will also be during the summer months. He said there 
are already waiting lines up to a half hour and sometimes 45 minutes 
during the summer. The Senator mentioned that with additional 
park visitors the impact would be far greater than the 3% indicated 
in the report. He mentioned it would be closer to 9% in the summer 
months by 1982 and as high as 30% in 1989. 


Mr. Armstrong mentioned that the tourist, commuter and 
agricultural vehicular traffic is steadily increasing at the rate 
of approximately 8% per year on the inter-county ferry. He 
recalled that both Counties have been trying for eight to ten 
years to build a bridge across the river at Lambert Bend but were 
unsuccessful. He mentioned that the ferry traffic is especially 
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The meeting adjourned at 11:50 a.m. 


Peter J. B ,» Commissioner 


ne Se 
B. Gordon Coleman, Commissioner 


CH. ak 


C. W. Head, Manager 
Commission Services 
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City of Gresham for a potential inverse condemnation case. If the 
City approves the plat, it not only will cut off a potential solution 
to the problem, but any citizen of the City of Gresham can sue the 
City for not following its comprehensive plan. 


Mrs. Bentley stated the City is asking the Commission for 
$80,000 to purchase the right of way for potential improvement of 
a State highway project. If this is not possible, she said, the 
City is requesting that the Department include in their revised 
budget to the Legislature the money to purchase the right of way 
for this piece only. She indicated the City's need is immediate. 
The Chairman stated this matter has been discussed with Mr. Bothman, 
and he will contact the City in an attempt to come up with a 
reasonable solution and will report back to the Commission at 
a future meeting. 


Mr. B. A. Hanten of Merlin came before the Commission 
requesting a hearing to appeal an administrative decision regarding 
the Rogue River Scenic Waterway in Josephine County made by the 
Parks Branch concerning a moratorium on river trips. He stated 
the Parks and Recreation Branch entered into a four-party agreement 
with the Marine Board, Forest Service, and Bureau of Land Management 
to administer the Rogue River. In 1973 the Federal Government put 
a moratorium on the usage of the Rogue River by commercial operators. 
During 1973, he said, without any intervention or control, he took 
21 boat trips. The 1973 usage according to the BLM's moratorium, 
he said, was to be his usage base from that point on. This past 
season, Mr. Hanten said he was authorized only 20 base trips and 
the previous season only 19 trips. He mentioned the BLM reasons 
for this are very complex in nature and are mixed up with many 
regulation and definition changes. Mr. Hanten stated that he 
appealed to the BLM, but was told he was wrong. He then appealed 
to the Marine Board, which upheld his contention that he was treated 
unfairly and voted that he should have his original base of 21 trips 
reinstated. This matter was brought up and voted on at the next 
four-agency meeting, and the Marine Board upheld his appeal but 
the Highway Division, the Forest Service and BLM denied the appeal. 
Mr. Hanten said that his next move was to appeal Mr. Bob Potter's 
administrative decision to the Transportation Commission. Mr. Potter 
denied the appeal and turned it over to the Attorney General's 
office. He mentioned that if the Commission did not wish to grant 
an appeals hearing, he would request the Commission to direct Wally 
Hibbard to change Mr. Potter's vote and uphold his appeal to the 


Marine Board. (Copy of Mr. Hanten's letter on file in the Commission's 


files, Salem.) 


After considerable discussion, and during the Chairman's 
absence, Vice Chairman Hollern asked Mr. Sollis for a legal opinion 
of the Commission's jurisdiction and to report at the next meeting. 
Mr. Talbot stated that a staff report would be submitted to the 
Commission prior to the December meeting. 
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BIS a ae ee 


¢ A 
EXHIBIT 
MINUTES OF 11-28-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Gptions or Other Documents Relating to Property Acquisition 


Number Name Consideration 
19450 Washington Count Bae ae 33 $ 350.00 
49308 Turner Assembly of God _12, 600.00 
49942 Hosley, James E. & Lillian 1,346.00 
49961 McAtee, Teryl Lee & Laurel Ann 255.00 
49963 Hummel, Karl F. & Olive C. 955.00 
50008 Reed, William R. & Virgiline J. et al 41,500.00 
50053 L. & G. Development Company 
Empire Pacific Industries, Inc. 11,750.00 
50077 Schilling, Beauford P. & Barbara F. et al 11,900.00 
50087 Hatch, W. R. Sr. & Alyce M. et al 11,200.09 
50088 Ward, Kim D. Lae 1,025.00 
50267 S.P.E.E.D.E-.E. Investments, Inc. 7,200.00 
50253 Snyder, Fred & Louise 100.00 
229-49.64S Decker Nursery 540.00 
13 Transactions $ 100,705.00 


(2) Agreement with Deschutes County for the jurisdictional ex- 
change of three State highways for a portion of the Cascade 
Lakes Highway, National Forest Highway No. 46, as listed 


below: 

Transfer to Deschutes County Mileage 
Cline Falls Hwy. No. 373 10.46 
Tumalo-Deschutes Hwy. No. 374 3.87 
Redmond-Bend Hwy. No. 375 13.26 


Total ri 


Transfer to State 

Cascade Lakes Highway 10.00 
From the westerly end of the existing 

Century Drive Highway No. 372 to its 

junction with the main road to the 

Bachelor Butte Ski Area. 
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A 
11-28-78 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 


Authority 


By your duly adopted delegation order, you authorized 
my official capacity to exercise certain authority on 
of the Oregon Transportation Commission. Pursuant to 
authority, and acting in accordance therewith for the 
Commission, I approved the following items and report 
action for your official records: 


1) On October 6, 1978, approved a Memorandum of 
Understanding with the U. S. Forest Service 
whereby the State agrees to accept jurisdiction 
of the Austin-Sumpter Road after the Forest 
Service improves the road to acceptable standard 
{Aka Tipton Road Project) Baker & Grant Countie 


2) On October 6, 1978, approved an agreement with 
the City of Portland for development of the East 
Marquam Bridge Interchange on the Pacific Highwa 
City personnel from the Bureaus of Planning, Tra 
and Streets and Structures will provide engineer 
assistance during development of the project. T 
City budget is limited to $20,000. The purpose 
the agreement is to allow reimbursement with Fed 
aid Interstate Funds. 


Dated this (7 day os Ott 


irman 
Commission 


Glenn L. Jackson, 
Oregon Transportat 
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me in 
behalf 
that 


this 


Ss. 
Ss. 


'Yy. 
ffic 
ing 
he 

of 
eral- 


> 


1978 


. 


EXH'BIT__+__ 
TO: Oregon Transportation Commission 

MINUTES OF 11-28-78 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consiizration 
18727 Washington County $ 2,790.00 
29422 Johnson Duane M. 2,800.05 __ 
33463 Capitol Manor, Inc. es -0- 
41286 Ness, Hilma S. 59, 000.00 
41888 Clapp, Virgil L. aS ie 91,500.00 
49771. Schwab, Albert B. = on 97,000.00 __ 
50029 United States National Bank of Oregon 650.00 
50031 Dunlap, Robert 0. & JoAnn EF. 35,930.00 _ 
50044 Cashway Plywood of Bend, Inc. _ 21,875.90 _ 
50076 Turnidge, Marie 7,759.00 
50096 Yeoman, Ila et al wxe _175.00 
162-12.79 Frichtl, James R. _ 540.00 
12 Transactions $ 319,920.00 


(2) Agreement with Newbel Industries of California to allow the 
Highway Division to analyze and experiment with a product that 
Newbel has developed that removes metal oxide from beams. 

The purpose of the evaluation is to determine whether such 
a product would be valuable for use by the Highway Division 
and maintenance and construction activities. (Legal Branch) 


(3) Agreement with City of Portland defining engineering responsi- 
bilities and financial participation in the construction of 
Off-Street Parking Lots in the Powell Boulevard Corridor in 
the City of Portland. State is agreeing to monitor preliminary 
engineering and provide intermittent inspections during con- 
struction of the project. City is agreeing to perform pre- 
liminary and construction engineering and to pay 100% of the 
difference between the actual total cost of the project and 
the amount contributed by the Federal Highway Administration. 


(Local Government) (Ross Island Bridge-SE 52nd Ave. Section, 
Mt. Hood Highway) 


(4) Agreement with Clackamas County for installation of traffic 
signals on the Clackamas Highway at Evelyn Street in the 
Clackamas Industrial Area. The State will design, install 
and maintain the signals using Federal Aid Secondary Funds. 
The County has agreed to pay all costs of electrical energy 
necessary to operate the signal equipment. (Local Government ) 


PPROVED OE 
= => Ch. €4— 


STATE HIG E 1 
Dae f/f > 23-75 APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
paTE__/2-24-78 


EXHIBIT A 
MINUTES OF .11-28-78 


(3) Agreement with Lane County to provide law enforcement 
services within Armitage State Park on a schedule that 
will include every Saturday and Sunday during the peak 
use season and on Memorial Day, July 3 and 4, and Labor 
Day. The State will pay an hourly rate of $10.83 with 
adjustments for pay increases which may be granted to 
Lane County Sheriff's Department personnel during the 
term of the agreement but not to exceed $6500 in any 
fiscal year. The agreement will be effective May 15, 
1978, to April 30, 1980, unless terminated earlier by 
either party. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and on the previous page (totaling 3 


items) and report this action for your official recprds. 
Dated this /7 day «Oar , 1978 
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EXHIBIT__3 —. — 
MINUTES OF 1-28-78 


TO: Oregon Transportation Commission 


SUBJECT : Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
47225 Multnomah County $ 1,400.00 
49584 Portland Public Schools - 
School District Number 1 1,425.00 
49954 Schoenlein, Wilma et al 250.00 
49993 Meister, Richard J. & Barbara J. et al 350.00 
49995 Meister, Richard J. & Barbara J. 850.00 
50036 Palmer, Ivan M. & Elaine V. et al 9,100.00 
50063 W. B. Anderson Trailer Sales, Inc. 14,450.00 
50099 St. Helens Federal Credit Union €,000.00 
50189 State of Oregon, by and through its 
Division of State Lands 690.00 
9 Transactions $ 34,515.00 


(2) Letter-form agreement with City of Coos Bay which relieves the 
City of a portion of their commitment to participation for 
the Cape Arago Highway-Woodland Drive Section of the Coos Bay- 
Empire Highway, Coos County. (Local Government) 


(3) Agreement with City of Bend covering construction of a four- 
lane structure to carry Division Street traffic over the Century 
Drive Highway (Franklin Avenue). The City will design, con- 
struct and maintain the bridge at its own expense and hold the 
State harmless during the construction period. (Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


records. q 
day of Lembo, 1978 


’ Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 


PPROVED 


STATE HIGHWAY ENGINEER 


22 ZL Date LO- S25 


Dated this 
“Vi 


(5) 


(6) 


a SR ane sence eve oe 


EXHIBIT A 
MINUTES OF 11-28-78 


Letter-form supplemental agreement with Washington County 
concerning a traffic signal installation on the Farmington 
Highway at S. W. 170th Avenue. The State at County request 
has agreed to install five-phase traffic signal equipment 

at this location in lieu of two-phase equipment as originally 
proposed. The County has agreed to pay the $15,300 difference 
in cost for the installation. (Local Government) 


Letter-form agreement with the City of Klamath Falls concern- 
ing sanitary sewer service for the Port of Entry to be con- 
structed on The Dalles-California Highway north of Klamath 
Falls. The State will furnish and install the line at its 
own expense. Upon completion the City will own and maintain 
the installation. The City has waived the usual service con- 
nection fees, and the State has agreed to pay for sewage 
disposal service in accord with the established rate schedule. 
(Local Government) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 
page (totaling 6 items) and report this action for your official 
records. 


Dated this 7 el day or >» 1978 
\ 


KW 
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EXHIBIT . 


TO: Oregon Transport ition Commission 
MINUTES OF!1:28-78 
SUBJECT: Report of Confirmation of Action Taken Under Delegated 
Authority 
nwo 1. _ Pryacr Eagle Cr. (Middle) Bridge cae 


(Contract No. 8826) 


Structure 


Low Bid S_ 
Award tn Inw hidder ‘ tan. a n a 
Engineer's Recommendation: Award to low bidder subject to concurrence of 
a ‘. i a 2 ¢ ¢ ave - 
Baker County and the sum of $23,240.00 is 
Oo ++ hy +h Cc > 
deposited by the County. 
- 3 - { at C+ 
Noyce bPrOOKINgs (wharf ot 
D- , 
8 7. 
SES Eee 3 See ae ET OR LS Oe ; ee 
7) ¥ T ¥ 
No er ee = be fab Ae Re ta — a 
25 17 “4 
Low BO snake REE ae 
ers Recommendations: REJECT all DIGS, 
% he Thi 4 C+ - ; 
ro me} be | \ TE Jos As. 4h ISG : C 
\ —— ry —_ — — — -_—_— 
Type of Work! FIC Signals _ , - e 
County —_ = caiRhesneiia ; — 
No, of B s = j ¥ = ESET ER, Se : Re 


A determination was made that Clarke Electric, Inc., made 
an error in their proposal and the other 3 bids received 
were too high. City of Bend desires rejection of all 


bids. REJECT ALL BIDS. 


APPROVED BY MICHAEL P. HOLLERN 


DATE: October 31, 1978 
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RE OR mss 


EXHIBIT__B__ 
MINUTES OF 11-28-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48291 Stees, Ethel E. et al $71,400.00 
49196 Channer, Donald E. & Merna M. 1,250.00 
50013 Berman, Al & Sandra et al 3,050.00 
50037 The Western Bank 16,500.00 
50073 Naur, Zelia C. 6,625.00 
50095 Meadcr, Lillian 14,450.00 
50116 Union Pacific Railroad Company 1,700.00 
50-12 .53 Ahern, Jerry & Madge 240.00 
210-0 .65 Clark, Robert T. 600.00 

9 Transactions $ 115,815.00 


(2) Agreement with Washington County covering installation of traffic 
signals on Pacific Highway West at Beef Bend Road just north 
of King City. The State will design, install and maintain the 
traffic signals using Federal Aid Transition Quarter Funds. 
The County has agreed to pay all costs of electrical energy 
necessary for operation of the signal equipment. 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 


action for your official records. 
Dated this ‘ day of Ml » 1978 


Vice Chairman Michael P. Hollern 
Oregon Transportation Commission 


B . 
EXHIBIT 
MINUTES OF 11-28-78 
vi ckenzie Hig r at 3rd St. 
i (Contract No. 8832) 
Cys i Cc SD iS FA : le 
( ity = eS ee — 
No ci - 
(Contract No. 8833) r 
(Alterna ——- 
(Contract No. 8834) 


APPROVED BY MICHAEL P. HOLLERN 


DATE: October 31, 1978 
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‘ 
. 


oe: s EXHIBIT___® 
MINUTES OF .11-28-78 


No, 4 Prowet. _.. Central Oregon Rock Production 


: (Contract No. 8829) 
Type of Wok ROCK Production = ec. pvaj. no, _State 


Harney Central Or 


egon 


County —___ Highway a ae Se 


2 
No. of Bidders __Y ss Low Bidder 


g Low Bid 5_64,300. 00 


Houck-McCall Corporation, Salem 


Engineer's Recommendation: Award to low bidder. 


nw Project___ Crane Rock,Production 
(Contract No. 8830) 
Type of Work __Rock Production gv proj vo, __ State 
County —___ Harney _ — Highway — Steens ce ema 
ie Giddens ion saer__HOuck-McCall Corporation, Salen __ i. 
7-ENN AV 
Low Bis s—272900.00 


Engineer's Recommendations: Award to low bidder. 


ea. -8 Proc: Portland St.-S. 6th St. Bikeway (Klamath Falls) 
(Contract No. 8831) 

Type of Work___GYading and Paving _ SRS ES eS 

i ; 4 ets 
County 1a ath ae ) aos City Streets "A" Canal a 
No. of Bidde: Te 0. ae vt r_. B. Steel, Inc > Vie rd_ 
nN? N2 a) 
Low Bid $ EY Ss YY = es 
Engineer's Recommendations: Award to low bidder subject to concurrence of 
Klamath County and the sum of $47,970.00 is 


deposited by the County. 


APPROVED BY MICHAEL P. HOLLERN 


DATE: October 31, 1978 


37 OO 8 


B 
: EXHIBIT —___- 
11-28-78 
TO: Oregon tral NHIES QE. fSsion 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49957 McKy, Mildred et al $ 250.00 
50007 Littman, Donald & Gloria 2,050.00 
50023 General American Theatres, Inc. 14,950.00 
50043 Hulse, Kenneth & Gwendolyn E. et al 18,545.00 
50064 Higginson, Gale D. & Alice E. 8,315.00 
50175 Tupper; Lovie M. 325 .00 

6 Transactions $ 44,435.00 


(2) Grant an access to Paul Hansen et al for a 35 foot reservation 
at Engineer's Station 557+12 on the North side of the Junction 
City-Eugene Section of the Pacific Highway West in Lane County 
for a consideration of $300.00. File 2209 


(3) Agreement with John Woods to provide consultant services to 
the Parks Branch relating to forest land exchanges and 
forestry management requirements at a cost not to exceed 
$4,000. Period November 20, 1978, through March 1, 1979. 
(Parks Branch) 


(4) Agreement with Travel Information Council to allow the 
Director of the Travel Information Council to make all in- 
spections regarding logo applications and have the Traffic 
Engineer of the Highway Division countersign approval of the 
applications. (Legal Branch) 


(5) Agreement with City of Tillamook covering replacement of 
existing traffic signals on the Oregon Coast Highway (Main and 
Pacific Avenues) at the Wilson River Highway (3rd Street) in 
Tillamook County. The State will design, install and maintain 
the signals using Minor Betterment Funds. The City has agreed 
to contribute $25,000 toward the cost of the project and pay 
all costs of the electrical energy for operation of the traffic 
\ signals. (Local Government) 


A 

} 
KE ; By your duly adopted delegation order, you authorized me in 

e ‘ my official capacity to exercise certain authority on behalf 
.y of the Oregon Transportation Commission. Pursuant to that 

WAlE XX authority, and acting in accordance therewith for the Commis- 
. Dy , sion, I approve all actions listed above and report this 

| 


action for your official records. 
» 1978 


Michael P. Hollern, Vice Chairman 
Oregon eenrennes ion Commission 


EXHIBIT : 


MINUTES OF _1!-28-78 


wo 29 prove Powell_Blvd, (at 162nd) & Sandy (at 122nd & 162nd) 
(Contract No. 8835) TQM-9966(1), 
Type ot Worn __ raffic Signal Installation -¢.q. po). no, TOM-9966(2), 
TQF-24(16) 
County Multnomah > _ Highway_Mt. Hood & Northeast Portland 
So. of Gickiets "9. __~ _ Low Bidder ice Electric Co., Portland 3 p 


80,705.00 


Fg eo Le Lk 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
FHWA. 


no. 11 _ projec:__Beaverton/Hillsdale Hwy. at 91st Ave. 
(Contract “No. sina 

Type ot work _ThAFFic Signal Installation ga rro,.rio, TQM-9228(1) 

County Washington righway___ D@averton-Hill 

io 4 " Hamilton Electric Inc., Eugene 


Engineer's Recommendations: AWard to low bidder subject to concurrence of the 


coin 
Poa. 
a RRO n ee No NR ees oe , Sey 
ae 12 Prosct.. Pacific Hwy. W. at SW McDonald § (Tigard) 
=e naw (Contract No. 8837), 
y i We Grade, rave & Sign 1d iS , 
Type y Rie = Set 2 ines ” 4 P . 
ae Washington Pacific West 
Pees 2 Re A et ee : Ao Rte RD 
chy | 
No. of B : 3 Low Bidder Hamilton Electric, inc., cugene 
ne ae A 
Low Gil $9 999323Y 
er ecomm A t to currence of the 
seg tad hy 
a] \ Voit be wy 


On Ottober 31, 1978, I accepted the State Highway Engineer's recom- 
mendations for award of the projects on which bids were received 
October 26, 1978, and authorized him to sign the contracts when 
conditions for the awards have been met. 


Dated this » 1978 


Michael P. Hollern, Vice Chairman 
Oregon Transporgation Commission 


EXHIBIT B 
MINUTES OF 11-28-78 


TO: Oregon Transportation Commission 


SUBJECT : Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the following item and report this action 
for your official records: 


On October 5, 1978, Chairman Jackson accepted 

the bid of Cascade Construction Company, Inc., 

in the amount of $3,699,995 for the Ross Island 
Bridge-SE 50th Avenue (Portland) Section of the 
Mt. Hood Highway (Powell Boulevard), Multnomah 
County, subject to the concurrence of the Federal 
Highway Administration. (Bid letting September 21, 
1978) In accordance with F. B. Klaboe's recom- 
mendation of November 13, 1978, to reject the bid 
as the State has not been successful in obtaining 
FHA concurrence, I approved the rejection of this 
bid on the date shown below. (Project to be 
readvertised as soon as practical.) 


at 
Dateg this Z dgy of ) ~ 4 1978 
Z If 4 Yi — 


“Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 
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; EXHIBIT 
UTES OF 11-28-78 
TO: Oregon transporte UTES OF 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
35446 Ferguson, Murl D. & Kay A. $ 50.00 
47912 Semmes, Clayre 750.00 
48345 Cohen, Richard M. et al 22,950.00 
49546 Keller, Kathryn P. 25,000.00 
49937 Cohen, Richard M. et al 217,000.00 
50025 Jaques, Joe F. & Vesta B. et al 7,170.00 
50045 Morton, Frank E. et al -0- 
50269 Hull, H. L. & Penelope G. 3,000.00 

8 Transactions $ 275,920.00 


(2) Agreement with Vernon E. and Donna L. Wiard to operate a hotel 
and food service facility on the premises of the Wolf Creek 
Tavern, Wolf Creek Tavern State Wayside, Josephine County, on 
a year-around basis. Alcoholic beverages may be sold on the 
premises provided appropriate Oregon Liquor Control Commission 
licenses are held by the lessee. The lessee will pay the 
State 3.5 per cent of each calendar year's gross sales re- 
ceived by the lessee from the operation of the concession and 
from all other revenue producing facilities on the premises 
during the period of the lease from September 14, 1978, 
through December 31, 1981. (Parks Branch) 


(3) Agreement with Lane County and City of Eugene for State to 
transfer jurisdiction of the remaining portion of the Junction 
City-Eugene Highway, State Secondary Highway No. 223, within 
city limits of Eugene. Included in the agreement is that the 
City of Eugene will accept responsibility for the traffic signal 
maintenance and power consumption on the Royal Avenue and Barger 
Drive intersections with the Beltline Highway No. 69. The 
northerly portion of the Junction City-Eugene Highway was trans- 
ferred to Lane County by a road exchange agreement dated 
January 23, 1978. (Local Government) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I approve all actions listed and report this action 


for your official records. 
oy 5 this ZO, day of y fewenmbee_, 1978 


PPROVED 


— Michael P. Hollern, Vice Chairman ike 
Oregon Transportation Commission 


- 


STATE HIGHWAY ENGINEER 


seekln 2-27 ead nate LLL 7 2F. 


POSE LOCRTRENEE YE! 3 


TO: 
SUBJECT: 


On behalf of the Commission and under its delegated authority to me, 


Oregon Transportation Conmissiog XHIBIT 


Report of Confirmation of action WNYTES. 
Delegated Authority 


I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


8) 


11-17-78 


Work on the Vine Street-Scappoose High School 
Section of S.E. 6th Street in Scappoose, 
Columbia County. Bids received September 21, 
1978. Contract No. 8810 awarded October 16, 
1978, to Columbia West Materials & Constructors, 
Inc., Portland, at $54,300. 


The Bully Creek Bridge on Main Street in Vale, 
Malheur County. Bids received September 21, 
1978. Contract No. 8816 awarded October 17, 
1978, to Miller Construction Co., Twin Falls, 
Idaho, at $121,044. 


Work on the S.E. Duke Street-S.E. Clatsop Street 
Section of S.E. 72nd Avenue in Multnomah County. 
Bids received September 21, 1978. Contract 

No. 8819 awarded October 19, 1978, to Oregon 
Asphaltic Paving Co., Portland, at $555,909.15. 


Work on Martinazzi Avenue and Boones Ferry Road 
at Nyberg Road in Washington County. Bids 
received September 21, 1978. Contract No. 8825 
awarded October 16, 1978, to Hertz Electric, Inc., 
Albany, at $144,217. 


Traffic signal installation on Powell Boulevard 
(at 162nd) and Sandy Boulevard (at 122nd and 
162nd) on the Mt. Hood and Northeast Portland 
Highways in Multnomah County. Bids received 
October 26, 1978. Contract No. 8835 awarded 
November 1, 1978, to Tice Electric Co., Portland, 
at $80,705. 


Traffic signal installation on the Beaverton/ 
Hillsdale Highway at 9lst Avenue in Washington 
County. Bids received October 26, 1978. Contract 
No. 8836 awarded November 1, 1978, to Hamilton 
Electric, Inc., Eugene, at $33,140.30. 


Work on the Pacific Highway West at S.W. McDonald 
Street (Tigard) Section in Washington County. 

Bids received October 26, 1978. Contract No. 8837 
awarded November 6, 1978, to Hamilton Electric, 
Inc., Eugene, at $65,531.40. 


Work on the Portland Street-S. 6th Bikeway (Klamath 
Falls) Section in Klamath County. Bids received 
October 26, 1978. Contract No. 8831 awarded 
November 16, 1978, to J. B. Steel, Inc., Medford, 
at $202,034. 


Dated this 2 day of 


» 2978. 


- 2824-H. 
State Highway Engineer 


Cc 


OF 11-28-78 
r 


seit 


EXHIBIT : 


MINUTES OF 11-28-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority and acting in 
accordance therewith for the Commission, I approved the actions 

listed below and report this action for the official record: 


1) On October 17, 1978, prohibited parking on the 
south side of the Crown Point Highway No. 125 
from 150 feet west of the westerly access to 
Corbett High School (M.P. 8.33) to 100 feet 


* east of the easterly access point to the 
Corbett High School (M.P. 8.45) in Multnomah 
County. 


2) On October 17, 1978, established a 45 MPH speed 
zone on the Beaverton-Tualatin Highway No. 141 
from 0.11 mile north of Ibach Street (M.P. 10.91) 
(South city limits of Tualatin) to 0.13 mile south 
of Ibach Street (M.P. 11.15), in Washington County. 
Rescinds Speed Zone Order No. 706 dated July 30, 
1975. (Speed Zone Order No. 789.) 


3) On October 18, 1978, prohibited overnight parking 
in the Summit Parking Lot at M.P. 54.10 on the Mt. 
Mt. Hood Highway No. 26 near the Community of 
Government Camp, Clackamas County. 


4) On October 30, 1978, approved a cooperative agreement 
with the Utah Department of Transportation to perform 
inspection on prestressed concrete piling manufactured 
at Monroc in Salt Lake City for the Bully Creek Bridge 
on Main Street in Vale, Malheur County (Contract No. 
8816). Approximate total cost $500. 


Dated ¢his 2° day of Mo vembe » 1978 


-— — > oP tapas 
H. S. Coulter, State Highway Engineer 
11-17-78 
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EXHIBIT : 
MINUTES OF _11-28-78 


Contractor and 
Contract No. 


Cascade Construction 
Co., Inc., No. 8539 


Palmberg Paving Co., 
Inc., No. 8636 


Hamilton Electric, Inc., 
No. 8660 


Garrett & Thomas 
Const., No. 8614 


je- “ Yr : y 
November 17, 1978 —~‘f7~ —> Ch. ta 
H. S. Coulter, State Highway Engineer 


Section and County 


NE 68th Ave.-NE 81st Ave. 
(Portland), Multnomah 
County 


Warrenton/Astoria Hwy. 
Jct., Clatsop County 


7th Ave. @ Monroe St. 
(Eugene), Lane County 


Sunset Bay State Park, 
Coos County 


- 2826 - 


Acceptance 
Date 


November 3, 1978 


November 14, 1978 


November 14, 1978 


November 14, 1978 


Se 


we 


a: 


EXHIBIT : 
MINUTES OF 11-28-78 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


C. G. Gredvig, 
No. 8629 


Babler Bros., Inc. 
No. 8606 


Douglas S. Coats, 
No. 8623 


E. H. Itschner Co. 


No. 8740 


R. L. Coats, 
No. 8547 


Traffic Services, 
Inc., No. 8581 


R. C. Parsons & 


Son Construction, Inc., 


No. 8567 


Baker Redi-Mix, 
No. 8594 


Central Oregon Pavers, 


No. 8758 


Baker Rock Crushing, 
Inc.,& Tualatin Valley 


Crushing, No. 8597 


Dennis V. Snyder, 
No. 8528 


Section and County 


Manhattan Beach State 
Wayside, Tillamook County 


N. Unit, Lake Abert-Valley 
Falls, Lake County 


North Powder River Bridge, 
Baker County 


Dayville Rock Production, 
Grant County 


Circle Bar Project, 
Harney County 


Roseburg Pavement Marking, 
Douglas County 


Old Dry Creek Rd.-Ochoco 
Hwy., Crook County 


N. Cherry St.-Wallowa Lake 
Hwy. (La Grande), Union 
County 


Redmond (Black Butte Blvd.), 
Deschutes County 


Progress-Raleigh Hills, 
Washington County 


Oregon City-New Era (M.P. 
13.87-14.11), Clackamas Co. 
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Acceptance 
Date 
October 16, 1978 
October 17, 1978 


October 18, 1978 


October 18, 1978 


October 19, 1978 


October 19, 1978 


October 19, 1978 


October 25, 1978 


October 26, 1978 


October 26, 1978 


November 2, 1978 


EXHIBIT b 
MINUTES OF 11-28-78 


October 1978 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right of 
Way Engineer (Administration Order No. 18), I report that I have 
taken the following actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


Service Contract with Southern Pacific Transportation Co. for 
installation of railroad circuitry and equipment for traffic 
signals at Third and Main Streets in Springfield, Lane County. 
Approved July 25, 1978. RR 943 (16-12) 


Sale of 0.26 acre excess property on the Black Canyon-Oakridge 
Section of the Willamette Highway in Lane County to the City 
of Oakridge for road purposes only for the consideration of 
$3,010.00. Approved August 7, 1978. File 8511 (16-43) 


Sale of 4,360 square feet excess property on the Garden Valley 
Road-Fairgrounds Section of the Pacific Highway in Douglas County 
for a minimum consideration of $13,500.00. Approved September 
11, 1978. File 44910 (16-43) 


Agreement with Burlington Northern for a permit of entry for 
installing drainage ditch near S.W. Boones Ferry Road at S.W. 
Nyberg Road on the Beaverton-Tigard Highway in Washington County. 
Approved September 14, 1978. Supersedes approval given August 

2, 1978 on my September 1978 Report. RR 941 (16-12) 


Sale of 0.17 acre excess property on the Duncan Road-Sandy Section 
of the Mt. Hood Highway in Clackamas County for a minimum con- 
sideration of $18,500.00. Approved September 15, 1978. Files 
34593 & 34596 (16-43) 


Right of Way Services Agreement with the City of Albany for ac- 
quiring right of way on the Pacific Blvd.-Santiam Highway Section 
of Waverly Drive in Albany, Linn County. Approved September 12, 
1978. Misc. C & A 5759 Agreement 104 (16-49) 


Sale of 2,333 square feet of excess property on the Marquam 
Bridge-S.E. 84th Avenue Section of the Mt. Hood Freeway in 
Multnomah County for a minimum consideration of $35,500.00. 
Approved September 25, 1978. File 46588 (16-43) 


Service Contracts with Souther yPacific Transportation Co. 
approved September 26, 1978 for’West Sherman Street, Linn County, 
Crossing No. CC-688.52 RR 948. 2)2nd Street, Linn County, 


Crossing No. CC-688.80 RR 949 (16-12) 
(Both in City of Lebanon) 
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EXHIBIT > 
MINUTES OF 11-28-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), I ap- 
proved making the following offers in accordance with this authority for 
and on behalf of the Commission: 


BATTLE CREEK-TALBOT ROAD SECTION, PACIFIC HIGHWAY - MARION COUNTY 


R-49305 - Barry Ackerley et al. 0.72 acre for right of way 
purposes. Offer $19,210.00. 


BEND SOUTH CITY LIMITS-MURPHY ROAD SECTION, THE DALLES-CALIFORNIA 
HIGHWAY - DESCHUTES COUNTY 


R-50035 - Jennie Lee Hibbert et al. Parcel 1 - 0.12 acre for right 
of way purposes; Parcel 2 - 0.08 acre permanent easement for slopes; 
Parcel 3 - 100 square feet for permanent easement; Parcel 4 - 100 square 
feet for permanent easement. Offer $15,600.00. 


R-50075 - Albert F. Bartolat et al. Parcel 1 - 0.22 acre for right 
of way purposes; Parcel 2 - 0.24 acre permanent easement for slopes; 
Parcel 3 - 0.01 acre permanent easement for irrigation facility. Offer 
$8,175.00. 


PINE STREET-ACADEMY STREET (SALEM) SECTION, PACIFIC HIGHWAY EAST - 
MARION COUNTY 


R-49646 - Phillip A. Sperl et al. 570 square feet for right of way 
purposes. Offer $3,350.00. 


R-49654 - Ed Stortz et ux. 3,125 square feet for right of way 
purposes. Offer $7,625.00. 


R-49657 - Gordon C. Fromm et al. 270 square feet for right of way 
purposes. Offer $ 1,450.00. 


R-49658 - E. P. Phillips et al. 4,800 square feet for right of way 
purposes. Offer $15,200.00. 


Dated this 7th day of November, 1978. 


B. BOYD, Right Way Engineer 


RE: Report of Offers Tendered - 7 
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EXHIBIT D 
MINUTES OF 1-28-78 


November 1978 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the fol- 
lowing actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


Signed on October 6, 1978 the Release and Grant of Access ap- 
proved by Mr. Jackson April 12, 1978, granting the City of 
Pendleton a 60 foot access for public street purposes at S.W. 
30th on the Pendleton-John Day Highway in Umatilla County. 
Files 24861 & 24862 (16-45) 


Signed August 2, 1978, the Grant of Access approved by Mr. 
Jackson April 7, 1978, granting Taco Time International, Inc. 

an additional 35 foot access at Station 308+21 on the Mt. Angel- 
Silverton Section of the Hillsboro-Silverton Highway in Marion 
County. File 38663 (16-45) 


Two Indentures with the Southern Pacific Transportation Company 
for the Pacific Highway at Central Point in Jackson County. One 
is for signal support poles including 2 easements for $250.00 
and the other is for an electrical conduit. Approved October 23, 
1978. File 50128 RR 956 (16-12) 


Service Contract with Oregon-Washington Railroad and Navigation 
Company for grade crossing protection devices at N.E. Cully Blvd. 
in Multnomah County. Approved October 23, 1978. RR 950 (16-12) 


Service Contract with Oregon-Washington Railroad and Navigation 
Company for grade crossing protection devices at Cairo Junction, 
Malheur County, Approved October 23, 1978. RR 947 (16-12) 


Indenture with Southern Pacific Transportation Company for fac- 
jlities for traffic signals at S.W. 170th Avenue on the Tualatin 
Valley Highway near Reedville in Washington County. Approved 
October 23, 1978. RR 954 (16-12) 


Agreement with Oregon-Washington Railroad and Navigation Company 
for installation of a storm sewer crossing at the Columbia River 
Interchange of the East Portland Freeway in Multnomah County. 
Approved October 23, 1978. RR 955 (16-12) 


Sale of 5.5 acres excess property on the Willamette River-Hayes- 
ville Section of the Pacific Highway in Marion County for a minimum 
consideration of $2,600.00. Approved October 23, 1978. File 20903 
(16-43) 


Sale of 8.26 acres excess property on the Crabtree Creek-Scio Section 


of the Albany-Lyons Highway in Linn County for minimum consideration 
of $6,940.00. Approved October 23, 1978. File 13218 (16-43) 
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(9) 


JB:be 


EXHIBIT___p_ 
MINUTES OF _11-28-78 


Report of October 1978 (cont.) 


Right of Way Services Agreement with the City of Hood River for 
appraising and negotiating the 13th Street-One Way Couplet 


Project in the City of Hood River, Hood River County. 


Approved 
September 6, 1978. 


Misc. C & A 6792 Agreement 105 (16-49) 


Dated this 29th day of September, 1978. 


) 
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EXHIBIT D 
MINUTES OF 11-28-78 


Report of November 1978 (cont.) 


(20) Construction agreement with Southern Pacific Transportation 
Company for widening and improving South Tenth Avenue in the City 
of Cornelius in Washington County. Approved November 9, 1978. 
RR 957 (16-12) 


(21) Extension Service Contract No. 77-022 with Southern Pacific Trans- 
portation Company for the crossing at S.W. 229th Avenue in Reed- 
ville, Washington County. Approved November 13, 1978. RR 890 


(16-12) 
Dated this 20th day of November, 1978. 
7 3279p} 
“3 a Right o — toa 
i; 4 
JB:be 
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(10) 


(11) 


(12) 


(13) 


(14) 


(15) 


(16) 


(17) 


(18) 


(19) 


EXHIBIT . 
MINUTES OF 11:28-78 


Report of November 1978 (cont.) 


Sale of 0.08 acre excess property on the West Linn-Pacific Highway 
Section of the East Portland Freeway in Clackamas County for a min- 
imum consideration of $250.00 to the City of West Linn. Approved 
October 23, 1978. File 43906 L-6153 (16-43) 


Sale of 0.48 acre excess property on the N. Tigard Interchange- 
Norwood Road Section of the Pacific Highway in Washington County 
for a minimum consideration of $9,000.00. Approved October 23, 
1978. (Supersedes August 12, 1977 approval) File 19971 (16-43) 


Sale of 5.55 acres excess property on the Vadis-Gardner Ranch 
Section of the Sunset Highway in Washington County for a minimum 
consideration of $17,600.00. Approved October 23, 1978. Files 
6543 and 6544 (16-43) 


Sale of 1,510 square feet excess property on the Grants Pass 

(6th & 7th street) Section of the Redwood Highway in Josephine 
County for a minimum consideration of $100.00 to Dant Development 
Corporation and they will cover the ditch. Approval October 23, 
1978. File 26123 (16-43) 


Right of Way Service Agreement with the City of McMinnville for 
appraisal and relocation work on the Three Mile Lane-Airport Road 
Project for the Municipal Airport. Approved October 31, 1978. 
Misc. C & A 6838. Agreement 106 (16-49) 


Service Contract with Oregon-Washington Railroad and Navigation 
Company for installation of grade crossing protection devices on 
N.E. 105th Avenue in Multnomah County. Approved November 6, 1978. 
RR 952 (16-12) 


Construction and Maintenance Agreement with the Oregon Trunk 
Railway for grade crossing protection devices on Hill Street in 
Bend, Deschutes County. Approved November 6, 1978. RR 951 (16-12) 


Sale of 5,000 square feet excess property on the Mt. Hood Freeway 
Section of the Mt. Hood Highway in Multnomah County for a minimum 
consideration of $38,500.00. Approved November 7, 1978. File 
46517 (16-43) 


Service Contract with Southern Pacific Transportation Company for 
grade crossing protection devices on Mill Street in Grants Pass, 
Josephine County. Approved November 7, 1978. RR 902 (16-12) 


Sale of 3.83 acres excess property on the N. City Limits-4th Street 
Section of the LaGrande-Baker Highway in Union County for a minimum 
consideration of $18,000.00 to the City of LaGrande. Approved 
November 8, 1978. Files 34183, 34184, 34185 & 34186 (16-43) 


- 2831 - 


EXHIBIT 
MINUTES OF 11-28-78 


Department of Transportation 


PARKS AND RECREATION BRANCH 


coe 525 TRADE STREET S.E., SALEM, OREGON 97310 


October 23, 1978 


TO: Oregon Transportation Commission 


FROM: David G. Talbot 
State Parks Superintendent 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, for the Commission, 
I approved the following actions and report this for your official 
record: 


On September 8, 1978, approved Ramon Barnett's application 
to remove an existing house and replace it with a mobile home 
within the Rogue River Scenic Waterway. (Josephine County) 


On September 8, 1978, approved Ken Allen's application to 
construct a storage shed for an airplane within the Rogue River 
Scenic Waterway. (Josephine County) 


On September 8, 1978, approved Estacada Rock's application 
to construct a metal garage within the Clackamas River Scenic 
Waterway. (Clackamas County) 


On September 11, 1978, approved Carl Reed's application to 
place a mobile home within the Rogue River Scenic Waterway. 
(Josephine County) 


On September 26, 1978, approved Roland Neuman's application 
to construct a single- ” family residence within the Clackamas River 
Scenic Waterway. (Clackamas County) 


8 this 23rd day of October, 1978. 


lived aha 


State Parks Superintendent 
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EXHIBIT ! 
MINUTES OF 11-28-78 


TO: Oregon Transportation Commission 


- 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith, for the Commission, I approved 
the following actions and report this for your official records. 


On July 19, 1978, approved an agreement with 
Bernard D. and Mai Jackson to develop and manage 
a recreational vehicle campground on their 
property within the Rogue River Scenic Waterway 
in Curry County. 


On October 4, 1978, approved a supplemental 

agreement with Bernard D. and Mai Jackson 

to amend the July 19 agreement by substituting 

the words "thirty (30) day" for the words 
"three-month" in reference to the term of each 
tenancy in the campground. This amendment was 
necessitated by requirements of the United 

States Small Business Administration. (Curry County) 


On October 3, 1978, approved Steve Mueller's 
application to drill a well and build a storage 
facility within the Clackamas River Scenic 
Waterway. (Clackamas County) 


On October 3, 1978, approved George Sinnaev's 
proposal to construct a single-family residence 
within the Rogue River Scenic Waterway. (Josephine 
County) 

On October 3, 1978, approved Sumner Knight's 
proposal to construct a single-family residence 
within the Clackamas River Scenic Waterway. 
(Clackamas County) 

On October 4, 1978, approved Trenor Scott's 
proposal to construct a single-family residence 
within the Rogue River Scenic Waterway. (Josephine 
County) 

On October 19, 1978, approved Steve Mueller's 
proposal to construct single-family residences 

on two lots within the Clackamas River Scenic 
Waterway. (Clackamas County) 


Dated this 6 day of November 1978 


——_ 7 


avid G. Talbot 
State Parks, Syperintendent 


i ——— 
MINUTES OF _11-28-78 


RLPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff Cause of Action Plaintiff Judament__ 
Grover H. Poe Declaratory Relief To have an for 
& James W. Jamison and to Quiet Title abandoned Plaintiff * 
section of 
Old 82nd 
declared to 
L-7369 be a public 
County: Clackamas road. 


Remarks: *The court ruled for plaintiff holding that the State 
owned the disputed parcel as a public road. The State 
has filed its notice of appeal and will attempt to have 
the judgment reversed. 


Gordon H. Ball, Inc. Declaratory Relief $200,000 Summary 
and to Quiet Title Judgment 


for State * 
L-7505 


County: Clackamas 


Remarks: *State has been served with plaintiff's notice of appeal 
The Justice Department will defend against the appeal. 


U. S. Steel Corp. Suit on Contract $1,000,000 Judament 
(DeLong) of State 


L-5562 
County: Marion 


Remarks: The summary judgment for the State was previously re- 
ported. That judgment awarded attorney fees to the 
State. The State's attorney fees have now been set at 
$50,000 and have been paid by DeLong, Inc. 


Walter M. Hulden Suit for Injunction Enjoin let- * 
ting of high- 


way contract 
L-7537 


County: Marion 
* Injunction denied. 


- 2836 - 


EXHIBIT F 
TO: Oregon Transportation Commission MINUTES OF 11-28-78 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, 1 approved the following grant-in- 
aid projects and report them for your official records. 


August 2, 1978 - Jackson County - Sports Park Drag Strip - 
$16,025.00. 


August 2, 1978 - City of Milton-Freewater, Umatilla County - 
North Main Street Park Improvement - $4,000.00. 


June 20, 1978 - City of Aurora, Marion County - Aurora City 
Park Picnic Shelter - $1,250.00 


July 17, 1978 - City of Lakeview, Lake County - South End 
Tennis Courts - $5,125.00 


September 15, 1978 - City of Joseph, Wallowa County - City 
Park - $1,130.00. 


September 17, 1978 - City of Milwaukie, Clackamas County - 
Rowe Junior High Tennis Court - $3,074 00. 


Uctober 2, 1978 - City of Jefferson, Marion County - Com- 
munity Park Development - $3,500.00. 


October 11, 197% - City of Antelope, Wasco County - Antelope 
Park Construction - $2,175.00. 


October 17, 1978 - Malheur County - Cherry Creek Boat Ramp - 
$2,464 . 33. 


November 6, 1978 - City of Wallowa, Wallowa County - Wallowa 
City Park Improvement - $548.75. 


November 6, 1978 - City of Union, Union County - City Park 
Restrooms - $1,960.75. 


November 7, 1978 - ‘tualatin Hiils Park and Recreation District - 
Ridgewood Open Space Development - $6,953.00, Washington County. 


November 7, 1978 - City of North Powder - North Powder City 
Park - $1,000.00 - Union County. 


Dated this Le day of November, 1978. 


— ff — 
Te ( 


State Recreation rector 
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EXHIBIT & 
MINUTES OF 21-28-78 


REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Highest Amount of 
Defendant ______Jffer_____Anpraisal Settlement _ 
Ernest Land $60,675 * 
L-7575 
R-49748 
Section: Mt. Hood Post Office-Fikes 
Highway: Mt. Hood 
County: Hood River 
Approved by: Jack L. Sollis Date: October 31, 1978 
* Settled by Right of Way Section. 
BJS, Inc. $ 7,250 $ 7,926 $ 8,500 
L-7381 
R-41828 
Section: Grants Pass-New Hope 
Highway: Jacksonville 
County: Josephine 
Approved: Jack L. Sollis Date: November 9, 1978 
John C. Groot $196,000 $208,500 $235 ,000 
L-7492 
R-46996 
Section: N.E. Sandy-N.E. Glisan 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: November 16, 1978 
Margaret Pinnel] $1,850 $2,500 $3,000 
L-7552 
R-49185 
Section: N.E. Glisan-S.E£. Division 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: October 31, 1978 
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EXHIBIT__& _ 
MINUTES OF _11-28-78 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant Cause of Action Plaintiff Judgment 
Brusco Booming & Property Damage  $ 365.85 $ 365.85 
Dredging Co. 
L-7424 
County: Clatsop 
Terry D. Dessenberger Forcible Possession Defendant 
Entry and of premises moved out 
Detainer after the 
complaint 
was filed. 


L-7585 
County: Douglas 
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EXHIBIT G 
MINUTES OF 11-28-78 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant  _—_—s Cause of Action Plaintiff 
A. L. Jefferis State of Oregon Wrongful Death $128,354.30 


L-7324 

County: Clatsop 

Disposed of by: Settlement of $17,500. Paid by State's insurance 
carrier. 


Donald Thomsen State of Oregon Wrongful Death $127,124.58 


L-7325 

County: Clatsop 

Disposed of by: Settlement of $17,500. Paid by State's insurance 
carrier. 


Ruth Graham State of Oregon Personal Injury $ 15,000.00 


L-7480 

County: Clatsop 

Disposed of by: Settlement of $7,744. (This is a companion case to 
L-7481, Murland Graham. Settlement covers both 
cases.) 


Murland Graham State of Oregon Personal Injury $15,900.00 


L-7481 

County: Clatsop 

Disposed of by: Settlement of $7,744. (This is a companion case to 
L-7480, Ruth Graham. Settlement covers both cases.) 


Clarence Grant Kenneth Stevens Personal Injury $40,000.00 
L-7372 
County: Coos 


Disposed of by: Settlement of $1,500. Paid by State's insurance 
carrier. 
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EXHIBIT 


G 


MINUTES OF 11-28-78 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
Defendant sae 
Hubert Sparrow $ 6,800 
L-7555 
R-49355 
Section: S.E. Division-S.E. Foster 
Highway: East Portland Freeway 
County: Multnomah 
Approved: Jack L. Sollis 
Peter 0. Swimm $13,100 
L-7568 
R-49209 
Section: N.E. Sandy Blvd.-N.E. Glisan 
Highway: East Portland Fréeway 
County: Multnomah 


Approved by: Jack L. Sollis 


R. Randall Co. $22,600 
L-7435 

R-48987 

Section: Denny Road Interchange 
Highway: Beaverton-Tigard 

County: Washington 

Approved by: Jack L. Sollis 

Edward's Industries, Inc. $ 7,700 
L-7436 

R-48986 

Section: Denny Road Interchange 
Highway: Beaverton-Tigard 

County: Washington 

Approved by: Jack L. Sollis 
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State's 

Highest Amount of 
Anpraisal Settlement 
$10,000 $10,000 
Date: October 24, 1978 
$14,100 $15,500 
Date: October 24, 1978 
$30,000 $33,000 
Date: November 16, 1978 
$22,650 $25 ,000 
Date: November 16, 1978 


REPORT OF SETTLEMENT OR DISPOSITIO! OF CASES OTHER THAN CONDEMNATION 
EXHIBIT__¢_ 
ramdXdNWTES OF 11-28-78 


Plaintiff ___ Defendant __ . _ Ganse of Action Plaintiff 
Lonnie Brewer State of Oregon Personal Injury $2,026,268 
L-7144 


County: Malheur 

Disposed of by: Settlement of $55,000. State's insurance carrier 
paid $11,500 and contractor's insurance carrier 
paid $43,500. 


John Bouse Western Management Personal Injury $103,634.25 
Association 
L-7346 
County: Multnomah 
Disposed of by: Settlement of $35,000 paid by Western Manaaement 
Association. (This amount covers this case and 
L-7347, L-7348 and L-7349.) 


Gvendolyn Bouse Western Management Personal Injury $152,558.88 
Association 
L-7347 
County: Multnomah 
Disposed of by: Settlement of $35,000 paid by Western Management 
Association. (This amount covers this case and 
L-7346, L-7348 and L-7349.) 


Jonathan Bouse Western Management Personal Injury $ 5,000.00 
Association 
L-7348 
County: Multnomah 
Disposed of by: Settlement of $35,000 paid by Western Manaqement 
Association. (This amount covers this case and 
L-7346, L-7347 and L-7349.) 


t 
Laura Bouse Western Management Personal Injury $ 7,500.09 
Association 

L-7349 

County: Multnomah 

Disposed of by: Settlement of $35,000 paid by Western Management 
Association. (This amount covers this case and 
L-7346, L-7347 and L-7348.) 


Donald Zerr State of Oregon Personal Injury $ 48,090.00 


L-7371 

County: Multnomah 

Disposed of by: Settlement of $3,000. Paid by State's insurance 
carrier. 
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EXHIBIT : 


MINUTES OF 11-28-78 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 
State of Oregon Jack P. Larson Timber Prespass * 


L-7660 
County: Douglas 
Disposed of by: Dismissal. 


* This case involved a timber trespass in Douglas County in which 
timber having a value of $1,458 was cut by the defendant on state 
property. The defendant paid $250 to the State prior to the fil- 
ing of the lawsuit. A lawsuit was filed in the amount of treble 
the actual damages, or $4,126.40. The defendant died after the 
institution of the lawsuit and there were not sufficient monies in 
his estate to pay any of the amount and therefore the case has been 
—— and closed as there is no longer any possibility of col- 

ection. 


Ernest Anderson State of Oregon Personal Injury $10,362.20 
L-7378 


County: Klamath 
Disposed of by: Settlement of $2,000. Paid by State's insurance 


carrier. 
Veeta Housen Morse Bros. Sand Wrongrul Death $151,369.60 
& Gravel Co. 
L-7235 3 
County: Linn 


Disposed of by: State was taken out of the suit by a summary judg- 
ment in its favor. 


State of Oregon Clyde Roth Property Damage $ 928.74 
L-7329 
County: Linn 


Disposed of by: Settlement of $1,135 which included amount sued for 
plus costs. 
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EXHIBIT : 


MINUTES OF 11:28-78 


October 25, 1978 
TO; Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken 
Under Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records; 


On October 27 , 1978, $ 3,037,712.05 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of Sept. , 1978. 

(List of apportionments on file in Commission Files, 
Satem. ) 


On October 31, 19 , $1,822,627.23 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of _ Sept. , 1978 

(List of apportionments on file in Cormission Files, 


Salem.) 


Dated this 25th day of October , 1978 


WE. Oke 
V. E. Skooggtontrat er 
Attachments Highway% Division 


cc: R. Burco 
H. S. Coulter 
John Earley - Att. 


NOTED 
C. W. HEAD 
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EXHIBIT . 


11-28-78 
MINUTES OF _1 
REPORT OF CASES FILED BY AND ARS THE DEPARTMENT OF TRANSPORTATION 


L-7656 Eve Sorokin v. H. Scott Coulter, et al.: This is a personal 
injury case arising out of an accident that occurred on September 
26, 1977 in which the plaintiff allegedly fell down the steps while 
going from the “Bloch Memorial Wayside" to the beach in Lincoln 
County. The plaintiff alleges that the steps were wet and slimy 
and there was not adequate handrail on the steps. The plaintiff 
has sued both the State and Lincoln County. The amount of the law- 
suit is $80,551.29. The matter has been referred to the Attorney 
General's office for the defense of the State. 


L-~7657 H. C. Lesley, et ux. v. State of Oreaon: This is an inverse 
condemnation case in Morrow County. The plaintiff alleges that on 
July 17, 1978, the State diverted water onto the defendant's land 
together with mud, rocks and debris damaging plaintiff's land in the 
amount of $5,000. The matter has been referred to the Attorney 
General's office for the defense of the State. 


L-7658 A. D. Fleming, et ux. v. State of Oregon: This is an inverse 
condemnation case in Grant County. The plaintiff alleqes that on 
July 2, 1978 the State diverted water onto the defendant's land 
along with mud, rocks and debris damaging the plaintiff's property 


in the amount of $5,500. The matter has been referred to the Attor- 
ney General's office for the defense of the State. 


L-7659 Judi C. Dials v. Highway Division: This case arises out of 
an accident that occurred on May 24, 1977 on the Steel Bridae in 
Portland, Oregon. The plaintiff alieges that her car slid on an 
Oil-slick on the roadway surface and collided with the side of the 
bridge. The plaintiff alleges that the Highway Division was neqli- 
gent in failing to properly inspect the bridge for hazardous sub- 
stances and failing to warn the plaintiff of the hazard. The amount 
of the lawsuit is $13,147.04. The matter has been referred to the 
Attorney General's office for the defense of the State. 


L-7677 State of Oregon v. Motor Vessel Marie Bakke: This lawsuit 
was filed in the United States District Court for the District of 
Oregon against the above ship as a result of its collision with the 
Fremont Bridge on November 2, 1978. The vessel collided with the 
Fremont Bridge and damages were estimated at somewhat in excess of 


$50,000. The purpose of filing the lawsuit was to require the defen- 
dants to post a bond or letter of credit to cover the damages before 
the vessel left port. The matter is in the hands of the Attorney 


General's office and they will pursue it and coilect for the damages 
to the bridge. 
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5) On May 31, 1977, executed a 4-month Commercial Concession 
Agreement between OSAD and Mark Christen covering a scenic 
flight operation at the Siletz Bay State Airport. 


6) On June 3, 1977, executed a 1-year Flying Service Lease 
between OSAD and C. H. "Pete" Ketcham, dba Bar-B Flying 
Service covering fixed base operations at the Prospect 
State Airport. 


7) On June 17, 1977, approved an Assignment of Lease from 
Melvin R. Paulus, et al, to Nolan E. Meister covering 
Hangar Site E-7 at the Lebanon State Airport. 


8) On June 21, 1977, approved an Assignment of Lease from 
Fred L. Mountain to Will Davis and Ruth E. McClellan 
covering Hangar Site W-8 at the Lebanon State Airport. 


9) On June 28, 1977, executed a 4-year, 7-month Farming Lease 
between OSAD and William J. Nicks, covering state-owned 
land to be farmed at the Independence State Airport. 


10) On July 7, 1978, executed a Right-of-Way Easement from OSAD 
to General Telephone Company of the Northwest, Inc. for 
installation of a pay phone at the Cape Blanco State Airport. 


11) On July 11, 1977, executed a Professional Services Agreement 
in the amount of $400 with H. P. Saabye, Architect, for 
architectural services relative to remodeling of a portion 
of OSAD offices. 


12) On August 5, 1977, executed a Quitclaim Deed from OSAD to 
Michele Quaglia and Mary Quaglia, husband and wife, 
transferring a portion of the vacated Thornton Road 
adjacent to the Cottage Grove State Airport. 


13) On August 22, 1977, executed a 6-month Operations Site 
Lease between OSAD and Frank J. Miller covering Operations 
Site #1 at the Joseph State Airport for limited commercial 
purposes relating to Mr. Miller's United States Forest 
Service contract. 


14) On September 21, 1977, executed a lease between OSAD and 
James H. Henkel covering Hangar Site #3 at the Toledo State 
Airport. 


15) On October 5, 1977, executed a 5-year lease between OSAD 
and Louis F. Hill covering Hangar Site E-2 at the Lebanon 
State Airport. 


16) On October 31, 1977, executed an 5-year Ingress/Egress Permit 
between OSAD and Henry J. Pruitt at the Cottage Grove State 
Airport. 
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MINUTES OF 11-28-78 


State of Oregon Aeronautics Division 


3040 25th STREET S.E., SALEM, OREGON 97310 PHONE 378-4880 


November 20, 1978 


MEMO TO: Glenn L. Jackson, Chairman 
Gordon Coleman 
Michael P. Hollern 
Tom Walsh 
Peter J. Brix 


FROM: PAUL E.. purnet LAME. 6Guchel 


Aeronautics Administrator 


SUBJECT: Agenda Item for Commission Meeting November 28, 1978 
(Actions by Aeronautics Administrator under delegated 
authority) 


The following information report is submitted concerning real property 
actions I have taken under the authority delegated to me by Commission 
Order No. 18. 


This will appear in the agenda as an information item only. 


1) On April 14, 1977, executed a Right-of-Way Easement from 
Oregon State Aeronautics Division (OSAD) to Pacific 
Power & Light Company for underground power lines to 
hangar sites at the Siletz Bay State Airport. 


2) On April 27, 1977, executed a 1-year lease between 
OSAD and Alan L. Weldon for Hangar Site #2 at the Lakeside 
State Airport. 


3) On May 6, 1977, executed a 3-year Ingress/Egress Permit 
for agricultural spray operations of John W. Shearer and 
Barbara L. Shearer, dba Shearer Sprayers at the Wasco 
State Airport. 


4) On May 19, 1977, approved a Release signed by Eva Harris 
releasing OSAD (as owner of the John Day State Airport) and 
the City of John Day (lessee-manager of airport) from all 
liability arising from Ms. Harris's storage of a glider 
aircraft on airport property. 
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29) On January 27, 1978, executed a 5-year lease between OSAD 
and Ian B. Jamieson covering Hangar Site "C" at the Condon 
State Airport. 


30) On February 1, 1978, executed a Utility Easement from OSAD 
to Pacific City Sanitary District for construction of a 
sanitary lift station at the Pacific City State Airport. 


31) On February 16, 1978, executed a 1-year Ingress/Egress Permit 
between OSAD and Walter M. Bennett and Vera L. Bennett and 
Aurora Aviation, Inc., at the Aurora State Airport. 


32) On February 16, 1978, executed a 1-year Ingress/Egress Permit 
between OSAD and Reel Properties, Inc., at the Aurora State 
Airport. 


33) On February 16, 1978, executed a 1-year Ingress/Egress Permit 
between OSAD and Wylie L. Campbell, Duane Bidgood and Paul D. 
Nichols at the Aurora State Airport. 


34) On March 1, 1978, executed a 5-year lease between OSAD and 
Timothy A. Lunceford covering Hangar Site E-15 at the 
Lebanon State Airport. 


35) On March 1, 1978, executed a 5-year lease between OSAD and 
Edward J. Zollner and Donald R. Hallock covering Hangar 
Site W-14 at the Lebanon State Airport. 


36) On April 12, 1978, executed a 5-year Flying Service Lease 
between OSAD and Jensen Aviation Enterprises, Inc. covering 
fixed. base operations at the Cottage Grove State Airport. 


37) On April 14, 1978, executed a 5-month Commercial Concession 
Agreement between OSAD and Mark Christen covering a scenic 
flight operation at the Siletz Bay State Airport. 


38) On April 28, 1978, approved an Assignment of Lease from 
Strawberry Fair Committee to Claude Dahl covering Hangar 
Site W-12 at the Lebanon State Airport. 


39) On April 28, 1978, executed a 5-year Flying Service Lease 


between OSAD and Curtis W. Davison and William L. Cowan 
covering fixed base operations at the Oakridge State Airport. 
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17) 


18) 


19) 


20) 


21) 


22) 


23) 


24) 


25) 


26) 


27) 


28) 


-3- November 20, 1978 


On November 3, 1977, executed an Application to the City of 
Lebanon, Oregon, for annexation of the Lebanon State Airport. 


On November 7, 1977, executed a Professional Services Agree- 
ment with Malcolm Miner, P.E., in the amount of $600 for a 
Layout Plan Report for the Toledo State Airport. 


On November 14, 1977, executed a 1-year Tree Cutting Permit 
from OSAD to Harold L. Knapp at the Cape Blanco State Airport. 


On November 18, 1977, approved an Assignment of Lease from 
Ro-Mar Development Co., Inc., to Warren C. Phillips covering 
Hangar Site #1 at the Siletz Bay State Airport. 


On November 18, 1977, executed a 5-year lease between OSAD 
and Ro-Mar Development Co., Inc., covering Hangar Site #3 
at the Siletz Bay State Airport. 


On December 7, 1977, executed a 5-year lease between OSAD 
and James Oveross covering Hangar Site #4 at the Siletz 
Bay State Airport. 


On December 20, 1977, executed a Flying Service Lease between 
OSAD and Lebanon Flyways, Inc. for a term of 10 years, with 
two 10-year options, covering fixed base operations at the 
Lebanon State Airport. 


On December 20, 1977, executed a Termination of Flying 
Service Lease between OSAD and Flyways, Inc., covering 
fixed base operations at the Lebanon State Airport. 


On December 23, 1977, executed a 5-year Ingress/Egress Permit 
between OSAD and Tri-Flying, Inc., covering fixed base 
operations at the Tri-City State Airport. 


On January 9, 1978, executed an Option for purchase of the 
C. W. Snyder property (21.42 acres) for $171,500 at the 
Aurora State Airport. 


On January 11, 1978, executed a 5-year lease between OSAD and 
John A. Atchley, Jr. covering Hangar Site S-1 at the Lebanon 
State Airport. 


On January 24, 1978, executed a lease between OSAD and 


Bruce C. Parsons covering Hangar Site #2 at the Toledo State 
Airport. 


- 2847 - 


:XHIBIT I 
MINUTES OF 11-28-78 
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50) On September 29, 1978, approved an Assignment of the Farming 
Lease at the Tri-City State Airport from the Estate of James 
E. Lewis, Deceased, to Noel G. Manley. 


51) On October 3, 1978, approved (on behalf of Aeronautics as 
owner of the John Day State Airport) a 5-year Hangar Site 
Lease between the City of John Day (airport manager) and 
Royel L. Allen covering Hangar Site #4 at the airport. 


52) On October 3, 1978, executed a 5-year lease between OSAD and 
Ben Johnson covering a 6,908.25 sq. ft. site at the Joseph 
State Airport. 


53) On October 5, 1978, executed a Utility Easement from OSAD 
to Kernville-Gleneden Beach-Lincoln Beach Water District 
for a water line to the Siletz Bay State Airport. 


54) On October 19, 1978, executed a 3-year lease between OSAD 
and Anthony F. Roe covering Hangar Site "A" at the Cape 
Blanco State Airport. 


55) On October 24, 1978, approved an Assignment of Lease from 
Nolan E. Meister to Steven M. and Diane S. Christensen 
covering Hangar Site E-7 at the Lebanon State Airport. 


56) On October 25, 1978, executed a 5-year lease between OSAD 
and Ellis Hallman covering Hangar Site W-9 at the Lebanon 
State Airport. 


57) On November 1, 1978, approved an Assignment of Lease from 
Ronald G. Fisher to Robert E. Johnson covering Hangar Site 
#E-12 at the Lebanon State Airport. 


58) On November 13, 1978, executed a 5-year lease between OSAD 
and Richard E. Casmey covering Hangar Site #3 at the 
Independence State Airport. 


59) On Novénber 13, 1978, executed a Utility Easement from OSAD 
to General Telephone Company of the Northwest, Inc., covering 


installation of phone service to the caretaker's quarters at 
the Cape Blanco State Airport. 


PEB:SH: jj 


- 2850 - 


EXHIBIT x 
MINUTES OF _11+28-78 


Oregon Transportation Commission 
Members -5- November 20, 1978 


40) On May 2, 1978, executed a 5-year Mobile Home Site Lease 
between OSAD and Wayne D. Bailey, principal of Mid-Valley 
Airservice, Inc., fixed base operator at the Independence 
State Airport. This site is for use as caretaker's quarters 
for airport surveillance and additional office space for 
the fixed base operation. 


41) On May 17, 1978, executed a Month-to-Month Storage Site 
Tenancy Agreement between OSAD and Terry Ray Brown for 
Storage of his aircraft at the Lebanon State Airport in 
relation to his agricultural spray operations. 


42) On June 5, 1978, executed Addendum #1 to the Utility Easement 
given by OSAD to the Pacific City Sanitary District. 
This addendum covered modification of the pump chamber. 


43) On June 14, 1978, executed a l-year Farming Lease between 
OSAD and Joe L. Gilbert, covering State-owned land to be 
farmed at the Lebanon State Airport. 


44) On June 23, 1978, executed Addendum #1 to Hangar Site Lease 
between OSAD and James H. Henkel covering Hangar Site #3 at 
the Toledo State Airport. 


45) On June 23, 1978, executed a Right-of-Way Easement from OSAD 
to Pacific Power and Light Company covering an underground 
primary, pad-mount transformer and services at the 
Independence State Airport. 


46) On July 5, 1978, executed a 5-year lease between OSAD and 
Jack H. Morris covering Hangar Site "B" at the Cape Blanco 
State Airport. 


47) On July 6, 1978, executed a Commercial Concession Agreement 
between OSAD and Donald G. Zalonis covering aircraft 
maintenance and limited helicopter air taxi service at 
the Independence State Airport. 


48) On September 14, 1978, executed a 5-year lease between 
OSAD and Aero Storage, Inc., covering Hangar Site #2 at 
the Joseph State Airport. 


49) On September 14, 1978, executed a 2-year, 11-month 
Fueling Facility Site Lease between OSAD and Phyllis Wolfe, 
off-airport fixed base operator at the Beaver Marsh State 
Airport. 
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November 30, 1978 
Salem, Oregon 


The Oregon Transportation Commission held a telephone 
conference meeting at 10 a.m. originating in Room 140 of the 
Transportation Building in Salem. Notice of the meeting was made 
by press release to the newspapers of the general and local circu- 
lation throughout the State. The following persons were on the 
telephone at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Peter J. Brix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Tom Walsh, Member, Portland 

F. B. Klaboe, Chief of Operations, Salem 

Larry Rulien, Assistant Director for Transportation Policy 
and Program Development, Salem 

George Bell, Manager of Intergovernmental and Public 
Affairs, Salem 

E. S. Hunter, Manager of Technical Services, Salem 

Jack Sollis, Chief Counsel, Salem 

C. W. Head, Manager, Commission Services, Salem 


There were representatives of the news media present. 


Chairman Jackson said the meeting was called to appoint a 
successor to Robert Burco, who has resigned as Director effective 
January 8, 1979. He stated that Mr. Burco is going to be out of 
the State for a major portion of the time between now and his 
termination date and to eliminate any uncertainty, his successor 
should be named at this time. 


The Chairman said the recommendation is that Fred Klaboe 
be named to replace Mr. Burco. It was a unanimous vote of the four 
Commissioners that Mr. Klaboe be appointed Director of the Department 
of Transportation, effective January 9, 1979, subject to the approval 
of the Senate Confirmation Committee. 


The telephone meeting adjourned at 10:05 a.m. 


te 
Michael P. Hollern, Vice Chairman 


ee 
B. Gordon Coleman, Commissioner 


5 (e yA [> Sn 
C. W. Head, Manager 
Commission Services 


Commissioner 


Tom Walsh, Commissioner 
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NOVEMBER 30, 1978 


December 19, 1978 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building, at 10 a.m. Notice of the meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

Tom Walsh, Member 

Robert A. Burco, Director of Transportation 

F. B. Klaboe, Chief of Operations 

Jack Sollis, Chief Counsel 

H. S$. Coulter, State Highway Engineer 

Harold Grover, Administrator of Motor Vehicles 
Dave Talbot, State Parks Superintendent 

Roger Ritchey, Deputy Administrator of Aeronautics 
E. S. Hunter, Manager of Technical Services 

Bob Bothman, Administrator of Metropolitan Branch 
Glen Green, Federal Highway Administration 

Dennis Moore, Administrator of Public Transit 

C. W. Head, Manager, Commission Services 


There were others present including representatives of 
the news media. 


The Commission unanimously approved the following items 
on the consent calendar as presented by Mr. Klaboe: 


1) Minutes of the meeting of November 28, 1978, and 
the telephone meeting of November 30, 1978. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation Resolution 
No. 2680" on file in the Commission's files, Salen. ) 


3) Apportionment of the balance of Fiscal Year 1979 
Metropolitan Planning Funds to Portland, Salem, and 
the Eugene-Springfield Area. (On July 18, 1978, the 
Commission allocated the apportionment of Metropolitan 
Planning Funds for Oregon derived from Fiscal Year 
1979 Interstate Funds. The balance of Fiscal Year 
1979 funds now available for allocation is $106,993.) 
The Commission approved the following allocation to 
the three metropolitan areas allocated on the same 
basis as the July 18, 1978, allocation: 


(Continued on next page.) 
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9) Authorized increases in project authorizations on the 
following contracts: 


a. Contract No. 8744 for work on Church Street- 
Mill Street (Silverton) Section of Cascade 
Highway in Marion County, in the amount of 
$17,559. (10.4% increase) 


b. Contract No. 8442 for improvement to Deadmans 
Pass Safety Rest Area on the Old Oregon Trail 
in Umatilla County, in the amount of $17,763. 
(15.1% increase) 


10) Membership in the Pacific Northwest Travel Association 
in the amount of $4,000 for this fiscal year. 


11) Transferred the State's share of Federal Aid in the 
amount of $735,000 to the City of Portland for the 
Pioneer Square Project (converting the Meier and 
Frank Parking block to a downtown park). 


12) Supplemental agreements covering experimental 
transportation projects increasing general fund 
support to Yamhill County to a maximum contract 
total of $24,195 and decreasing general fund 
support to the City of Woodburn to a total of $13,514. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
Vice Chairman of Transportation Commission Exhibit B 
State Highway Engineer Exhibit C 
Right of Way Manager Exhibit D 
State Parks Superintendent Exhibit E 
Highway Controller Exhibit F 


DIRECTOR'S REPORT 


Mr. Sollis presented an update of the proposed bills for 
the 1979 Legislature. He stated the deadline for filing legislation 
was December 15, 1978. A total of 27 bills have been presented for 
the Legislators’ consideration. Mr. Sollis requested the Commission's 
approval of amending a bill that was passed in the last Legislature 
pertaining to the handling of voter registration cards by the Motor 
Vehicles Division. He felt the cost to handle and mail to the 
County Clerks voter registration cards is probably an improper 
expenditure of dedicated funds. The Commission gave their 
approval to the amendment of the statute. 
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Distributed Total 


on Federal State 
Area Base Population Funds Match Total 


Portland $17,832.16 $35,949.65 $ 53,781.81 $13,445.45 $ 67,227.26 


Salem 17,832.17 8,184.96 26,017.13 6,504.28 32,521.41 


Spgfld.- 


Eugene 17,832.17 9,361.89 27,194.06 6,798.52 33,992.58 


Total $53,496.50 $53,496.50 $106,993.00 $26,748.25 $133,741.25 


4) 


5) 


6) 


7) 


8) 


(Authorized Assistant Director for Operations to sign 
supplemental agreements with Lane Council of Governments, 
CRAG and the Mid-Willamette Valley Council of Govern- 
ments.) 


Adopted survey on North Tigard Interchange-South 
Tigard Interchange Section of the Pacific Highway in 
Multnomah, Clackamas and Washington Counties. 
("Highway Corridor & Design Resolution No. 430" on 
file in the Commission's files, Salem.) 


Agreement with Ben C. Gerwick, Jr., for engineering 
consulting services during the construction of the 
South Channel Structure of the Columbia River Bridge 
on I-205 in Multnomah County. Maximum cost is $49,000. 


Agreement with the U. S. Geological Survey to provide 
stream gaging and flood runoff data for small drain- 
age basins of 10 square miles or less throughout the 
State. Financed by HPR funds in the amount of 
$26,000 for fiscal year 1979. (Authorized State 
Highway Engineer to sign letter agreement.) 


Project utilizing Interstate Transfer Funds withdrawn 
from the Mt. Hood Freeway to provide improvements on 
Oatfield Road at the intersections of Courtney Avenue, 
Hill Road, Thiessen Road and Rothe Road in Clackamas 
County. Interstate Transfer Funds for this project 
estimated at $121,125, with Clackamas County providing 
all of the required $21,375 of local match. (Author- 
ized State Highway Engineer to sign necessary 
agreement. ) 


Replacement of a structure over Herman Creek on 

Forest Lane in Hood River County. Federal Bridge 
Replacement Funds for the project estimated at $87,650 
with the local government providing approximately 
$21,910 in match funds. (Authorized State Highway 
Engineer to sign the necessary project agreement.) 
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OPERATIONS 


Mr. Peter Cass, Manager of Tri-Met, reported on the light 
rail proposal for the Banfield Transitway in Multnomah County. 
Mr. Cass asked for the Commission's support of the Banfield Project 
in general, and the light rail project as a part of it. He pointed 
out that CRAG at its November 1978 meeting voted unanimously to 
give its consent to the project. Mr. Cass asked for support of a 
resolution that has been presented to the Commission which is 
necessary in the process for Federal funding of the project. He 
stated that Tri-Met has a ridership today to support the project. 
Mr. Cass mentioned that they had outside agencies from San Francisco 
and Philadelphia take a look at the cost of construction. Each firm 
did take an independent study of the proposal and both came in with 
almost the same in terms of total cost. Mr. Cass discussed and 
referred to charts concerning operating costs. 


After considerable discussion, the Commission unanimously 
adopted the following resolution which was read by Mr. Sollis: 


RESOLUTION 


WHEREAS, the Board of Directors of the Tri-County Metropoli- 
tan Transportation District of Oregon (Tri-Met), the Multnomah County 
Board of Commissioners, the Common Council of the City of Gresham and 
the Portland City Council have resolved that the Banfield/Surnside 
light rail Alternative 5-1b between downtown Portland and downtown 
Gresham be constructed together with a six-lane Banfield Freeway be- 
tween I-5 and I-205. 


WHEREAS, the Metropolitan Planning Organization (Columbia 
Region Association of Governments) finds the recommended Alternative 
5-1b in accord with and entitled to priority under the 23 USC 134 
planning process and consistent with the regional policies and objec- 


tives established in the interim transportation plan; and 


WHEREAS, the reconstruction of the Banfield Freeway js a 
joint and cooperative approach involving both highway and transit 
improvements; and 


WHEREAS, widening of the Banfield Freeway to six standard 
width lanes with shoulders from I-5 to I-205 is necessary; and 


WHEREAS, acquisition of additional right of way and recon- 
struction of overpasses is required to accommodate the overall project; 
now 


THEREFORE BE IT RESOLVED the Oregon Transportation Commission 
is supportive of the decisions of the responsible subdivisions of gov- 
ernment and will cooperate in the development of this project; and 


BE IT FURTHER RESOLVED, the Oregon Transportation Commission 
approves the use of State Highway Trust Funds for matching Federal In- 
terstate Transfer Funds necessary for the freeway widening portion only, 
including acquisition of right of way, replacement of overpasses and 
construction of six standard width lanes with shoulders on the Banfield 
Freeway between I-5 and I-205, and the replacement of the upper deck on 
the Steel Bridge. No matching funds attributable to the transit portion 
of the Banfield will be provided from State Highway Trust Funds. 


This resolution shall be entered in the minutes and records of 
the Commission as Miscellaneous Resolution No. 263 _ this 19th day of 
December, 1978 
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Mr. Sollis pointed out that the Attorney General's office 
has introduced a bill relating to gas tax refunds to cities and 
counties. 


Mr. Burco reported on his recent meeting in Washington, 
D. C. with the Secretary of Transportation, the Federal Highway 
Administration and UMTA concerning their proposal for a Surface 
Transportation Administration, which would merge the Federal 
Highway Administration and UMTA. He said they are expecting a 
response from the President's office within the next couple of 
weeks. 


Mr. Burco presented and commented on the following 
issues now in process which he has undertaken within the last 
year or so as Director: 

1) Administrative Costs of Federal Aid Highway Projects 


2) Access Control 


3) Technological Upgrading Productivity of Motor 
Vehicles Division Personnel 


4) Engineering Jobs 
5) Grass Roots Public Opinion 
6) Financial Management - Six Year Program 
7) Staff Development 
(Mr. Burco's letter dated 12-19-78 to the Commission on file in the 


Commission's files, Salem.) 


The Commission set Tuesday, January 16, 1979, for their 
next meeting. 


The Commission expressed to Mr. Burco their appreciation 
for his contribution to the development of the various programs and 
his leadership in reaching = vetter understanding and relationship, 
particularly at the Federal level, while he has been Director. The 
Commission wished Mr. Burco success in his future operations. 

(Mr. Burco resigned as Director effective January 8, 1979.) 
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b. Removing the designation as Sno-Parks of three 
small areas on I-80N frontage road (old highway) 
near Meacham in Umatilla County. 


c. Designate as Snow-Park area both sides of the 
Weston-Elgin Highway No. 330, ORE204, M.P. 19.8, 
Langdon Lake areas, in Umatilla County. ($3,000 
estimated plowing cost) 


d. Sign the Spout Springs Ski area lot in Union 
County to read "No Trailer Parking Allowed". 
Mr. Sheldrake suggested that this matter be 
referred to staff and that it be discussed with 
Mr. George, Traffic Engineer, to work out the 
problem. 


The Commission approved the above Items A, B and C, and accepted 
Mr. Sheldrake's recommendation for the staff to study Item D. 


Following Mr. Coulter's recommendation, the Commission 
adopted a temporary rule establishing criteria for the State 
Highway Engineer to follow in imposing weight restrictions for 
vehicles or combinations of vehicles operating on any State highway 
which may be necessary to protect the highway from being unduly 
damaged. (Copy of rule on file in the Commission's files, Salem, 
as "Permit Rule No. 40". Temporary rule filed with the Secretary 
of State on December 19, 1978, and was published in the Administra- 
tive Rules Bulletin on January 1, 1979. A public hearing date 
will be set later.) 


The Commission considered the possibility of the State 
purchasing traffic signal materials rather than the contractor to 
shorten the time necessary to install traffic signals. Mr. Coulter 
mentioned that it seemed advantageous to do this as there is 
considerable delav *° -cquiring materials for traffic signal jobs. 
It now takes approximately 180 days after a job is awarded to get 
all of the necessary materials on the job. He indicated additional 
checking is advisable with the Public Contract Review Board, 
contracting fraternity and material suppliers concerning the impact 
of the State doing all the purchasing of the materials. Mr. Coulter 
also mentioned an agreement with the Federal Highway Administration 
would be necessary, as the majority of traffic signal projects are 
done with Federal Aid funds. Following discussion of this matter, 
the Commission asked Mr. Coulter for a final report after he 
completes his investigation. 
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Mr. Klaboe stated that last week the Department presented 
its 1979-81 Budget Appeals to the Executive Department concerning 
various items which were previously removed from the budget. He 
mentioned that there were 23 appeals, most of which were disallowed. 
He commented briefly on the following budget items which were 


restored: 

Highway Banfield Transitway Project 

Aeronautics Reduced Level Budget Services and 
Supplies 

Aeronautics Airport Inspection Aviation Safety, 
Search & Rescue 

Public Transit Full Participation in Transit 
Development Programs for Lane Transit 
and Salem Transit Systems 

Highway Tourism Promotion 

Public Transit Approximately half ($18,864) of 
Intercity Signs and Shelters 

Parks Solar Energy Project (Federal 
Monies only) 

Central Services Crash Injury Training Program 

Parks St. Mary's Wood acquisition, Washing- 


ton County. (Mr. Klaboe mentioned 
that $20,000 is in the budget to 
continue work on that acquisition to 
see what can be done.) 


Mr. John Sheldrake, Highway Division Maintenance Operations 
Engineer, reported on the December 13, 1978, Winter Recreation 
Advisory Committee meeting and presented copies of their minutes. 
(Copy of minutes on file in the Commission's files, Salem.) 
Mr. Sheldrake said the Committee has recommended that the 
following items be presented to the Commission for its considera- 
tion: 


a. Designate as Sno-Parks two small off-highway 
parking areas only near the North Powder River 
Bridge on the Haines-Anthony Highway No. 411 
between M.P. 2.51 and M.P. 2.60 in Baker County. 
($400 estimated annual cost) 


(Continued on next page.) 
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mile is 12 and the Commission rules allow for a density of 4 per river 
mile. Mr. Talbot recommended and the Commission approved the request 
contingent upon compliance with the following stipulations: 


1) All vegetation screening, the site from the view 
from the river shall be maintained. 


2) The house and any related structures shall be 
located at a site agreed to by the Bureau of Land 
Management and consistent with Josephine County 
planning requirements. 


3) Construction shall begin within one year and the 
exterior shall be completed within six months after 
it is commenced. 


4) All Josephine County planning and sanitation require- 
ments shall be satisfied. 


5) The Commission shall be notified when construction 
begins and when the exterior has been completed. 


Attention was given to a request from Kenneth Klar to 
construct a block house on the left bank of the Rogue River across 
from Finley Bend in river mile 88 in Josephine County. Mr. Talbot 
said Mr. Klar received approval to construct a single family 
residence from the Commission at its October 28, 1975, meeting but 
was unable to meet the construction deadline. Mr. Klar has 
resubmitted his proposal and has changed his construction design 
from an A-frame to a block house, but has not altered the exterior 
dimensions nor colors. The Commission approved the request as 
recommended by Mr. Talbot subject to the following stipulations: 


1) All requirements of the Josephine County Planning 
Department shall be satisfied. 


2) All sanitation regulations shall be satisfied. 


3) Construction shall begin within one year and 
exterior work shall be completed within six months 
after it is commenced. 


4) The Commission shall be notified when work begins 
and when exterior work is completed. 


5) In consideration of the variance to the rules and 
regulations granted by the Commission to permit 
construction of a single-family residence, the owner 
shall grant to the State an easement agreement insuring 
that all trees screening the site from view from the 
river shall be maintained, and that the placement of 
a small travel trailer during construction is temporary 
and will be removed upon completion of the house or in 
two years, whichever shall come first. 
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Mr. Talbot requested approval to hold public hearings in 
January 1979, under the Administrative Procedures Act concerning 
proposed administrative rules on the following: 


1) Increasing overnight camping fees in State parks 


2) Establishing fees and regulations for group day 
use in State parks 


3) Revising the advance reservation system for State 
park campsites 


4) Establishing new fees’ and regulations for the use 
of special group facilities at Silver Falls, 
Emigrant Springs and Shore Acres State Parks 


Mr. Talbot asked authority to include in these hearings the proposed 
matter of implementing the day user fee for State parks. He said 
this advice from the public as to the day use fee concept will be 
helpful in discussions with the Legislature. Mr. Talbot said after 
the hearings are held, the Commission will be advised of the results 
and recommendations will be presented for approval at a future 
meeting. The Commission gave their approval to proceed with the 
hearings. 


Following Mr. Talbot's favorable recommendation, the 
Commission approved the reappointment of Rudy Enbysk and Yvonne 
Addington to the Special Projects Fund Advisory Committee, extend- 
ing their terms to December 31, 1981. 


Mr. Talbot recalled that one of the problems associated 
with the $2 non-resident surcharge was the conflict with the 
Corps of Engineers' policy. He mentioned the Corps stated that 
the surcharge is discriminatory and therefore cannot be imposed 
on Corps' project recreation lands being managed by the State, 
namely, Stewart State Park and Lost Creek Reservoir on the Upper 
Rogue River in Jackson County. Following Mr. Talbot's recommenda- 
tion, the Commission authorized the Parks Branch to join the States 
of Washington and Idaho in an effort to clarify and, in effect, 
change the Corps of Engineers’ policy on the non-resident surcharge 
issue. 


The Commission considered a request from William Welbourne 
to construct a residence at the mouth of Picket Creek located on 
the left bank of the Rogue River approximately one-half mile down- 
stream from the Robertson Bridge within the Rogue River Scenic 
Waterway in Josephine County. Mr. Talbot said the building site 
will be located in a site designated by the Bureau of Land Manage- 
ment as an area offering the optimum in vegetative screening from 
view from the river. The existing housing density in this river 
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RESOLUTION 


WHEREAS Title 23, U.S.C., Section 103 (e) (4) as 
by the Surface Transportation Act of 1978 (Public Law 95-59 
authorizes the withdrawal of segments from the Interstate S 
and 


mended 


a 
3 
ystenm, 

WHEREAS the City Council of Portland has elected to withd 
the 1-505 Long Yeon Corridor and receive approximately $164 million o 
federal dollars for use in the metropolitan area; and 


WHEREAS the City Counci!? of Portland has conditione 
withdrawal action by requiring that the local match for alt 
ects to [-505 be provided by tne Oregon 
from Highway Trust Funds estimated to 


with a match requirement of $6.3 millio 

WHEREAS it is anticipatec that the Columbia R 
tion of Governments will approve the City's action at i 
1978, meeting; 


WHEREAS it is the intention 
mission to support the withdrawal of I 
hereinafter set out; 


BE IT RESOLVED that the Oregon Transportation Commission 
will recommend to the Governor of the f 


that he 


the withdrawal, including the use of Highway nds to match 
alternate projects for I-505 and improvements Helens Road, under 


the following conditions: 


1. That the Oregon Department of Transportation receive sufficien 
inflating dollars from the withdrawal funds to design, purchas 
right-of-way, and construct its three priority projects in the 
metropolitan area that are not currently financed; namely: 


a. Highway 217 - Sunset 
$12.7 million in 1978 


rchange Section (approximately 
eral dollars) 


b. 190th and Powell Section (approximately $2.1 million in 
1878 federal dollars) 


c. Highway 212 (approximately $6.0 million in 1978 federal 
dollars. 


?, That the Columbia Region Association of Gevernments a 


) 


Maximum transfer of Metropolitan Portland Urban System Funds t 
the Primary System for use outside the metropol{tan area for 
eight fiscal years, beginning in 1979. It is estimated that this 
will amount to approximately $3,386,000 per year for a total of 
$27,088,000. 


as That CRAG approve the transfer out of the metropolitan area of 
all Federal Aid Primary Funds now scheduled to be used in the 
metropolitan area according to the current Oregon Department 
of Transportation six-year highway improvement program estimated 
to be $7,438,000 in 1978 dollars. Said Primary Funds so removed 
will be replaced with inflating I-505 withdrawn funds. 


4. That CRAG at its December 21, 1978, meeting agree to the above 
conditions. 


3. All commitments made by the Oregon Transportation Commission 
under this resolution are subject to the Oregon Department of 
Transportation's ability to provide adequate financing. 


Inis Resolution shall be entered in the minutes and records of the 


Commission as Miscellaneous Resolution No. 264 this 19th day of 
December, 1978. 
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Commissioner Hollern inquired about the follow-up of 
Mr. B. A. Hanten's request from the November 28, 1978 meeting for 
a hearing to appeal an administrative decision concerning the Rogue 
River Scenic Waterway in Josephine County. Mr. Talbot replied that 
Mr. Hanten had asked that his request be deferred and it may be on 
the agenda at a future meeting. 


The meeting recessed at 11:20 a.m. and reconvened at 1:00 p-m., 
with the four members of the Commission, Mr. Klaboe, Mr. Bothman 
and Mr. Head present. 


The Commission considered a resolution pertaining to the 
withdrawal of Interstate 505 (Long Yeon Corridor) in the City of 
Portland. The Chairman asked Ms. Corky Kirkpatrick, Chairman of 
the CRAG Board and a new member of the Metropolitan Service District, 
\ for comments concerning the proposed resolution. 


She indicated that the Board will act on this matter at 
their meeting on December 21, 1978; however, no negative comments 
have been received from the Board members. Ms. Kirkpatrick 
commented that this is a technically well-done job and it is based 
on the Board's initial regional strategies that it worked out when 
the Mt. Hood Freeway money was dispersed. She said as a member of 
the Metropolitan Service District she would support this withdrawal. 


The Chairman called on the Chief Counsel to read the 
following resolution: 


(See next page for resolution.) 
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Woe aren: 


EXHIBIT A 
MINUTES OF 12-19-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
44051 Shumaker, Jack D. & Sharon M. $ 375.00 
47913 Clatsop County 1,910.00 
49780 Alex, Hercules J. & Muriel J. 2,800.00 
50301 LaFountain, Jerry M. & Barbara A. 50.00 


30301 SC ($s «Sa Fountain, Yer) + 


4 Transactions $ 5,135.00 


(2) Agreement with the Oregon Archeological Preservation 
Committee to conduct a Chinook Indian Interpretation 
Project to provide public education and interpretation 
of the Chinook Indian Culture at Milo McIver State Park, 
Clackamas County. The Committee will be responsible for 
developing, constructing, maintaining, and operating a 
living archeological interpretive center and conducting 
programs for public education relating to the use of 
native plants, the use of fish, shell fish and game and 
the use of stone materials as well as other activities 
which encourage learning skills and develop appreciation 
of native american technology and art forms. The State 
will assist the Committee in this project. Terms of the 
agreement will be for three years from the effective date 
of the agreement but may be cancelled by either party by 
giving 30 days written notice. (Parks Branch) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting in accordance therewith for 

the Commission, I approve all actions listed above and 

report this action for your official records. 

Dayed Shis day of >» 1978 
(Lele gol’ 
Glenn L. Jackson, Chairman 
Oregon Transportation mmission 


, STATE HIGHWAY ENGINEER 


Pt pate_L2- [- 7 
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The Commission unanimously adopted the resolution. 


The Chairman adjourned the meeting at 1:07 p.m. 


ee 


‘i 7 ite" 1 33 a Wave 
ter J.\Brix, Member 


Tom Walsh, Member 


CH. Heke 


C. W. Head, Manager 
Commission Services 


December 19, 1978 - 2863 - 


EXHIBIT : 
MINUTES OF _12-19-78 


ol) 


(Clark Lane 


No. 4 preoct —Malheur River 


(Contract No. 8844. semen 
Type of Work 2 Serie... F.A. Proj. No. $-1300(2) 


. unten Gi 
See: 2 Highway___county Road _ 


a} cr Cancty 3 fe 
No. of Bidders 9. Low Bidder__DOuglas S, Coats Construction, Bend 


F 9) 0 
Low Bid $ i ? 
Engineer's Recommendation: Award to low bicder subject to the concurrence 
of Harney County and the sum of $18,650.00 is deposited by the County. 
5 Neal Creek Bri 
No. Project Mi Ae ae ee ene 
(Contract No. 8842) 
1m. , RS_2498/1) 
Type of Work me Pe oe _& Structure FA. Proj. No. RT ESCOL IL) 


County ___tHood River 


és 
No. of Bidders = Low Bidder 
539 067 50 

Low Bid $__¥}=2¥>" + =~ 

° T a\ satan +h" ae ee Law aciites “ 
Engineer's Recommendations: I nave taxen this projece unger acvisenme . 

5 Second St 
No. ie) Project 2econd ot. 

c+ ture Wilder 

Type of Work ___ > tPucture Widen 


County ; ub = se 
92nd rn 
2nd Low 


Low Bidder 


No. of Bidcers 


Low Bia $ 88 > 6A8 


2nd Low $89,995.00 


Engineer's Recommendations I have taken this 
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EXHIBIT 
TO: Oregon Transportation Commission a pNUTES me 12-19- 78 


SUBJECT: Report of confirmation of action taken under delegated authority 


No — 1 Preyacr Clackamas R.R. O'Xing-S.E. 110th Ave. 
(Contract No. 8838) 


Type of Work ___ Grading & Paving - 0.68 mile _F.n. pro. no._State __ 
County Clackamas Highay__ Clackamas 

No. of Bidders _3 Low Bidder Dennis V. Snyder, Clackamas 

Low Bis $163,408.50 


Engineer's Recommendation Award low bidder. 


~~ W.C.L. Calvin St. (Columbia City) 
(Contract No. 8839) 


Type of Work __ 0.24 mile Grade & Pave ene Orel. Noi DOO” o502(1) 
County 2 Gohumbia on  Highwoy __ Sixth Street 
No, of Biaders__4_ Low Bidder Columbia-West Materials and Constructors 


Low Bid 547,181.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Columbia City, and the sum of $7,900.00 is deposited by the 
City. 


No.3. Project__N-C.L.-Ocean Bivd. (Coos Bay) 2 a os 
(Contract No. 8840) 


1 O77) 
M.267 


Type of Work__0.68 mile grading & paving FA. Pro. No. _M=e67) 
County—__COOS Highway FAU 267) (Woodland Drive) _ 
No. of Side oe Low Bidder___ BO Angell, Inc., Eas ts ide 

Low Bid S _121,492.00_ 

Engineer's Recommendations Aviard to low 

FHWA and the City of Coos Bay an 


en ea 
tne Vity. 
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EXHIBIT B 


MINUTES OF 22-19-78 


Dikiscitl sai 


Proyoct 
St 
Type of Work = 
M » City ++ 
County __-_-Morrow Highway ity Street 
No ot Buide 3 Low Bidder__DOuglas S. Coats Construction, Bend 
Low Bid $__87,200.00 _ 
Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Heppner and the sum of $9,300.00 is deposited by the City. 
bis EN Biota Day Hwy. @ S.W. 30th St. (Pendleton) 
(Contract No. 8848) 
Type of Work __Iraffic Sianal Installation F.A. Proj. No. __Stat 


ie) 
° 
c 
2 
< 
| 


No. of Bidders ee Low Bidaer - 


aero 
4 Q2 


Low Big $_270a LCD. 3D 


U A ay A Ker ~ atta CcA te dann - aa 
Engineer's Recommendations: Ayiard tO iOw Diccer atter $54,000.00 is deposited 


Ma 


by Jonn I. Margraf. (Telegram dated 12-21-78 from John I. Margraf 
requested that bids be rejected. Contractor 2dvised that bids were 
rejected.) 


.OUrt FPiace 


19 
No. !6 ae Be YB Ad. 
(Contract No. 8849) 


Type of Work.__ 1a t Se be 


Cena i eet ee 


i) 


No. of Bidders__© Ss Low Bier 


tA 2 es 
Low gids 34,378.55 


Engineer's Recommendation: Award to low + 
City of Pendleton and the sum of $ 
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EXHIBIT 2 
MINUTES OF 12-19-78 


Type of Work Paving & Traffic Signals ea. Proj, No. _HHS-37(3 
County _Yackson Highway__Rogue Valley 
No. of Bidders__2 ___ Low Bidder_Hamilton Electric, Inc,, Eugene 

Low Bia $106,995.97 


Engineer's Recommenaation: Reject all bids. 


ie 8 Project_Grandview Ave. @ Cloverlawn Dr. (Grants Pass Vicinity) 
; : ; (Contract No. 8845) 
Type of Work 0.10 mi. Grading, Surfacing & Re-_¢ a. Proj. No, SOS-1700(1) 
taining Wall 


: ~ Dd (Rrandviaw A 
County JOSephine Highway County Rd. \urancvi ew Ave.) 


No. of Bidders__3 ____ Low Bidder __AuSland Constr, Inc., Grants Pass 


78.975 5 
Low Bid S 178,875.50 


Engineer's Recommendations Award to low bidder subject to concurrence of 
Josephine County and the sum of $28,100.00 is deposited by the County. 


No. Proucr._cape Creek Tunnel —=s_—(s ne “Ae See 
(Contract No. 8846) aay. 

Type of Work_232 Illumination FA, Proj. No. HHS=2-3(5) 

Coumy..Lane Highway Orecon Coast 

Ne. dt Bidders. 3. Low Bidder_ Mill Plain Elec., Inc., Vancouver 


07.000 .00 
Low Bid $ 107,000.00 


Engineer's Recommendations Award to low bidder subject to concurrence or 


FHWA. 
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EXH'BIT__B 
, MINUTES OF _*?-19°7° 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(Confirmation) 


(Contract No. 8842) 
EA RSet ; Ae_27490/1) 
4 ee Me. oe 
way FAS R428 (Dethman 2idge P , 
No, of Bidders_ dde Holst Construction Dia UAKridge — > 


Low Gid Sadan swe 


of Hood River County by the 


6 c+ eae: de ok Soka 
| ns e = ‘ 
(Contract No. 
Cc + y 
Ty of Work... Piet = pielac = 
Courty rood Kiver ect hieseenien SO Out 
No. of Sidders___ ©, = ter__L07S* al ONS. 
s+ Mayty Cane ty + y sd nant 7p 
S > : C 
° - Toa on n Tt Acs . 2) ‘on Ae 
t Award ac 4 ss hitaA ptiate Secs 
t : Award to second low bidder subject to the concurrence 
of FIUWA. 


Engineer's 


On November 28, 1978, I accepted the State | 
| recommendations for award of the two projects above (Bids received 
November 16, 1978) and authorized him to sign the contracts when 


} conditions for the awards have been met. 
Moanbor_. 1978 


Michael P/ Hollern, Vice Chairman 
Oregon Transportation Commission 


, . 
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EXHIBIT____B- 
MINUTES OF _12-19-78 


13 Ukiah Rock Production 
No. ——_____Projoct 
eS (Contract No. seas ee 
Type of Work Rock Production F.A. Proj. No. tate 


nome Umatilla Highway__Pendleton-John Day 
No. of Bidders 4 Low Bidder___continental Crushing, Bend 


Low Bid s_81,774,00 _ 


Engineer's Recommendgation: Award to low bidder. 
14 . S.» third St. @ Wilson Ave. (Bend) 
No. Project 
Contract No. 51) 
Type of Work _1raffic Signals F.A. Proj. No. State 
County Deschutes Highway__he Dalles-California 
No, of tidems.- 2 Low Bidder .. Clarke Electric, Inc... Eugene 


5 16.0 
Low Bid $ 55,916.00 


Ree tie Ra: te el 
Engineer's Recommendations Award to low bidder. 


On November 21, 1978, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received November 16, 1978, and authorized him to sign the 
contracts when conditions for the awards have been met. 


of Votucbe , 1978 


Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 
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B 
EXHIBIT 
12-19- 
MINUTES OF —12-19-78 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


49303 Lovcik, Barbara B. $ 5,750.00 
50041 Grizzly Bear, Inc. 14,400.00 
50052 Hemmingson, Brian A. et al 7,70C.00 
20-4 .96 Wallin, Ernest E. 600.00 


22-1.27W Medford-Jackson County Airport 600.00 
234-18 .92W O'Mara, Leo R. 300.00 


oe Oe en ee 


O'Mara, Leo R. 300.00 


234-19 .03W * 


O'Mara, Michael J. 300.00 


234-19 .93E P 


O'Mara, Michael J. 150.00 


234-20 .20E : 
Wilson, Lewis W. 450.00 


270-1 .63N * 


Marion, Harlan 300.00 


270-2.11N ' 


270-2.30N Robertson, William L. 300.00 


Robertson, William L. 300 .00 


270-2 .58N : 


13 Transactions $ 31,450.00 


(2) Grant of Access to Kenneth H. Howell for an additional 35 feet access 
at Station 39+35 on the West side of the Grants Pass-New Hope Road 
Section of the Jacksonville Highway, in Josephine County. File 40511 


(3) Grant of Access to Leon Swank and Walter C. Cline at Station 1538+50 
on the Northerly side of the Coast Range Summit Section of the 
Corvallis-Newport Highway in Lincoln County. File 35374 


(4) Agreement with Deschutes County covering construction of the Bend 
SCL-Murphy Road Section of The Dalles-California Highway. The 
State will design and construct the project using Federal Aid 
Primary Funds. The County has agreed to cooperate in the adjust- 
ment of utilities and to accept jurisdiction of certain recon- 
structed road connections. (Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 


Ys, 7g all actions listed above and report this action for your official 
bane bn, 


records. 


“AP, ROVED sane ker 


—— 


f ; an 1978 


“STA ijet ENGINEER Vichael P. Hollern, Vice Chairman 


een 4 7 Oregon Trapgpprtation Commission 


EXHIBIT B 
MINUTES OF _12-19-78 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(Confirmation) 


By your duly authorized delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the Oregon 
Transportation Commission. Pursuant to that authority and acting in 
accordance therewith for the Commission, I approved the following action~ 
and report this for your official records: 


By telephone on November 13, 1978, I gave approval to J. B. Boyd 
to accept the option from Kathryn P. Keller, Trustee, for two 
parcels on the Ross Island Bridge-S.E. 52nd Avenue Section of 
the Mt. Hood Highway in Multnomah County for a consideration of 


$25,000.00. File 49546. 
Dated this £4 day . a 1978. 


Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 
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EXHIBIT c 
MINUTES OF _12-19-78 


9) The Willow Creek (Morgan Street) Bridge in the 
City of Heppner, Morrow County. Bids received 
November 16, 1978. Contract No. 8847 awarded 
November 24, 1978, to Douglas S. Coats Construction, 
Bend, at $87,200. 


10) Traffic signal installation on S.W. 20th Street at 
S.W. Court Place in Pendleton, Umatilla County. 
Bids received November 16, 1978. Contract No. 8849 
awarded December 1, 1978, to Hamilton Electric, Inc., 
Eugene, at $34,378.55. 


- 


H. S. Coulter, State Highway Engineer 


12-7-78 
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EXHIBIT___c_ 
MINUTES OF 12-19-78 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) The Eagle Creek (Middle) Bridge on County Road 
980 (Sawmill Lane) in Baker County. Bids received 
October 26, 1978. Contract No. 8826 awarded 
November 17, 1978, to Hamilton Construction Co., 
Springfield, at $143,926. 


2) Traffic signal installation on the McKenzie 
Highway at 3rd Street in Springfield, Lane County. 
Bids received October 26, 1978. Contract No. 8832 
awarded November 21, 1978, to Clarke Electric Co., 
Eugene, at $37,354. 


3) Work on the 6th, 8th & Quincy Streets (Harrisburg) 
Section in Linn County. Bids received October 26, 
1978. Contract No. 8833 awarded November 17, 1978, 
to Morse Bros., Inc., Lebanon, at $92,689.90. 


4) Work on the N.C.L.-Ocean Boulevard (Coos Bay) 
Section of FAU 2671 (Woodland Drive) in Coos 
County. Bids received November 16, 1978. Contract 
No. 8840 awarded December 1, 1978, to Bob Angell, 
Eastside, at $121,492. 


5) Work on the Neal Creek Bridge Section of FAS B428 
é (Dethman Ridge Road) in Hood River County. Bids 
received November 16, 1978. Contract No. 8842 
awarded November 28, 1978, to Holst Construction 
Co., Oakridge, at $539,067.50. 


6) Structure widening on the Second Street Undercross- 
ing (Hood River) Section of the Columbia River 
Highway in Hood River County. Bids received 
November 16, 1978. Contract No. 8843 awarded 
November 28, 1978, to Hannan Bros. Construction, 
Inc., Portland, at $89,995. 


7) Work on the Grandview Avenue at Cloverlawn Drive 
(Grants Pass Vicinity) Section in Josephine County. 
Bids received November 16, 1978. Contract No. 8845 
awarded December 4, 1978, to Ausland Construction, 
Inc., Grants Pass, at $178,875.50. 


8) Illumination of the Cape Creek Tunnel on the Oregon 
Coast Highway in Lane County. Bids received 
November 16, 1978. Contract No. 8846 awarded 
November 21, 1978, to Mill Plain Electric, Inc., 
Vancouver, Washington, at $107,000. 
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EXHIBIT c 
MINUTES OF 12-19-78 


6) On November 27, 1978, I signed a supplemental agreement 
with Morrow County to implement a right of way exchange 
in a section of the Old Columbia River Highway which 
was approved by the Transportation Commission at their 
October 24, 1978, meeting. 


Dated this 5 day of Zk enthe- » 1978 


—_— 


—ff- 2) 
H. S. Coulter, State Highway Engineer 


12-7-78 
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EXHIBIT c 
MINUTES OF __12-19-78 
TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On November 17, 1978, established a 40 MPH speed 
zone on the Woodburn-Estacada Highway in the 
vicinity of Estacada in Clackamas County from 
M.P. 33.06 to M.P. 33.40. (Speed Zone Order No. 790) 


2) On November 17, 1978, established a 40 MPH speed 
zone on the Farmington Highway in the vicinity of 
Beaverton in Washington County from M.P. 5.23 to 
M.P. 8.76 including a 20 MPH zone when children 
are present in the following sections: 

M.P. 5.41 to M.P. 5.47 

M.P. 5.75 to M.P. 5.91 

M.P. 7.20 to M.P. 7.42 
Rescinds Speed Limit Resolution No. 161 dated 
August 9, 1954 and Speed Limit Resolution No. 178 
dated January 18, 1955. (Speed Zone Order No. 791) 


3) On November 20, 1978, established the following speed 
zones on the Florence-Eugene Highway in the vicinity 
of Mapleton in Lane County: 


45 MPH from M.P. 13.75 to M.P. 14.15 
35 MPH from M.P. 14.15 to M.P. 14.40 
45 MPH from M.P. 14.40 to M.P. 14.73 


Rescinds Speed Limit Resolution No. 90 dated 
August 18, 1952, and Speed Zone Order No. 710 dated 
November 24, 1975. (Speed Zone Order No. 792) 


4) On November 20, 1978, established a 35 MPH speed 
zone on the Mapleton-Junction City Highway in the 
vicinity of Mapleton in Lane County from M.P. 0.00 
to M.P. 0.70. (Speed Zone Order No. 793) 


5) On November 21, 1978, prohibited parking on an 
emergency basis allowing the area to be so signed 
effective immediately on the Jacksonville Highway 
No. 272 beginning at the south city limits of Grants 
Pass M.P. 0.20 (Engineer Station 14 + 87) to a point 
200 feet south of New Hope Road M.P. 1.56 (Engineer 
Station 87 + 00). Curb parking will be prohibited 
on both sides of the highway. Rescinds No Parking 
Resolution No. 239 dated April 3, 1962. Josephine 
County. 
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<ALL AN SAS A PO Bon 8 


Contractor and 
Contract No. 


North Santiam Paving 
Co., No. 


Castile Landscaping, 
Inc., No. 


8771 


8584 


EXHIBIT c 
MINUTES OF 12-19-78 


Acceptance 
Date 


Section and County 


Sublimity (W. Main St.), 
Marion County 


December 1, 1978 


December 6, 1978 


Chemawa Rd.-Hayesville 
Intch., Marion County 


December 8, 1978 
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EXHIBIT c 
MINUTES OF _12-19-78 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


J. C. Compton Co., 
No. 8388 


Roy L. Houck 
Construction Co., 
No. 8556 


Traffic Marking 
Specialists, Inc., 
No. 8739 


Garrett & Thomas 
Construction, 
No. 8645 


Tru-Mix Construction 
Co., No. 8763 


R. A. Hatch Co., 
No. 8460 


Sims Electric, Inc., 
No. 8670 


E. H. Itschner Co., 
No. 8731 


Clarke Electric 
Company, No. 8646 


J. C. Compton Co., 
No. 8643 


Section and County 


25th St. S.E.-Lancaster 
Dr. Intch., Marion County 


Hot Lake O'Xing-Union, 
Union County 


Coos Bay/N. Bend Pavement 
Marking, Coos County 


Tunnel Creek-Whitewater 
Road, Marion County 


Shady Cove (Cleveland St.), 
Jackson County 


SE Crystal Spr. Blvd.-SE 
Sunnyside Road, 
Multnomah and Clackamas 
Counties 


Coos River Hwy. Jct., 
Coos County 


Meacham Rock Production, 
Umatilla County 


Kings Valley Hwy. @ 
Main St. (Dallas), 
Polk County 


Rome-Burns Jct., Malheur 
County 
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Acceptance 
Date 


November 20, 1978 


November 21, 1978 


November 21, 1978 


November 27, 1978 


November 27, 1978 


November 28, 1978 


November 28, 1978 


November 29, 1978 


December 1, 1978 


December 1, 1978 


EXHIBIT___D_ — 
MINUTES OF 12-19-78 


December 1978 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engi- 
neer (Administration Order No. 18), I report that I have taken the 
following actions for your official records: 


(1) Service Contract with Southern Pacific Transportation Company 
for grade crossing protection devices at Claxter Road in Marion 
County. Approved November 20, 1978. RR 959 (16-12) 


(2) Service Contract with Southern Pacific Transportation Company 
for grade crossing protection devices at Hampton Road in Lane 
County. Approved November 20, 1978. RR 960 (16-12) 


(3) Agreement with the City of Haines and Oregon-Washington Railroad 
and Navigation Company covering a sanitary sewer pipeline cross- 
ing of the Haines-Anthony Highway in Haines in Baker County. 
Approved November 20, 1978. RR 961 (16-12) 


(4) Right of Way Service Agreement with Crook County for acquiring 
right of way on the Ochoco Highway-Ochoco Ranger Station Section 
of the Ochoco Ranger Station Road in Crook County. Approved 
November 20, 1978. Misc. C & A 6566. Agreement No. 110 (16-49) 


(5) Service Contract with Southern Pacific Transportation Company 
for grade crossing protection devices at Lewisburg-Granger Road 
in Benton County. Approved November 27, 1978. RR 962 (16-12) 


(6) Service Contract with Southern Pacific Transportation Company 
for grade crossing protection devices at West Main Street in 
Hillsboro, Washington County. Approved November 27, 1978. RR 
963 (16-12) 


(7) Signed on October 23, 1978, the Grant of Access approved by Mr. 
Jackson September 18, 1978, for an access at Station 65+15 on 
the Grants Pass-New Hope Road Section of the Jacksonville Highway 
in Josephine County. File 40533 (16-43) 


(8) Right of Way Service Agreement with the City of Portland for ac- 
quiring right of way on the S.E. 39th Avenue at S.W. Stark project 
in Multnomah County. Approved November 30, 1978. Misc. C&A 
6360. Agreement No. 107 (16-49) 


(9) Right of Way Service Agreement with the City of Portland for ac- 
quiring right of way on the N.E. 33rd Avenue at Broadway project 
in Multnomah County. Approved November 30, 1978. Misc. C&A 
6359. Agreement No. 108 (16-49) 
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EXHIBIT____2- 
MINUTES OF _12-19-78 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), I ap- 
proved making the following offers in accordance with this authority for 
and on behalf of the Commission: 


N.E. DIAMOND LAKE BLVD.-S.E. WASHINGTON AVENUE SECTION, OAKLAND-SHADY 
HIGHWAY - DOUGLAS COUNTY } 


R-50289 - James Donald Kidder et al. 250 square feet for right of 
way purposes. Offer $26.05. 


N.E. SANDY BLVD.-N.E. GLISAN STREET UNIT, COLUMBIA RIVER-PACIFIC HIGHWAY 
SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-48290 - Jack Laverne Foster et al. 7,738 square feet for right 
of way purposes. Offer $93,000.00. 


PINE STREET-ACADEMY STREET (SALEM) SECTION, PACIFIC HIGHWAY EAST - 
MARION COUNTY 


R-49652 - Eugene Erickson et al. 2,035 square feet for right of 
way purposes. Offer $8,650.00. 


SISKIYOU BLVD.-PARK STREET (ASHLAND) SECTION, GREEN SPRINGS HIGHWAY - 
JACKSON COUNTY 


R-49998 - Walter W. Weller et al. 0.10 acre for right of way pur- 
poses. Offer $93,500.00. 


R-50006 - Cray S. Reed et ux. Parcel 1 - 605 square feet for right 
of way purposes; Parcel 2 - 150 square feet for right of way purposes. 
Offer $2,500.00. 


R-50015 - William Stanley Revel et al. Parcel 1 - 559 square feet 
for right of way purposes; Parcel 2 - 100 sauare feet for right of way 
purposes. Offer $2,000.00. 


Dated thiseO day P| omen We 1978. 


,.“ BOYD, Right of Wa 


J. 


RE: Report of Offers Tendered - 6 
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EXHIBIT E 
MINUTES OF _12-19-78 


27 November 1978 


TO: Oregon Transportation Commission 
FROM: David G. Talbgt YW 

State Parks Sqpérfintendent 
SUBJECT: Delegated Authority Actions 


Scenic Waterways 


The following was action taken under the Delegated 
Authority. This covers the period of 1 November to 
27 November 1978. 
Correction addition to the October report. 
18 October Rogue River Arlin Stafford 
Approval to replace garage 
in Josephine County. 


DGT:ms 
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(10) 


(11) 


(12) 


(13) 


EXHIBIT. 
MINUTES OF _12-19-78 


Report of December 1978 (cont.) 


Right of Way Service Agreement with the City of Portland for ac- 
quiring right of way on the Glenwood-Crystal Springs Section of 
S.E. 39th Avenue in Multnomah County. Approved November 30, 1978. 
Misc. C & A 6343. Agreement No. 109 (16-49) 


Service Contract with Southern Pacific Transportation Company 
for grade crossing protection devices at S.W. Hall Blvd. in Tigard, 
Washington County. Approved November 30, 1978. RR 953 (16-12) 


Wire Line Crossing Agreement with Oregon-Washington Railroad and 
Navigation Company for overhead traffic signal interconnect in 
Hermiston on the Umatilla-Stanfield Highway in Umatilla County. 
Approved December 4, 1978. RR 964 (16-12) 


Sale of 0.28 acre excess property on the Hanson Creek-Saunders 
Creek Section of the Florence-Eugene Highway in Lane County for 
a minimum consideration of $2,000.00. Approved December 4, 1978. 


File 7396 (16-43) 
Dated this 6 | ~_day wddctonbac. 1978. 
CA JA 


(7 B. BOYD, Right/of Way Manager 


JB:be 
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EXHIBIT F 
MINUTES OF -12-19-78 


Date: November 21, 1978 


TO: Oregon Transportation Commi ssion 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


| On Nov. 24 » 1978, $3,327.474.54 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of October _» 1978 - 

(List of apportionments on file in Commission Files, 
Salem.) 


On Nov. 30 , 1978, $1,996,484.73 (12 percent of the 
i Highway Fund) was distributed to the cities for the 
month of October, 1978 . 

(List of apportionments on file in Commission Files, 


Salem. ) 
Dated this 21st day of November _, 19 78 
AZ 
V. E. Skogg, Controller 
Hig Division 
Attachments 


cc: Robert Burco 
H. S. Coulter 
John Earley - Att. 


RET Ce OES 
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January 16, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Director's 
Office (Room 135), Transportation Building, at 9:05 a.m. Present 
were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

B. Gordon Coleman, Member 

Peter J. Brix, Member 

Tom Walsh, Member 

F. B. Klaboe, Director of Transportation 
David Talbot, State Parks Superintendent 
H. S. Coulter, State Highway Engineer 
Jack Sollis, Chief Counsel 

Fran Neavoll, Commission Services 


Mr. Klaboe mentioned that a meeting has been set up with 
the Governor next week to discuss park issues. He asked Mr. Talbot 
to brief the Commission on several park issues. Mr. Talbot briefed 
the Commission on the St. Mary's Wood and the Marquam Hill Park 
Issues. 


Mr. Klaboe briefed the Commission on a consultant 
agreement which would be before them later in the morning for a 
post-construction evaluation study on the Fremont Bridge. (See 


page 2889.) 


The Commission set the next Commission meeting date as 
February 8, 1979, and decided to hold it via the telephone. (See 
page 2887 Po 


The Commission moved the meeting to the Conference Room 
122 at 10 a.m. (Notice of this meeting was made by press release 
to the newspapers of the general and local circulation throughout 
the State.) Others present were: 


Larry Rulien, Assistant Director of Transportation Policy 
and Program Development 

George Bell, Manager of Intergovernmental and Public Affairs 

Dennis Moore, Administrator of Public Transit 

Roger Ritchey, Deputy Administrator, Aeronautics Division 

Harold Grover, Administrator of Motor Vehicles 

E. S. Hunter, Manager of Technical Services 

Bob Bothman, Administrator of Metropolitan Branch 

Glen Green, Federal Highway Administration 

Wally Hibbard, River Programs 

C. W. Head, Manager, Commission Services 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


JANUARY 16, 1979 


— 


5) 


6) 


7) 


8) 


9) 


10) 


State participation in construction of the Glenwego 
Creek Bridge in Lake Oswego as a vital link connecting 
the Terwilliger and West Linn Bikeways in Clackamas 
County. Project will consist of constructing a 

new bicycle-pedestrian bridge 12 feet wide and 

80 feet long. Removal of old bridge and piers 

will be included in project. Total cost of project 
estimated at $81,000 with State contributing $50,000 
and the City $31,000. (Granted authority for State 
Highway Engineer to sign necessary agreements.) 


Adcpted resolution removing four short segments of 
the old alignment from the State Highway System 

in the Rhododendron-Government Camp Section of the 
Mt. Hood Highway in Clackamas County. ("Abandonment 
Resolution No. 578" on file in the Commission's 
files, Salem.) 


Designated a section of the former Timberline 
Highway No. 173 between Engineer Stations 10+75 
easterly to 17+13 as a Sno-Park. (This section of 
highway lies directly in front of Timberline Lodge. ) 


Two requests for projects utilizing Interstate 
Transfer Funds withdrawn from the Mt. Hood Freeway 
and authorized State Highway Engineer to sign the 


necessary agreements as follows: 


a) City of Gladstone to realign and 
channelize Abernethy Lane at Portland 
Avenue. Total cost $20,000; Federal 
Funds $17,000; Local Share $3,000. 


b) Clackamas County to widen and improve 
Webster Road at four locations 
(Clackamas Highway-N.C.L. (Gladstone) 
Section). Total Cost $108,200; Federal 
Funds $91,970; Local Share $16,230. 


Authorized payment of the annual membership dues in 
the amount of $5,050.39 to the American Association 
of State Highway and Transportation Officials for 
the calendar year 1979. 


Traffic signal at the intersection of the 
Corvallis-Newport Highway (US20) and 19th Street 

in Philomath, Benton County. Project will provide 
a 5-phase signal and that the highway be restriped 
to provide for left-turn refuges at 19th Street. 
Estimated cost is $63,000 with $20,000 provided by 
the City and $43,000 from State Construction Funds. 
(Authorized State Highway Fngineer to sign project 
agreement when prepared. ) 
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Mr. Ed Grimes of Harrisburg, and others, appeared before 
the Commission for presentation of a second place special merit 
award won by the Department of Transportation for its anti-litter 
program during 1977 in a nation-wide contest of State Highway 
Departments co-sponsored by Keep America Beautiful, Inc. and the 
Federal Highway Administration. 


Mike Barker, a grade school student from Lebanon, presented 
a plaque to Chairman Jackson which he accepted for the Department 
at the Keep America Beautiful Annual Awards Banquet in Washington, D.C., 
on December 7, 1978. Sally Adams from Griggs School in Lebanon 
presented a National Keep America Beautiful State Award to Ed Grimes, 
Chairman of the Keep Oregon Green and Clean. 


The Chairman thanked the students for the active part 
that they are playing in keeping Oregon's highways and parks clean 
in the anti-litter program. Mr. Grimes thanked the Oregon State 
Police for their participation in the program. Colonel E. E. Brandaw 
was present representing the State Police. 


The Commission unanimously approved the following items on 
the consent calendar: 


1) Minutes of the meeting of December 19, 1978. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2681" on file in the Commission's 
files, Salem.) 


3) Voided "Highway Corridor Resolution No. 368" adopted 
July 8, 1969, due to withdrawal of the Mt. Hood 
Freeway and approved closing the Federal Aid Programs 
now obligated for right of way with the Federal 
Highway Administration. (Resolution No. 368 
covered Mt. Hood Freeway Section (Easterly end 
of the Marquam Bridge) of the Mt. Hood Highway in 
Multnomah County.) 


4) State participation in construction of the Circle 
Boulevard Bikeway connecting Highway 99W with the 
Hewlett-Packard Industrial Site in Corvallis. Total 
cost of the project estimated at $48,000 with State 
contributing $32,000. The $16,000 local match is to 
be shared equally by the City of Corvallis, Benton 
County and Hewlett-Packard. (Granted authority for 
State Highway Engineer to sign the necessary agree- 
ments. ) 
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Mr. Talbot referred to his recent report concerning 
B. A. Hanten's request for the Commission to override an administra- 
tive decision on his part whether or not he deserved another start 
as a commercial outfitter on the Rogue River Scenic Waterway in 
Josephine County. (See November 28, 1978, Commission minutes, Page 
2807, for previous discussion.) Mr. Hibbard gave a brief review of 
the situation and handed to the Commission a tabulation from 1974 
to date which shows Mr. Hanten's scheduled and authorized commercial 
use history. (Copy of schedule on file in the Commission's files, 
Salem.) He stated Mr. Hanten now has in the fixed schedule 14 lodge 
trips and 8 camping trips for a total of 22. 


Mr. Hanten was present and stated that he is asking the 
Commission to grant him a hearing to appeal the Department's decision 
or for the Commission to override the Park's Branch decision as 
mentioned by Mr. Talbot. In response to Commissioner Coleman's 
question, he said there are several individuals that are allowed 38 
or 40 trips per year. He referred to Mr. Talbot's informational 
letter to the Commission of December 8, 1978 (copy on file in 
Commission's Files, Salem) and pointed out that he feels the letter 
is full of misstatements. Mr. Hanten said the base number of trips 
was set by a Federal regulation or moratorium and the State did not 
have anything to do with it. The moratorium, he said, should have 
set the base number of trips as they were. The base number of trips 
was set on how the individuals could prove to the Federal Government 
(BLM) what they had. In his case, he mentioned he had and could 
prove 21 trips as a base in 1973, prior to any regulations. 


In reply to the Chairman's inquiry, Mr. Sollis said the 
Commission is not authorized or responsible for decisions in this 
category. He stated the State Marine Board by statute has juris- 
diction to make the final decision. Mr. Hanten asked that this in- 
formation be in a letter form so that he could take it back to the 
Marine Board. After discussion, the Commission unanimously supported 
the recommendation of the Parks Branch and denied Mr. Hanten's re- 
quest. 


Mr. Coulter gave a progress report on contract procedures 
regarding the accelerated traffic signal installation program which 
the Commission asked him to investigate last month. (See December 19, 
1978 Commission minutes, Page 2858.) He said there are several 
signal contractors yet to be contacted and that research needs to be 
completed with firms that provide the materials to see what type of 
construction schedule they have. Mr. Coulter indicated the Federal 
Highway Administration has been contacted and there appears to be 
no problem with the State providing this material. (Copy of Traffic 
Engineer L. E. George's report dated January 5, 1979, to Mr. Coulter 
concerning traffic signal installation time is on file in the Commis- 
sion's Files, Salem.) 
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(11) Temporary and permanent traffic signal installa- 
tions on N. W. St. Helens Road (Columbia River 
Highway) at N. W. Front Avenue (access to 
Wacker Chemical Company) in Portland. City of 
Portland and Wacker Chemical Company have worked 
out a financial arrangement for a temporary signal 
to be installed as soon as possible and a more 
permanent installation at a later date. State 
has no financial responsibility. (Authorized 
State Highway Engineer to sign agreements when 
prepared.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
State Parks Superintendent Exhibit D 
State Recreation Director Exhibit E 
Chief Counsel Exhibit F 
Highway Controller Exhibit G 


Mr. Bell reported on the 1979 Legislature. He mentioned 
the Senate Transportation Committee has named Dell Isham of Lincoln 
City as Chairman and the members include Bob Smith, L. B. Day, 

Lenn Hannon and Stephen Kafoury. He said Glen Whallon was chosen 
Chairman of the House Transportation Committee but other members have 
not yet been appointed. 


Mr. Bell stated that yesterday the Director, the Division 
Administrators, and himself appeared before the Senate Transportation 
Committee and gave a brief overview of the activities of the Depart- 
ment. He mentioned that Mr. Klaboe and himself are registered as 
lobbyists and it is anticipated that eight other individuals in the 
Department will be registered. He said that the guidelines are about 
the same as in the 1977 session. He informed the Commissioners 
that if they want to register as lobbyists that he will be glad to 
assist them. 


Mr. Bell stated the most significant bill introduced so 
far calls for a constitutional amendment limiting the Highway Fund 
strictly for highway use. If the bill passes, it will be referred 
to the voters at the next State-wide election. 


The Commission set February 8, 1979, for their next 
regular meeting which will be held by telephone. The Commission 
tentatively set March 27, 1979, in Salem, and April 17, 1979, in 
Medford, for their monthly meetings. 
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Mr. Grover requested and received approval of the Com- 
mission for an expenditure of $415 to obtain cassette tapes to be 
used with slides for training police officers, Motor Vehicles 
personnel and possibly interested businesses for the purposes of 
identifying fraudulent identification. 


Mr. Klaboe received approval from the Commission to find 
a sponsor for a bill to regain State, County and City authority to 
establish truck routes which was inadvertently deleted at the last 
Legislative session. 


The meeting adjourned at 10:55 a.m. 


Y 


Michael P. Hollern, Vice chairman 


Peter J. Brix, Commissioner 


A A y,§ J / rd 


{ 


i. 3 . 
| Yea 

C. W. Head, Manager 
Commission Services 
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The Commission considered a consultant agreement with 
Wiss, Janney, Elstner, & Associates, Inc., for a post-construction 
evaluation study to insure that the steel structure used on the 
Fremont Bridge of the Stadium Freeway, Multnomah County, contains 
no problems relating to welded connections. Mr. Coulter said the 
Federal Highway Administration has alerted the State that some steel 
structures built about the same time as the Fremont Bridge in other 
areas of the country have been found to contain problems related to 
welded connections. He mentioned the State does not have the per- 
sonnel and expertise required to make such an in-depth study or the 
nondestructive testing, recording, or analysis equipment required. 
Mr. Coulter stated the study will result in procedures for modifica- 
tion of any structural details which may be identified as current . 
problem areas and will also provide an ongoing systematic maintenance 
and surveillance plan which will allow timely detection and correc- 
tion of any details which may develop future need for modification. 
The cost for the consultant's work is not to exceed $331,300 without 
prior approval by the State. The estimated cost of support by State 
forces is $80,685 for a total project cost of $411,985. The project 
is eligible for Federal Aid Interstate Funds and has tentative ap- 
proval from the Federal Highway Administration. Following Mr. 
Coulter's favorable recommendation, the Commission approved the con- 
sultant agreement and authorized him to sign the agreement. 


* 


Upon the recommendation of Mr. Ritchey, the Commission 
adopted a resolution accepting a grant offer from the Federal Aviation 
Administration for financial assistance in the amount of $20,000 for 
a master plan of the John Day State Airport under the Planning Grant 
Program of the Airport Development Aid Program. Total cost of the 
master plan project is $23,940. (See "Aeronautics Miscellaneous 
Resolution No. 18" on file in Commission's Files, Salem.) 


Mr. Moore reported on the new Federal program, which is 
part of the new Surface Transportation Act, for public transportation 
in nonurbanized areas. He said this pertains to communities generally 
less than a 50,000 population and provides operating and capital 
assistance. This will involve the budget process and sometime within the 
next several months will require a substantial change in the Division's 
budget. It provides for a formula allocation of approximately 
$1,000,000 a year for Oregon. The program provides that the Governor 
will designate a State agency to administer this program and in this 
case the Governor has already designated the Department of Transporta- 
tion. Mr. Moore mentioned that the program will be administered 
through the Federal Highway Administration rather than through UMTA. 
He indicated the program has a provision dealing with fair and equit- 
able distribution of funds throughout the State. It appears at this 
time he said that some formula allocation of a breakdown of these 
funds going to the smaller communities is appropriate. The program 
provides that the funds being used in the nonurbanized areas 80% 
can be used for capital and administrative costs and 50% for operat- 
ing assistance. Mr. Moore mentioned that he will be presenting a 
recommendation to the Commission within the next several months. 
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STATE HIGHWAY ENGINEER 


EXHIBIT A 
TO: Oregon Transportation Commission MINUTES OF _1-16-79 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
41282 Hayes, Ben O. & Muriel E. $ 1,500.00 
48487 Southern Pacific Transportation Company 6,750.00 
49660 & 

49661 Manufacturers Hanover Trust Company 410.00 
49964 Lambert, Robert A. et al 250.00 
50033 The Southland Corporation 9,225.00 
50050 Prime Realty, Inc. et al 12,000.00 
50084 Burlington Northern, Inc. 31,660.00 
50090 Arntz, James 0. and Doris E. 9,725.00 
50177 Anderson, Norman Miller & Lavina A. 2,375.00 
39-47 .03 Rollins, Robert Dale 50.00 
162-12 .79 Frichtl, James R. 22.50 
171-7.17 Sofich, Peter 120.00 
226-16 .63 Dugan, John 120.00 

13 Transactions $ 74,207.50 


(2) Grant of two 40 foot accesses to Austin L. King Logging Company 
at Stations 2268+74 and 2263+61 on the Westerly side of the 
Camp White-Biddle Road Section of the Crater Lake Highway in 
Jackson County. Files 37711 and 37624. 


(3) A preliminary engineering agreement with City of North Bend 
covering design of traffic signals on Newmark Avenue at 
Sherman and Brussells Streets. The State has agreed to design 
the installations at 100% City expense. The City will advertise, 
award and supervise the project. (Local Government) 


(4) Agreement with U. S. Forest Service terminating right of way 
easement and removing a short segment of alignment of the 
Timberline Highway, State Secondary Highway No. 173, from the 
State Highway System. The length of the section is approximately 
0.12 miles. This agreement was initiated by the U. S. Forest 
Service to allow expansion of the Timberline Lodge Complex. 
(Local Government) Clackamas County 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


nee Dated this tt day of a 1978 


ATER AN 


chat QR7 A 
MINUTES OF _1-16-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the following agreement and report this action 
for your official records: 


On November 29, 1978, I gave approval to F. B. 
Klaboe for a letter agreement with Washington 

County to loan to the County traffic signal 
equipment for a temporary installation on Barnes 
Road at the entrance to St. Vincent's Hospital. 
County will arrange for the installation at no 

cost to the Department. County will return the 
loaned equipment following a period of approximately 
3 years or purchase the equipment. (Authorized 
State Highway Engineer to sign agreement letter.) 


Dated this (| day of Der : , 1978 


Glenn L. Jacks 
Oregon Transpor 


Chairman 
ion Commission 
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EXHIBIT___-4 
; MINUTES OF 1-16-79 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


( kamas Hwy. E Evelyn St 
ane Pract eens 


(Contract No. 8852) 
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APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT /2- / ad 7 
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EXHIBIT 4 
MINUTES OF _1-16-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49584 Joe Hollman and Company $ 825.00 
50057 Casper, James H. 8,500.00 
50128 Southern Pacific Transportation Company 250.00 

3 Transactions $ 9,575.00 


(2) Grant of two 68 foot accesses to Ernest W. Hahn, Inc. at 
Stations 420+42 and 427+55 on the Easterly side of the S.E. 
Flavel Street-Southern Pacific Company Crossing Section of 
the Cascade Highway in Clackamas County. Owners are re- 
linquishing five 25 foot accesses. Files 22689 & 22690 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, I approve the actions listed above and report 
this action for your official records. 


Dated this IG day of Pee » 1978 


(i... tl 


STATE HIGHWAY ENGINcERCLenn L. Jackson i 
5-735 Oregon Transportatio mmission 
Date-_ /Z - 2893 - 


EXHIBIT___A- 
MINUTES OF _1-16-79 


No 7 Pareee Mins | |, pS e ties 8. a Ue a 3 
(Contract No. 8858) . 
+ ime Fe ‘i 
Type o k = vb Ne hs * nae Sack AP 
CANS cok i] tnoman a BAR... 2 1. = saan 
aren ake a te = ew Rie et ee = 
19.591.70 
Low Bid g_ t3396:- cen 
Engincer’s Recommendation Award to . i 
PO ceseeecanies ae - ME East RE ‘ " 
_.(Contract No. 8859) 
Type o on i@ t a giticites ie 
COMRY ec — on 
of adiaabetea — 
t we AE 
Engi - 
G 
eee, eee 
(Contract N 8860) 
COMUNE cena wi 
No. of Bidders____ = 
Low 8B =... t Breesdo 
Engir s Reco if 5 
‘ 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate 12-/9- 75 
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EXHIBIT A 
MINUTES OF _*-*6-79 


Delta fiighway 


~ (Contract No. 8855) rae coe 
Type of Work 9.82 Mil es Gu urd Ra i]_ins tal ia vi Oils A. Proj. Nu. ROS-0005( 16) 


+5 
ia 


EL 4 ee 


Lane 


SES aka bh Se ES TT | ae 


- — . 
Low Bid s_16 9. 2 ci. U — 


Engineer’s Recommendation 


tr, - 
ay roe SS } S +e 
Typkat Wank 8 Se oe oe ee Shs SRAM PRUE ithe ncaa ee 
a3? a \int 
county Hiat y ic rerry-u eri 
CONEY scene SS 4 ear ey 
; milion Flectric. Inc t 
No. of&Bidders + Low Bidder Mani t I tO") CiCCuric, INC. , dati 
5 { 
Low Sid $v a 
ae * 


remail ’ cost of 


(On December 28, 1978, letter received from Diversified 
Associates rejecting bid. Contractor was advised 
of bid rejection.) 


¢ SE Byvbe 7 Y SE 23r , 
* et) a 25 b¥YDeeC bIVG. © ot Cord a Fs Oe oe 
(Contract No. 8857) 
Type of Work I Fai FIC 2) si als... Ne et ae ee .F A. Pre LAwY 
rs \ 
; i ’ \ ae a¢ 
ve ee = i \ 5 MESS 4S 38 See 
F j Cc} p 
No. of Sidders. Lov ai — eric & >! “ on Seemeeeedeeaacetaccacoscoat 
26 G29 if 
Ek BL Ee. 
Engineer's Reco ' Al a tO 10% ers a of U nee of the 
C c Forti ana tune ‘ive, ANG UC SL 
¢ > r + b 
BF apne Bo U 1 Pposited oy tn 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pate /2-/9-72F 
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EXHIBIT A 
MINUTES OF _-1-16-79 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
38355 Woelfel, Susan V. $ 3,393.00 
46908 Cook, Arthur H. 9,180.00 
49366 Division of State Lands 38,000.00 
49655 Gabriel, Lillian G. et al 10,500.00 
49923 Union Pacific Railroad Company 14,000.00 
49941 Alvord, Ralph E. & Ruby G. et al 200.00 
50023 General American Theatres, Inc. -0- 
50296 Stirewalt, James M. 50.00 
50314 Herburger, G. L. & Edythe C. 100.00 

9 Transactions $ 75,423.00 


(2) Renewal of an agreement with the State Board of Forestry to lease 
a residence in Casey State Park, Jackson County, to serve as 
housing for a State Forestry fire warden. The lease will be 
effective for an indefinite length of time beginning on the date 
of delegated authority approval but may be cancelled by either 
party by giving 90 days written notice. (Parks Branch) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


records. 
Dated this © day of A~ Ce _., 1978 
CNY, 
Lhe, 
Glenn L. Jac 
Oregon Transpertgtion Commission 
oe 


STATE HIGHWAY ENGINEER 


Date_ /2— E45 AE 


> ae 


‘ 
ss 
EXHIBIT é 
1-16-79 
—- 
MINUTES OF 1=16-7 
eee.) Bear i Se ae 
8861) 
Type of Work Traff i¢ Signals ktivilenaetiaes tees Perth, LG ZA 6401 L 
lashinaton c 9064 } 
County Baste ton Highway AU i 1 Joe 
No. of Bidders Be Low Bidder i¢ LO., Fortlana (cian 
towsids_90,985.00 
Engincer’s Recommendation bidd OGeCk QO cone ence ¢ ; 
asi Count and t : ) 
QO is depos y County 


> 


recommendations for award of the projects on which bids were 
received December 14, 1978, and authorized him to sign the 
contracts when conditions for the awards have been met. 


Dated this. ; & day of 4 C¢ ees: 


VAAL Sli Chron 
Glenn L. Jacksory, Cairman 
Oregon Transport&atipn Commission 


On December 19, 1978, I accepted the State Highway Engineer's 
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=XHIBIT B 
MINUTES OF _1-16-79 
TO: Oregon Transportation Commission 
SUBJECT : Report of Confirmation of Action Taken Under 


Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Work on the W.C.L.-Calvin Street Section of 6th 
Street in Columbia City, Columbia County. Bids 
received November 16, 1978. Contract No. 8839 
awarded December 12, 1978, to Columbia West 
Materials & Constructors, Inc., Portland, at 
$47,181. 


2) The Malheur River (Clark Lane) Bridge on County 
Road No. 651 in Harney County. Bids received 
November 16, 1978. Contract No. 8841 awarded 
December 11, 1978, to Douglas S. Coats Construction, 
Bend, at $116,900. 


3) Work on the Clackamas Highway at S.E. Evelyn Street 
and Clackamas-Boring Highway in Clackamas County. 
Bids received December 14, 1978. Contract No. 8852 
awarded December 19, 1978, to Tice Electric Co., 
Portland, at $154,560. 


4) Work on the Port of Entry (Klamath Falls) Section 
of The Dalles-California Highway in Klamath County. 
Bids received December 14, 1978. Contract No. 8854 
awarded January 2, 1979, to J. B. Steel, Inc., 
Medford, at $715,694.25. 


5) Guardrail installation on Beltline Road and the 
Delta Highway in Lane County. Bids received 
December 14, 1978. Contract No. 8855 awarded 
December 28, 1978, to R. A. Hatch Co., Bend, at 
$169,997. 


6) Traffic signal installation on N.W. St. Helens Road 
at N.W. Bridge Avenue in west Portland, Multnomah 
County. Bids received December 14, 1978. Contract 
No. 8858 awarded December 19, 1978, to L. W. Hembree 
Co., Portland, at $49,521.70. 


7) A barrier on the Oregon Slough Bridge Section on 
the Pacific Highway in Multnomah County. Bids 
received December 14, 1978. Contract No. 8859 
awarded December 19, 1978, to R. A. Hatch Co., 
Bend, at $336,345. 
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EXHIBIT____B- 
MINUTES OF _1-16-79 


TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On December 21, 1978, approved a left turn 
prohibition on the McKenzie Highway at Henderson 
Avenue in the community of Glenwood (M.P. 0.77) 
in Lane County. 


2) On November 14, 1978, approved an agreement with 
Chemeketa Community College for a Crash Injury 
Management Course from December 18-22, 1978, for 
$660. (Agreement was approved and signed by 
R. L. Schroeder on behalf of Mr. Coulter in his 
absence.) 


3) On December 13, 1978, approved a work experience 
agreement with the Employment Division for providing 
a work experience training to John A. Dentone, a work 
incentive program participant, effective December 4, 
1978, and shall terminate March 2, 1979. (Agreement 
was instigated from the Roseburg Region Office) 
(WIN Program) 


4) On December 29, 1978, established the following 
speed zones on the Rogue River Loop Highway at the 
west city limits of Grants Pass in Josephine County: 


M.P. 1.06 to M. -10 35 MPH 
M.P. 2.10 to M. -81 45 MPH 


Rescinds Speed Zone Resolution No. 534 dated 
March 5, 1968. (Speed Zone Order No. 794) 


5) On December 29, 1978, approved a part-time left turn 
prohibition at the junction of the Tualatin Valley 
and Beaverton-Tualatin Highways (M.P. 3.50) in the 
City of Beaverton, Washington County, between the 
hours of 3 p.m. and 6 p.m. Monday through Saturday. 


Dated/this £Shey of slamemeny » 1979 


./ Coulter, State Highway Engineer 


- 2899 - 


EXHIBIT B 
MINUTES OF 1-16-79 


TEMPORARY RULE ESTABLISHING A WEIGHT RESTRICTION FOR 
DESCHUTES RIVER BRIDGE CROSSING, SHERARS BRIDGE HIGHWAY 


What This Rule Does 


This rule prohibits vehicles or combinations of vehicles weighing in excess 
of 16 tons from using the Sherars Bridge (Deschutes River) located at 
Milepost 7.65 on the Sherars Bridge Highway No. 290, in Wasco County. 


Statutory Authority and Procedure 


ORS 487.905 gives the Department of Transportation the authority to impose 
weight limits on vehicles or combinations of vehicles and to impose any 
other restrictions which, in the judgment of the Department, may be 
necessary to protect the highway or any section thereof from being unduly 
damaged. By Delegation Order No. 16, dated March 30,1976, this authority 
was delegated to the State Highway Engineer. 


ORS 184.619 grants the Oregon Transportation Commission authority to adopt 
rules it considers necessary to carry out the functions of the Department. 


Weight Restriction 


Following an engineering inspection and evaluation of the condition of said 
bridge, the Department has determined that: 


1. Structural timber members of the bridge have deteriorated to 
the extent reduced load limits are mandatory. Further, a 
weight restriction of 16 tons is necessary to protect the 
bridge from being unduly damaged and to insure the safety of 
the traveling public. 


2. Vehicles or combinations of vehicles weighing in excess of 
16 tons shall not use the bridge. 


3. To inform the users of Sherars Bridge Highway of this weight 
restriction, signs shall be posted at both ends of the bridge 
and at such highway junction locations as may be considered 
necessary. 


4. Truck and bus traffic on the bridge shall be restricted to 
one vehicle at a time; therefore, the bridge shall also be 
posted with signs bearing the legend "One Way Traffic for 
Trucks and Buses". 


This temporary rule was adopted by the State Highway Engineer on December 
14, 1978. A certified copy thereof was filed with the Secretary of State 
on December _14 , 1978. 


APPROVED AS TO FORM: State of Oregon, by and through its 
Department of Transportation, 
Highway Division 


Chief Counsel ; 
Y/ F Sige 
. - 2902-2 

State Highway Engineer 


8) 


9) 


EXHIBIT B 
MINUTES OF _1=16-79 


Work on the Ross Island Bridge-S.E. 50th Avenue 
(Portland) Section of the Mt. Hood Highway 
(Powell Boulevard) in Multnomah County. Bids 
received December 14, 1978. Contract No. 8860 
awarded December 19, 1978, to R. A. Hatch Co., 
Bend, at $3,298,077. 


The Columbia River Bridge (S. Channel Bridge) on 
the East Portland Freeway in Multnomah County. 

Bids received December 21, 1978. Contract No. 8862 
awarded December 22, 1978, to Willamette-Western 
Corporation, Portland, at $35,688,000. 


Dated this 4 —day a ee a 1979 
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EXHIBIT __2 
MINUTES OF _1:16-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY 
BY STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me to approve 


and execute the necessary agreements covering Local Government Projects 
(FAS-C, FAUS, and SOS), I approved the following: 


Local 
Estimated Federal State Govt. Approval 
Section and Jurisdiction Total Cost Funds Share Funds Date 
FAUS Projects 
Scholls Hwy. @ Allen Blvd., 
State, Constr., Wash. Co. $ 60,000 $ 52,800 $ 7,200 $ none 12-21-78 


Signals @ 5 Locations in 

Portland: 1) N. Portland 

Blvd. & Montana Ave.; 2) 

N. Portland Blvd. and 

Missouri Ave.; 3) W. Burnside 

St. & 12th Ave.; 4) NE 82nd 

Ave. at Madison High School, 

& 5) SE 92nd Ave. & Harold St. 180,000 158 ,400 10,800 10,800 12-21-78 
Constrn. 

Lancaster Dr. @ Hayesville 

Dr., Marion Co., 

Project Cancellation 45,000 38,700 3,150 3,150 1-3-79 


FAS-C Projects 


S. Bank Chetco River, Curry 
Co., Constr. 200,000 176,000 12,000 12,000 12-27-78 


N.C.L.-Main 
Street (Rogue R.), 
Jackson Co., PE only 39 ,000 34,320 2,340 2,340 12-28-78 


SOS Project 


Otter Dr.-S. End of 
Bridge Dr., Deschutes Co. 
Rd. Dist. #4, PE only 4,000 3,440 none 560 1-3-79 


January 3, 19799-—7/= —> CL. 
H. 9. Coulter 
State Highway Engineer 
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EXHIBIT____ 8 — 
MINUTES OF 1-16-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


S. D. Spencer & Son, 
No. 8364 


Salem Road and 
Driveway Co., 
No. 8552 


Wilber Peterson & 
Sons, Inc., No. 8677 


Section and County 


Drain-Rock Creek, Douglas 
County 


Browning Ave. S.E.-Hilfiker 
Ave. S.E. (Salem), Marion 
County 


Pudding River Bridge, 
Marion County 


Acceptance 
Date 
December 11, 1978 


December 11, 1978 


December 11, 1978 


Hamilton Electric, Inc., December 13, 1978 


No. 8653 


Ore. Coast Hwy. @ Shopping 
Center Ave. (M.P. 358.6), 
Curry County 


L. W. Vail Co., Inc., 
No. 8601 


Athena-Little Dry Creek and 
Ward St.-SW 14th Ave. 
(Milton-Freewater), Umatilla 
County 


December 13, 1978 


West Portland Park & Ride, 
Multnomah County 


Lord Bros. Contr. Inc. December 15, 1978 
& Lord Bros. Equip. Co., 


Inc., No. 8353 


L. V. Anderson & Sons, 
Inc., No. 8735 


Mortimore Ranch-John Day 
Hwy., Wheeler County 


December 15, 1978 


Jarl Construction, Inc., 
No. 8745 


Heppner Rock Production, 
Morrow County 


December 19, 1978 


Horton Bros. Inc., December 28, 1978 


No. 8715 


Old Coast Hwy.-Boat Basin 
Rd., Curry County 


January 4, 1979 
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EXHIBIT c 
MINUTES OF 1-16-79 


January 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engi- 
neer (Administration Order No. 18), I report that I have taken the 
following actions for your official records: 


(1) Signed on December 4, 1978, the Grant of Access approved by Mr. 
Hollern November 14, 1978, for a 35 foot access at Station 
557+12 on the westerly side of the Junction City-Eugene Section 
of the Pacific Highway West in Lane County. File 2208 (16-43) 


(2) Service Agreement Extension to Southern Pacific Transportation 
Company for the 2nd Street Crossing in Albany, Linn County. 
Approved December 4, 1978. RR 905 (16-12) 


(3) Sale of 0.5 acre excess property on the Dabney Park-Larch Mtn. 
Road Section of the Crown Point Highway in Multnomah County for 
a minimum consideration of $2,500.00. Approved December 6, 1978. 
File 31026 (16-43) 


(4) Sale of 14,375 square feet excess property on the Chahalem 
Section of the Pacific Highway West in Yamhill County for a 
minimum consideration of $15,800.00. Approved December 6, 1978. 
Files 40232, 40234 & 43864 (16-43) 


(5) Construction and Maintenance Agreement with Oregon, California & 
Eastern Railway Company for installation of grade crossing pro- 
tection devices at Altamont Drive, Klamath County. Approved 
December 7, 1978. RR 940 (16-12) 


(6) Signed on December 5, 1978, the Grant of Access approved by Mr. 
Hollern November 29, 1978 for a 35 foot access at Station 39+35 
on the Grants Pass-New Hope Road Section of the Jacksonville 
Highway in Josephine County. File 40511 (16-43) 


(7) Signed on December 3, 1978, the Grant of Access approved by Mr. 
Hollern November 29, 1978 for a 35 foot access at Station 1538+50 
on the Coast Range Summit Section of the Corvallis-Newport Highway 
in Lincoln County. File 35374 (16-43) 


(8) Sale of a 9,000 square foot easement to Portland General Electric 
Company on the Southern Pacific Overcrossing Section of the Cascade 
Highway in Clackamas County for a minimum consideration of $1,100.00. 
Approved November 29, 1978. File 8237A (16-43) 


(9) Construction and Maintenance Agreement with Oregon Electric Railway 
for installation of grade crossing protection devices on Commercial 
Street in Salem, Marion County. Approved December 12, 1978. RR 
966 (16-12) 
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EXHIBIT____8 
MINUTES OF _1-16-79 


QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHMAY DIV. LEGAL SECTION 
SAVE AND COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 
Period From_10-1-78  Thru_12-31-78 | 


No. Amount 
Claims Pending at 8eginning of Period 86 $ 99,183.48 
Claims Pending at End of Period 89 gl08,212.00 


eS 


Money Collected During Period 


Installment Payments 84 s 3,616.40 
Compromise Payments 4 $_ 9,789.64 
Payments in Full 73 49,229.93 

EEN og 5h x adowe es Re Yeni dwn 


Claims Abandoned During Period 21 g Sty tee. 91 


RSS ee senseennsnenineeenseneesienneer~eneceeenieeeernerne nee 


Damage Cases (Actions Filed) va ¢36 6360.09 


Uncollected Judgments * $ sme 


* Referred to Department of Revenue for collection. 
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; EXHIBIT 
MINUTES OF _1-16-79 
Report of January 1979 (cont.) 


(21) Sale of 0.39 acre excess property on the McKenzie River-Judkins 
Point Section of the Pacific Highway in Lane County for a minimum 
consideration of $1,950.00. Approved January 2, 1979. File 39806 
(16-43) 


(22) Sale of 6,345 square feet excess property on the Harbor Drive- 
Barbur Blvd. Section of the Pacific Highway in Multnomah County 
for a minimum consideration of $13,650.00. Approved January 2, 
1979. Files 19351 & 20991 (16-43) 


(23) Right of Way Service Agreement with Clackamas County for ac- 
quiring right of way on the S.E. 132nd Avenue-S.E. 142nd Avenue 
Section of Sunnyside Road in Clackamas County. Approved 
December 13, 1978. Misc. C & A 6432. Agreement No. 118 (16-49) 


(24) Sale of 4,387 square feet excess property on the New Era-Aurora 
Section of the Pacific Highway in Marion County for a minimum 
consideration of $1,300.00. Approved January 3, 1979. File 
507 (16-43) 


(25) Sale of 1.57 acres excess property on the St. Helens Road-N.W. 
21st Avenue Section of the Columbia River Highway in Multnomah 
County for a minimum consideration of $200,000.00 to the City of 
Portland. Approved January 3, 1979. File 38138 (16-43) 


(26) Right of Way Service Agreement with Lane County for appraising on 
the Northwest Expressway in Eugene, Lane County. Approved 


January 4, 1979. Misc. C & A 6926. Agreement No. 111 (16-49) 
as | 


i ; 
Dated this 4 _ day of \amnary , 1979. 
Vv f 


7 37 Dor Zz 
J. B. BOYD, Right of Way Manager 
L ¢ 


JB:be 
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EXHIBIT c 
MINUTES OF .1-16-79 


Report of January 1979 (cont.) 


(10) Construction and Maintenance Agreement with Oregon Electric Rail- 
way for installation of grade crossing protection devices on 
Broadway Street in Salem, Marion County. Approved December 12, 
1978. RR 967 (16-12) 


(11) Construction and Maintenance Agreement with Oregon Electric Rail- 
way for installation of grade crossing protection devices at 
Liberty Street in Salem, Marion County. Approved December 12, 
1978. RR 965 (16-12) 


(12) Right of Way Service Agreement with Marion County for acquiring 
right of way for the Champoeg Road-Case Road Section of Giesy- 
Yergen Road in Marion County. Approved December 11, 1978. Misc. 
C & A 5519. Agreement No. 112 (16-49) 


(13) Right of Way Service Agreement with Marion County and the City 
of Jefferson to purchase property for a Community Development 
Block Grant program. Approved December 6, 1978. Misc. C&A 
6922. Agreement No. 113 (16-49) 


(14) Right of Way Service Agreement with the Department of General 
Services for a Relocation Benefit Study in Pendleton. Approved 
December 8, 1978. Misc. C & A 6923. Agreement No. 114 (16-49) 


(15) Sale of a Pipe Line Easement over 0.02 acre of excess property to 
the City of Clatskanie on the Clatskanie-Delena Section of the 
Columbia River Highway in Columbia County for no consideration. 
Approved December 13, 1978. File 20247 (16-43) 


(16) Signed on December 19, 1978, the Indenture of Access approved by 
Mr. Jackson December 11, 1978 for two 40 foot relocated accesses 
on the Camp White-Biddle Road Section of the Crater Lake Highway in 
Jackson County. Files 37624 & 37711 (16-43) 


(17) Sale of a Power Line Easement over excess property on the Lakeside- 
North Bend Section of the Oregon Coast Highway in Coos County to 
Central Lincoln P.U.D. for no consideration. Approved December 19, 
1978. File 11092 (16-43) 


(18) Right of Way Service Agreement with the City of Burns for the 
purchase of property for the Burns Municipal Airport in Deschutes 
County. Approved December 20, 1978. Misc. C & A 6924. Agreement 
No. 115 (16-49) 


(19) Right of Way Service Agreement with Washington County for acquiring 
right of way for the S.W. 65th Avenue Bridge Section of S.W. 65th 
and Nyberg Road in Washington County. Approved December 28, 1978. 
Misc. C & A 5913. Agreement No. 116 (16-49) 


(20) Right of Way Service Agreement with the City of Roseburg for ap- 
praising on the Stewart Park-Harvard Interchange in Roseburg, 
Douglas County. Approved January 2, 1979. Misc. C & A 6925 
Agreement No. 117 (16-49) 
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EXHIBIT____E— 
NA ns 1-16-79 
TO: Oregon Transportation! Medak et he F Bi 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid preject agree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, I approved the following grant-in- 
aid projects and report them for your official records. 


July 17, 197% - Umatilla County - Steelhead Park - $75C.0L. 


July 17, 19748 - City of LaGrande, Union County - LaGrande 
Tennis Court - $3,760.00. 


November 29, 1978 - City of Pendleton, Umatilla County - 
McKay Community Park Development - $5,C00.0C 


November 29, 1974 - City of Albany - Linn County - Waverly 
Parking Lots - $12,990.00. 


November 30, 1978 - City of Heppner, Morrow County - Hager 
Park Phase 1 - $2,497.50. 


December 1, 1978 - Bend Metropolitan Park & Recreation 
District, Deschutes County - $8,73¢.0C. 


December 4, 1974 - City of Warrenton, Clatsop County - 
Community Park Development - $7.47C0.UC 


Dated this /~ day of December, 1978 


( f t APT 
eS ee Oe 
Gary A. Sedtt, State Recreation Director 
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EXHIBIT____.p_ 
MINUTES OF _1-16-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith, for the Commission, I approved 
the following actions and report this for your official records: 


On April 15, 1977, the State and North Tillamook 
County T.V. Translators entered into an agreement 
allowing T.V. Translators to erect and maintain a 
building and a mast for a T.V. translator, buried 
cable and to construct and use certain roads in 
Oswald West State Park, Tillamook County. 


On September 27, 1978, approved an agreement with 
Tillamook County, North Tillamook County T.V. Trans- 
lators, Inc., and the Oregon State Health Division 
which authorizes the County to construct an addition 
to existing facilities and to install two antenna 
poles at the site of the T.V. translator station. 

It also authorizes the State Health Division to 
install repeaters for emergency communications from 
ambulances to hospitals in the existing and proposed 
facilities to Oswald West State Park. 


The September 27 agreement will terminate on the 
same date as the previous agreement, April 15, 1982. 


On December 12, 1978, Robert D. Caughell was given 


approval to construct a single-family residence on the 
Illinois River in Curry County. 


, Dated this 14th day of December, 1978. 


. Vi LA vA YD WELT 
. Talbot. ~ 
State Parks Superintendent 


- 2909 - 


=XHIBIT F 
MINUTES OF _1=16-79 


REPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 
of or 
Plaintiff Cause of Action _ Plaintiff Judgment 
Skipanon Assoc. Suit for a Declar- Construction Summary 
atory Judgment to of bridge en- Judament 
enjoin bridge con- joined. for State. 
struction. 
L-7562 
Attorney Fees: None Court Costs: State recovers 
County: Clatsop 
Gene H. Turner Personal Injury $43,075.94 $8,574.56 


L-7416 

County: Klamath 

REMARKS: State's insurance carrier paid judgment. Plaintiff found 
50% negligent. 
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=XHIBIT F 


MINUTES OF _1-16-79 
REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7694 Maraaret Churchill v. State of Oreaon: This lawsuit arises 

out of an accident that occurred on April 7, 1978 at the intersec- 

tion of Main Street and 14th in the City of Sprinafield. The 
Plaintiff alleges that she was struck in the rear by a vehicle oner- 
ated by Richard John Davis, an employe of the State of Oreaon. The 
plaintiff alleges that the state emnloye was drivina at a speed 

more than reasonable and prudent under the circumstances and failure 

to maintain a proper lookout. The amount of the lawsuit is $69,099 and 
the case has been referred to the Attorney General's office for defense 
of the state employe. 


L-7695 John M. Schoonover v. Robert A. Burco, Director of the Denart- 
ment of Transportation: This 1s a complaint for "Malfeasance of Office, 
icial Misconduct". This is a complaint in which Mr. Schoonover is 
asserting that the Department has improperly denied him access to State 
Highway No. 58. The vlaintiff has a limited access to the state hiah- 
way which is limited to "development, harvesting and transportation of 
forest products only". The plaintiff has subdivided the provertv that 

is adjacent to this access and has asked the State to lift the access 
restrictions. The State advised Mr. Schoonover that unon the navment 
of a fee of $6,500 the access restrictions would be lifted. Mr. 
Schoonover has taken issue with this action by the State and has insti- 
tuted leqal proceedings. The plaintiff wants the State to issue at no 
charge an irrevokable valid permit for an access to plaintiff's pronerty 
for compensatory damages in the amount of $19,000 and for exnenses in- 
curred in the lawsuit. The case has been referred to the Attornev 
General's office for the defense of Mr. Burco and the Department. 
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TO: 
SUBJECT: 


EXHIBIT__&s — 
MINUTES OF 1-16-79 


78 


Oregon Transportation Commi ssion 


Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On vec 29, 1978, $ 3,121,280.97 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of NOVEMBER , 1978. 


(List of apportionments on file in Commission Files, 
Salem.) 


On DEC 29, 1978, $ 1,872,828.58 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of NOVEMBER , 1978. 


(List of apporttonments on file in Commission Files, 
Salem.) 


Dated this 20THday of DECEMBER , 1978 


NJC 
Attachments 
cc: Robert Burco 


H. S. Coulter 
John Earley - Att. 
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EXH'BIT ; 
MINUTES OF 1=26-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's tHliqhest Amount of 
Defendant dffer Anpraisal Settlement 
George Welbe $22,100 $30,400 $27,000 
L-7558 
R-49184 
Section: N.E. Sandy-N.E. Glisan 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: 12-1-78 
Mary 0. Hill $ 6,000 $ 6,200 $ 7,500 
L-7570 
R-49212 
Section: N.E. Sandy-N.E. Glisan 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: 1-4-79 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Demand of 
Plaintiff Defendant  __—s_———sCause of Action Plaintiff 
State of Oregon Little Audrey's Property Damage $1,423.18 
Transportation 
Company and 


Robert Stetser 


L-7502 

County: Lane 

Disposed of by: Settlement for the best interest of the State in 
the amount of $1,250. 


State of Oregon Edward Jones Cost of removal $ 326.91 
of an illeqal 
road approach. 


L-7495 
County: Wallowa 
Disposed of by: Settlement of $199: - 


February 8, 1979 
Salem, Oregon 


The Oregon Transportation Commission held their monthly 
meeting by telephone at 10 a.m. in Room 135, Transportation Building, 
Salem, Oregon. Notice of this meeting was made by press release to 
the newspapers of the general and local circulation throughout the 
State. The following persons were on the telephone at the locations 
given: 


Glenn L. Jackson, Chairman, Portland 

Peter J. Brix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Tom Walsh, Member, Portland 

F. B. Klaboe, Director of Transportation, Salem 

Fred Miller, Assistant Director for Administration, Salem 

George Bell, Manager of Intergovernmental and Public 
Affairs, Salem 

H. S. Coulter, State Highway Engineer, Salem 

Dennis Moore, Administrator of Public Transit, Salem 

Roger Ritchey, Deputy Administrator, Aeronautics Division, 
Salem 

David Talbot, State Parks Superintendent, Salem 

Jack Sollis, Chief Counsel, Salem 

Larry Rulien, Executive Assistant, Administrative and 
Finance Branch, Salem 

C. W. Head, Manager, Commission Services, Salem 


The Commission unanimously approved the following items 
on the consent calendar: 


1) Minutes of the meeting of January 16, 1979. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolution 
No. 2682" on file in the Commission's files, Salem.) 


3) Adopted resolution declaring necessity of purchase of 
certain real property for public purposes for the 
Powers State Airport in Coos County and authorized 
condemnation. ("Aeronautics Real Property Condemnation 
Resolution No. 2683" on file in the Commission's files, 
Salem.) 


4) Authorized payment of $300 for 1979 calendar year dues 
for membership in the National Association of State 
Outdoor Recreation Liaison Officers. 


5) Authorized payment of $879 for 1979 fiscal year dues 


for membership in the National Conference of State 
Historic Preservation Officers. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION TELEPHONE MEETING 
held on 


FEBRUARY 8, 1979 


13) 


14) 


15) 


Authorized the Director to amend the agreement of 
July 1977 with the Department of Economic Development. 
The agreement is for $64,987 to cover Port planning 
and needs to be revised to read $68,594 in order to 
cover appropriate salary increases. This is an 
increase of $3,607. (Authorized Director to sign 
Agreement Addendum. ) 


Two requests for Bridge Replacement Projects as 
follows and authorized State Highway Engineer to sign 
the necessary project agreements: 


a) Request from the City of Pendleton to replace 
the structure over the Umatilla River on Main 
Street in Umatilla County. Total Cost $626,000; 
Federal Funds $500,800; Local Share $125,200. 


b) Request from Clackamas County to replace the 
structure over Bull Run River on Bull Run Road. 
Total Cost $600,000; Federal Funds $480,000; 
Local Share $120,000. 


Five requests for projects utilizing Interstate 
Transfer Funds withdrawn from the Mt. Hood Freeway 
and authorized State Highway Engineer to sign the 
necessary agreements: 


a) Request from City of Beaverton to improve a 2.4 
mile segment of Tualatin Valley Highway, upgrade 
existing signals and construct a park-and-ride 
lot. (S.W. Murray Blvd.-S.W. Walker Road Section, 
Washington County.) Total Cost $332,000; Federal 
Funds $282,200; Local Share $49,800. 


b) Request from City of Beaverton to provide multiple 
improvements at various locations within a 2.9 
mile section of the Beaverton-Tualatin Highway. 
(Tualatin Valley Highway-S.W. Scholls Ferry Road 
Section, Washington County.) Total Cost $277,000; 
Federal Funds $235,450; Local Share $41,550. 


c) Request from City of Lake Oswego to provide four 
travel lanes and a left-turn lane on the Oswego 
Highway and provide a computerized signal system. 
("B" Ave.-North Shore Road Section, State Street.) 
Total Cost $778,000; Federal Funds $661,300; Local 
Share $116,700. 


d) Request from Clackamas County to realign Oatfield 
Road and modify the Aldercrest Drive Approaches. 
Total Cost $78,000; Federal Funds $66,300; Local 
Share $11,700. 


(Continued on next page.) 
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6) Added the following two projects estimated at 
$190,000 to the District 5 State Bond Program: 


a) Curve improvement at M.P. 40.4 on the 
Florence-Eugene Highway, Lane County 


b) Left-turn refuge to serve Poodle Creek Road 
at M.P. 40.93 on Florence-Eugene Highway, 
Lane County 


7) Authorized sharing the construction engineering 
costs greater than 15% with the City of Sublimity 
covering a project on West Main Street from Center 
Street to Johnson Street in Marion County. Estimated 
cost to State $958. Authorized State Highway Engineer 
to sign a modified project agreement. 


8) Increased State funding participation in the amount 
of $101,800 for construction of the Portland Street- 
South 6th Street Bikeway in Klamath Falls, Klamath 
County. 


9) Adopted a resolution accepting a Grant Offer from the 
Federal Aviation Administration for financial 
assistance in the amount of $20,000 for a Master Plan 
and Environmental Impact Study for the Bandon State 
Airport in Coos County under the Planning Grant Program 
of the Airport Development Aid Program. Total cost 
of the study project will be $23,940. ("Aeronautics 
Miscellaneous Resolution No. 19" on file in the 
Commission's files, Salem.) 


10) Financial aid to municipalities grant to the City of 
Ontario in the amount of $7,199 to be matched by the 
City in the amount of $9,149 for a $16,348 airport 
improvement project in Malheur County. This project 
will fill cracks in the runway and rehabilitate the 
runway lighting system. 


11) Interagency Agreement for consulting services with 
the University of Oregon and the Public Transit 
Division on behalf of the Willamette Valley Rail 
Study Committee for the completion of a cost 
comparison between highways and intercity rail service 
at a cost not to exceed $500. (Authorized Administra- 
tor of Public Transit to sign agreement.) 


12) Authorized the Public Transit staff to appear before 
the Ways and Means Committee to request authority to 
apply for Federal Funds up to $275,000 from the Urban 
Mass Transportation Administration's Section 18 (non- 
urbanized area public transportation) Program. 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
State Parks Superintendent Exhibit D 
Chief Counsel Exhibit E 
Highway Controller Exhibit F 


Following Mr. Klaboe's recommendation, the Commission 
unanimously confirmed the following appointments effective February 8, 
1979: 


1) E. S. Hunter, Assistant State Highway Engineer, 
Technical Services Branch 


2) R. L. Schroeder, Assistant State Highway Engineer, 
Maintenance Branch 


3) C. T. Keasey, Assistant State Highway Engineer, 
Construction-Materials Branch 


4) D. H. Moehring, Assistant State Highway Engineer, 
Project Management Branch 


The Commission considered adopting as a permanent admin- 
istrative rule a resolution revising the required occupancy rate in 
vehicles for the Banfield HOV Lanes in Multnomah County from three 
to two persons. Mr. Klaboe said there was no adverse testimony 
received at the hearing held in Portland on January 16, 1979. As 
recommended by Mr. Klaboe, the Commission unanimously adopted 
"Miscellaneous Resolution No. 256B" on file in the Commission's 
files, Salem. (Permanent rule filed with the Secretary of State 
on February 8, 1979, and was published in the Administrative Rule 
Bulletin on March 1, 1979. The Hearing Study Report is on file in 
the Commission's files, Salem.) 


Mr. Klaboe reported that yesterday the Senate Transportation 

Committee began discussions on Senate Joint Resolution No. 7 which 

is a constitutional amendment to remove the State Police and a 

portion of the Parks budget from the Department of Transportation 
budget plus several other agencies that receive highway funds. He 
stated that the Committee instructed him to bring this item to the 
attention of the Commission. Following Mr. Klaboe's favorable 
recommendation, the Commission unanimously voiced their support of 
this constitutional amendment. 
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CAO NO. 


78-132 


78-163 
78-225 
78-226 


78-320 


78-329 
78-356 


78-384 


e) Request from Clackamas County to widen Price- 
Fuller Road and install an emergency fire signal 
at King Road. (S.E. King Road-S.E. Harmony Road 
Section.) Total Cost $130,000; Federal Funds 
$110,500; Local Share $19,500. 


16) Authorized increases in project authorizations on the 
following contracts: 


a) Contract No. 8003, Garden Valley Road-Fairgrounds 
Interchange, Pacific Highway, Douglas County, in 
the amount of $809,063. (5.5% increase) 


b) Contract No. 8685, Oak Ranch Creek Bridge, 
Nehalem Highway, Columbia County, in the amount 
of $26,293.30. (11.7% increase) 


c) Contract No. 8645, Tunnel Creek-Whitewater Road 
Section, North Santiam Highway, Marion County, 
in the amount of $9,556.45. (8.3% increase) 


17) Agreement No. 37 with the National Academy of Sciences 
covering the National Cooperative Highway Research 
Program. Oregon's share for Fiscal Year 1979 is 
$60,723. Authorized State Highway Engineer to sign 
agreement. 


18) Abandoned eight damage claims totaling $10,192.59 as 


follows: 
NAME DAMAGE AMOUNT 
S & S Equipment Co. & Guardrail & Median $4,287.58 
Bernie N. Wood Rail 
Carlotta A. McGraw Guardrail 404.46 
Ramon R. Aguilar Guardrail 853.62 
(Unable to obtain) Fluorescent paint 1,772.90 
Calzono Trucking & Sign 1,464.52 
Otis B. Gaines i, Oe 
Meils P. Jensen Guardrail 604.02 
Carl R. Tramel Guardrail 480.99 
Joann C. Kerr Guardrail 324.50 


February 8, 1979 - 2918 - 


The Commission considered the adoption of a permanent 
administrative rule pertaining to an Ocean Shore Vehicle Use Zones 
Policy. Mr. Talbot said the rule covers standards and guidelines 
by which staff and Commission would look at proposals from the 
public to close certain sections of the beach. The items covered 
consist of safety, the need for access suitability, scenic and 
recreational values and natural resource values. The Commission 
unanimously adopted the policy ("Ocean Shore Rule No. 22" on file 
in the Commission's files, Salem) as recommended by Mr. Talbot. 
(Permanent rule filed with the Secretary of State on February 8, 
1979, and was published in the Administrative Rule Bulletin on 
March 1, 1979.) 


Following Mr. Talbot's recommendation, the Commission 
unanimously adopted the following permanent administrative rules: 


1) Modify the existing campsite reservations system 
through elimination of: 


a) Telephone reservations 
b) $2 administrative charge 


("State Park Rule No. 39H" on file in the Commission's 
files, Salem.) 


2) Change group picnic regulations at Champoeg, McIver, 
and Rooster Rock Park areas: 


a) Eliminate the restriction that group picnics 
be limited to 200 people or less, and establish 
new group size limits based on the facilities 
available at each park; 

b) Increase user fees and deposits based on the size 
of the group; 

c) Apply stricter control on the use of alcoholic 
beverages. 


("State Park Rule No. 391" on file in the Commission's 
files, Salem.) 


3) Increase user fees and deposits for special group 
facilities at Silver Falls and Emigrant Springs 
Park Areas and initiate fees for use of the Garden 
House at Shore Acres State Park. 


("State Park Rule No. 39J" on file in the Commission's 
files, Salem.) 


(Permanent rules filed with the Secretary of State on February 9, 


1979, and published in the Administrative Rule Bulletin on March l, 
1979. 


- 2921 - February 8, 1979 


The Commission unanimously approved the reappointment of 
Joe Caraher of Klamath Falls and the new appointments of Donald Mason 
of Eugene and Patricia Gilbert of Coos Bay to the Travel Advisory 
Committee. (The appointments have the approval of the Governor's 
Office.) 


The Commission confirmed the Commission meeting dates of 
March 27, 1979, in Salem and April 17, 1979, in Medford. 


Mr. Sollis reported that an opinion has been received 
from the Court of Appeals relating to a lawsuit involving a pre- 
emption traffic signal on 12th Street in Salem. He said the Court 
of Appeals has held that the Manual on Uniform Traffic Control 
Devices does not have the force and effect of law and that engineer- 
ing judgment in the design of traffic signals is the controlling 
factor. He indicated that this is a good decision for Oregon 
because other states have held that it had the effect of law and had 
to be followed exactly without the option to use engineering judgment 
in the design of traffic signals. Mr. Sollis said it is a good case 
in establishing the fact that if a traffic signal operates as it is 
designed that there is no liability on the part of the State for an 
accident at that intersection. 


Commissioner Walsh inquired about the release of land, in 
which the Federal Government participated in the purchase, on Powell 
Boulevard in the City of Portland. Mr. Sollis stated that as far 
as the Federal regulations are concerned, there are no constraints 
on releasing the land for nonhighway-related purposes without any 
cost. He said that is in conflict with State Law, Article 9, Section 3, 
which provides it can only be released without any cost or with a 
reduced cost for purposes that are authorized under Article 9, 

Section 3. He said the Federal Law provides that it must be consistent 
with the State Law and the property could not be released without any 
charge unless it was for a purpose authorized under Article 9, 

Section 3. Mr. Sollis said if it is going to be used for public 
housing or other such purposes, the public would have to pay the 

full market value. A direct sale could be made to a governmental 
agency but it would have to be for full market value as determined 

by appraisals. 


The Commission considered an agreement with CH,M-Hill for 
the preparation of the Final Environmental Impact Statement for the 
S.E. 50th Avenue-S.E. 92nd Avenue Section of S.E. Powell Boulevard 
in Multnomah County. Mr. Coulter said in the absence of consultant 
services, the project would be delayed at least six months because 
of current staff commitments on other projects. The agreement is 
not to exceed $32,000 and will cover a four-month period. The 
Commission unanimously approved the agreement as recommended by 
Mr. Coulter and authorized him to sign it in their behalf. 
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EXHIBIT A 
TO: Oregon Transportation Commission jJINUTES OF _2-8-79 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 

- authority and acting in accordance therewith for the Commission, 
I approved all actions listed below and report this action for 
your official records: 


1) On December 21, 1978, accepted the bid of 
Willamette-Western Corporation for the 
South Channel Bridge (Columbia River Bridge) 
of East Portland Freeway in Multnomah County 
in the amount of $35,688,000 and authorized 
the State Highway Engineer to award the con- 
tract subject to the concurrence of the 
Federal Highway Administration. Bids re- 
ceived December 21, 1978. (Contract No. 8862) 


2) On December 22, 1978, approved a cultural 
resources inventory project agreement with 
the Portland Development Commission. The 
agreement authorizes pass-through Federal 
monies in the amount of $7,500 to be matched 
with monies available to the Portland Develop- 
ment Commission. No State Funds are involved. 


3) On December 26, 1978, approved an agreement with 
State of Utah to enable Utah to perform certain 
sampling inspection and testing on a railroad 
bridge which is a part of 1-205 and which is 
being prefabricated in the State of Utah. Utah 
will be paid for its service on the costs basis 
as provided in the agreement. 


4) On December 28, 1978, approved a supplemental 
agreement with Salem Sand and Gravel Company to 
rescind the preliminary acceptance date for the 
sewage disposal system in Manzanita Safety Rest 
Area on the Pacific Highway in Josephine County 
and allow consideration of improvement of the 
plant or alternate methods of sewage disposal. 
State will notify the contractor on or before 
June 30, 1979, of a new preliminary acceptance 
date. (Contract No. 7883) 


5) On December 29, 1978, approved an agreement with 
Baker County to provide Sno-Park parking permit 
enforcement at Anthony Lakes Ski Area for the 
remainder of the 1978-79 skiing season. The esti- 
mated cost of this work to be done by the County 
Sheriff is $500. Funding is provided from Winter 
Recreation Area parking permit revenue. 


- 2923 - 


The Commission welcomed Fred Miller back to the Department 
of Transportation staff. 


The meeting adjourned at 10:18 a.m. 


B. Gordon €oleman, Commissioner 


Tom sot Commissioner 


C. W. Head, Manager 
Commission Services 
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EXHIBIT 4 
MINUTES OF 2-8-79 
TO: . Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


41280 Merila, Dagmar Rose $ 4,000.00 
44034 Willener, Henry C. 655.00 
46946 Parkrose Water District 202,500.00 
49492 Dooley, John C. & Vera L. 950.00 
49861 Commonwealth Properties Inc. -0- 
49943 McMillan Shingle Inc. 575.00 
49966 Holloway, Edward & Doris Ilene 500.00 


50022 Krebs, Marion G. et al 9,865.00 
50075 Bartolat, Albert F. & Helen C. et al 11,250.00 
50266 Friesen, Helen E. -0- 


52-44 .95 National Advertising Company 855.00 
52-44 .97 National Advertising Company 155.00 


54-3 .53 National Advertising Company 1,450.00 
161-13.78 National Advertising Company 440.00 
226-16.12 National Advertising Company 940.00 


237-0.49E Moore, Evangeline T. 270.00 
17 Transactions $ 234,835.00 


(2) Supplemental agreement with Ernest W. Hahn, Inc., which modifies 
the method of payment for a developer-financed project for highway 
improvements on 82nd Avenue to accommodate the Clackamas Town 
Center on the Cascade Highway North No. 68. In lieu of the normal 
cash advance deposit for 100 percent of the estimated cost ($1 
million range), the State has agreed to accept a letter of credit 
which can be drawn upon to pay contractor estimates each month. 
The developer estimates that this method will save him about 
$90,000 in interest. 


(3) Agreement with City of Oregon City and Peter B. Bedford Marc Paul, 
Inc., dba Oregon City Properties, for installation of traffic signals 
on the Cascade Highway South (Molalla Avenue) at Clairmont Street. 

The State will design, install and maintain the signals, the City 
has agreed to pay all costs of electrical energy and the Company 
will pay all costs of the installation. 


By your duly adopted delegation order, you authorized me in myr 

A official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 


reegrpeR O VED Dated this ‘> day of 4 2e Ft » 1979 
Si he _ AX -J37397 FZ a4 "ne 
STATE HIGHWAY ENGINEER ee Oregon Trdnsportation Commission 


Date Azer S2/P 272 


, Ae ‘ 
oui 
FEN 9 


6) 


7) 


8) 


EXHIBIT___4 
MINUTES OF _2-8-79 


On December 29, 1978, approved an agreement with 
Union County to provide Sno-Park parking permit 
enforcement at Spout Springs Ski Area for the 
remainder of the 1978-79 skiing season. The 
estimated cost of this work to be done by the 
County Sheriff is $975. Funding is provided from 
Winter Recreation Area parking permit revenue. 


On January 2, 1979, approved an agreement with the 
Public Utility Commissioner relating to the con- 
struction, landscaping and maintenance of certain 
facilities to be utilized by PUC as a Port of 

Entry at Klamath Falls. Execution of this agree- 
ment documents PUC concurrence in award of contract 
for construction of the facility on which bids 
were opened on December 14, 1978. 


On January 4, 1979, approved an agreement with the 
State of Utah authorizing them to provide necessary 
sampling, inspection and testing work for the 

State of Oregon under State Contract No. 8795 on 
material being prefabricated in the State of Utah. 
(UPRR Second Street Overcrossing in La Grande) 


Dated this /* day of DA , 1979 
oe : NJ 
teen. 


Glenn L. Jacksonj Chairman 
Oregon Transportation Commission 


y 
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EXHIBIT A 
MINUTES OF 2-879 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
41288 Johnson, Kenneth R. & Lois $ 12,640.00 
44043 Stephens, Jennie 1,400.00 
47915 Williamson, Paul G. & Wilma 750.00 
49479 Spokane, Portland and Seattle Railway Co. 8, 350.00 
49657 Fromm, Gordon C. et al 2,200.00 
49779 City of Beaverton 310.00 
50286 Kim's Restaurant, Inc. 150.00 
50289 Heirs of S. Hamilton 2,200.00 
161-12 .08S Sledge, James F. & Colette E. 90.00 
161-13.78 Cummings, Clarence C. & M. 20.00 
162-0 .63 M. P. Materials Corporation 50.00 
193-6.22 Holt, Raymond E. 360.00 
210-0.58 Morse Brothers, Inc. 150.00 
210-2 .13 Nussbaumer, Myrtle M. 450.00 
210-2 .24 Nussbaumer, Myrtle M. 450.00 
210-3 .20 Cunningham, C. J. 450.00 
210-13 .32 Kamph, Robert R. 390 .00 
210-16 .50 Bahrs, Alice M. 270.00 
212-0.96 Williamson, D. I. 270.00 

19 Transactions $ 31,020.00 


(2) A supplement to the tri-party agreement between the State of 
Washington State Patrol, the Oregon Highway Division and the 
State Board of Higher Education for a 20-year lease on three 
sites in Washington to provide microwave capabilities into 
Eastern Oregon. The supplemental agreement authorizes the 
Highway Division to make the final payment of $30,000 at a 
date earlier than specified in the original agreement. 


(3) Agreement with City of La Grande and the Standard Insurance 
Company for installation of traffic signals on the Wallowa 
Lake Highway at the Grande Ronde Shopping Center. The State 
will design, install and maintain the traffic signals using 
Title II Safety Funds. The City has agreed to pay all costs 
of electrical energy, and the Company has agreed to contribute 
$5,000 toward the cost of the project. 


PPROVED 


/ 
SS 
gs VIA th ——< 
: . ~ —_> ie 
STATE HIGHWAY ENGINEER 
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EXHIBIT 
MINUTES OF _2-8-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commis- 
sion, I approved the agreement listed below and report this 
action for your official records: 


On December 22, 1978, gave approval to 

J. B. Boyd, Right of Way Manager, of an 
agreement with Multnomah County for 

Phase II of the Rocky Butte Operation 
and Maintenance Facilities, East Portland 
Freeway. (File No. 46993A) 


a 
Dated this Ly day <a, 1979 


airman 
m Commission 


lenn L. Jackso 
Oregon Transpor 
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EXHIBIT A 
MINUTES OF 278-79 


TO: Oregon Transportation Commission 
SUBJECT: Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Transportation 
Commission. Pursuant to that authority and acting in accordance therewith for 
the Commission, I approved the following action and report this for your 
official records: 


By telephone on January 12, 1979, I gave approval to Rod Henry 
to accept an option from Parkrose Water District for the pur- 
chase of right of way on the N.E. Sandy Blvd.-N.E. Glisan Street 
Section of the East Portland Freeway in Multnomah County for a 
consideration of $202,500.00 plus state lands to be exchanged. 


Dated thisAZaay re) » 1979 
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(4) 


G) 


(6) 


EXHIBIT A 
MINUTES OF _2=8-79 


Agreement with Lane County for the removal of roadside 
obstacles along the Beltline Highway and the Delta Highway 
using Title II, Section 210 Federal Funds. The State will 
design and supervise construction for the entire project. 
The County will provide the required 10 percent matching 
funds for that portion of the project attributable to the 
Delta Highway. 


An existing contract with John Woods provided for training 

of a newly-appointed State Parks Forester for several months. 
The contract has an expiration date of March 1, 1979. The 
selected staff forester will not become available until some- 
time in February, which then necessitated extending the John 
Woods' contract. This amendment provides for extension of 
the contract to April 30, 1979, with no alteration in the 
original consideration of $4,000. 


Agreement with Department of Human Resources, Children's 
Services Division, for development of a boys' camp for 
MacLaren School for Boys at Hilgard Junction State Park in 
Union County. Children's Services will construct the 
necessary buildings on a 6.6 acre site within the State 
park. Boys housed at the camp will perform work assignments 
at various State parks in the area, and they will be paid as 
provided in an existing agreement between the agencies. The 
Hilgard lease agreement extends for 20 years from date of 
approval, with provisions for termination if necessary during 
the lease period. 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and on the preceding 


page (totaling 6 items) and report this action for your official 


Dated this 1S day olan z , 1979 


records. 


Oregon Transportation Commission 
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EXHIBIT A 
MINUTES OF .2-8-79 


(5) Agreement with Department of Human Resources, 
Corrections Division, to define responsibilities 
of each agency in providing Corrections Division 
Release Center inmate crews to perform State Parks 
maintenance tasks. Parks Branch will pay each 
resident at the rate of $1 per day. Monthly warrants 
will be transmitted to the proper institution for 
final processing. This agreement is for a term of 
10 years effective on the date of approval, but may 
be cancelled by either party upon 90 days written 
notice to the other party or sooner by mutual consent. 
(Parks Branch) 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and report this action for your official 
records. 


Dated this # &“day , 1979 


Oregon Transpéxtatifn Commission 
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EXHIBIT 
MINUTES OF .2-8-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
50062 Keller, Edith F. et al $ 18,100.00 
50094 Longview, Portland & Northern 

Railway Compan 1,475.00 
50273 Multnomah County 175.00 
50295 Noji, Satoru 1,000.00 
50402 Bedford, Peter B. -0- 

5 Transactions $ ’ . 


(2) Agreement with City of Tigard, Portland Fixture Company and 
L. B. Nelson Construction Corporation covering installation 
of traffic signals on the Scholls Highway at S. W. 121st 
Avenue to accommodate a new development. The State will 
design, install and maintain the signal equipment. The 
City will pay for electrical energy and the developers have 
agreed to pay all costs of design and installation. (Local 
Government ) 


(3) Agreement with City of Ashland covering construction of the 
Siskiyou Boulevard-Park Street Section of the Green Springs 
Highway. The State will acquire the necessary right of way 
and construct the project using Federal Aid Funds. The City 
has agreed to cooperate in the adjustment of utility facilities 
and to pay all costs of electrical energy for operation of 
traffic signals. (Local Government) 


(4) Agreement with Deschutes Rural Fire Protection District No. 2 
for installation of emergency vehicle pre-emption devices on 
three traffic signals within the Bend South City Limits-Murphy 
Road Section of The Dalles-California Highway. The State 
will design, install and maintain the devices using Federal 
Aid Primary Funds. The District has agreed to provide 50% of 
the required matching funds. (Local Government) 


/APPROVED 


. | Ee 


STATE HIGHWAY ENGINEER 


Date /— (9 - 7 
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EXHIBIT : 


MINUTES OF 278-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY 
BY STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to approve 
and execute the necessary agreements covering Local Government Projects 
(FAS-C, FAUS, and SOS), I approved the following: 


Local F 
Estimated Federal State Govt. Approval 
Section and Jurisdiction Total Cost _ Funds Share Funds Date 


FAUS Projects 


Transit System Terminal $ 50,000 $ 44,000 None $ 6,000 1-23-79 
Study, City of Salem 
Marion County, Study 


Deschutes Place- $400,000 $352,000 $24,000 $24,000 1-30-79 
Lafayette Avenue 

Section, Division 

Street, FAU 3225 

City of Bend, Deschutes 

County, Construction 


South 6th St.-Parkdale $253,000 $222,640 $15,180 $15,180 1-30-79 
Drive Section, East Park 

St., FAU 3650, City of 

Grants Pass, Josephine 

County, Construction 


January 31, 1979 os ki. 
H¢ S. Coulter 
State Highway Engineer 
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TO: 


<YHIB! A 
Oregon Transportation Commiss ion XHIBIT o 


MINUTES OF2:8-79 


SUBJECT: Report of Actions Taken Under Delegated Authority 


1) 


Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
40131 Callow-Steens Corporation $ 200.00 
49998 Weller, Walter W. & Elizabeth C. et al $95,500.00 
50405 Equitable Savings & Loan Association ) 


2) 


3) 


4) 


5) 


3 Transactions $95,700.00 


Grant an extra width to 40 feet to C. E. John Co., Inc., for 
the access being moved to Station 244+37 on the Tumalo-Bend 
Section of the McKenzie-Bend Highway in Deschutes County. 
File 16975. 


Supplemental agreement with Jackson County for a time exten- 
sion from December 31, 1978, to March 31, 1979, covering the 
Bear Creek Greenway Project (Phase 1, Jackson County, OP 807). 
This project was initially written to require 56 parcels of 
land between Ashland and Central Point. The project scope 
has been amended to include 62 parcels and the geographic 
area from Emigrant Dam to the Rogue River. To date, the 
County has acquired and billed for 27 parcels, representing 
$327,380 of the approved $633,000 total cost of the project. 
Options recently have been obtained on a number of parcels 
and the County is awaiting this time extension to exercise 
those options and complete the project. (Parks Branch) 


Agreement with City of Eugene for construction of the Willie 
Knickerbocker Bicycle Bridge. The City will be responsible 
for the design, construction, operation, and maintenance of 
the project. The State will approve the plans and contribute 
a maximum of $10,000 toward the cost of the project. Funds 
will be expended from monies designated for use on bicycle- 
pedestrian trails. (Local Government) 


Agreement with City of Salem covering construction of the 

Pine Street-Academy Street Section of Pacific Highway East, 

No. 1E. The State will design, construct and maintain this 
section of highway using Federal Aid Title II Safety Funds. 

The City has agreed to cooperate in the adjustment of utilities, 
and to accept jurisdiction of improved street connections. (Local 
Government ) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 
your official records. 


Dated this A ( day of - , 1979 
- ti Arty 


EERE Glenn L. 


irman 
Commission 


Jackso 
Oregon Transportati 


be e APPROVED / 5932 - 
ff SS Ch Ze 


STATE HIGHWAY ENGINEER 


te /- ZE- 7D 


“4 a 


. EXHIBIT _____ 3. 


MINUTES OF .298-79 


Contractor and 


Contract No. Section and County 
Traffic Marking Ashland Pavement Marking, 
Specialists, Jackson County 
No. 8741 
Salem Road and Deer Park Dr. SE-Silver Cr. 
Driveway, No. 8662 Falls Intch., Marion County 
Hamilton Electric, Redwood Hwy. @ Fairgrounds 
Inc., No. 8657 Rd. (Grants Pass), 

Josephine County 

Holst Construction Co., Jordan Creek Bridge, 

No. 8787 Malheur County 
Hamilton Electric, Inc., Pacific Highway W. @ Irving 
No. 8642 Road, Lane County 
Tice Electric Co., Portland Ave. @ Gloucester 
No. 8699 St. (Gladstone), 

Clackamas County 
Sims Electric, Inc., Chetco Ave. @ Center St. 
No. 8673 (Brookings), Curry County 
Landsystems, Inc., Hubbard Intch.-Woodburn 
No. 8053 Intch., Marion and 


Clackamas Counties 


Olson Electric Co., Pac. Hwy. E. @ SE River Rd. 


No. 8634 (Milwaukie), Clackamas Co. 
Clarke Electric Co., Portland Ave. @ McKillican 
No. 8602 St./Hood St. (W. Linn), 


Clackamas County 


Cascade Construction NE Broadway St.-SE Harrison 
Co., Inc., No. 8622 St. (Portland), Multnomah Co. 
Sims Electric, Inc., Oakland/Shady Hwy. @ NE 

No. 8701 Newton Cr. Rd., Douglas Co. 
Hamilton Electric, Inc., Pacific Hwy. E. @ S. Ivy St. 
No. 8616 (Canby), Clackamas County 


January 30, 1979 


. S&S. Coulter 
State Highway Engineer 
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Acceptance 


Date 


January 


January 


January 


January 


January 


January 


January 


January 


January 


January 


January 


January 


January 


22, 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


EXHIBIT B 
MINUTES OF _2-8-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 

Wildish Corvallis Sweet Home W.C.L.-9th Ave., January 11, 1979 
Construction Company, Linn County 

No. 8473 

Holst Construction Columbia Slough Frontage January 11, 1979 
Co., No. 8553 Roads, Multnomah County 

Babler Bros., Inc., Ski Bowl Front. Rd.-Summit January 15, 1979 
No. 8713 Meadow Rd. & Warm Springs 


Intch.-Salmon River Curves, 
Clackamas County 


Road & Driveway Co., Yachats-Beamer Creek, January 15, 1979 
No. 8768 Lincoln County 
Dahl Contractors, Portland Pavement Marking January 15, 1979 
No. 8600 Project #2, Multnomah Co. 
Babler Bros., Inc., Stellar Drive & Solar Drive, January 19, 1979 
No. 8812 Deschutes County 
Douglas S. Coats Brownell Ditch-Hermiston January 22, 1979 
Construction, Ditch, Umatilla County 
No. 8679 
Roseburg Paving, Inc., S. Umpqua R. (Winston) January 22, 1979 
No. 8638 Overflow Channel, 

Douglas County 
Copeland Paving, Inc., Maple Lane-Hamilton January 22, 1979 
No. 8806 Lane (Grants Pass), 


Josephine County 
Salem Road and Driveway Rosewood Drive N.W.- January 22, 1979 


Company, No. 8592 Willamette R. Br. (Salem), 
Polk County 
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PHOT ccc 
MINUTES OF _ 2-8-79 
TO: Oregon Transportation Commission 
SUBJECT: Report of Confirmation of Action Taken Under 


Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Traffic signal installation on S.E. Bybee Boulevard 
at S.E. 23rd Avenue in Portland, Multnomah County. 
Bids received December 14, 1978. Contract No. 8857 
awarded January 9, 1979, to Tice Electric Co., 
Portland, at $35,939. 


2) Traffic signal installation on the Farmington 
Highway at S.W. 170th Avenue in Washington County. 
Bids received December 14, 1978. Contract No. 8861 
awarded January 9, 1979, to Tice Electric Co., 
Portland, at $50,985. 


3) Work on the Del Rey Beach Access Road-Neawanna 
Creek Section of the Oregon Coast Highway in 
Clatsop County. Bids received January 25, 1979. 
Contract No. 8863 awarded January 29, 1979, to 
Babler Bros., Inc., Portland, at $679,118. 


4) Work on the Jewell Junction-Summit (M.P. 22.90 & 
M.P. 25.32) Section of the Sunset Highway in 
Clatsop County. Bids received January 25, 1979. 
Contract No. 8864 awarded January 29, 1979, to 
Roy L. Houck Construction Co., Salem, at $221,378. 


5) Paving on the Lane County Line-Elbow Lake Section 
of the Oregon Coast Highway in Douglas County. 
Bids received January 25, 1979. Contract No. 8865 
awarded January 29, 1979, to J. C. Compton Co., 
McMinnville, at $894,875.75. 


6) Work on the Willow Creek Bridge Section of the 
Heppner Highway in Gilliam County. Bids received 
January 25, 1979. Contract No. 8867 awarded 
January 29, 1979, to Douglas S. Coats Construction, 
Bend, at $417,847. 


7) Work on the Pacific Highway West at S.W. 53rd 
Avenue in Multnomah County. Bids received 
January 25, 1979. Contract No. 8873 awarded 
January 29, 1979, to Tice Electric Co., Portland, 
at $69,930. 


8) Protective fencing on the Willamette River 
(Marquam) Bridge on the Pacific Highway in 
Multnomah County. Bids received January 25, 1979. 
Contract No. 8874 awarded January 29, 1979, to 
San Jose Steel Co., Inc., Portland, at $78,589.06. 


~~ 
-_ 


January 31, 1979 ~ ak 6 
A937 Coulter, State Highway Engineer 


EXHIBIT —.____2. 
MINUTES OF _2-8-79 


TO: Oregon Transportation Commission 
SUBJECT : Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On January 9, 1979, established a 45 MPH speed 
zone on the Oregon Coast Highway in the 
community of Seal Rock in Lincoln County from 
M.P. 150.40 to M.P. 150.88. Rescinds Speed 
Zone Resolution No. 439 dated January 30, 1964. 
(Speed Zone Order No. 795) 


2) On January 9, 1979, established a 50 MPH speed 
zone on the Rogue Valley Highway from the south 
city limits of Central Point to the north city 
limits of Medford in Jackson County from 
M.P. 3.07 to M.P. 4.60. Rescinds Speed Limit 
Resolution No. 73a dated January 16, 1958. 
(Speed Zone Order No. 796) 


3) On January 19, 1979, established a 30 MPH speed 
zone on the Springfield-Creswell Highway in the 
vicinity of Springfield, Lane County, from 
M.P. 0.62 to M.P. 0.90, and a 45 MPH speed zone 
from M.P. 0.90 to M.P. 2.30. (Speed Zone Order 
No. 797) 


4) On January 22, 1979, established a 35 MPH speed 
zone on the Oregon Coast Highway in the vicinity 
of Warrenton, Clatsop County, from M.P. 10.09 to 
M.P. 10.30, and a 45 MPH speed zone from 
M.P. 10.30 to M.P. 10.92. Rescinds Speed Zone 
Resolution No. 491 dated July 13, 1965. (Speed 
Zone Order No. 798) 


et (Se 


H. S. Coulter, State Highway 
Engineer 
Dated this 3/_ day of Fouserwy, 1979 


1-30-79 
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Phe ne 


MINUTES OF _278-79 


Report of February, 1979 (cont.) 


(11) Right of Way Service Agreement with City of Portland for acquiring 
property for the Off-Street Parking Lots Project on the Ross Island 
Bridge-S.E. 52nd Avenue Section of the Mt. Hood Highway. Approved 
January 11, 1979. Misc. C & A 6698 Agreement No. 122 (16-49) 


(12) Sale of 1.08 acres excess property on the Robertson Bridge-Redwood 
Highway Section of the Rogue River Loop Highway in Josephine County 
for a minimum consideration of $15,000.00. Approved January 12, 
1979. File 12732 (16-43) 


(13) Sale of 0.55 acre excess property on the Lakeside-North Bend Section 
of the Oregon Coast Highway in Coos County for a minimum consid- 
eration of $3,300.00. Approved January 16, 1979. File 11092 (16-43) 


(14) Signed on January 16, 1979 the Grant of Access approved by Mr. 
Jackson June 1, 1978 for a 35 foot residential access at Station 
F2 14+52 on the Grants Pass-Rock Point Section of the Pacific 
Highway in Josephine County. File 27128 (16-45) 


(15) Right of Way Service Agreement with the City of Newberg for 
acquiring right of way on the Middlebrook Street-Pacific 
Highway West Section of Springbrook Street in Yamhill County. 
Approved January 23, 1979. Misc. C & A 6556 Agreement No. 
123 (16-49) 


(16) Sale of 3.0 acres excess property on the Willamina-McMinnville 
Section of the Willamina-Sheriden Highway in Yamhill County 
for a minimum consideration of $15,000.00. Approved January 
26, 1979. File 10101 (16-43) 


(17) Sale of 7,418 square feet excess property on the Marquam 
Bridge-S.E. 84th Avenue Section of the Mt. Hood Freeway in 
Multnomah County for a minimum consideration of $45,000.00. 
Approved January 26, 1979. File 46822 (16-43) 


(18) Sale of 4,000 square feet excess property on the Marquam 
Bridge-S.E. 84th Avenue Section of the Mt. Hood Freeway in 


Multnomah County for a minimum consideration of $32,000.00. 
Approved January 26, 1979. File 47459 (16-43) 


Dated thin. 3/ day of 
)¥7 


J. ¥,BOYD, Right Way Manager 


JB:be 
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February 1979 


TO: 


EXHIBIT ¢ 
MINUTES OF .2=8-79 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engi- 
neer (Administration Order No.18), I report that I have taken the 
following actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


(10) 


Sale of 1.02 acres excess drainage easement on the Junction 
City-Eugene Section of the Pacific Highway in Lane County for 
a minimum consideration of $150.00. Approved January 3, 1979. 
File 9115 (16-43) 


Right of Way Service Agreement with Lincoln County for ap- 
praising on the Steer Creek-Norton Hill Section of the Rock 
Creek County Road in Lincoln County. Approved January 4, 1979. 
Misc. C & A 6931 Agreement No. 119 (16-49) 


Right of Way Service Agreement with Lincoln County for ap- 
praising on the Drift Creek-Erickson Creek Section of the 
Schooner Creek-Bear Creek Road in Lincoln County. Approved 
January 4, 1979. Misc. C & A 6930 Agreement No. 120 (16-49) 


Right of Way Service Agreement with City of Medford for ac- 
quiring right of way on the Biddle Road-Genessee Section of 
Jackson Street in Jackson County. Approved January 5, 1979. 
Misc. C & A 6728 Agreement No. 121 (16-49) 


Sale of 1,850 square feet excess property on the Pendleton 
Section of the Old Oregon Trail Highway in Umatilla County 
for a minimum consideration of $400.00. Approved January 
9, 1979. File 38929 (16-43) 


Sale of 22,110 square feet excess property on the St. Helens 
Road-N.W. 21st Avenue Section of the Columbia River Highway in 
Multnomah County for a minimum consideration of $92,400.00. 
Approved January 9, 1979. File 43026 (16-43) 


Sale of 0.63 acre excess property on the Saunders Creek-Mapleton 
Section of the Florence-Eugene Highway in Lane County for a min- 
imum consideration of $18,000.00. Approved January 9, 1979. 
File 48234 (16-43) 


Agreement with Longview, Portland and Northern Railway Company 


for work on the Grand Ronde Section of the Salmon River Highway in 


Polk County. Approved January 9, 1979. RR 969 and File 50094 
(16-12) 


Extension to Railroad Agreement with Portland Traction Company 
for the I-205 Bikeway near Lents in Multnomah County. Approved 
January10, 1979. RR 925 (16-12) 


Agreement with Oregon-Washington Railroad & Navigation Company 
covering a telephone cable encroachment near the intersection 


of Sandy Blvd. and N.E. 122nd Avenue. Approved January 11, 1979. 


RR 970 (16-12) 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith, for 
the Commission, I approved the following actions and report 
this for your official records. 


On 12 December approved Robert Caughell's application to 
construct a single-family dwelling within the Illinois River Scenic 
Waterway in Curry County. 


On 19 December approved Kenneth Klar's application to 
construct a sinale-family dwelling within the Rogue River Scenic 
Waterway in Josephine County. 


On 19 December approved William Welbourne's application to 
construct a single-family dwelling within the Rogue River Scenic 
Waterway in Josephine County. 


Dated this 9th day of January 1979 


vid G. Talbot 
tate Parks Superintendent 
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MINUTES OF .2-8-79 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation Commission 
authorizing the making of formal offers to purchase real property in 
preparation for condemnation (Delegation Order No. 16, Sub. 46), I ap- 
proved making the following offers in accordance with this authority for 
and on behalf of the Commission: 


ALLEN AVENUE INTERCHANGE UNIT, SUNSET HIGHWAY-PACIFIC HIGHWAY SECTION, 
BEAVERTON-TIGARD HIGHWAY -— WASHINGTON COUNTY 


R-49768 - George J. Oules et al. Parcel 1 - 196 square feet for 
right of way purposes; Parcel 2 - 196 square feet for permanent slope 
easement. Offer $1,000.00. 


R-49769 - Howard Kirsch et ux. Parcel 1 - 510 square feet for right 
of way purposes; Parcel 2 - 480 square feet for permanent slope easement. 
Offer $4,500.00. 


BATTLE CREEK-TALBOT ROAD SECTION, PACIFIC HIGHWAY - MARION COUNTY 


R-49301 - George H. Grabenhorst, Jr. et al. Parcel 1 - 11.6 acres 
for right of way purposes; Parcel 2 - 0.35 acre for permanent drainage 
easement. Offer $54,500.00. 


R-49328 - Klare Wollander et ux. 1.34 acres for right of way pur- 
poses. Offer $5,700.00. 
COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-48368 - Ferdinand M. Kruse et al. 0.33 acre for right of way 
purposes. Offer $101,700.00. 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - TILLAMOOK 
COUNTY 


R-49853 - Warren A. McMinimee. Parcel 1 - 4.4 acres for right of 


way purposes; Parcel 2 - 1.64 acres construction permit for roadway. 
Offer $24,850.00. 
yy 


Dated thie SO day of > 1979. 


RE: Report of Offers Tendered - 6 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Highest Amount of 
Defendant ___9ffer Anpraisal Settlement 
H & H Tire Co. $ 250 $ 250 $ 750 
L-7442 
R-49255 
Section: Hines-Burns 
Highway: Central Oregon 
County: Harney 
Approved by: Jack L. Sollis Date: January 11, 1979 
Charles R. French $ 5,100 $ 6,100 $ 6,500 
L-7559 
R-49210 
Section: N.E. Sandy-N.E. Glisan 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: January 11, 1979 
F. M. Lawlor $10,000 $12,350 $10,000 
L-7644 
R-49591 
Section: Ross Island Bridge-52nd Avenue 
Highway: Mt. Hood 
County: Multnomah 
Approved by: Jack L. Sollis Date: January 30, 1979 
Everett P. Johnson $ 100 * 
L-7576 
R- 34377 


Section: Remote 
Highway: Coos Bay-Roseburg 
County: Coos 


* Settled by Right of Way Department. 
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EXHIBIT E 
MINUTES OF _2-8-79 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants’ 
prior to Testimony lowest 
» Defendant __._——=—ttrial__at_trial___demand__Verdict 
U.S. National Corp. $ 50 Default None $ 650 
Judgment 
L-7604 
R-49974 
Section: Warren-Scappoose 
Highway: Columbia River 
County: Columbia 
Approved by: Jack L. Sollis Date: January 29, 1979 
Leroy Johnson $8,000 $5,275 $50,000 $22,000 
L-7489 
R-49245 
Section: Hines-Burns 
Highway: Central Oregon 
County: Harney 
Approved by: Jack L. Sollis Date: January 12, 1979 
William L. Nelson $65,000 $62,650 $75,000 $70,000 
L-71388 
R-47882 
Section: Vail Creek-Sweet Home 
Highway: Santiam 
County: Linn 
Approved by: Jack L. Sollis ; Date: January 30, 1979 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant __—-—_—s Cause of Action Plaintiff 
State of Oregon Darrell Ogren and Specific $ 3,200 


Allen Hahn Performance 


L-7368 
County: Clackamas 


Disposed of by: Settlement of $1,486. Defendants failed to pay rent 
and abandoned property. 


M. Donald Walters State of Oregon and Foreclosure of Foreclosure 
J. David Jensen Lien of Lien 


L-7341 

County: Coos 

Disposed of by: Defendant declared bankrupt. The State's lien was 
noted as a claim, but no recovery was allowed. 


Edith I. Kaplan State of Oregon and Personal Injury $100,000 
Peter Kiewit 


L-7554 

County: Multnomah 

Disposed of by: Defense of this action on behalf of the Highway 
Department was tendered to defendant Peter Kiewit 
Sons and was accepted by them. Kiewit obtained 
from plaintiff a covenant not to sue the State of 
Oregon. Accordingly the lawsuit has been resolved 
without the expenditure of any money payment to 
plaintiff by defendant state agency. 
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EXMIGIT ___E. 


MINUTES OF _2-8-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 


State's Highest 
Defendant offer Anpraisal 
Stanford G. Fischer $ 4,450 
L-7625 
R-49875 


Section: Mt. Hood Post Office-Fikes Corner 
Highway: Mt. Hood 
County: Hood River 


* Settled by Right of Way Department. 


Robert Lee Rice $ 3,600 


L-7488 

R-49471 

Section: Roque River Scenic Waterway 
Highway: Rogue River Loop 

County: Josephine 


* Settled by Right of Way Department. 


Kathryn P. Keller $21,600 


L-7642 

R-49546 

Section: Ross Island Bridge-52nd Avenue 
Highway: Mt. Hood 

County: Multnomah 


* Settled by Right of Way Department. 
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Amount of 
Settlement 


reaseserae 


EXHIBIT ....—.2— 
MINUTES OF 2:8°79 
Jan 23,1979 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On san 26 _» 19.79, $ 2,909,949,87 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of pecemper , 1978. 

(List of apportionments on file in Commission Files, 
Satem.) 


On JAN 31__, 19.79, $1,745,969,92 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of DECEMBER , 19 78. 

(List of apporttonments on file in Commission Files, 


Salem. ) 
Dated this 23RDday of JANUARY , 19 79° 
f 
WF 
. E. Jeoog, Controller 
Highway Division 
Attachments 


cc: F. B. Klaboe 
H. S. Coulter 
John Earley - Att. 
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March 27, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Director's 
Office (Room 135), Transportation Building, at 9 a.m. Notice of 
today's meetings was made by press release to the newspapers of 
the general and local circulation throughout the State. Present 
were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

B. Gordon Coleman, Member 

Peter J. Brix, Member 

Tom Walsh, Member 

F. B. Klaboe, Director of Transportation 

Fred Miller, Assistant Director for Administration 

David Talbot, State Parks Superintendent 

Larry Jacobson, Parks Branch 

H. S. Coulter, State Highway Engineer 

Larry Rulien, Executive Assistant, Administrative 
and Finance Branch 

Jack Sollis, Chief Counsel 

Fran Neavoll, Commission Services 


Mr. Rulien brought to the attention of the Commission 
that the City of Portland is requesting the utilization of State 
matching funds for the acquisition of an off-street parking lot 
in connection with the improvement project on Powell Boulevard. 
The Commission unanimously felt that State Highway Funds should 
not be used for parking lots. 


Mr. Talbot and Mr. Jacobson briefed the Commission on 
the status of the vehicles on the beach at Tierra Del Mar in 
Tillamook County. Mr. Jacobson said the staff is making a study 
of the Commission's vehicle use zones policy. Mr. Talbot 
mentioned there is a petition from the local people to get the 
vehicles off the beach year-round. He said he would be coming 
back to the Commission for a decision in a few months. 


Mr. Talbot said on the agenda for the Commission's 
consideration today is the camping fee increase for State parks. 
He said the Good Sam organization (recreation vehicle owners) will 
speak to the Commission regarding camping fees later this morning. 


Mr. Klaboe briefed the Commission on a recent announcement 
by Governor Atiyeh regarding the additional funding in the amount 
of $39.2 million for maintenance and preservation of the highway 
system. 


Mr. Klaboe also mentioned to the Commission that he has 
been attending public hearings with the Senate Transportation 
Committee around the State to receive the public's input concerning 
the conditions of the highways and methods of financing. He stated 
these hearings have been very poorly attended. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


March 27, 1979 


7) 


8) 


9) 


10) 


Adopted "Survey Resolution No. 320A" amending 


"Survey Resolution No. 320" adopted 

August 25, 1966, covering the Oak Hill- 
Interstate 105 Section of the Mapleton-Eugene 
Highway (now Florence-Eugene Highway) in Lane 
County and authorized the sale of any right of 
way purchased for the easterly portion of the 
route. It has been determined that a portion of 
the route will not be constructed and therefore 
this amendment is necessary. (Resolution on file 
in the Commission's files, Salem.) 


Declared 0.5 acre on River Road in Eugene as 
surplus to the needs of the Highway Division and 
directed its sale to Lane County for $47,200. 
Approved allowance for the relocation of 
utilities onto other areas of the total property as 
may be required. (Lane County is engaged in the 
development of a county road called the Northwest 
Expressway. This property was purchased by the 
Highway Division in 1972 for the planned Oakhill- 
Eugene-Springfield Section of the Florence-Eugene 
Highway. This section of highway will not be 
constructed.) 


Petition for Street Improvement on S.E. Bush 
Street in the Mt. Hood Freeway Corridor in 
Multnomah County and authorized Right of Way 
Manager to sign Petition. Cost to State $1,750. 


Three requests of projects utilizing Interstate 
Transfer Funds withdrawn from the Mt. Hood 
Freeway and a request to cancel a previously 
approved project. Authorized State Highway 
Engineer to sign agreements when prepared: 


a) Request from City of Portland to undertake 
the right of way and construction phases 
for improvement of a 3.23 mile segment of 
N.E. Union Avenue (N.E. Columbia Boulevard- 
N.E. Weidler Street Section). Total Cost 
$5,133,000; Federal Funds $4,363,050; Local 
Share $769,950. 


b) Request from Clackamas County to widen and 
improve the intersection of Oatfield Road 
and Jennings Avenue. Total Cost $172,000; 
Federal Funds $151,360; Local Share $20,640. 


c) Request from Washington County to provide 
channelization and left-turn signal phases 
on Walker Road at Cedar Hills Boulevard. 
Total Cost $72,000; Federal Funds $61,200; 
Local Share $10,800. 


(Continued on next page.) 
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The Commission moved the meeting to the Conference Room 
122 at 10 a.m. Others present were: 


Dennis Moore, Administrator of Public Transit 
Paul Burket, Administrator of Aeronautics Division 
Harold Grover, Administrator of Motor Vehicles 
Gary Potter, Manager of Environmental Section 

C. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items 
on the consent calendar: 


1) Minutes of the meeting of February 8, 1979, 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2684" on file in the Commission's 
files, Salem.) 


3) Special Bridge Replacement Project concerning the 
replacement of a deteriorated wooden bridge over 
Field Creek on the John Day Highway in Grant County. 
Estimated cost of the project is $100,000 with 
Federal participation of $80,000 and State matching 
funds of $20,000. 


4) Interstate Project to enlarge the existing building 
at Farewell Bend Port of Entry on the Old Oregon 
Trail in Malheur County and install a second scale 
to handle the traffic. Estimated cost is $128,500 
with Federal participation of $118,200 and State 
matching funds of $10,300. 


5) Addition of the Cedar Hills Interchange-Sylvan 
Interchange Section Project on the Sunset Highway 
in Washington and Multnomah Counties and the 
deletion of the Sylvan Interchange-Vista Ridge 
Tunnel Project on the Sunset Highway from the 
Six Year Program. Estimated cost is $1,465,000. 
Federal-aid Interstate Transfer Funds in the 
amount of $1,245,000 are available. State Funds 
in the amount of $220,000 will be used to match 
these Federal Funds. 


6) Concurred in the establishment of a truck route 
in the City of Silverton and the prohibition of 
trucks on the Church-Mill Street Section of the 
Cascade Highway. 
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18) Financial Aid to Municipalities Grants to the 
following minicipalities, and in the amounts not 
to exceed those listed, to be used for airport 
planning and improvement projects. The amounts 
shown will constitute one-half or less of the 
sponsor's share for Federally-funded projects as 
indicated: 


Ashland $25,479 
Land acquisition, construct runway 
safety area and relocate portion of 
creek channel. 


Burns $29,052 
Rehabilitate and mark runway, construct 
aircraft parking apron and acquire land. 


Port of Gold Beach $ 1,646 
Airport Master Plan Study 


Port of Hood River $35,248 
Extend runway, parallel and stub 
taxiways, runway lighting and 
land acquisition. 


Josephine County $ 2,437 
Airport Master Plan Study 


Roseburg $ 9,793 
Aircraft parking apron expansion 


19) Supplemental agreement with the City of Woodburn 
authorizing up to $2,000 additional for the 
experimental bus project which will conclude 
June 30, 1979. Reason for additional funding is 
to cover an unanticipated cost in obtaining 
insurance. 


20) Construction of the Eastwood Drive-Butler Market 
Road Section of Neff and Denser Roads at the 
east edge of the City of Bend. A 2.5 mile bike 
path will be constructed in conjunction with the 
reconstruction of Neff and Denser Roads by Deschutes 
County. Project is estimated to cost $98,500 
requiring State Bikeway Funds of $78,800 and 
$19,700 of matching funds by Deschutes County. 
(Authorized State Highway Engineer to sign agree- 
ment when prepared.) 
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11) 


12) 


13) 


14) 


15) 


16) 


17) 


March 27, 1979 


d) Request from City of Portland to cancel a 
previously approved project to construct 
a connection between Milwaukie Avenue and 
McLoughlin Boulevard (S.E. Long Street). 


Repairing two bridges (Judkins Point Overcrossing 
structures) on the McKenzie Highway in the 

City of Eugene. Estimated cost of the project 

is $200,000. (These structures pass over the 

NB Pacific Highway West ramp from I-5 and the 
SPRR Mainline tracks.) Granted authorization to 
proceed with the most appropriate funding 
available. 


Authorized increases in project authorizations on 
the following contracts: 


a) Contract No. 8769, lst Avenue-6th Avenue 
Section of Albany-Corvallis Highway in 
Linn County, in the amount of $40,812.46 (42%). 


b) Contract No. 8811, Hull Street-College 
Entrance (Coos Bay) Section of Cape Arago 
Highway in Coos County, in the amount of 
$9,560.21 (5.72%). 


Memberships in the Oregon Parks Association in the 
amount of $15 and in the American Congress on 
Surveying and Mapping for $33 per year. 


Supplemental agreement with the City of Roseburg 
authorizing extended use of two State buses. 
Amends contract period to specify September 7, 
1978, to September 6, 1979, with a 1 year option 
to renew. 


Consulting agreement on behalf of the Willamette 
Valley Rail Study Committee with Azimuth 
Engineering and Surveying not to exceed $7,000. 
The Committee has determined a need to have 
continued assistance in revising its final report 
to complete negotiations with the Southern 
Pacific Railroad and to provide other technical 
assistance. 


Agreements with the City of Corvallis and the 
Rogue Valley Transportation District for improved 
marketing programs with costs not to exceed $1,500 
and $1,000 respectively. 


Renewed lease with State Blind Commission for 
Billie's Cafeteria in the basement of the 
Transportation Building in Salem. 


(Continued on nexc page.) 
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3) The cost is some $140 million in 1979 dollars, 

4) Interstate 5 is the worst, with 72% of the 
impacted receptors, and 

5) There are 1,220 miles of interstate freeway that 
border undeveloped lands and therefore have 
potential for future noise conflicts if 
adjacent land use is not controlled. 


Mr. Jeffrey Boly, attorney, appeared before the Commission 
representing Mr. Donald Kent, Mr. John Groenlund and Mr. Harold 
Juedes, Mt. Scott Citizens of Portland, concerning the noise problem 
on the east side of the I-205 Freeway near 92nd and Lester Avenue. 
Mr. Boly referred to previous correspondence and discussions with 
Mr. Bothman pertaining to the noise level in the area. He commented 
on a Highway Division report dated September 13, 1977, which states 
that traffic noise levels will greatly increase when the remainder 
of I-205 is completed. The report stated that 23 single-family 
residences in the area will be above the L 10 7U decibel design 
level in 1996. Mr. Boly presented photos of the hillside homes in 
relation to the I-205 Freeway. (Photos on file in the Commission's 
files, Salem.) He indicated that this residential area was 
established prior to construction of the freeway. He submitted a 
petition signed by 52 residents of the area living nearest the 
freeway requesting the construction of an extensive earth berm on 
the east side of I-205 to shield the neighborhood from the excessive 
noise level generated by the freeway traffic. (Petition on file 
in the Commission's files, Salem.) Mr. Boly pointed out that their 
group is willing to pay at least one half of the State's 8% share 
of the cost of mitigating the noise in the area. He said they offer 
this proposal as proof that their noise problem is very serious. He 
asked the Commission not to make a policy decision at this time and 
that they want to seek the opportunity to work with the Department 
to evolve a written policy proposal to present at a later date. 


Chairman Jackson said the Commission appreciates the 
group's attitude for not asking for an answer at this time, as this 
proposal will have to be looked into very thoroughly before a 
decision can be made. 


The Commission reconfirmed their April 17, 1979, meeting 
in Medford and tentatively set May 15, 1979, for their monthly 
meeting in Salem. 


Following Mr. Coulter's recommendation, the Commission 
unanimously amended Delegation Order No. 16 which authorizes the 
State Highway Engineer to approve projects, project modification 
or withdrawal, and execute the necessary agreements with counties, 
cities, State and Federal agencies, and other units of local 
governments for Local Agency Interstate Transfer Projects. 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
State Parks Superintendent Exhibit D 
State Recreation Director Exhibit E 
Assistant State Highway Engineer, Project Exhibit F 
Management Branch 
Chief Counsel Exhibit G 
Highway Controller Exhibit H 
Administrator of Public Transit Exhibit I 


Mr. Rulien reported on the interstate freeway traffic 
noise. He referred to and commented on the completed Interstate 
Freeway Noise Inventory Report and the suggested policy which was 
recently submitted to the Commission for their consideration. He 
said the suggested policy is a three-part approach: 1) source 
emission reduction; 2) land use control; and 3) highway design. 
(Copy of the Noise Inventory and Noise Mitigation Policy on file 
in the Commission's files, Salem.) 


Mr. Potter explained the current Federal regulations in 
effect pertaining to highway noise. He stated one important note 
in the regulation does not require retroactive installation of 
sound berms or barriers on existing highways or freeways. It can 
be done with Federal participation if desired by the State and 
approved by the Federal Government on a case-by-case basis. 

Mr. Potter mentioned the Department rigidly follows the precepts 

of the regulation on new construction but has not, to date, pursued 
any retroactive installation of barriers on existing highways. He 
mentioned the survey covered 700 miles of interstate freeway and 
the study did three basic things: 


1) Measured existing sound levels, 

2) Counted receptors that are experiencing noise 
in excess of the design levels, and 

3) Estimated locations where noise could be 
reduced and estimated cost of that work. 


The significant conclusions are as follows: 


1) 4,000 receptors along the 700 miles of freeway 
inventory are in excess of the design noise 
levels, 

2) Disregarding finances, it is physically possible 
to reduce noise levels for 3,500 of the 
receptors, 


(Continued on next page.) 
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The Commission considered the adoption of a permanent 
administrative rule for a $1 across-the-board increase in camping 
fees in State Parks. Mr. Talbot said there were eight public 
hearings held throughout the State in January of this year to 
receive comments on the proposed increase. He mentioned testimony 
was also received on a proposal to initiate a 50¢ per campernight 
fee for hiker/biker campsites located in nineteen areas along the 
Oregon Coast Trail. He indicated only 36 people testified and most 
of them were opposed to the increase. There were no adverse 
comments regarding the hiker/biker campsite fee. The proposal 
would generate approximately $500,000 annually in additional 
revenue. 


Mr. Raymond Miller of Lakeside, past-President of Oregon's 
Good Sam Club and Legislative Chairman of the Good Sam Club 
International, and Mr. Rolf E. Gilbertson were present. Mr. Miller 
mentioned that there are over 12,000 Good Sam members in Oregon 
(recreation vehicle and travel trailer enthusiasts) and the club 
is not in favor of the proposed increase. Approximately 90% of 
its members are retired. He recommended at this time not to 
increase the fees until the parks system has had a chance to put 
some of their new programs into effect to raise some additional 
revenue. 


The Chairman pointed out that the increase is in the 
Governor's Legislative Budget and the Ways and Means Committee 
recommended at the 1977 Legislature and at this session that the 
Parks Branch become a more self-sufficient operation. The Commission 
unanimously approved the $1 across-the-board increase (State Parks 
Rule No. 39K) as recommended by the State Parks and Recreation + 
Advisory Committee and Mr. Talbot as follows: 


Overnight Camping 


a) Trailer Campsite: $6 per night 
b) Improved Campsite: $5 per night 
c) Tent Campsite: $4 per night 
d) Primitive Campsite: $3 per night 
e) Hikers/Bicyclists Campsites: $0.50 per campernight 


(Copy of State Parks Rule No. 39K on file in the Commission's files, 
Salem. Rule was filed with the Secretary of State on March 29, 1979, 
and published in their Administrative Rules Bulletin on April 15, 
1979.) 


Following Mr. Talbot's recommendation, the Commission 
unanimously made the following appointments to the State Parks and 
Recreation Advisory Committee: 


1) Appointed Lynn Newbry of Talent to replace Eric Allen 
for the remainder of his term which expires April 20, 
1981. 


2) Reappointed Warren McMinimee of Tillamook for a 
four-year term beginning April 25, 1979. 
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Attention was given to an agreement with the City of 
Beaverton to assume jurisdiction of parallel State highways within 
their City in exchange for the State accepting maintenance 
responsibilities for 10 signals presently maintained by the City 
on the remaining State Highway System. Mr. Coulter said the 
agreement removes portions of the following highways from the 
State Highway System and transfers jurisdiction and maintenance 
responsibilities to the City: 1) Beaverton-Hillsdale Highway 
No. 40, 2) Beaverton-Tualatin Highway No. 141, and 3) the Farmington 
Highway No. 142. The agreement also provides for the State to fund 
or participate in funding certain projects on the Beaverton-Tualatin 
Highway. In addition, the agreement defines the State's obligation 
of providing 75% of the match for an improved facility on the 
Beaverton-Tualatin Highway between Allen Avenue and the Beaverton- 
Tigard Highway. The Commission unanimously approved the agreement 
as recommended by Mr. Coulter and adopted "Abandonment Resolution 
No. 579". 


Mr. Coulter presented plaques to the Commission from the 
Portland Cement Association for the design of the Big Butte Creek 
Bridge, South Fork of Big Butte Creek (Butte Falls) Bridge, 
Jackson County, and Harvard Avenue Overcrossing, Garden Valley Road- 
Fairgrounds Interchange Section, Pacific Highway, Douglas County. 
Mr. Coulter introduced Walt Hart, Bridge Engineer; Dave Bryson, 
Ken Archibald and Ray Evonuk of the Bridge Design Section, the 
individuals responsible for the design of these two bridges. 


The Commission considered a Memorandum of Understanding 
with the League of Oregon Cities and the Association of Oregon 
Counties pertaining to the Special Highway Bridge Replacement 
Program. Mr. Coulter said the 1978 Surface Transportation Act 
requires that between 15 and 35 percent of the Bridge Replacement 
Funds shall be utilized on structures not on the Federal Aid System. 
He said this Memorandum of Understanding was developed in cooperation 
with the Association of Oregon Counties and the League of Oregon 
Cities, which outlines the process in which to administer this 
program. Mr. Coulter said it covers the particulars of funding, 
inventory and inspection, priority determination, programming, 
application processing, design and participation. He pointed out 
that participation is on the basis of 80 percent Federal and 
20 percent local, with no matching ratio by State on local govern- 
ment projects for both on and off-system projects. Mr. Coulter 
said the memorandum will serve as an interim document as an agreement 
is being formulated to set out the regulations. Upon Mr. Coulter's 
recommendation, the Commission unanimously approved the Memorandum 
of Understanding and authorized him to sign the agreement in their 
behalf. 
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the Division's field offices. The Federal Grant will provide 

funding required for designing and programming the new system. 

The grant also includes funds to purchase the computer equipment 
necessary to implement the new system in the Division's Salem 

office. (Continuation of Mr. Grover's report follows the delegation. 
See page 2959.) 


A delegation from Klamath County and Klamath Falls came 
before the Commission concerning the Klamath Falls Southside Bypass. 
Present were: 


Alvin A. Cheyne, County Commissioner 

Earl E. Kessier, Director of Public Works 
George C. Flitcraft, Mayor 

Pete Crebbin, Logging Contractor 


Lloyd V. Wilson, City Councilman 
Senator Fred Heard, Senate Majority Leader 
Representati rary Wilhelms, > Majority Leader 


Floyd L. Wynne, County Co 

Nell Kuonen, County Commissioner 

Jim Watson, City Manager 

Harold Howard, City Councilman 

Jim Kerns, Roads Advisory Chairman 

Dorman Turner, Klamath County Chamber of Commerce and 
Klamath County Economic Development Association 


Alvin Cheyne handed to the Commission and staff maps of 
the Klamath Falls urban area and Klamath County allocation summary 
with project cost sheets. (Copies on file in the Commission's 
files, Salem.) He recalled that in 1960 the Klamath County Board 
of Commissioners established a Roads Advisory Committee. At that 
time the Committee suggested an additional east-west crossing be 
constructed in approximately the same location that is now being 
recommended. Mr. Cheyne stated they are here today to offer to 
construct the green-dashed portion outlined on the map from 
Washburn Way to the Old Midland Secondary Highway. He said they 
are asking the State to construct the portion colored in red 
from the Old Midland Secondary to Highway 97 which will complete 
the final leg of the Southside Bypass. He indicated that they are 
not considering a truck route as this will have to be done in the 
future as a county-city operation. 


Earl Kessler referred to the handouts showing the Federal 
Aid Secondary County funds. He pointed out that the County can 
accumulate five years of FASC funds toward a major project; 1980-81 
is the crucial year for Klamath County. After this year if the 
County does not use its FASC funds on some project, it will lose 
them. Mr. Kessler commented on the Klamath County and State's cost 
summary. (Handouts on file in the Commission's files, Salem.) 
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Mr. Moore presented for review and approval suggested 
revisions to the Governor's Proposed 1979-81 Budget for the Public 
Transit Division. He asked approval of the goals and policies of 
the Non-Urbanized Area Public Transportation Program and budget 
recommendations as outlined in his letter to the Commission dated 
March 20, 1979. (Copy of memorandum and proposed budget on file 
in the Commission's files, Salem.) Mr. Moore stated that the major 
change in the Governor's Proposed Budget is caused by the passage 
of the Surface Transportation Assistance Act by Congress in the 
latter part of 1978. With approval of the Act, Section 18, 
"Non-Urbanized Area Public Transportation Program", (program for 
areas under 50,000 population) made available $1,968,400 (estimated) 
in Federal Funds during the 1979-81 biennium which were not included 
in the Governor's Budget. Due in part to passage of the Act and 
decisions by the Urban Mass Transportation Administration, Federal 
Funds for capital improvement projects in urbanized areas are now 
handled largely on the basis of regional allocations rather than 
the former discretionary grant program. Mr. Moore said this means 
less money could be available for capital improvement projects in 
three larger areas and this has the most direct bearing on the 
Governor's Proposed Budget for Lane Transit District. He mentioned 
there may not be enough Federal money for the State to match on the 
current 10:10:80 Local-State-Federal matching ratio. Mr. Moore 
stated it is the staff recommendation to continue supporting the 
budget for Lane Transit in the amount of $415,000 under the Reduced 
Level Budget. It is also recommended to continue support for a 
Decision Package of $484,000 with an amendment to allow capital 
purchases on a 50 percent State and 50 percent local basis when the 
State runs out of Federal Funds to match. (This matter will be 
further discussed later in the day. See page 2960.) 


Mr. Grover gave a progress report on the Division's new 
and remodeled field offices. He showed photos of their self-service 
counters that are now being evaluated before the Division goes into 
a major production to place them in the major field offices. 

Mr. Grover said the new field offices are now open in Sandy, 


Heppner, Madras and Lincoln City. The Stayton office should be 
ready to open May 1, 1979. The Cedar Hills location is being 
decided and should be operating on July 2, 1979. He mentioned the 


Gladstone office lease expires on May 30, 1979, and a new location 
is under study. A location in McMinnville and East Eugene is also 
under study. Mr. Grover commented on their offices in Grants Pass, 
Bend, Medford, Albany, Burns, Astoria and Tillamook. 


The Commission considered a request from Mr. Grover to 
present a request to the Joint Ways and Means Committee for approval 
to apply for a Federal Grant in the amount of $248,405 through the 


Oregon Traffic Safety Commission. He stated the Division has 
completed the study of problems associated with the current driver 
license issuance system. (Summary of proposal on file in the 
Commission's files, Salem.) Mr. Grover pointed out that the study 
team recomuended that the most cost-effective way to solve the 
problems was to install a distributed data processing system in 


March 27, 19/79 - 2956 - 


Ernest Drapela, Chairman of the Recreation Trails 
Advisory Council, appeared before the Commission regarding the new 
State Trails Plan. (Copies of the plan were previously submitted 
to the Commission for review and a copy is on file in the 
Commission's files, Salem.) He mentioned the report includes a 
brief history, a summary of legislation, the place of trails in 
land use planning, an inventory of existing trails and a plan for 
developing the proposed State Trails Plan. He said the plan 
includes equestrian, bicycle and hiking trails. He commented on 
their annual report which was submitted in January 1979. The 
report outlines the status of the State trail developments through- 
out the State. 


Mr. Drapela commented on two items not covered in the 
plan: 1) The converting of abandoned railroad right of way into 
trails, and 2) The Desert Trails Association headquartered in Burns. 
He mentioned the Association has turned a high desert trails system 
from the north to the south borders of Oregon into a National 
Trails Plan. The national organization that does designate plans 
is studying for possible Federal designation. This trail system 
would then extend from the Canadian border southerly across the 
deserts of Idaho, Oregon, Nevada, Arizona, and California to Mexico. 
He said it is a real tribute to the people of Oregon who initiated 
this effort. Mr. Drapela extended an invitation to the Commission 
to attend one of their meetings in Wolf Creek, May 11-13, and Hood 
River, July 20-22. The Commission unanimously approved the State 
Trails Plan as presented. 


Mr. Grover introduced Tony DeLorenzo, Manager of the 
Motor Vehicles System and Planning. Mr. DeLorenzo stated they are 
requesting permission to seek Federal funds to install a driver 
license issuance system. He presented the problem and solution by 
the use of flip charts. (At 11:40 a.m. Chairman Jackson declared 
the briefing an informal session.) He mentioned there will be five 
minicomputers located in Portland, Salem, Eugene, Medford and 
Pendleton. These locations were chosen to best serve the antici- 
pated workload and to minimize teleprocessing line charges. Each 
minicomputer would then support terminals in each office. He 
outlined the tangible benefits and costs. Mr. Grover mentioned 
there are several States that have systems like this and they are 
working out very well. 


Commissioner Hollern said he didn't know what was 
happening in this particular phase of computer development. There 
are many changes now in software and hardware that possibly a 
six months or a year's wait might pay dividends. He asked Mr. Klaboe 
and Mr. Grover to look into this matter. 


After additional discussion, the Commission gave their 
approval to appear before the Joint Ways and Means Committee to 
request for approval to apply for a Federal grant of $248,405 
through the Oregon Traffic Safety Commission. 
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Mayor Flitcraft said that he is in complete support of 
the County's proposal for the Southside Bypass project. He 
mentioned that their area is growing, traffic flow is increasing 
and truck traffic on Main Street is to the point that it is 
dangerous to shop in the downtown area. 


Mr. Crebbin said his company operates 40 logging trucks 
in the Klamath Falls area and are in favor of the construction of 
the Southside Bypass. He commented on the traffic congestion and 
the unsafe conditions in routing their trucks on Sixth Street and 
Main Street. 


Lloyd Wilson stated that he is representing the downtown 
merchants and the Sixth and Main Street intersection is dangerous 
for the public and the truckers. He urged construction of the 
bypass so that they can commence the planning for an alternate 
truck route to remove the trucks from Main Street. (Several photos 
were presented of a log truck accident and are on file in the 
Commission's files, Salem.) 


Dorman Turner said the area is growing commercially and 
industrially and the Southside Bypass is 15 years late. The 
proposed project is a community effort and everyone is in favor of 
the County's proposal of this project. 


Senator Fred Heard mentioned the Klamath Falls metropolitan 
area has grown to a population of nearly 50,000 people. The popu- 
lation uses the downtown shopping area. He said the usage is good 
for the commercial enterprises, but it does create a burden to the 
highway system with a specific trouble spot extending the length of 
the main business street. The outcome of this traffic strain 
creates an impossible parking situation, loss of revenue by local 
businesses, and the heavy traffic is a verifiable safety problem. 
The Senator said the solution to this problem has been well designed 
over a long period of time. The bypass of the downtown area is a 
logical step and he urged approval of the project. 


Representative Gary Wilhelms pointed out that the Klamath 
Falls area is the fifth largest population center in the State at 
this time. He mentioned that reasons have been given this morning 
for the need of this bypass and asked the Commission for favorable 
consideration. 


Chairman Jackson said the Legiciaiure is now in session 
and they are fully aware of the economics of highway construction 
and maintenance. The Department will not have an answer on the 
allocation of funds until the Legislature takes final action. The 
Department is proceeding to investigate through environmental 
impact studies on this new route. He said the Commission is hopeful 
that it can come up with some satisfactory answers. 
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REPORT OF CONFIRMATION ACTION TAKEN UNDER DELEGATED AUTHORITY ry}4/3{T , 
MINUTES OF 3227-79 


ry 


Del Rey Beach Access Rd.-Neawanna Creek 


’ (Contract No. 8863) 
2.76 Mile Grade and Pave cA. Pres. a. he eOS) 


No. Projoct 


Type of Work 


Clatsop Oregon Coast 


County Highway. 


fete ik tinea doa Low Bidder Babler Bros., Inc., Portland 


Low Bid ¢_679,118.00_ 
a d to low bidder subject to 
the FHWA. concurrence of 


Engineer's Recommendation: 


Jewell Jct.-Summit (M.P. 22.90 & M.P. 25.32) 


Contract No. 8864) 
Mi G THE. 97.) 
Type of Work 2.69 Miles Grade and ave F.A. Proj. No. TQF 27 1(2) 


Ne tee Project 


Sunset 


Fy 


+ 
Sainte Clatsop 


tio, ot Siders 13 Low Bidder ROY L. Houck Construction Co., Salem 


272 
tncahis 221,378.00 
Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


Lane County Line-Elbow Lake 


a 
(Contract No. 8865) 


Type of Work_9-07_ Miles Paving FA. Proj. Ne. £22316) 


Oreaon Coast 


No. Project 


n 
County Douglas Highway 


No. of Bidders 6 towetider0-.c- Compton Co... McMinnville 


Low Bid $ 894,875.75 


Award to low bidder subject to concurrence of 
the FHWA. 


Engineer’s Recommendations 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTe_/- 
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The meeting recessed at 12 noon for lunch. 


The Commission reconvened their meeting in the Director's 
Office (Room 135), Transportation Building, at 2 p.m. Present were: 
All of the Commission members, Larry Rulien, H. S. Coulter, Dennis 
Moore, and Fran Neavoll. 


Mr. Moore continued his discussion regarding the 
Non-Urbanized Area Public Transportation Program and the revisions 
to the proposed 1979-81 budget. Following Mr. Moore's briefing, 
the Commission unanimously adopted the program goals, policies and 
the revised budget. (See copy of program dated March 20, 1979, of 
goals, policies and budget on file in the Commission's files, Salem.) 


In response to the Commission's inquiry regarding the 
setting up of an accounting system for Public Transit, Mr. Moore 
said he is recommending retaining a firm of certified public 
accountants as the Department's Finance Branch do not have the 
personnel. 


There was discussion also concerning the hiring of 
consultants. The Commissioners requested that they individually 
review and act on all outside consulting contracts. 


The Commission unanimously approved the continued support 
of the Governor's Budget for Lane Transit in the amount of $415,000 
under the Reduced Level Budget. The Commission also approved the 
continued support for the Decision Package of $484,000 with an 
amendment to allow capital purchases on a 50% State and 50% Local 
basis when the State runs out of Federal Funds to match. 


Mr. Coulter briefed the Commission on the Highway 
Division's budget by use of flip charts. 


* The meeting was adjourned at 3:14 p.m. 


Miéhaei P. Holiera, ice Chairman 
P ,) WA / y, 

Hs eT ae i —o 

By Gorddn’“Colaman, Commissioner 
CY Yee 

C. W. Head, Manager 

Commission Services 
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EXHIBIT A 
MINUTES OF _3-27-79 
No. 1 Drain & Lost River Diversion Channel Bridges 
(Contract No. 8869) 


Type of Work ___ Structures (i 2) ee fe No. 90S-1800(2) 
County — Klamath Highway county Road (Homedale Road) 
afield 


No Projoct 


No. of Bidders 2 Low Bidder Hamilton Construction Co. 


Low Bid S 208,952 .00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
; Klamath County and the sum of $4,700.00 is 
deposited by the County. 


a. Camp Creek Road (E.W.E.B. Canal) Bridge 


Project _Valp LMECR ROUGE VOWED. oe SS 


(Contract No. 8870) 


Type of Work Structure FA. Proj, No. _RS-A463(1) 
on EO", Se Highway FAS A463 (Camp Creek Road) 
fie ck Bidets 4 Low Bidder HOIlSt Construction Co., Oakridge 


Low Bid s_182,506.00 _ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Lane County and the sum of $12,400.00 is 
deposited by the County. 

aS, Project___witlamette River (Harrisburg) Bridge 

(Contract No. 8871) 

Type of Work___iaintenance Painting F.A. Proj. No. 2 Late 

County Lane and Linn Highway Albany-Junction ity 

No. of Bidders__2__ Low Bidder Sunset Coatings C 


Low Bid S 124,756.00 _ 


Engineer's Recommendations. Award to low bidder. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. = 2s 
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EXHIBIT A 
MINUTES OF 3-27-79 
ae Project Arlington Rock Production 
(Contract No. 8866) 
Type of Work ROCK Production FA, Proj. No. State 


County Pee. ae Se 2 


me, Low Bidder__Houck-McCall Corporation, Salem 
Low Big $84,900.00 __ 


Engineer's Recommendation: Award to low bidder. 


tee: D._Peadeet Willow Creek Bridae 
(Contract No. 8867) 


Type of Work _0-67 Mile Grade, Pave & Structure ea, proj. No, BRF-F-86(2) 


County SS 0: Highway Se 
No. of Bidders___2 ___ Low Bidder__DOUGI]as S. Coats Construction, Bend 
tow sig $417,847.00 _ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


6 Herman Creek Bridge 
(Contract No. 8868) 


97/7 
TypeofWork_ Structure F.A. Proj, No. Db R9-8436( 1) 


Hood River 


No. Project 


County Highway__ Forest Lane Road 


re : 
tis, ot Bidders 9 Low Bidder__COast Marine Construction, Inc., Portland 


Low sia ¢ 114,041.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and Hood River County and the sum of 
$27,100.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT. = = 


FEY¥HIBIT A 
MINUTES OF _3-27-79 
SW 170th Ave. at the Tualatin Valley Hwy. 


(Ceutract No. 8875) 
6 Mi i uC _ 29/6 
Type of Work 0-16 Mile Grade, Pave & Signals _¢.a. Pro no. # S-32(6) 


2 
No, ———————Preyact 


Washington Tualatin Valley 


County Highway 


No. of eee: re Low Bidder_Ccascade Construction Co., Inc., Portland 
on 
Low Bid $172,009.00 


Engineer's Recommendation: 


Award to low bidder subject to concurrence of the FHWA and 


Washington County and the sum of $11,800.00 is deposited by 
the County. 


On January 29, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were re- 


ceived January 25, 1979, and authorized him to sign the contracts 
when conditions for the awards have been met. 


ated this 7 day otPelee , 1979 


Glenn L. Jack 
Oregon Transport 


Chairman 
ion Commission 
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EXHIBIT A 
MINUTES OF .3-27-79 


no 19 __preyoct Fremont Bridge 
(Contract No. 8872) 


Type of Work structure Repair F.A. Proj. No, tate 
eee | ee Stadium Freeway 


No. of Bidders 3 Low Bidder__Willamette-Western Corp., Portland 


Engineer's Recommendation: Award to low bidder. (\Chairman accepted 
project 1-29-79; contract awarded 2-2-79) 


No._11 _ project__Pacific Hwy. W. at SW 53rd Avenue 
(Contract No. 8873) 


Type of Work _ Grade, Pave and Signals F.A. Proj. No. _HHS-9361(4) 


Bad 3 ed 
ee Multnomah ines Pacific Highway West 


3 Tice Electric Co., Portland 


No. of Bidders Low Bidder 
Q 
Low Bid s-092930.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


12 Willamette River (Marquam) Bridge 


No. Project 
. a (Contract No. 8874) 
Type of work_0-31 Mile Protective Fencing Fa. proj. No, 1-5-6(88)301 
County__Multnomah — Highway Pacific 
No. of Bidders_3 Low Bidder__9an Jose Steel Co., Inc., Portland 
Low Bid $ 782989. 06 


Engineer's Recommendations. Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


paTE _/- %F- 7 
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ry ict A 


mast! 


(5) Supplemental agreement with Vernon E. Wiard for an extension 
of an agreement to provide consultant services on the manage- 
ment and operation of the Conference Facility at Silver Falls 
State Park in Marion County. The original agreement expired 
December 31, 1978. The contract extension to February 28, 1979, 
will not alter the original consideration of $600. (Parks 
Branch) 


(6) Supplemental agreement with Lane County for the Alton Baker 
East Corridor Acquisition, Willamette Greenway Project 
(WP 91-792, HCRS41-90348-37) extending the completion date 
from December 31, 1978, to March 31, 1979. This project 
originally included the acquisition of 16 parcels of land 
with about three-fourths of a mile of river frontage. To date, 
the County has acquired and billed for 5 parcels and has ac- 
quired 3 small parcels by tax foreclosure, for which there will 
be no billing. They expect to acquire only one more parcel be- 
fore the amended time limit expires. The remaining 7 parcels 
will be cancelled. (Parks Branch) 


(7) Agreement with the City of Corvallis concerning construction 
of the Walnut Park Bikeway in Benton County. The City will 
prepare the plans, award the contract, supervise construction, 
and maintain the bikeway. The State will review the plans, 
monitor construction and contribute a maximum of $30,000 toward 
the cost of the project. State monies will be expended from 
funds which have been designated for the establishment of 
bicycle-pedestrian trails. (Local Government) 


(8) Agreement with City of Bend to replace the existing two-phase 
traffic signal on the Central Oregon Highway at 8th Street 
with multi-phase equipment in Deschutes County. The State will 
design, install and maintain the signal using Federal Aid Title 
Il Safety funds. The City has agreed to pay all costs of 
electrical energy consumed in operation of the signals. (Local 
Government ) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. (Items listed above and on the previous page totaling 
eight items) 


ro 
Dated this a day of FT Ge , 1979 


on, Chairman 
Oregon Transporation Commission 
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EXHIBIT___a— 
MINUTES OF 3-27-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49785 Tourangeau, Donald R. $ 7,150.00 
49962 Anderson, Carl & Mabel E. 800.00 
49995 Meister, Richard J. & Barbara J. -0- 
50005 Westerkamp, Henry P. & Eunice B. a, 
50014 Henry, C. Patrick & Frances C. -0- 
50015 Revel, William Stanley & Monica Louise -0- 
50035 Hibbert, Jennie Lee et al 15,270.00 
50049 Lewis, John D. 16,750.00 
50271 State of Oregon by and through its 
Fish and Wildlife Commission 150.00 
50287 Crawford, John G. et al 50.00 
50337 Claudia L. Lorenz Estate 650.00 
50373 Clatsop County 100.00 
7-264 .60 Mathews, Neill & Adele 150.00 
* 52-44 .95 Piper, Delbert A. 120.00 
52-44 .97 Piper, Delbert A. 120.00 
54-3 .53 Jones, David E. & Isabelle 120.00 
162-10.49 Huffman, Helen D. 450.00 
189-1 .34 Ediger, Martha K. 240.00 
200-18 .70E Decker Nursery 295 .00 
234-20.65E Arbeit Enterprises, Inc. 450.00 
20 Transactions $ 42,865.00 


(2) Grant of Access to Rupert E. Jamieson at Station 121+00 on the 
Goble-St. Helens Section of the Lower Columbia River Highway in 
Columbia County for a consideration of $1,000.00. File 26409 


(3) Grant of Access to Larry Lee Mattingley for an additional 35 feet 
unrestricted access at Station 346+80 on the Mill Creek-Belknap 
Springs Sectior. of the McKenzie Highway in Lane County. 

File 35193 


(4) Supplemental agreement with City of Eugene for the Westbank #2 
Acquisition Project, Willamette River Greenway Program, 
sponsored by the City of Eugene. The purpose of this document 
is to extend the time limit to June 1, 1979. The project in- 
cludes some 14 parcels of land, of which 4 have been acquired 
by negotiation. The remaining parcels have been condemned and 
the trial dates set. The City needs the additional time to take 
the cases through the courts. (Parks Branch) 


/ a APPROVED BY CHAIRMAN 
/ APPROVED GLENN L. JACKSON 
f= Oa GE ae_2-7-179 


STATE HIGHWAY ENGINEER 


vie 2 -2eZP 


A 


iDbi! —__-—_— 


MINUTES OF .3=27-79 
TO: Oregon Transportation Commission 


mash PtTQiy 


SUBJECT : Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49129 Southern Pacific Transportation Company $ 31,400.00 
50055 Freehold Properties, Inc. 250.00 
50320 Clatsop County 100.00 
162-1.07 Ryan, Leonard 915.00 
226-16.12 Harris, Forrest R. & Cherie L. 60.00 

5 Transactions $ 32,725.00 


(2) Agreement with U. S. Corps of Engineers covering an estimated 
$15,000 worth of special concrete tests at their Troutdale, 
Oregon, materials laboratory. These tests are specifically 
for checking some of the design assumptions used in the 
design of the I-205 Columbia River Bridge Superstructure. 
(Construction Section) 


(3) Agreement with City of Albany for channelization of the Elm 
Street-34th Avenue Section of the Albany-Junction City High- 
way and installation of traffic signals at 29th Avenue in 
Linn County. The State will design, construct aud maintain 
the project using State funds. The City has agreed to pay 
all costs of electrical energy for operation of the signals, 
and to contribute a maximum of $76,000 toward the cost of 
the project. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


Chairman 
ion Commission 


Glenn L. Jacks 
Oregon Transport 


> 
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Dated this /% day of ZL , 1979 


EXHIBIT . 
MINUTES OF _3:27-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Action Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 

behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the following item and report 

this action for your official records: 


1) On January 31, 1979, I gave approval 
to Dennis Moore, Administrator of 
Public Transit, by telephone for an 
agreement with The Pihas, Schmidt, 
and Westerdahl Company to provide a 
design and camera-ready layout for 
the intercity trip guide-ticket jacket. 
Cost $2,000. 


hitet this 12 ty ot ALY , 1979 
2 Wi 7) Ta 


Glenn L. Jacks Chairman 
Oregon Transpgrtation Commission 
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MINUTES OF _3:27-79 


aviai’ 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


1 Jantzen Beach Information Center 


No. Projnct , 
(Contract No. 8876) 

Type of Work — Bui dings F.A. Proj. No. State 

county___Multnomah Highway Pacific 

No. of Bidders ___2-____ Low Bidder__bomac_ Construction Inc. 

Low Bid $ 39,248.00 


Engineer's Recommendation: Award to low bidder. 


On February 13, 1979, I accepted the State Highway Engineer's 
recommendation for award of the above project on which bids 
were received February 8, 1979, and authorized him to sign 
the contract. 


Dated this ‘7 day ort , 1979 


¥Lhe 
Glenn L. Jackson 
Oregon Transportation’ Commission 
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Date 2-/G - 7D Oregon Transp 


EXHIBIT s 
TO: Oregon Vill dorea bn colnission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
35445 McLean, Violet $ 6,300.00 
49199 Airport Drayage Co., Inc. 1,500.00 
49549 Brandeis Universit 48,200.00 
49604 Portland, City of 185,000.00 
49994 Larson, Elwood H. Inc. & 

Mack, Flute & Ruth 600.09 
49996 Klamath First Federal 

Savings and Loan Assoc. 26,500.00 
50064 3M National Advertising Co. 11,267.00 
50319 Bellingham, Arthur J. & 

Marie J. 1,900.00 


8 Transactions $281, 267.00 


(2) Renewal#of a lease with Mr. and Mrs. Donald Clifford 
to oper the food concession facility at Silver 
Falls Skate Park for a three-year period ending 
December 31, 1981. Mr. and Mrs. Clifford have been 
operating this concession under lease since 1974 and 
continue to provide good service to the State park 
visitors. (Parks Branch) 


(3) Letter agreement with City of Grants Pass extending the 
period of sewage testing being done by the City for the 
Manzanita Safety Rest Area Sewage Disposal Facility, 
Pacific Highway, Josephine County, to continue through 
December 31, 1979. Fee will be $100 per week charged 
by the City instead of $90 stipulated in the original 
agreement. (Bridge Section) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith 

for the Commission, I approve all actions listed above and 


report this action for your official records. “ 
Dated this day of SV 2 , 1979 
PROVED _ / = “eae 


> 


STATE HIGHWAY ENGINEER 


A 4 


Glenn L. 


on Commission 
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AGA 


MINUTES OF _3-27-79 


ne Prooct —Orogan Hill-Brogan 


Type of Work 2-88 Miles Grade, Pave & Struc. _¢.a, proj. No. F-88-3(2) 


County ____Malneur Highway ——John_Da 
No. of Bidders _____ Low Bidder 
Low Bid S 


Engineer's Recommendation: 


PROJECT POSTPONED 


No. 2 Project___ Lancaster Drive at Hayesville Dr. NE (Salem) 
(Contract No. 8881) 
Type of Work __Lraffic Signal Installation _F.a. Proj. No. State _ 


County Marion Highway FAU 1615 (Lancaster Dr. NE) 
No. of Bidders__O________ Low Bidder Electric Corp., Salem 
Low Bid $21298/.90 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Marion County and the sum of $43,800.00 is 
deposited by the County. 


ee, Proiect__Pine St. NE-Academy St. NE (Salem) 
(Contract No. owes 
Type of Work.0-44 Mile Grade, Pave & Sianals F.A. Proj. No. — 
Gaunky Marion __Highway__Pacific Highway East 
Rie. ot Bidders 4 Low Bidder__ ROY L. Houck Construction Co., Salen 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DATE_2 - 
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EXHIBIT___4 


iy ic 3-27-79 
REPORT OF CONFIRMATION oPVAGMAN tao WER DELEGATED AUTHORITY 


a: a Walluski River Bridge 


Type of Work Grade, Pave & Structure F.A. Proj. No. BRS-133(5) _ 
County Cae atso Highway_—Neha 1 al eT e 


No. of Bidders ____~Low Bidder —__ 


Low Bid SE 
Engineer's Recommendation: 


PROJECT POSTPONED 


eee. Project__Rogue Valley Hwy. at Charlotte Ann Road 


Type of Work — 20_M: Mile G Grade & Pave_ = F.A. Proj. No. __HHS-37( 4) - 
ere Jackson Highway ___ Rogue Valley 
No. of Bidders 1 minus... C.: Lininger: & Sons, Inc. , Medford 


Low Bid 582,038.00 


Engineer's Recommendations: Reject all bids. 


No.3. Project ____-ROQue Valley Hwy, at Pine St. (Central Point) 


(Contract No. 8879) 
Type of Work_0.27 Mile Pave and Traffic Signals _F.a. Proj. no. HHS-37(3 


Coumy Jackson Highway Rogue Valley 
No. of Bidders___2_____ Low Bidder__ Hamilton Electric, Inc., Eugene 


Low 8ia's 109,059.03 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


pATE_ 2-26-79 _ 
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Hi Sa 
‘INUTES OF 2:27-79 
No ee) Se Projoct Pendleton-Nek c 


ooo : (Contract No. 8886) 3 
Type of Work 4,29 Miles Paving F.A. Proj. No. F=30(2) 


eabaee Umatilla Highway_Pendleton-John Day 
ig ct eden = S Low Bidder_Eucon Corporation, Lewiston, ID me 
Cow Bid §.2322046...50 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


1] Cornelius Signal Project 


ie! _ 4 
NO. POE nn race No. S887) CSCS 
Type of Work Traffic Signal Installation __F.a.Pro,, mo. State __ 
W i T tn. Wal 
County washington Highway ualatin Valley 
ni + T CAEN 
No. of Bidders__4 Low Bidder Hamilton Electric, Inc., Eugene 


Low Bid $-20.2909..8 


Engineer's Recommendations: Award to low bidder subject to concurrence of 


the City of Cornelius and the sum of $30,992.5 
is deposited by the City. 


On February 26, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projec's on which bids were 
received February 22, 1979, and authori: ed him to sign the 
contracts when conditions for the awards have been met. 


Dated this 6 day of Wath 1979 


Glenn L. Jacks 
Oregon Transportation Commission 
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ary: 


-VLERIT A 


ileal riot t 
MINUTES OF _3-27-79 
ee | Project —2& Morrison bridge Ram 


Type of work 0.15 Mile Grade, Pave & Signals F.A. Proj. No. IX-26(10) 
inheeii Mul tnomah HighwayPacific Highway East (SE Grand Ave.) 


Columbia West Materials 
No. of Bidders = Se Low Bidder__& Constructors, Inc., Portland a, 


Low Bid 120,454.00 


Engineer's Recommendation: Reject all bids. 


No. Project 96 142nd Ave. Bridge over Johnson Creek (Portland) 


(Contract No. 8884) See 
Type of Work _Deck Reconstruction FA. Proj. wo. SOS-260)(7) _ 


Gamat Multnomah Highway City Street 
No. of Bidders © Low Bidder __S ius law Construction Company, Portland 
25,840.00 


Low Bid S 


Engineer's Recommendations: Award to low biader subject to concurrence of 
the City of Portland and the sum of $3,850.00 
is deposited by the City. 


Power Line-China Hollow Cr. Rd. 


No.——_2__ Project 
(Contract No. 8885) 
Type of WorkL.03 Mile Grade & Qi F.A. Proj. No. 90S-2800(1) _ 
Goaaee Sherian Highway_ County Rd. (Curt Tom kd. 
No. of Bidders__4 Low Bidder_ North Santiam Sand & Gravel, Inc., Stayton 


Low Bid $ 229,292.90 

Engineer's Recommendations: Award to low bidder subject to concurrence of 
Sherman County and the sum of $55,500.00 is 
deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate_ 2-26-79 
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? EXHIBIT A 


JUNG -S OF _3-27-79 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to P<operty Acquisition 


Number Name Consideration 
39377 Bellcom Resources Co. $ 6,450.00 
41284 Hitchman, Jack W. & Donna B. 10,875.00 
49938 Ditmore, Harry & Roseanne 1,400.00 
49940 Alvord, Ralph E. & Ruby G. 225.00 
49965 Cropp, David D. & Orilla 650.00 ae 
50009 Kuester, Lawrence L. & 
Peck, Harvey & Rae 40,500.00 
50010 Litwiller, Gene R. 7,800.00 
50022 Krebs. Marion G. et al 450.00 es 
50029 U. S. National Bank of Oregon 625.00 
50030 Stanley, Harlen & Bowden, Hazel 1, 259.00 aes 
50032  Snavely, William R. & Joan G. 300.00 
1o01-12.07 Ackerley Communications, Inc. 3,025.C0_ 
161-12.07 Ackerley Communications, Inc. 3,025.09 
161-12.62 Ackerley Communications, Inc. 5,082.00 
14 Transactions $ 81,657.00 


(2) Agreement with City of Ontario whereby the State will maintain 
four signals located on the state highway system in Ontario 
plus perform emergency work on @ blinker light located on a 
city street. (N.E. 2nd Street and Idaho Avenue; Oregon Avenue 
and Idaho Avenue; S.W. 2nd and S.W. 4th Avenue; and S. W. 4th 
Street and S.W. 4th Avenue; blinking light installation at 
S.W. 4th Avenue and Oregon Avenue) 


(3) Agreement with the U. S. Coast Guard granting an easement 
across Coast Guard property for the installation, operation 
and maintenance of a sewer line to Port Orford Heads State 
Wayside, Curry County. The agreement will be effective for 
an indefinite period of time, subject to cancellation terms 
of the agreement. 


By your duly,adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


ieA 7 day of det ; 1979 
Gfenn L. Jac 
Lele OREGON TRANSPORTA 
APPROVED. 


977 - 
2-23-77, HSS une lL 


STATE HIGHWAY ENGINEER 


Date Z- Z@- 7P_ 


airman 
COMMISSION 


TO: Oregon Transportation Commission 


SUBJECT : Confirmation Report of Action Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approved the action below and report 
this action for your official records: 


On February 16, 1979, gave approval to 

J. B. Boyd, Right of Way Manager, for a 
supplemental agreement with Multnomah County 
covering further documentation as to the 

method of determining costs and a method of 
continuing the development of the functional 
replacement of the Multnomah County Public 

Works. (On December 22, 1978, the State and 
County entered into an agreement in connection 
with furthering the acquisition of the property 
now occupied by County's Rocky Butte Operations 
and Maintenance Facilities, for use in the con- 
struction and location of the Washington State 
Line to N. E. Siskiyou Street Section of the 

East Portland Freeway. This agreement establishes 
procedures for the design and construction of new 
shops for Multnomah County. ) 


Dated thish / day of pak » 1979 


- Jackson, 
Oregon Transporta 


irman 
Commission 


- 2976 - 


3:7 A 


Oregon Traneportdtiow Commission ~79 


TO: 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisitions 
Number Name Consideration 
49777 Fry, George F., Jr. $ 34,000.00 
49800 Southern Pacific Transp. Co. 9,315.85 
50038 Audrain, Bill & Pauline 
Paxton, Dorothea E. 49,500.00 
1-230.15 Linn County 50.00 
20-4.96 Owens, John M. 720.00 
39-25.89 Tharp, Virgil 100.00 
161-12.07N Molalla School District #35 100.00 
200-18.70E Wilkison, R.O. & Grace 300.00 
Eight Transactions $ 94,085.85 

(2) Agreement with the United States Government Department of 

Commerce National Oceanic and Atmospheric Administration 

to erect and maintain some radio -ransmission facilities 

for them in various locations throughout the State. Most 

of the locations are where the Highway Division already has 

existing transmission facilities. The Federal Government 

will pay all costs of erecting the facilities and all costs 

of maintaining the facilities. Federal Government will also 

supply all materials necessary for the erection of the 

facilities and the maintenance of the facilities. 

(Cooperative Agreement No. NA 9AA~H-00036) Legal Section) 

Locations: BOGEBYAS > s, amath, Falls, The’ Dalles, Salem, Portland, 
(3) Agreement with Clatsop County for construction of the South 


Unit, Astoria-Camp Rilea Section of the Oregon Coast Highway. 
The State will design, construct and maintain the facility 
using Federal Aid Primary Funds. The County has agreed to 
accept jurisdiction of relocated road connections and cooperate 
in the adjustment of utilities. There will be a companion 
agreement with the City of Warrenton for this project. 

(Local Government Section) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


— this / 2 day of Math 1979 


Glenn L. Jacks 
Oregon Transp 


ation Commission 


PPROVED 


STATE HIGHWAY ENGINEER 


ape 


rb oe 
awe 


mvitRit A 


Miibt | qm 
VINUTES OF 3-27-79 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49873 Green, Jack H. $ 9,765.00 
49943 Honald, Inc. 2,930.00 
49960 International Paper Co. Inc. 14,668.00 
50000 Woodward, Helen L. 36,000.00 
50007 Littman, Donald & Gloria -0- 
50086 Powell, Claude R. & Arrene F. 73,800.00 
50152 Western Trails, Inc. 8,165.00 
50369 Holsheimer, Georgia P. & Phil Jr. 400.00 
50607 Ta Robert J. & Dorothy K. 520.00 
9 Transactions $146,248.00 


(2) Agreement with Tillamook County to provide law enforcement 
services at Oswald West State Park on specified days begin- 
ning March 1, 1979, and terminating September 30, 1979. 
Either party may terminate the agreement upon giving the 
other party 30 days' written notice. The State will pay 
for services at the rate of $10 per man hour and will pay 
an additional sum equal to any increase in salary for 
Tillamook County Sheriff's Department personnel during 
Fiscal Years 1978-79 and 1979-80. Under this agreement, 
the State's total obligation will not exceed $19,120. 
(Parks Branch) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


Dated this Gb day of WNW AZrek, 1979 


Glenn L. Jack Chairman 
Oregon Transpo tion Commission 


PPROVED 
= tice 


STATE HIGHWAY ENGINEER 


Date _< f/ 29 --2978 - 


27 B 


bid ee 


“S OF __ 3-27-79 


RESCINDMENT OF VEHICLE WEIGHT RESTRICTION 
HEPPNER HIGHWAY; ORE 74 
MILEPOINT 3.94 
GILLIAM COUNTY 


On February 15, 1979, acting pursuant to authority delegated to me 

by the Oregon Transportation Commission, and in compliance with rules 
established under the Administrative Procedures Act, I imposed a 

20 ton vehicle weight limit and a one-way traffic movement for trucks 
and busses while crossing the Willow Creek Bridge at the subject 
described location. 


Repairs have been completed to said bridge and an inspection indicates 
it is in a condition for carrying normal traffic subject to the one-way 
traffic subject to the one-way traffic restriction for trucks and busses 
remaining in effect. 


Therefore, the 20 ton weight restriction is hereby rescinded. 


H. S. Coulter 
State Highway Engineer 


Date 2/26/79 


ce: B. Klaboe R. L. Schroeder 

. W. Head J. L. Sollis 

. W. Rulien George Bell 
D. Allen John Williams, Superintendent 
Ha 


milton Oregon State Police 


wmnormon 
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ti 
we 


rYHIBIT__B— 
MINUTES OF .3=27-79 


VEHICLE WEIGHT RESTRICTION 
HEPPNER HIGHWAY; ORE 74 
MILEPOINT 3.94 
GILLIAM COUNTY 


An inspection of the Willow Creek Bridge on the Heppner Highway (ORE 74) 
at Milepoint 3.94 has revealed that flooding conditions have caused damage 
to said bridge. Damage has occurred to the extent that a reduction in 
allowable vehicle weights is necessary to prevent further damage to the 
bridge and to insure motorist safety. 


ORS 487.905 gives authority to the Department of Transportation to impose 
reduced vehicle weight limits. This authority was delegated to the State 
Highway Engineer by the Oregon Transportation Commission through Delegation 
Order Number 16, dated March 30, 1976. On December 19, 1978, a temporary 
rule was adopted by the Oregon Transportation Commission to establish cri- 
teria for the State Highway Engineer to follow in imposing such weight 
restrictions. 


Acting pursuant to this authority and in accordance with said temporary 
rule, I hereby order that: 


1. A gross weight limit of 20 tons be imposed upon any vehicle 
or combinations of vehicles while traveling upon the Willow 
Creek Bridge and, further, that trucks and busses be restricted 
to a one-way traffic movement while crossing said bridge. 


2. Signs giving notice of this restriction are to be posted in 
a conspicuous manner at such locations as may be necessary 
to inform the public. 


3. This weight restriction shall be temporary in nature and 
will be rescinded when the restriction is no longer appro- 
priate. 


Signed- f= pees Ee 
H.-S. Coulter 
State Highway Engineer 


cc: B. Klaboe R. L. Schroeder 

. W. Head J. L. Sollis 

. W. Rulien George Bell 
D. Allen John Williams, Superintendent 
Ha 


milton Oregon State Police 
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RESCINDMENT OF VEHICLE WEIGHT RESTRICTION 
LEXINGTON-ECHO HIGHWAY - ORE 207 


MILEPOINT 10.0 - 13.6 
MORROW COUNTY 


On February 14, 1979, acting pursuant to authority delegated to 
me by the Oregon Transportation Commission, and in compliance 
with rules established under the Administrative Procedures Act, 
I imposed a 10 ton vehicle weight limit at the subject described 


location. 


Repairs have been completed to said highway and an inspection 
indicates it is in a condition for carrying normal traffic. 


Therefore, the 10 ton weight restriction is hereby rescinded. 


cc: F. B. Klaboe 
C. W. Head 
L. W. Rulien 
W. E. Schwartz 
Bob Hamilton 


as t. a 


H. S. Coulter 
State Highway Engineer 


Signed: 


Date: March 19, 1979 


R. L. Schroeder 

Jack Sollis 

George Bell 

John Earley 

John Williams, Superintendent 
Oregon State Police 
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EXHiBIT__2& 
MNUITES OF 3227-79 


VEHICLE WEIGHT RESTRICTION 
LEXINGTON-ECHO HIGHWAY; ORE 207 
MILEPOINT 0.0 to MILEPOINT 13.6 

MORROW COUNTY 


An inspection of the Lexington-Echo Highway (ORE 207) between milepoint 
0.0 and milepoint 13.6 has revealed that "freeze-thaw" weather conditions 
have created an unstable condition to the roadbed subgrade. As a result, 
pavement deterioration has occurred to the extent that a reduction in 
allowable vehicle weights is necessary to prevent further damage to the 
highway pavement, possible damage to vehicles, and to insure motorist 
safety. 


ORS 487.905 gives authority to the Department of Transportation to impose 
reduced vehicle weight limits. This authority was delegated to the State 
Highway Engineer by the Oregon Transportation Commission through Delegation 
Order Number 16, dated March 30, 1976. On December 19, 1978, a temporary 
rule was adopted by the Oregon Transportation Commission to establish cri- 
teria for the State Highway Engineer to follow in imposing such weight 
restrictions. 


Acting pursuant to this authority and in accordance with said temporary 
rule, I hereby order that: 


1. A gross weight limit of 10 tons be imposed upon any vehicle 
or combinations of vehicles while traveling upon the Lexington- 
Echo Highway between milepoint 0.0 and milepoint 13.6. 


2. Signs giving notice of this restriction are to be posted in 
a conspicuous manner at such locations as may be necessary 
to inform the public. 


3. This weight restriction shall be temporary in nature and 
will be rescinded when the restriction is no longer appro- 
priate. 


Signed ~ 7 => 2S Sy 
H. S. Coulter 
State Highway Engineer 


Siti 2/14/79 


cc: B. Klaboe R. L. Schroeder 
W. Head J. L. Sollis 

. W. Rulien George Bell 
E. Schwartz John Williams, Superintendent 
Ha 


milton Oregon State Police 


v=EroOnN 
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RESCINDMENT OF VEHICLE WEIGHT RESTRICTION 


On February 12, 1 


MADRAS-PRINEVILLE HIGHWAY - U.S. 26 
MILEPOINT 13.0 - 26.0 
JEFFERSON & CROOK COUNTIES 


979, acting pursuant to authority delegated to me by 


the Oregon Transportation Commission, and in compliance with rules 
established under the Administrative Procedures Act, I imposed an 8 ton 
vehicle weight limit at the subject described location. 


Repairs have been completed to said highway and an inspection indicates 
it is in a condition for carrying normal traffic. 


Therefore, the 8 


cc: F. B. Klaboe 
C. W. Head 
L. W. Rulien 
D. D. Allen 
Bob Hamilton 


ton weight restriction is hereby rescinded. 


Signed? _“f- ~> eo 
H. S. Coulter 
State Highway Engineer 


Date: March 12, 1979 


R. L. Schroeder 

Jack Sollis 

George Bell 

John Williams, Superintendent 
Oregon State Police 
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JINUTES OF 3-27-79 
VEHICLE WEIGHT RESTRICTION 
MADRAS-PRINEVILLE HIGHWAY; US 26 
MILEPOINT 13.0 to MILEPOINT 26.0 
JEFFERSON AND CROOK COUNTIES 


An inspection of the Madras-Prineville Highway (Route U.S. 26) between 
milepoint 13.0 and milepoint 26.0 has revealed that "freeze-thaw" weather 
conditions have created an unstable condition to the roadbed subgrade. 

As a result, pavement deterioration has occurred to the extent that a 
reduction in allowable vehicle weights is necessary to prevent further 
damage to the highway pavement, possible damage to vehicles, and to insure 
motorist safety. 


ORS 487.905 gives authority to the Department of Transportation to impose 
reduced vehicle weight limits. This authority was delegated to the State 
Highway Engineer by the Oregon Transportation Commission through Delegation 
Order Number 16, dated March 30, 1976. On December 19, 1978, a temporary 
rule was adopted by the Oregon Transportation Commission to establish cri- 
teria for the State Highway Engineer to follow in imposing such weight 
restrictions. 


Acting pursuant to this authority and in accordance with said temporary 
rule, I hereby order that: 


1. A gross weight limit of 8 tons be imposed upon any vehicle 
or combinations of vehicles while traveling upon the Madras- 
Prineville Highway between milepoint 13.0 and milepoint 26.0. 


2. Signs giving notice of this restriction are to be posted in 
a conspicuous manner at such locations as may be necessary 
to inform the public. 


3. This weight restriction shall be temporary in nature and 
will be rescinded when the restriction is no longer appro- 


priate. 
— . — 
Signed 4 a a 


H. S. Coulter 
State Highway Engineer 


Date Eely lA j 9 29 


cc: F. B. Klaboe R. L. Schroeder 
C. W. Head J. L. Sollis 
L. W. Rulien George Bell 
Dale Allen John Williams, Superintendent 
R. Hamilton Oregon State Police 
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5) 


6) 


7) 


8) 


9) 


10) 


@ i ee ae 


> OF __ 3-27-79 


On February 16, 1979, established a temporary 
40 MPH speed zone on The Dalles-California 
Highway from 150 feet north of the Modoc 

Point Highway (M.P. 257.80) to 0.02 miles 

south of Algoma Road (M.P. 263.00) and from 

the Klamath Falls-Malin Highway Junction 

(™M.P. 272.61 and 272.61N) to 200 feet north 

of the Klamath Falls-Lakeview Highway 

(M.P. 274.80) in Klamath County. As a result 
of cold weather and subsequent warmer weather, 
the sections of highway have suffered a con- 
siderable amount of damage. Some portions have 
not been damaged, but will be unless speeds are 
restricted. 


On February 22, 1979, approved action rescinding 
Speed Zone Order No. 747 dated June 3, 1977. 
Rescinds existing 50 MPH speed zone, subsequently 
leaving a 55 MPH Maximum (Basic Rule under 55) 
operation on the Coos Bay-Roseburg Highway near 
the north city limits of Winston (M.P. 73.78) 

to 300 feet east of Grant Smith Road (M.P. 76.38) 
in Douglas County. 


On February 28, 1979, established a 30 MPH speed 
zone in the vicinity of Amity on the Bellevue- 
Hopewell Highway in Yamhill County from 0.50 mile 
west of Hwy. 1W (M.P. 5.88) to 0.43 mile west of 
Hwy. 1W (M.P. 5.95). (Speed Zone Order No. 800) 


On February 28, 1979, established a 45 MPH speed 
zone on the Umpqua Highway in Douglas County 
from 0.21 mile west of Beener Road (M.P. 35.41) 
to 0.25 mile east of Beener Road at the west 
city limits of Elkton (M.P. 35.87), including a 
20 MPH zone when children are present from 

M.P. 35.43 to M.P. 35.54. (Speed Zone Order 

No. 801) 


On February 28, 1979, established a 45 MPH speed 
zone in the vicinity of North Bend on the Oregon 
Coast Highway in Coos County from 0.04 mile 
north of North Bay Drive (M.P. 233.35) to 

0.55 mile south of East Bay Drive (M.P. 234.03). 
(Speed Zone Order No. 802) 


On February 28, 1979, established a 45 MPH speed 
zone from 0.20 mile west of the Drain west city 
limits (M.P. 50.00) to the Drain west city limits 
(M.P. 50.20) on the Umpqua Highway in Douglas 
County. (Speed Zone Order No. 803) 
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S40: a 
NUTES OF 3-27-79 


> 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 


Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) 


2) 


3) 


4) 


On January 31, 1979, established an overnight 
parking prohibition on the Pacific Highway 
East No. 1E beginning at the north end of 

the Willamette Falls Viewpoint (M.P. 12.90) 
to the south end of the Willamette Falls 
Viewpoint (M.P. 13.00) in Oregon City, 
Clackamas County. 


On February 6, 1979, established a 40 MPH 
speed zone in the Community of LaPine on 

The Dalles-California Highway No. 4 from 

200 feet north of First St. (M.P. 167.28) 

to 0.25 mile south of Morson St. (M.P. 168.18), 
except from M.P. 167.67 to M.P. 167.75 the 
designated speed shall be 20 MPH when 

children are present as per the provisions 

of subsection 2a., of ORS 487.470. (Speed 
Zone Order No. 799) Deschutes County. 


On February 14, 1979, established a temporary 
35 MPH speed zone on The Dalles-California 
Highway from the Madras-Prineville Highway 
Junction (M.P. 97.20) to a point 1.27 mile south 
of the Culver Highway Junction (M.P. 107.00), 
Jefferson County. As a result of recent cold 
weather and subsequent warmer weather, the 
section of highway has suffered a considerable 
amount of damage. The upheaval of the highway 
surface has been so serious that Maintenance 
Crews have not been able to keep the surface 
in a condition that traffic can drive at the 
55 MPH. 


On February 13, 1979, approved a personal and 
professional services agreement with J. Cecil 
Kent for a one-day seminar covering communication 
on the job through transactional analysis on 
February 14, 1979, at a cost not to exceed $250. 
(On March 2, 1979, Voided agreement due to 
Executive & Administrative Department rules 
State cannot hire own State employees. Kent 
works Part-time for Employee Development.) 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me 
to award contracts, I awarded the following contracts: 


1) Herman Creek Bridge on Forest Lane Road 
(FAS Route B436) in Hood River County. Bids 
received January 25, 1979. Contract No. 8868 
awarded February 8, 1979, to Coast Marine 
Construction, Inc., Portland, at $114,041. 


2) No. 1 Drain and Lost River Diversion Channel 
Bridges on Homedale Road in Klamath County. 
Bids received January 25, 1979. Contract No. 
8869 awarded February 13, 1979, to Hamilton 
Construction Co., Springfield, at $208,952. 


3) Camp Creek Road (E.W.E.B. Canal) Bridge on 
FAS A463 in Lane County. Bids received 
January 25, 1979. Contract No. 8870 awarded 
February 20, 1979, to Holst Construction Co., 
Oakridge, at $182,506. 


4) Work on the S.W. 170th Avenue Section of the 
Tualatin Valley Highway in Washington County. 
Bids received January 25, 1979. Contract No. 
8875 awarded February 16, 1979, to Cascade 
Construction Company, Inc., Portland, at 
$172,565. 


5) Work on the Rogue Valley Highway at Pine Street 
in Central Point, Jackson County. Bids received 
February 22, 1979. Contract No. 8879 awarded 
February 26, 1979, to Hamilton Electric, Inc., 
Eugene, at $109,059.03. 


6) Traffic signal installation on Lancaster Drive 
at Hayesville Drive N.E. just northeast of Salem 
in Marion County. Bids received February 22, 1979. 
Contract No. 8881 awarded March 7, 1979, to 
Electric Corp., Salem, at $27,987.90 
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11) 


12) 


13) 


14) 


3-15-79 


On February 28, 1979, established a 45 MPH speed 
zone on the Umatilla-Stanfield Highway from 

Joy Lane (M.P. 3.28) to the north city limits of 
Hermiston (M.P. 4.33) (Theater Lane) in Umatilla 
County. (Speed Zone Order No. 804) 


On March 7, 1979, approved and signed a Petition 
for the vacation of N. E. 10lst Avenue in 
Portland between the Union Pacific Railroad 
right of way and Marx Street. This street abuts 
the East Portland Maintenance Station. File 
44236. 


On March 5, 1979, approved and signed an agreement 
with Chemeketa Community College for a crash 
injury management course from March 19 to March 23, 
1979, in the amount of $660. 


On March 12, 1979, approved and signed an agreement 
with City of Albany for the acquisition of one parcel 
of land adjacent to the downstream side of the new 
highway bridge in Albany. The 0.31 acre parcel 

has 270 feet of frontage on the Willamette River 
and is valued at $32,400; Federal-Aid $16,200; 
State participation $8,100; Local Funds $8,100. 

The City has an option on the parcel at the 
appraised value and is ready to exercise the 
option. The approval from HCRS for Federal-aid 

has been obtained. (Willamette Greenway agreement) 


Dated this /G_ day of Mes vel » 1979 


H. Sf Coulter, State Highway Engineer 
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UTES OF 3-27-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Morse Bros., Inc. 
No. 8684 


R. A. Hatch Co. 
No. 8770 


Babler Bros., Inc. 
No. 8667 


Hamilton Electric, Inc. 
No. 8665 


Peter Kiewit Sons' Co. 
No. 8413 


Jarl Construction, Inc. 
No. 8784 


Ross Bros. Construction, 
Inc. 
No. 8246 


R.D.M. Constructors, 
Inc. 
No. 8535 


J. C. Compton Co. 
No. 8674 


E. R. Fegert Co. 
No. 8559 


Selby Bridge Co. 
No. 8576 


Castile Landscaping, 
Inc. 
No. 8494 


Section and County 


Corvallis-Newport Hwy.-SW 
53rd St. 
Benton County 


Detroit Lake-Tunnel Creek 
(M.-P. 45.7 & 58.1) 
Marion County 


Sandy WCL-Alder Creek 
Clackamas County 


Sunset Hwy.-Murray Blvd. 
Intch. 
Washington County 


Burnside Bridge-Hawthorne 
Bridge 
Multnomah County 


Tumble Creek-Rimrock 
Creek 
Hood River County 


Bellevue St. SE-Mission 
St. SE (Salem) 
Marion County 


Burlington-Northern RR 
Depot (Salem) 
Marion County 


Elbow Lake-Gardiner 
Douglas County 


M.P. 93.3-95.7 Unit 
Spray-Kimberly Section 
Wheeler County 


N.E. Prescott St. U'Xing. 
Multnomah County 


S. Tigard Intch.-SW 
Boones Ferry Rd. 
Clackamas County 
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Acceptance 
Date 


February 6, 1979 


February 6, 1979 


February 6, 1979 


February 6, 1979 


February 6, 1979 


February 6, 1979 


February 6, 1979 


February 12, 1979 


February 12, 1979 


February 13, 1979 


February 13, 1979 


February 13, 1979 


7) 


8) 


9) 


10) 


11) 


3-15-79 


VINUTES OF 3227-79 


Work on the Pine Street N.E.-Academy Street N.E. 
(Salem) Section of the Pacific Highway East in 
Marion County. Bids received February 22, 1979. 
Contract No. 8882 awarded February 26, 1979, to 
Roy L. Houck Construction Co., Salem, at $376,950. 


Deck reconstruction on the S.E. 142nd Avenue Bridge 
over Johnson Creek in Portland, Multnomah County. 

Bids received February 22, 1979. Contract No. 8884 
awarded March 9, 1979,to Siuslaw Construction Company, 
Portland, at $25,840. 


Paving on the Pendleton-McKay Reservoir Section of 
the Pendleton-John Day Highway in Umatilla County. 
Bids received February 22, 1979. Contract No. 8886 
awarded February 26, 1979, to Eucon Corporation, 
Lewiston, Idaho, at $532,646.50. 


Cornelius Signal Project on the Tualatin Valley 
Highway in Washington County. Bids received 
February 22, 1979. Contract No. 8887 awarded 
March 6, 1979, to Hamilton Electric, Inc., Eugene, 
at $90,569.80. 


Work on the Brogan Hill-Brogan Section of the 

John Day Highway in Malheur County. Bids received 

March 8, 1979. Contract No. 8880 awarded March 13, 
1979, to Western Construction, Inc., Boise, Idaho, 

at $3,149,056. 


Dated this Zé zk day of Mave , 1979 
a Hf Ze 


H. S. Coulter, State Highway Engineer 
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Bis — 


i 3227-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY 
BY STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me to 


approve and execute the necessary agreements covering Local Govern- 
ment Projects (FAS-C, FAUS, and SOS), I approved the following: 


Local 
Estimated Federal State Govt. Approval 
Section and Jurisdiction Total Cost Funds Share Funds Date 


FAUS Projects 


McLeod-OERR Sec. $335,500 $295,240 $20,130 $20,130 2-12-79 
Lockhaven Dr. FAU 1830 

Marion County 

R/W and Construction 


Windsor Island Rd. - 876,660 771,460 52,600 52,600 3-6-79 
N. River Rd.,Olson Rd. 

FAU 1830 

Marion County 

P.E. & Construction 


Pearl-High Connector CANCELLATION 3-6-79 
FAU 1145 

City of Eugene 

Lane County 


Wallis St.-Jefferson St. Sec. CANCELLATION 3-6-79 
W. Amazon Parkway, FAU 1040 

City of Eugene 

Lane County 


Beaverton-Hillsdale Hwy. 12,500 11,000 1,500 NONE 3-12-79 
(FAU 9228) @ S.W. Sunset 

Blvd., City of Portland 

Multnomah County 

Signals 


Pacific Hwy. E. (FAU 9809) 37,500 33,000 4,500 NONE 3-12-79 
@ N.E. Columbia Blvd. 

City of Portland 

Multnomah County 

Signals 


FAS-C Projects 


Abiqua Cr. (Old Mt. Angel- 35,000 30,800 2,100 2,100 2-22-79 
Silverton Hwy.) Bridge 

FAS A590, Marion County 

P.E. Only 
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igila] § ee: 
Tete. 


MINUTES OF 3-27-79 

Contractor and Acceptance 
Contract No. Section and County — 
Baker Redi-Mix, Inc. 12th St.-Hall Ave. February 14, 1979 
No. 8802 (Prairie City) 

Grant County 
Linnco Electric Co., 12th St. SE-Madrona Ave. February 20, 1979 
No. 8693 SE (Salem), Marion County 
R. A. Hatch Co, Crooked Creek February 22, 1979 
No. 8727 Malheur County 
Weaver Construction Co. Mountain Creek February 22, 1979 
No. 8736 Wheeler County 
Sims Electric of Medford, Rogue Valley Hwy. @ February 22, 1979 
Inc. Mountain Ave. (Ashland) 
No. 8656 Jackson County 
R. L. Coats Grant Co. Line-Call February 23, 1979 
No. 8655 Meadows Rd. 

Harney County 
North Santiam Paving Fox Valley-Mill City February 26, 1979 
No. 8578 Linn County 
C. H. Stinson, Inc. Warm Spr. Jct.-Willow February 27, 1979 
No. 8681 Creek 


Wasco County 


L. W. Vail Co., Inc., Hermiston Hwy.-Umatilla/ March 1, 1979 
No. 8611 Stanfield Hwy. (Hermiston), 

Umatilla County 
J. C. Compton Co. Hot Springs Rd.-McDermitt March 13, 1979 
No. 8728 Malheur County 
Douglas S. Coats Canyon Creek (NW 3rd Ave. ) March 13, 1979 
Construction, No. 8687 Br. (John Day), Grant County 
Roy L. Houck Construc- Alpine/Nelson Rd.- March 14, 1979 
tion Co., No. 8586 Strawberry Rd., Morrow Co. 
S. D. Spencer & Son, Dillard Intch.-Myrtle Cr., March 14, 1979 
No. 8428 Douglas County 
Hamilton Electric, Inc., Palmquist Rd.-Kelso Rd., March 14, 1979 
No. 8541 Multnomah and Clackamas Cos. 


March 15, 1979 
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Section and Jurisdiction 


N. Fork John Day River 
(Ritter Rd.) Br. 
Grant County 
Construction 


Sprague R. (Godows 
Springs Rd.) Br. 
Klamath County 


70th St. & 71st St. 
City of Springfield 
Lane County 
Construction 


Rigdon Rd. M.P. 0.8- 


M.P. 11.8, S. Fork Rd., 


M.P. 3.6 - M.P. 9.8 


Willamette National Forest 


Lane County 
Construction 


Coronado Shores 
Rd. District Rds. 
Lincoln County 
Construction 


Thomas Cr. (Jordan) Rd. 


Br., Linn County 
Construction 


Power Line Rd. @ 
Hwy. 730 
Umatilla County 
Construction 


McKay Cr.(Sumac & 
Platt) Br's. 
McKay Cr. Rd. 
Umatilla County 
Construction 


Rock Cr. (N.W. 185th) 
Br's., Washington Co. 
Construction 


Jordan Cr. (Danner) Br. 


Malheur County 
Construction 


' ; ; om —— 3B = 
Estimated -> Fédera??’~7State 
Total Cost Funds Share 


265,500 233,640 NONE 
210,000 184,800 NONE 
260,000 52,000 NONE 
225,000 198,000 NONE 


150,000 59,400 NONE 
240,000 211,200 NONE 
46 ,000 40,480 NONE 
225,000 198, 000 NONE 
230,000 202,400 NONE 
243,500 214,280 NONE 


March 15, 1979- ils as... 
H. S. Coulter 
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Local 
Govt. Approval 
Funds Date 


31,860 2-13-79 


25,200 2-13-79 


208,000 2-13-79 


27,000 2-13-79 


90,600 2-13-79 


28,800 2-13-79 


5,520 2-13-79 


27,000 2-13-79 


27,600 2-13-79 


29,220 2-13-79 


State Highway Engineer 


; a 03-27-79 
Local 
Estimated Federal State Govt. Approval 
Section and Jurisdiction Total Cost Funds Share Funds Date 
Boones Slough-Nutes Slough Sec. CANCELLATION 3-9-79 


N. Yaquina Bay Rd., FAS 585 
Lincoln County 


Malheur R. (Airport Rd. ) 260,000 228, 800 15,600 15,600 3-12-79 
Bridge, FAS B487 

Malheur County 

Construction 


SOS Projects 


Powder R. (Beaver Cr. Rd.) 139,000 122, 320 NONE 16,680 2-13-79 
Br., Baker County 
Construction 


Soap Cr. Rd. Jct. to 245,000 215,600 NONE 29,400 2-13-79 
M.P. 1, Section 

Sulpher Springs Rd., and 

Sulpher Springs Rd. Jct.- 

Writsman Cr. Dr. Section 

Soap Cr. Rd., Benton County 


Bonnie Lure Park 237,000 208, 560 NONE 28,440 2-13-79 
(Doughty Rd.) Br. 
Clackamas County 


Construction 

Skogan Rd. @ 362 Dr. 45,000 39,600 NONE 5,400 2-13-79 
Clackamas County 

Construction 

Old Dry Cr.-Ochoco Hwy. 305,000 268,400 NONE 36,600 2-13-79 


Sect., Mill Cr. Rd. 
Crook County 
Construction 


Little Deschutes R. 45,000 39,600 NONE 5,400 2-13-79 
(Bridge Dr.) Br. 

Road Dist. # 4 

Deschutes County 

Construction 


Otter Dr.-S. End 71,000 62,480 NONE 8,520 2-13-79 
Bridge Dr. on 

Bridge Dr. 

Road Dist. #4 

Deschutes County 

Construction 
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, : > 3-27-79 
Report of March, 1979 (cont.) 


(10) Sale of 15.7 acres excess property on the Boardman Section of the 
Columbia River Highway in Morrow County to Morrow County for a 
minimum consideration of $7,065. Approved February 13, 1979. 
Files 8414, 16636. (16-43) 


(11) Sale of 3,200 square feet excess property on the Klamath Falls- 
Malin Highway in Klamath County for a minimum consideration of 
$400. Approved February 13, 1979. File 11375. (16-43) 


(12) Sale of 2.14 acres excess property on the Jump-Off Joe Creek- 
Grants Pass Section of the Pacific Highway in Josephine County 
for a minimum consideration of $34,800. Approved February 14, 
1979. File 23318. (16-43) 


(13) Agreement with Oregon-Washington Railroad and Navigation Company 
covering a telephone communication cable encroachment near Weston 
on the Oregon-Washington Highway in Umatilla County. Approved 
February 16, 1979. RR 971 (16-12) 


(14) Service Contract with Southern Pacific Transportation Company 
for installation of grade crossing protection devices at Lawn- 
field Road in Clackamas County. Approved February 20, 1979. 
RR 972 (16-12) 


(15) Sale of a permanent easement to Grants Pass Irrigation District 
across 0.03 acre of excess property on the Grants Pass (6th & 7th 
Streets) Section of the Redwood Highway in Josephine County for 
no consideration. Approved February 20, 1979. File 26123 (16-43) 


(16) Sale of 3,333 square feet excess property on the Marquam Bridge- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $36,500. Approved February 
16, 1979. File 44958. (16-43) 


(17) Extension of Service Contract No. 77-029 with Southern Pacific 
Transportation Company for the 5th Street Crossing in Lebanon, 
Linn county. Approved February 21, 1979. RR 898 (16-12) 


(18) Right of Way Services Agreement with Polk County for acquiring 
right of way on the Ash Creek Bridge Section of the Clow Corner 
County Road in Polk County. Approved February 20, 1979. Misc. 
C & A 5877. Agreement 125 (16-49) 


(19) Granted a permit to Wayne R. Atwood, Thomas E. Brownhill and Wilford 
H. Gonyea, Trustees, for a drainage facility across the Willamette 
Bikeway in Eugene, Lane County. Approved February 27, 1979. 

File 46933 (16-43) 


(20) Service contract with Southern Pacific Transportation Company for 


installation of grade crossing protection devices at County Road 
No. 119. Yamhill County. Approved March 1, 1979. RR 973 (16-12) 
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if 3227-79 


March 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engi- 
neer (Administration Order No. 18), I report that I have taken the 
following actions for your official records: 


(1) Sale of 9,982 square feet excess property on the Marquam Bridge-S.E. 
84th Avenue Section of the Mt. Hood Freeway in Multnomah County 
for a minimum consideration of $40,500. Approved January 30, 1979. 
File 44920 (16-43) 


(2) Sale of 0.36 acre excess property on the Brookings-Winchuck River 
Section of the Oregon Coast Highway in Curry County for a minimum 
consideration of $21,100. Approved January 30, 1979. Files 
43995, 44496 (16-43) 


(3) Sale of 62,590 square feet excess property on the Lake Road-Oregon 
City Section of the East Portland Freeway in Clackamas County for 
a minimum consideration of $57,500. Approved January 30, 1979. 
File 28716 (16-43) 


(4) Sale of 3.83 acres excess property on the North City Limits-4th 
Street Section of the LaGrande-Baker Highway in Union County 
for a minimum consideration of $9,570 to the City of LaGrande 
(supersedes November 8, 1978 approval of $18,000). Approved 
February 2, 1979. Files 34183, 34184, 34185, 34186 (16-43) 


(5) Sale of 0.26 acre excess property on the Jump-Off Joe-Grants Pass 
Section of the Pacific Highway in Josephine County for a consider- 
ation of an easement from the purchaser. Approved February 2, 1979. 
Files 9460, 23286 (16-43) 


(6) Sale of 1.0 acre excess property on the Huntington Section of the 
Old Oregon Trail Highway in Baker County for a minimum consideration 
of $250 to the City of Huntington. Approved January 31, 1979. 
File 38958. (16-43) 


(7) Sale of 2,750 square feet excess property on the Albany Section 
of the Albany-Junction City Highway in Linn County for a minimum 
consideration of $6,875. Approved February 6, 1979. Files 
6383, 6384. (16-43) 


(8) Sale of 3.56 acres excess property on the Chehalem Creek Section 
of the Pacific Highway West in Yamhill County for a minimum con- 
sideration of $9,000. Approved February 12, 1979. File 40114. 
(16-43) 


(9) Right of Way Services Agreement with Oregon Department of Forestry 


for appraisal work on a rental in Sweet Home, Linn County. 
Approved February 8, 1979. Misc. C & A 6972 Agreement 124 (16-49) 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith, for the Commission, I approved 
the following actions and report this for your official records. 


On 21 February approved James H. Burnette's application 
to construct a single-family dwelling within the Rogue 
River Scenic Waterway in Josephine County. 


ated this 8th day of March, 1979. 


avid G. Talbot 
State Parks Superintendent 
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(21) 


(22) 


(23) 


(24) 


(25) 


JB:ms 
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VEINUTIES OF 3227-79 
Report of March, 1979 (cont.) 


Sale of 0.7 acre excess property on the Greggs Creek-Wedderburn 
Section of the Oregon Coast Highway in Curry County for a minimum 
consideration of $7,500. Approved March 5, 1979. File 21771 (16-43) 


Sale of 3.0 acres excess property on the Salem-Stout Creek Section 
of the North Santiam Highway in Marion County for a minimum con- 
sideration of $10,500. Approved March 5, 1979. File 22230 (16-43) 


Sale of 3.59 acres excess property on the Forest Boundary-Cottonwood 
Creek Section of the Klamath Falls-Lakeview Highway in Lake County 
for a minimum consideration of $750. Approved March 6, 1979. 

Files 7582, 7587, 7588. (16-43) 


Sale of 0.76 acre excess property on the Goshen Section of the 
Pacific Highway in Lane County for a minimum consideration of 
$25,000. Approved March 9, 1979. File 5510 (16-43) 


Right of Way Services Agreement with Wasco County for acquiring 
right of way on the Mosier-The Dalles Highway-West 10th Street 
Section of West Snipes Street in Wasco County. Approved March 9, 
1979. Misc. C & A 6398 Agreement 127 (16-49) 


/ 


4 
~ A 
, ; Ja ‘a 
Dated this LG day of Wf eh. 1979. 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


At your meeting on October 18, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project agree- 
ments. The State Parks Superintendent on November 1, 1977, author- 
ized me to sign these agreements. Pursuant to that authority, and 
acting in accordance therewith, I approved the following grant-in- 


aid projects end report them for your official records. 


December 11, 1978 - City of Eugene, Lane County - Skinner's 
Butte, Phase VI - $23,010.00. 


January 22, 1979 - City of Arlington, Gilliam County - City 
Park Retaining Wall - $1,500.00. 


f 
Dated this = {_ day of January, 1979 


Gary A. Scott, State Recreation Director 


/ 


( 
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TO: 
SUBJECT: 


Oregon Transportation Commission 


Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith, for the Commission, I approved 
the following actions and report this for your official records. 


On 4 January approved M. L. Mitchell and Alice Mitchell's 
application to construct a single-family dwelling within 
the Illinois River Scenic Waterway in Curry County. 


On 4 January approved Dean Jackson's application to 


construct a single-family dwelling within the Rogue River 
Scenic Waterway in Curry County. 


Dated this 2nd day of February, 1979. 


David G. Talbot 
State Parks Superintendent 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7697 Thomas W. Brown & William A. Brown v. Robert McKnight, 
et al.: Ss 1S a mortgage foreclosure case and the Department 
Of Transportation has some rights in the property by virtue of 


a deed taken in 1977. The matter h as been referred to the 
Attorney General's office for handling. (Deschutes County) 


L-7698 Richard Wayne Loveland v. Peter Kiewitt Sons Co., et al.: 
This case arises out of an accident that occurred on November 15, 
1977 on the Steel Bridge off-ramp in Portland. The plaintiff is 
alleging negligence on the part of the contractor and the State 

in failing to adequately sign the area during construction. The 
plaintiff is also suing another driver that was involved in the 
accident. The plaintiff is seeking $150,000 in damages, the matter 
has been referred to the Attorney General's office for the defense 
of the State. 


L-7699 Esther Stiles v. State of Oregon, by and through its De- 

artment of Transportation, wa vision: e plainti 
alleges that the State reconstructed the highway adjacent to her 
property and carried away the fence and a tree valued at $5,000. 
The matter has been referred to the Attorney General for the de- 
fense of the State. City of Burns, Harney County) 


L-7700 Charles R. Cox and Karen L. Cox v. State of Oregon, by 
and through its Department o ransportation, Highway Division: 
This is a suit for damages resulting from the reconstruction of 
the state highway in Burns. The plaintiff had executed an ease- 
ment for the reconstruction of the highway and claims that the 
property was damaged because of construction different than that 
set out in the easement. The plaintiff has attempted to rescind 
the easement and is suing for $100,000 in damages. The matter 
has been referred to the Attorney General for the defense of the 
State. (Harney County) 


L-7701 Mary Jo McWhorter v. Jack C. McCormick, et al.: This law- 
suit arises out of an accident that occurred on October 26, 1978 
and plaintiff's vehicle was rear-ended by a vehicle driven by de- 
fendant. The plaintiff is seeking $20,000 in general damages and 
an undetermined amount of special damages. The matter has been 
referred to the Attorney General's office for the defense of the 
State. (Oakland-Shady Highway, Douglas County) 
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March, 1979 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority. 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Project 
Management Engineer (Administration Order #10), I report that 
I have taken the following actions for your official records: 


(1) Approved and signed a petition for the 
vacation of Elm Street in Midland between 
Second Street and The Dalles-California Highway. 
File 13791. 


, | 
tr" 1 
Dated this |S —day of /icu , 1979. 


od 


Project Management Branch 
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D. H. Moehring, Asst. \State Highway Engineer 


G 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 
A. Schattenkerk None Default None $26.05 
Judgment 
L-7670 
R-50289 


Section: Diamond Lake Boulevard-S.E. Washington 
Highway: Oakland-Shady 
County: Douglas 


Approved by: Jack L. Sollis Date: March 5, 1979 

Robert I. Green $8,000 $6,300 $9,000 $7,000 
(at trial) 

L-7571 

R-49208 


Section: Columbia River-N. E. Glisan 
Highway: 1-205 
County: Multnomah 


Approved by: Jack L. Sollis Date: February 20, 1979 
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TES OF 3-27-79 


L-7702 American Economy Insurance Company v. The State of Oregon 

et al.: This is a lawsuit seeking contribution from the State of 
Oregon and three other defendants for monies paid by the plaintiff 

to its insured who was involved in an accident on February 18, 1977, 
at the intersection of Lewisburg-Granger Road with State Highway 

99W. The alleged cause of the accident was a malfunction of a traffic 
signal. The plaintiff is alleging that the State of Oregon was neqli- 
gent in failing to maintain the traffic control signal properly and 
that the other defendants who supplied the signal controller were 
negligent in its manufacture. The plaintiff is seeking $2,074.06 in 
general damages and medical expenses. The case has been referred 

to the Attorney General's office for the defense of the State. 

(Benton County) 


L-7703 American Economy Insurance Company v. The State of Oregon, j 
et al.: This 1s a companion suit ai th L702 and arises out of the 
Same accident. The plaintiff is seeking $1,600.37. The matter has 


been referred to the Attorney General's office for the defense of 
the State. (Benton County) 


L-7704 Dale R. Olson, Personal Renresentative for the Estate of 
Shelly arie Olson, deceased, v. Oregon State Highwav Division of the 
Department of Transportation: This case arises out of an accident 
that occurred on October 22, 1977, in which the plaintiff's car went 
off the highway because of an alleged abrunt edge on the edge of the 
pavement. The amount of the lawsuit is $102,337. The matter has 
been referred to the Attorney General's office for the defense of the 
State. (Klamath Falls-Lakeview Highway, Klamath County) 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant _ offers Anpraisal Settlement 
Charles Merril] $ 925 $1,200 $1,250 
L-7634 
R-49543 


Section: Ross Island Bridge-S. E. 52nd Avenue 
Highway: Mt. Hood (Powell Boulevard) 
County: Multnomah 


Approved by: Jack L. Sollis Date: March 7, 1979 
Lena Pagni $15,000 $19,200 $19,250 
L-7636 

R-49544 


Section: Ross Island Bridge-S. E. 52nd Avenue 
Highway: Mt. Hood (Powell Boulevard) 
County: Multnomah 


Approved by: Jack L. Sollis Date: March 7, 1979 
Clifford Archer $125,000 $152,700 $150,000 
L-7637 

R-49548 


Section: Ross Island Bridge-S. E. 52nd Avenue 
Highway: Mt. Hood (Powell Boulevard) 
County: Multnomah 


St. Helens Federal 
Credit Union $5,000 * 


L-7612 

R-50099 

Section: Warren-Scappoose 
Highway: Columbia River 

County: Columbia 

* Settled by Right of Way Section. 
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Approved by: Jack L. Sollis Date: February 1, 1979 


| 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Hiqhest Amount of 
Defendant ____ Offers Anpraisal Settlement 
Robert Erickson $6,000 $8,000 $9,000 
L-7464 
R-48787 
Section: Warren-Scappoose 
Highway: Columbia River 
County: Columbia 
Approved by: Jack L. Sollis Date: March 5, 1979 
Sylvia Allerheiligen $3,000 $3,050 $5,000 
L-7443 
R-48691 
Section: Grants Pass-New Hope Road 
Highway: Jacksonville 
County: Josephine 
Approved by: Jack L. Sollis Date: March 5, 1979 
S. Spiegel $2,400 $5,550 $6,000 
L-7549 
R-49194 
Section: Columbia River Bridge-Sandy 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: January 31, 1979 
James W. Walker $5,450 $9,000 $9,000 
L-7569 
R-4922] 
Section: N. E. Sandy-N. E. Glisan 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: February 1, 1979 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


Onrep 28 _» 1979, $3,148,594,68 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of yanuary_» 1979 . 

(List of apportionments on file in Commission Files, 
Salem. ) 


On FEB 28__, 1979, $1,889,156,81 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of JANUARY , 1979. 


(List of apportionments on file in Commission Files, 


Salem.) 
Dated this 28TH day of FEBRUARY , 1979 
Z. z Jbeee 
vi Es poo , Controller 
Highway Division 
Attachments 


cc: F. B. Klaboe 
H. S. Coulter . 
John Earley - Att. F 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant ____Offer_—s Anpraisal Settlement 
Norman Anderson $1,750 * 
L-7647 
R-50177 


Section: Beatty Curve (M.P. 42.25) 
Highway: Klamath Falls-Lakeview 
County: Klamath 

* Settled by Right of Way Section. 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff ____Defendant _____Cause of Action Plaintiff 
Thomas Brown Robert McKnight Mortgage Foreclosure 
Foreclosure 

L-7697 
County: Deschutes 
Disposed of by: Dismissal. 
David Graff State of Oregon Property $2,345.66 

and Roy E. Ladd, Damage 

Inc. 


L-7651 

County: Multnomah 

Disposed of by: Contractor accepted tender of defense and will de fend 
the State and pay any judgment. 
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Transportation Commission 
March 19, 1979 ( (eee: | 


Il. 


IIl. 


IV. 


3-27-79 
B. City of Salem 


(1) A Contract (acting as the recipient) with the Urban 
Mass Transportation Administration to receive $518,805 
of federal operating assistance funds for Fiscal Year 
1978 to the City of Salem (the grantee). 

(September 27, 1978) 


Urban Mass Transportation Administration Section 16(b)(2), a 
program for capital purchases of vehicles and equipment to be 
used in transporting elderly and handicapped persons. 


A. A Contract with the Urban Mass Transportation Administration 
to administer and disburse $161,012 of federal funds for the 
purchase of capital equipment to be used in transporting 
elderly and handicapped persons. Local match of twenty per- 
cent is specified for a total budget of $201,265. 

(August 25, 1978) 


B. Under the above federal program for Elderly and Handicapped 
Capital Equipment Grants, agreements have been signed to 
purchase eleven vehicles and auxiliary equipment such as 
wheelchair lifts and radio dispatching systems with the fol- 
lowing organizations: 


Willamette Chapter - American Red Cross; Salem 
(December 21, 1978) 


Special Mobility Services; Hillsboro 
(December 21, 1978) 


Columbia County Council of Seniors; St. Helens 
(January 10, 1978) 


Forest Grove Senior Center; Forest Grove 
(January 10, 1978) 


Urban Mass Transportation Administration, Section 9--a federal 
program to assist smaller communities in preparing transit 
development programs and conducting demonstration programs. 


A. A Contract with the Urban Mass Transportation Administration 
for $12,000 in federal funds for a management assistance grant 
to the City of Corvallis for improved management of transportation 
operation. 
(February 27, 1979) 


Federal Highway Administration Section 147 Rural Highway Public 
Transportation Demonstration Program--a federal program to conduct 
experimental transportation projects in rural areas. Under this 
existing program four supplemental agreements were signed with the 
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Department of Transportation 


PUBLIC TRANSIT DIVISION 


TRANSPORTATION BUILDING, SALEM, OREGON 97310 PHONE 378-8201 
March 19, 1979 


in Reply Refer to 
File No 


MEMORANDUM /'| 


TO: Oregon = 
AW 4 
FROM: is H. adel ministrator— 
Public Transit Division 


SUBJECT: Report of Actions Taken Under Delegated Authority 


On behalf of the Commission and under its authority delegated to me 
to approve and sign contracts, I have taken the following actions 
since my last report to you on July 11, 1978. 


1. Urban Mass Transportation Administration, Section 5--a federal 
program providing operating assistance to urbanized transit systems 
on a pass-through basis. 


A. Lane Transit District 


(1) A Contract (acting as the recipient) with the Urban 
Mass Transportation Administration to receive and 
disburse $681,237 of federal operating assistance funds 
for Fiscal Year 1978 to the Lane Transit District (the 
grantee). 

(May 18, 1978) 


(2) A Request for Reimbursement (acting as the recipient) 
with the Urban Mass Transportation Administration to 
receive $275,014 of federal operating assistance funds 
for Fiscal Year 1978 to the Lane Transit District (the 
grantee). 

(August 7, 1978) 


(3) An Application (acting as the recipient) with the Urban 
Mass Transportation Administration to receive $980,499 
of federal operating assistance funds for Fiscal Year 
1979 to the Lane Transit District (the grantee). 
(November 9, 1978) 


- 3010 - 


Form 734-3122 


Transportation Division 
March 19, 1979 «cs 
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VII. 


VIII. 


Rogue Valley Transportation District; Medford 

An agreement to pay up to one-half the cost for purchase 

of used transit buses, not to exceed $25,000. 

(October 30, 1978; Commission approval on September 19, 1978) 


Urban and Rural Areas Experimental Program--a State General Funds 


program to accompany the capital and operating funds programs. 
Funding to be used in the three areas of marketing, planning and 
assistance, and experimentation. As part of this program, a 
contract was signed with the following organization: 


City of Pendleton 

An agreement to reimburse the City of Pendleton up to $500.00 
for expenses directly associated with the conduct of a consult- 
ant study on taxi services. 

(September 20, 1978; Commission approval on July 18, 1978) 


Intercity Public Transportation Assistance--a State General Funds 
program of funds appropriated to the Emergency Board for use in 


projects improving intercity travel in Oregon. In June 1978, the 
Emergency Board approved a five-part program to improve intercity 
transit services. The following contracts were signed: 


A. Port of Portland, Portland 
An agreement to reimburse the Port of Portland up to 
$23,333 for costs incurred in the feasibility study of 
the site and design for a Portland Transportation Center. 
(October 20, 1978) 


B. Department of Transportation, Highway Division 
An agreement to pay $3,540 to the Highway Division for 
preparation and installation of intercity bus station 
information signs in nineteen Oregon cities. 
(September 27, 1978; Chairman approval September 19, 1978) 


-l. City of Newport 


An agreement to reimburse the City of Newport up to $9,000 for 
costs directly associated with the design, construction, and 
installation of intercity bus passenger shelters. 

(November 13, 1978) 


2.2. City of Tillamook 


An agreement to pay $661.00 for costs directly associated with 
repair and maintenance of an intercity bus passenger shelter. 
(March 9, 1979) 


C.3. City of Astoria 


An agreement to pay $581.00 for costs directly associated with 


repair and maintenance of an intercity bus passenger shelter. 
(February 28, 1979) 
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Transportation Commission 
March 19, 1979 


VI. 


following organizations: 


Metro Mobility, Inc.; Gresham 

A supplemental agreement to increase federal funding 
to $111,874. 

(December 4, 1978) 


Forest Grove Senior Center; Forest Grove 

A supplemental agreement to increase federal funding 
to $149,944. 

(December 26, 1978) 


Clackamas County Community Action Agency; Gladstone 
A supplemental agreement to increase federal funding 
to $113,874. 

(February 14, 1979) 


City of Reedsport 

A supplemental agreement to extend the project performance 
period to February 28, 1979. 

(December 26, 1978) 


Urban-Rural Operating Assistance Program--a State General Funds 


Program to support-the operation o. public transit systems in 
Oregon's urban and rural areas. Under this existing program, 
four supplemental grants were signed with the following 
organizations: 


Columbia County Council of Seniors; St. Helens 

A supplemental agreement to increase the contract amount 
by $12,507. 

(November 1, 1978; Commission approval on October 24, 1978) 


Rogue Valley Transportation District; Medford 

A supplemental agreement to increase the contract amount by 
$10,452. 

(November 21, 1978; Commission approval on October 24, 1978) 


City of Roseburg 

A supplemental agreement to increase the contract amount by 
$10,592. 

(November 14, 1978; Commission approval on October 24, 1978) 


Urban and Rural Capital--a State General Funds program to provide 
up to one-half the local match requirement under existing federal 
programs. As part of the State program, agreements were signed 
with the following organizations: 


City of Albany 


An agreement to provide up to $16,062.00 of the non-federal share 


of costs associated with the acquisition of capital equipment. 
(October 30, 1978; Commission approval on March 28, 1978) 
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Transportation Division 
March 19, 1979 


IX. 


cc: 


* 3227-79 


D. Polk County 
An agreement to reimburse the County in an amount not 
to exceed $12,495 for fifty percent of approved operating 
costs of the Polk County Bus. 
(June 30, 1978) . ; 


E. The Pihas, Schmidt, Westerdahl Company 
An agreement to pay for time and materials used in accomplish- 
ment of a camera-ready layout for an intercity trip guide/ticket 
jacket. Costs not to exceed $2,000.00 
(January 31, 1979; Chairman approved January 31, 1979) 


Willamette Valley Rail Study Committee--a State General Funds program 
to investigate and make recommendations on the feasibility of rail 
service to cities in the Willamette Valley. As part of this progran, 
a contract was signed with the following organization: 


University of Oregon Department of Urban and Regional 

Planning; Eugene 

An agreement to reimburse the Urban Planning Department in an 
amount not to exceed $500 for costs directly associated with 
the completion of a cost comparison between highways and inter- 
city rail service. The study will include the average and 
marginal costs of construction and maintenance of highways 

and railways. 


Fred B. Klaboe, Director 
Department of Transportation 


Cecil Head, Manager 


Commission Services 
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April 16, 1979 
Medford, Oregon 


The Commission and staff traveled to southern Oregon by 
air and van for their monthly meeting. Lunch was served at the 
Wolf Creek Tavern and Dave Talbot gave a brief history of the 
historical landmark and explained the recent restoration of the 
building. 


Alfred Shirley, Region Engineer, conducted an afternoon 
tour of a section of the Crater Lake Highway and Interstate 5, south 
of Ashland, viewing the Siskiyou Truck Escape Ramp. 


A no-host dinner was held at the Red Lion Motor Inn, 
Medford, with officials from cities, counties and other interested 
persons in the southern Oregon area. 


April 17, 1979 
Medford, Oregon 


The Oregon Transportation Commission met at 9 a.m. in the 
Council Chambers of the City Hall. Notice of the meeting was made 
by press release to the newspapers of the general and local circula- 
tion throughout the State. Present were: 


Glenn L. Jackson, Chairman 

Michael P. Hollern, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Tom Walsh, Member 

F. B. Klaboe, Director of Transportation 

Fred Miller, Assistant Director for Administration 


George Bell, Manager of Intergovernmental and Public Affairs 


David Talbot, State Parks Superintendent 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit 

Harold Grover, Administrator of Motor Vehicles 

Larry Rulien, Executive Assistant, Administrative and 
Finance Branch 

Alfred Shirley, Region Engineer 

Glen Green, Federal Highway Administration 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


APRIL 16 - 17, 1979 


*” 


7) Revision in the criteria to provide units of local 
government the opportunity to acquire any parcel of 
property declared surplus to the needs of the Depart- 
ment. (See "Real Property Resolution File No. 727A" 
on file in the Commission's files, Salem.) 


8) Adopted permanent administrative rule establishing 
criteria for the State Highway Engineer to follow in 
imposing weight restrictions for vehicles or combina- 
tions of vehicles operating on State highways. 
("Permit Administrative Rule No. 40A" on file in the 
Commission's files, Salem. Rule was filed with the 
Secretary of State on April 19, 1979, and will be 
published in the Administrative Rule Bulletin on 
May 1, 1979.) 


9) Research project entitled "Use of Improved Structural 
Materials Systems in Marine Piling" to be conducted 
by the Highway Division Research Unit with all costs 
reimbursed by the Federal Highway Administration. 
Study will continue until April 1982 at an estimated 
cost of $148,800. Granted authority for Gordon Beecroft, 
Research Engineer, to sign the necessary contracts with 
the Federal Highway Administration while attending 
meetings in Washington, D.C. later this month. 


10) Membership dues to the Oregon Parks Association in 
the amount of $25. (An amount of $15 was approved at 
the March 27, 1979 meeting which was incorrect.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
Highway Controller Exhibit D 


The Commission reconfirmed their May 15, 1979 meeting in 
Salem and tentatively set June 19, 1979, for their following meeting. 
(May 15, 1979 meeting was changed later to Portland.) 


Mr. Coulter reported that the severe winter weather has 
created an urgent need to overlay sections of the highway throughout 
the State, especially in eastern Oregon. He recommended approval 
of the following State projects and to add them to the Six Year 
Program: 


(Continued on next page.) 
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The Commission unanimously approved the following items 
on the consent calendar: (The agreement with Touche Ross & Co. to 
provide basic business information, recommendations, and training to 
be minority business enterprises pursuing highway construction related 
contracts was removed from the agenda. Mr. Klaboe indicated that this 
item would be presented at a future meeting.) 


1) 


2) 


3) 


4) 


5) 


6) 


Minutes of the meeting of March 27, 1979. 


Adopted resolution declaring necessity of certain 
real property for public purposes and authorizing 
condemnation. ("Real Property Condemnation 
Resolution No. 2685" on file in the Commission's 
files, Salem.) 


Request from the City of Tigard to install traffic 
signals, provide an interconnected signal system and 
provide intersection channelization on a 3.2 mile 
segment of the Pacific Highway West in Washington 
County. Project will utilize Interstate Transfer 

Funds withdrawn from the Mt. Hood Freeway estimated 

at $807,500 with City of Tigard providing all of 

the required $142,500 of local match. (Authorized 
State Highway Engineer to sign agreement when prepared. ) 


Agreement with Associated General Contractors of 
America, Inc. and Access, Inc., to provide training 
of minorities and women for 95 persons as piledriver 
trainees, truck driver trainees and carpenter and 
cement apprentices in the highway construction 
industry. This is 100% Federal Funds and is limited 
to $100,000. 


Proposal and drafting of agreement for operating the 
Astoria State Information Center by the Astoria 
Chamber of Commerce at a cost of $10,400. Authorized 
Director of Transportation to sign agreement. 
(Proposal on file in the Commission's files, Salem.) 


Financial aid to municipalities grant to Crook County 
and the City of Prineville for the emergency repair 
of the Prineville Airport main runway and other paved 
areas necessary for the safe operation of the airport. 
This grant is not to exceed $4,000 for required 
materials, to be matched with labor and equipment 
furnished by Crook County and the City of Prineville 
to place the materials. This action constitutes a 
waiver of approved FAM procedures with regard to the 
annual application cycle. 
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Mr. Klaboe pointed out that most of the money for these projects 
have come from a change in the budget from the Executive Department 
by reducing the amount of money set aside for salary increases to 
follow the President's guidelines. Also, there are some carry-over 
programs that the Department won't be able to get on this year that 
will be used. He said the Executive Department did increase the 
income the Department will receive in the next biennium. This is 
the money that had not been in the budget before that has been 
added to it. The Commission unanimously approved the ten projects 
as presented by Mr. Coulter. 


The Commission considered approval of 19 Special Bridge 
Replacement Projects. Mr. Coulter stated the 1978 Federal-Aid 
Highway Act provided additional Special Bridge Replacement Funds 
and these projects have been identified as needing reconstruction 
with these additional funds. Mr. Coulter stated the estimated cost 
of these 19 projects is $11,000,000 with Federal participation of 
$8,800,000 and State matching funds of $2,200,000. The Commission 
unanimously approved the following projects as recommended by 


Mr. Coulter and authorized him to sign the project agreements on 
Wahalfs 


HWY. 
SECTION & HIGHWAY COUNTY COST 


Fiscal Year 1979 


N. & S. Fork Coyote Creek 200 Lane $ 270,000 
(Gellespie Corners) 
Territorial Hwy. 


Fiscal Year 1980 


Hood River (Hood River) Bridge 26 Hood River 1,600,000 
Mt. Hood Hwy. ORE 35 


Suicide Creek Bridge 35 Douglas 100,000 
Coos Bay-Roseburg Hwy. ORE 42 


Kale Creek Bridge 102 Clatsop 250,000 
Nehalem Hwy. ORE 202 


Bear Creek Overflow Bridge 244 Coos 250,000 
Coquille-Bandon Hwy. ORE 425 


Fiscal Year 1981 
UPRR & Frontage Rd. O'Xing 4 Wasco 750,000 
(The Dalles), The Dalles- 
California Hwy. US 197 


(Continued on next page.) 
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1) 


2) 


3) 


Mr. Coulter st 
Division is wo 


Overlay project; Odell Lake-Camp Makualla Road 
Section, Willamette Highway in Klamath County. 
Estimated cost of this 9.9 mile project is 
$1,500,000. 


Overlay project; Madras-Prineville Highway/ 
Culver Highway Section of The Dalles-California 
Highway in Jefferson County. Estimated cost of 
this 8.3 mile project is $1,350,000. 


Resurfacing project; Lone Rock Road-Rock Creek 
Section, Wasco-Heppner Highway in Gilliam County. 
Estimated cost of this 6.0 mile project is 
$156,000. 


ated there are seven other similar projects that the 
rking on and want to go to contract as soon as 


possible. The ten projects (including the three above) cover 


approximately 


90 miles in length and the estimated cost is $10,000,000. 


He requested authority to add the following projects to the Six Year 


Program: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


(Con 
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Reoiling project; County Line-Prineville Section 
of the Madras-Prineville Highway; Prineville- 
Dry Creek Section of the Crooked River Highway, 
10.7 miles, in Crook County. 


Surfacing and paving project; Lexington-M.P. 38.8 
Section of the Heppner Highway and Lexington- 
Bombing Range Road Section, Lexington-Echo 
Highway, 12.2 miles, in Morrow County. 


Reoiling project; Shaniko-The Dalles-California 
Highway Section of Sherman Highway, 12.0 miles, 
in Wasco County. 


Overlay project; S.W. 117th Ave.-Beaverton- 
Hillsdale Highway Section, Tualatin Valley Highway, 
0.8 mile, in Washington County. 


Overlay project; M.P. 4.8-M.P. 16.5 Section of Three 
Rivers Highway, 11.7 miles, in Tillamook County. 


Surfacing and paving project; Fox-Beech Creek 
Summit Section, Pendleton-John Day Highway, 9.9 
miles, in Grant County. 


Overlay project; M.P. 57-62.3 and M.P. 68-71 Section 
of Wallowa Lake Highway, 8.3 miles, in Wallowa County. 


tinued on next page.) 
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Mr. Talbot presented a legislative update on the Parks 
Budget. He said the budget analyst informed him there will be a 
$1,400,000 budget cut at this time. He commented that negotiations 
have been made and they have reduced it by $500,000. He said it 
looks like the $2 surcharge will not be repealed. Mr. Talbot 
thought the Legislative Committee would be sympathetic to amend the 
law to preclude Federally-owned or licensed lands which would allow 
the State to continue to use park grounds on Federal land. He 
stated Mr. "Stub" Stewart did appear at a Legislative hearing 
favoring strong support of the bill to repeal it. This bill is 
still in Committee and will most likely be acted on in a week. 
There was discussion concerning the neighboring states' parks fees 
concerning the non-resident camper. 


Commissioner Hollern inquired as to the status of the new 
budget of the grant-in-aid to local Park Districts. Mr. Talbot said 
it has been reinstated at the $500,000 level and the Bear Creek 
Greenway is back in at $100,000 for the biennum. 


Mr. Klaboe mentioned that there are no highway funds in 
the Parks and Recreation budget at this time. The Parks budget 
will be taken from the General Fund or other funds. He mentioned 
the Ways and Means Committee has budgeted the State Police as a 
General Fund item. 


Mr. Burket gave a brief report pertaining to the Oregon 
Department of Environmental Quality's proposed regulations for the 
control of airport noise. He recalled that the initial draft of the 
regulations was distributed by the DEQ the early part of February of 
this year and reviewed by their Commission at their February 23, 
1979, meeting. Informal hearings have been held, which meetings 
were preliminary only and the proposal has not yet entered the formal 
rule making process under the Administrative Rules Procedures Act. 
Mr. Burket presented copies of the March 29, 1979, DEQ Proposed 
Regulations (with Aeronautics Division's suggested revisions 
incorporated) to the Commission for their review. (Copy of 
regulations on file in the Commission's files, Salem.) He mentioned 
that DEQ will be having informational hearings on their proposed 
regulations in Pendleton, Salem, Medford and Portland during April 
and suggested that the Commission attend or send in their comments 
to the Director of DEQ by May 10, 1979. There was discussion 
concerning the economic impact of these proposed rules. The Chairman 
moved and Commissioner Coleman seconded that a resolution be adopted 
requesting that prior to adoption of the regulations, that DEQ 
conduct appropriate analysis and publish a report indicating the 
economic impact of such regulations on the airport proprietors, 
aircraft operations, affected taxpayers and the general public. The 
Commission unanimously adopted "Aeronautics Miscellaneous Resolution 
No. 20" which resolution is on file in the Commission's files, Salem. 


(See page 3053, May 15, 1979, minutes) 
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SECTION & HIGHWAY NO. 


Fiscal Year 1981 (Continued) 


Klamath Straits Bridge 4 
The Dalles-California Hwy. US 97 


Juniper Canyon Bridge 5 
John Day Hwy. ORE 19 


S. Santiam Bridge 16 
Santiam Hwy. US 20 


Jenny Creek Bridge 21 
Green Springs Hwy. ORE 66 


Ash Creek Bridge 193 
Independence Hwy. 


USRS Canal "J" Bridge 426 
Hatfield Hwy. 


Williamson River Bridge 427 
Modoc Point Hwy. 


Fiscal Year 1982 


Nehalem River Bridge 9 
Oregon Coast Hwy. US 101 


Shields Creek Bridge 35 
Coos Bay-Roseburg Hwy. ORE 42 


Palmer Creek Bridge 150 
Salem-Dayton Hwy. ORE 221 


Fiscal Year 1983 


Holmes Creek Bridge 35 
Coos Bay-Roseburg Hwy. ORE 42 


Fiscal Year 1984 


Courtney Creek Bridge 212 
Halsey-Sweet Home Hwy. ORE 228 


Pony Creek Bridge 240 
Cape Arago Hwy. 


TOTAL 


April 17, 1979 = 300 = 


COUNTY 


Klamath 


Gilliam 


Linn 


Jackson 


Polk 


Klamath 


Klamath 


Tillamook 


Douglas 


Yamhill 


Dougias 


Linn 


Coos 


COST 


$ 400,000 


100,000 


650,000 


200,000 


400,000 


250,000 


500, 000 


4,000,000 


200,000 


500,000 


150,000 


130,000 


300 ,000 


$11,000,000 


public transportation they have in Grants Pass is bus lines. He 
mentioned they have a problem with their inter-area transportation 
and are very concerned of not being able to move goods, services, 
and people north and south. He said he would like the State to 
make a study as to the form of public transportation this area 
should have. 


Chairman Jackson stated the Public Transit Division has 
been working with all communities within the State to try to develop 
alternate plans to solve some of these problems. Mr. Moore mentioned 
that if the Legislature passes the Public Transit budget as proposed, 
there is a new Federal program designed especially for small 
communities and rural areas to operate bus systems. The program 
would provide 80 percent Federal money to buy buses that would 
operate within and between small communities. He said the counties 
have just been notified of the potential availability of these 
funds. Hopefully, the developed program will meet the area's needs 
principally for senior citizens today but also in anticipation of 
the potential fuel shortages of the future. Mr. Moore pointed out 
that there will be new money available to address this issue in 
Josephine County. 


Mr. Clifford W. Chaney, Ashland Airport Commission, 
stated that as a former United Airlines pilot flying 747's into 
noise sensitive areas that he practiced noise abatement procedures. 
He referred to Mr. Burket's remarks on page 8 of the Noise Control 
Regulations for Airports having to do with thrust reductions and 
maximum climb on take-off. He asked the Commission to examine the 
thrust reductions and maximum climb on take-off with a great deal 
of foresight; that this noise sensitive is not only towards the 
people on the ground but the people that fly aircraft become 
insensitized to this type of procedure. He said if they don't 
practice them, they are not as capable; in case they pull the 
power off and one engine quits, they can have a problem. 


Mayor Curt Nesheim of Jacksonville said they are still 
interested in getting a bypass around their City. He referred to 
a study that was taken approximately three years ago and at that 
time the majority of the people favored the north bypass. He 
indicated the City Council would now favor the north bypass. The 
Mayor commented on the log trucks, tourist traffic, and the safety 
of pedestrians. There is no way, he said, to the Applegate Valley 
and to the Upper Applegate River Dam but through California Street 
in Jacksonville. He asked the Commission to acquire the right of 
way for the bypass at this time if funds are available. 


Chairman Jackson said the Commission and staff are 
conscious of the fact that that corridor represents some beautiful 
homesites and time will unquestionably close it if something isn't 
done. The Chairman said the problem is finding the money. 
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Mayor Al Densmore of Medford thanked the Commission 
and staff for holding their monthly meeting in Medford. He commented 
on the air quality in the Medford Valley and its related transporta- 
tion dimension. The Mayor mentioned the problem of achieving EPA 
standards in the Medford area. He said if they do all the things 
that they can as a community to reach EPA levels and standards, he 
has been told that they would still be in violation of carbon 
monoxide standards on the State highways that bisect this community. 
He said these problems will affect transportation projects needed 
in the future. The Mayor mentioned that he posed the question to 
Senator Hatfield, who in turn presented it to the Secretary of 
Transportation, as to whether or not air quality should be 
considered as criteria regarding new highway construction projects. 
He mentioned he would relay any response that he would receive 
from Washington, D.C. 


Mayor Densmore asked for a status report of the 
grant concerning computer traffic signalization which would ease 
the traffic flow in the City. Mr. Klaboe said that he is aware of 
the grant and that he will review the matter and report back to the 
Mayor. Commissioner Coleman inquired of the Mayor regarding the 
street parking and if this could be eliminated that this would help 
the traffic flow. The Mayor replied they are working with the 
merchants on this problem as to the economic impact. 


Mayor Joe Sanders of Shady Cove appeared before the 
Commission calling attention to the heavy traffic flow on Highway 62 
in their area as a result of the development of the Lost Creek 
Recreation Compound and Stewart Park. He mentioned an increasing 
number of logging trucks and recreational vehicles in the area. 
The Mayor said that Mr. George Thornton, Resident Highway Engineer, 
has been very cooperative and helpful to them in the Shady Cove 
area. He asked that a section of Highway 62 be included in the 
Six Year Program. He submitted a letter dated April 16, 1979 (copy 
on file in the Commission's files, Salem) urging the widening of 
Route 62 from Oregon 238 to Trail in the next five-year program. 
The Chairman said that the Department is aware of the traffic problem 
in the Shady Cove area and he informed the Mayor that there is a project 
scheduled from Trail to Elk Creek in thelatter part of 1983 or 1984. 


Mr. Jack McMahan, Manager of the Grants Pass Chamber 
of Commerce, mentioned to the Commission a new funding proposal for 
the Third Bridge in Grants Pass. He said they would build the 
bridge with revenue bonds, lease it back to the State for 20 years 
or whenever the payoff is, then the bridge would belong to the State. 
He said they are also concerned about the intrastate and interstate 
air travel. He pointed out that Air West has dropped Medford and 
that United has been wanting to drop service in Medford for a number 
of years. Air Oregon, he said, has increased its service but if 
they are put on an allocation of what it was in 1978, they might 
not be able to maintain this service. Mr. McMahan said the only 
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length, 40 feet wide, and would require two 13-foot box culverts over 
Wards Creek. The City can manage most of the project but does need 
some State assistance with the box culverts. 


Mr. Klaboe said that there are a number of cities that have 


requested bypasses but the Department will take a look at the Rogue 
River problem. 


The meeting adjourned at 10:22 a.m. 


Glenn L./Jackson, Chairman 
W aes pe 
Jf iL 

aad fi f 


Mich 


r J. Brits, Commissioner 


a EE 
B. Gordon Coleman, Commissioner 


Tom Walsh, Commissioner 


C. W. Head, Manager 
Commission Services 
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Mr. Del Robertson, Construction Coordinator for Josephine 
County, said the Grants Pass Council and City Manager are unable to 
be at the meeting this morning and they asked him to inform the 
Commission that the Number 1 priority project is the Third Bridge 
for the City of Grants Pass. Mr. Robertson mentioned the City is 
interested in a heater replaning project on 6th and 7th Streets. 


He commented on the manner in which requests for traffic 
signal installations are reviewed and studied. He referred to the 
K-Mart development in the area. He said the City feels there should 
be more flexibility and the State should consider input from local 
government relative to these kinds of developments. Mr. Klaboe 
Stated the Department has approximately $4,000,000 in backlog for 
signal installations Statewide and the Department does work off a 
priority list of warrants. 


Mr. Robertson said the Josephine County Commissioners are 
in a budget work session this morning and could not attend the 
meeting. He thanked the Commission for completing several projects 
in the County during the past two years. He inquired as to the 
status of remodeling or relocation of the Motor Vehicles Office in 
Grants Pass. 


Mr. Robertson called attention to the concrete structure 
on the Jacksonville Highway near the Jackson and Josephine County 
line which has been on and off the Six Year Highway Program. He 
said the bridge is very narrow with bad alignment and reversing 
curves. Mr. Robertson stated that this project will be mentioned 
at the Six Year Plan hearings. 


He said there is still a need for a Third Bridge for 
Grants Pass and realizes that funding is still a problem. He referred 
to ORS 367 Sub 700 which deals with bonding authority for counties 
and cities. Mr. Robertson said conceivably they could ask the State 
to sell bonds for the bridge project which would be one way to fund 
it at today's prices assuming there is continued progress with the 
corridor that has been recommended. He pointed out the State could 
then lease the facility back to the County. There may be some 
advantages to this as the work could be done sooner at today's prices. 
He said one of the points of negotiation would be that the State 
make the lease payments or to pay back on the bonds or possibly the 
State make the payments on the principal and the County make the 
payments on the interest. 


Mr. Klaboe asked Mr. Robertson to send him some proposals 
on the financing alternatives. 


Ms. Anna Classick, Rogue River City Council and head of 
the Public Works Department, appeared before the Commission regarding 
a truck bypass of their town. She said they have a very dangerous 
condition with the trucks using Main Street and the narrow turns. 
Ms. Classick stated the bypass would be approximately 2,000 feet in 
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No 4 Prmect Moro Rock Production 

Type of Work Rock Production F.A. Proj. No.2 tate 
Gouny 2 Sherman. tighten Sherman 

No. of Gade Oe. Se NE en tock rine ietetet Si 

Low 603. 

Engineer's Recommendation: No bids received. 


No. 5 Project Elgin Rock Production 


Type of Work Rock Production... eg A. Proj. No State 
County Union siaiiasi Wallowa Lake 
No. of Bidders ] Low Bidder 0 Htc D Corp., La Grande 
Low Bid $09,000.00 
Engineer's Recommengations Reject all bids. 
No... Roiset Richmond Rock Production 
(Contract No. 8892) 
Type of Work__ Rock Production F.A. Proj. No.__> tate _ 
County Wheeler ighway__service Creek-Mitchell 
No.of Bidders! _ Low Biader Continental Crushing & Leasing, Inc., Bend 


20 nn 
Low sigs_/71,300.00 


Ava - 4 a | 
Engineer's Recommendations Award to low bidder. 


On March 13, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received March 8, 1979, and authorized him to sign the contracts 
when conditions for the awards have been met. 


ated this IY day of Mae __, 1979 


Chairman 
ion Commission 


Glenn L. Jagh 
Oregon Transporta 
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EXHIBIT A 
MINUTES OF _4:17-79 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


od Projet Paisley Rock Production 
(Contract No. 8888) 


Type of Work Rock Production — F.A. Proj. No. __ State 
cima ey. Fremont 
No. of Bidders ey ee Low Bidder Continental Crushing & Leasing, Inc., Bend 


Low Bia $_/6, 230. 00 


Engineer's Recommendation: Award to low bidder. 


i ok Project__2nd St. and 3rd St. at "Q" St. (Springfield) 


Type of Work Traffic Signal Installation FA. Proj. Ho HHS-1035(2) 
(Contract No. 8889) 


Ne | ee Springfield 


No. of Bidders 2 ‘secu tiieiten Hamilton Electric, Inc., Eugene 


Low Bid s—_22,156./0 __ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and the sum of $4,600.00 is deposited by Lane County. 


Brogan Hill-Brogan 


No. Project ’ 
(Contract No. 8880) i 
on3 : ene 1 
Type of Work 7.88 Miles Grading, Paving & Struc... piscten, F-86-3(2) 
Sauls Malheur icine __ John Day 
No. of Bidders 5 Low Bidder___WeStern Construction, Inc., Boise, Idaho 


Low Bids 32149,056.00_ 


Engineer's Recommendations Award to low bidder subject to concurrence of 
FHWA. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
DAT AZ 
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EXHIBIT Ladi 
UMINUTIZS OF 4217-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
35475 Brownlee, Edward M. et ux $ 800.00 
49301 Grabenhorst, George H., Jr. 54,500.00 
49945 Northwest Veneer 800.00 
49992 Union Oil Co. of Calif. 850.00 
50124 Poublon, Fred 79,000.00 
50127 Mead, N. A. et al 1,650.00 
50208 Hiebert, Henry S. & Sheilah W. 64,000.00 
50372 Weeks, Helen C. 150.00 
50512 Emanuel Hospital -0- 
189-1.55 Martin Bros., Inc. 500.00 
229-47.40E Conser Quarry 200.00 


11 Transactions $202,450.00 


(2) Lifting of Use restriction (Residential & Farm) and widen to 
35' access located at Station 299+00 on the Tualatin River- 
Middleton Section of the Pacific Highway West in Washington 


County for a consideration of $5,500.00 for Albert B. Cole. ‘ 
File 19697. 


(3) Agreement with City of Bend for the installation of emergency 
pre-emption equipment on existing traffic signals at three 
locations (Bond Street at Oregon and Greenwood and Third 
Street at Revere) on the Central Oregon and The Dalles-California 
Highways in Deschutes County. The City will purchase the neces- 
sary equipment and the State will install and maintain the 
installations. (Local Government) 


(4) Agreement with Baker County covering construction of the Nelson 
Point Interchange Section of the Old Oregon Trail. The State 
will design and construct the project using Federal Aid Inter- 
state funds. The County has agreed to accept jurisdiction of 
certain frontage roads and to cooperate in the adjustment of 
utilities. There is a companion agreement with the Oregon 
Portland Cement Company which provides for the company to con- 
tribute one-half of the required match money. (Local Government) 


APPROVED BY CHAIRMAN 
PROVED GLENN L. JACKSON 


DAT. = -7 


= ep = 


FYH'B’” —A— 
MINUTES OF 4-12-79 
TO: Oregon Transportation Commission 


SUBJECT: nh. ore of Action Taken Under Delegated Authority 


(1) Options or Other Documents R2lating to Property Acquisition 


Number Name Consideration 
41287 West, David & Albert +.» 35 390.00 
£4036 Green, James R. & Rea L. 59,450.00 
48147 Jaeger, William G. et ux 10.00 
50011 Litwiller, C. M. & Hattie B. 23,400.00 
50118 Grant, Betty L. 64,500.00 
50311 Louisiana-Pacific Corporation 8,250.00 

6 Transactions $ 160,960.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Trarsportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve the 
above item and report this action for your official records. 


Dated this 14 day of Maret , 1979 


Chairman 
ion Commission 


lenn L. Jac 
Oregon T 


PPROVED 
pe S Ounce 
C ‘. STATE HIGHWAY ENGINEER 
1g pate Be/ rg 
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MINUTES OF _4:17-79 


(11) Agreement with Mrs. Ruth E. Hall to permit the Highway 
Division to remove a stone block structure which en- 
croaches on the Klamath Falls-Lakeview Highway at 
M.P. 52.95 in Klamath County. (Legal Branch) 


By your duly adopted delegation order, you authorized 
me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and on the two previous pages (totaling 11 
items) and report this action for your official records. 


Dated this 4 day oo , 1979 


e 6o, Chairman 
Oregon Transportation Commission 
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(5) 


(6) 


(7) 


(8) 


EXHiBIT___a 
MINUTES OF _4-17-79 


A Letter of Understanding with the City of Portland for 
Pavement Marking Project No. 5. The City is to install 
plastic pavement markings on various city streets using 
Title II, Section 205 Safety Funds. The work will be per- 
formed by City forces with some assistance by State. Costs 
are 100 percent reimburseable up to $245,484. (Local Govern- 
ment ) 


A Letter of Understanding with Clackamas County for the 
installation of bridge end delineator devices on various 
county roads. The work is to be performed by County 
maintenance forces with some assistance from State. The 
costs are 100 percent reimburseable, up to $21,400, under 
Section 205 of the Title II Safety Program. (Local Govern- 
ment ) 


Permit from Union Pacific Railroad Company for road access 
to Mayer State Park, Wasco County, on and along railroad 
right of way for a period of ten years. The question arose 
as to location of an existing park service road in relation 
to the adjacent Union Pacific Railroad right of way through 
preliminary engineering by the Corps of Engineers in prep- 


aration for park rehabilitation work necessitated by an increase 


in elevation of the Bonneville Dam pool. This permit is an 
alternative to an expensive survey. (Parks Branch) 


License for a remote communications site at Yaquina Head in 
Lincoln County from the United States Coast Guard to the 
Oregon Transportation Commission at no cost to the State. 
License effective July 1, 1979, through June 30, 1984. 
(Radio Unit) 


(9) Agreement with Federal Aviation Administration to allow the 


State Highway Division to install communication equipment in 
a 10-foot by 15-foot concrete building to be constructed on 
land owned by the Federal Aviation Administration at Lakeview 
in Lake County. The State is authorized to do this without 
any cost for the use of the facility. (Legal Branch) 


(10)Agreement with Arnold Irrigation District covering highway 


construction and reconstructing their facilities on the Bend 
SCL-Murphy Road Section of The Dalles-California Highway in 
Deschutes County. (Utility Unit) 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DAT a 
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QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AID COLLECTED BY STATE HIGHWAY DIV. LEGAL SECTION 


cui 


Period From 1-1-79 Thru 3731-79 


No. Amount 

Claims Pending at Beginning of Period 89 ¢ 108,212.00 

Claims Pending at End of Period 78  Wrctatihedaesteing 
Money Collected During Period 

Installment Payments ane $ aeerese™ 

Compromise Payments 2 $ sion 

Payments in Full we $ hy rae 

TOTAL - 85,736.20 

; A 
Claims Abandoned During Period 33 ¢_ Seen 
Damage Cases (Actions Filed) bis  Ribibdiianandalss 
SG epee exten 


Uncollected Judaments 


4s? 


* Referred to Department of Revenue for collection. 
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EXHIBIT___4& 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed below and report this action for 
your official records: 


1) Agreement with the Bureau of Land Management for 
State Parks' supervision of enrollees in the Federal 
Young Adult Conservation Corps on State parks' work 
projects. Participants will be paid by the Bureau 
of Land Management. This agreement will be effective 
for an indefinite period on approval by the Trans- 
portation Commission but may be cancelled by either 
party giving 30 days' written notice. (Parks Branch) 


2) Agreement with Deschutes County and the C. E. John 
Construction Company, Inc., for installation of 
traffic signals on The Dalles-California Highway 
at Anderson Road just north of the City of Bend. 
The traffic signals are necessary to accommodate 
a new shopping center development. The State will 
design, install and maintain the signal equipment. 
Deschutes County will pay for electrical energy 
and the Company will pay all costs of the project. 
(Local Government Unit) 


Dated this C day fp : » 2979 
P / 


Glenn L. Jac airman 
Oregon Trafisportation Commission 


——s ics F, 2/79 
¥-2-77 oi - 3032 - 


Section and Jurisdiction 


SOS PROJECTS 


Hubbard/Broadacres Rd.- 
Case Road Section 
FAS-A599 

Marion County 
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April 4, 197 


ms 4-17-79 
Local 
Estimated Federal State Govt. Approval 
Total Cost Funds Share Funds Date 
CANCELLATION 3-19-79 


A. S. Coulter 
State Highway Engineer 


EYHIBIT___» 
MINUTES OF _4-17-79 
REPORT OF ACTION UNDER DELEGATED AUTHORITY 


BY STATE HIGHWAY ENGINEER 


f 
On behalf of the Commission and under authority delegated to me to 
approve and execute the necessary agreements covering local Govern- 
ment Project (FAS-C, FAUS, SOS and FAIX), I approved the following: 


Local 
Estimated Federal State Govt. Approval 
Section and Jurisdiction Total Cost Funds Share Funds Date 


FAUS PROJECTS 
Riviera Transit Station $185,000 $162,800 None $22,200 3-7-79 


Lane Transit 
District 
Construction 


Satter Dr. N.E.-Silverton CANCELLATION 3-27-79 
Rd. N.E. Section 

45th Avenue, FAU 1617 

Marion County 


Oswego Highway(FAU 9565) 34,600 30,448 $ 4,152 None 3-29-79 
at Cedaroak Drive 

State 

Construction 


FAS-C_ PROJECTS 


Hubbard/Broadacres Rd.- 755,000 664,400 45,300 45,300 3-19-79 
Case Rd. Section FAS-A599 

Marion County 

Construction 


Willow Creek (Ione-Goose- 104,300 91 ,800 6,250 6,250 3-19-79 
berry Rd.) Br. FAS B560 

Morrow County 

Construction 


Eightmile Creek (Ione- 96 ,600 85,000 5,800 5,800 3-19-79 
Gooseberry Rd.) Br. 

FAS B560 

Morrow County 

Construction 


FAIT PROJECTS 


Division Street-Trade 3,675,000 3,123,750 None 551,250 3-29-79 
Street, Front Street, 

FAU 1705 

Salem 

Construction 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Confirmation of Action Taken Under 


Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Traffic signal installation on 2nd Street and 
3rd Street at "Q" Street in Springfield, Lane 
County. Bids received March 8, 1979. Contract 
No. 8889 awarded April 2, 1979, to Hamilton 
Electric, Inc., Eugene, at $22,156.70. 


2) Work on the N.E. Failing Street-N.E. Hancock 
Street (N. Banfield Interchange) Section of the 
East Portland Freeway in Multnomah County. 

Bids received March 29, 1979. Contract No. 8893 
awarded April 3, 1979, to Donald M. Drake Co., 
Portland, at $18,563,264. 


3) Traffic signal installation on Division Street 
at Greenwood Avenue in Bend, Deschutes County. 
Bids received March 29, 1979. Contract No. 
8895 awarded April 6, 1979, to Hertz Electric, 
Inc., Albany, at $40,000. 


4) Linn County Bridge End Guardrail Project on 
various FAS County Roads in Linn County. Bids 
received March 29, 1979. Contract No. 8899 


awarded April 6, 1979, to Coral Contracting Co. 
and Coral Corporation, Gladstone, at $137,531. 


Dated this FJ day of Ape] » 1979 
=> ye. 2B 


H. S. Coulter, State Highway Engineer 


4-6-79 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 


Contract No. Section and County 
Hamilton Electric, Inc. Redwood Hwy. @ Ore. Caves 
No. 8703 Hwy. Jct. 


Josephine County 


Cascade Construction Co., Hillsboro/Silverton Hwy. @ 


Inc. Oregon Way (Woodburn) 
No. 8692 Marion County 
Donald M. Drake Co. S. 6th St. RR O'Xing 
No. 8338 (Klamath Falls) 

Klamath County 
Rogue River Paving Co., Medford-Four Corners 
Inc. Jackson County 
No. 8702 
R. L. Coats Sisters Jct.-E. lst St. 
No. 8716 (Bend) 

Deschutes County 
Weaver Construction Co. Imnaha River (Freezeout) 
No. 8750 Bridge 


Wallowa County 


Morse Bros., Inc. Beltline Rd. @ Coburg Rd. 
No. 8410 (Eugene) 
Lane County 


Coral Corporation N. Marine Drive - New Era 
No. 8790 Multnomah & Clackamas 
Counties 


April 9, 1979 


Acceptance 
Date 


March 21, 1979 


March 22, 1979 


March 29, 1979 


March 29, 1979 


March 29, 1979 


April 4, 1979 


April 4, 1979 


April 4, 1979 


XH H. S. Coulter, State Highway Engineer 


= 3036 - 


RAs oe 


o Ui 
5) On March 28, 1979, approved a letter-form 

agreement with Jay Jackson, Attorney at Law, 
(Letter from Attorney General James A. Redden 
to Jay Jackson dated March 13, 1979) for 
professional services to represent DOT in 
three Accident Prevention Division enforcement 
proceedings wherein there are alleged OSHA 
violations cited. Period: March 15, 1979 
to Dec. 31, 1979. 


Dated this a4 day of Ay: | , 1979 


.- Coulter, State Highway Engineer 


4-6-79 


=- 3039 - 


ms 
w 


PRB cmon ep 


mwvilnig B 


ieAariitos § ——____-_-____— 


MINUTES OF _4717-79 


TO: Oregon Transportation Commission 


SUBJECT : Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On March 19, 1979, approved a parking prohibition 
on the west shoulder of the Oakland-Shady Highway 
from M.P. 15.20 to M.P. 15.30 in Roseburg, 
Douglas County. 


2) On March 20, 1979, established the following 
speed zones on the Clackamas-Boring Highway 
in the vicinity of Damascus, Clackamas County: 


From M.P. 2.35 to M.P. 3.02 35 MPH 
From M.P. 3.02 to M.P. 4.06 45 MPH 
From M.P. 6.67 to M.P. 7.42 35 MPH 


except for a 20 MPH speed zone 
from M.P. 6.87 to M.P. 6.91 
when children are present. 


Rescinds Speed Zone Order No. 767 dated 
January 17, 1978. (Speed Zone Order No. 805) 


3) On March 20, 1979, approved a parking prohibition 
on the east shoulder of the Oakland-Shady Highway 
No. 234 from a point 300 feet north of Pioneer Way 
(M.P. 12.33) to a point 200 feet north of Page Road 
(M.P. 12.45) in Roseburg, Douglas County. 


4) On March 30, 1979, approved the following parking 
prohibitions in the community of Mapleton, Lane County: 


On the south shoulder of the Florence-Eugene 
Highway No. 62 from Sweet Creek Road (M.P. 14.58) 
to a point 150 feet south of East Mapleton Road 
(M.P. 14.68). 


On both shoulders of the Florence-Eugene Highway 
No. 62 from M.P. 13.69 to M.P. 14.40. 


On both shoulders of the Mapleton-Junction City 
Highway No. 229 from M.P. 0.00 to M.P. 0.07. 
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April 1979 
TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the 
Oregon Transportation Commission, subdelegated to the Right of 
Way Engineer (Administration Order No. 18), I report that I have 
taken the following actions for your official records: 


(1) Signed on Feb. 22, 1979, the Indenture of Access approved by 
Mr. Jackson Jan. 29, 1979 for widening an approach being 
moved for C. E. John Co., Inc. on the Tumalo-Bend Section 
of the McKenzie-Bend Highway in Deschutes County. File 16975 
(16-45) 


(2) Service Contract with the Southern Pacific Transportation 
Company for grade crossing protection devices at Douglas 
Street in Roseburg, Douglas County. Approved March 23, 
1979. RR 975 (16-12) 


(3) Sale of 4,000 square feet excess property on the Marquam 
Bridge-S.E. 84th Avenue Section of the Mt. Hood Freeway in 
Multnomah County for a minimum consideration of $41,000.00. 
Approved Mar. 23, 1979. File 47472 (16-43) 


(4) Sale of 1.43 acres excess property on the Ontario-Snake River 
Section of the Old Oregon Trail Highway in Malheur County for 
a minimum consideration of $15,500.00. Approved March 27, 
1979. File 23956 (16-43) 


(5) Sale of 0.16 acre excess property on the Albany-Judkins Point 
Section of the Pacific Highway in Linn County for a minimum 
consideration of $8,000.00. Approved March 27, 1979. File 
25477 (16-43) 


(6) Sale of 0.04 acre excess property on the Redmond-Fifth Street 
Section of The Dalles-California Highway in Deschutes County 
for a minimum consideration of $7,000.00. Approved April 2, 
1979. File 16351 (16-43) 


(7) Sale of 0.87 acre excess property on the Harbor Drive-Barbur 
Boulevard Section of the Pacific Highway in Multnomah County 
for a minimum consideration of $46,025.00. Approved April 2, 
1979, Files 26371, 72, 73, 74 (16-43) 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


ALLEN AVENUE INTERCHANGE UNIT, SUNSET HIGHWAY-PACIFIC HIGHWAY SECTION, 
BEAVERTON-TIGARD HIGHWAY - WASHINGTON COUNTY 


R-49767 - Vera Elane Puderbaugh et al. Parcel 1 - 201 square 
feet for right of way purposes; Parcel 2 - 134 square feet for 
permanent slope easement. Offer $1,025.00. 


BEND SOUTH CITY LIMITS-MURPHY ROAD SECTION, THE DALLES-CALIFORNIA 
HIGHWAY - DESCHUTES COUNTY 


R-50067 - Patrick E. Allison et al. Parcel 1 - 0.29 acre for 
right of way purposes; Parcel 2 — 0.19 acre for permanent slope 
easement; Parcel 3 - 100 square feet for permanent sign easement; 
Parcel 4 - 1,100 square feet, Parcel 5 - 1,100 square feet, Parcel 
6 - 825 square feet, Parcel 7 - 1,650 square feet for construction 
permit for road approaches. Offer $30,300.00. 


R-50070 - Frank Callahan et ux. Parcel 1 - 0.18 acre for right 
of way purposes; Parcel 2 - 0.08 acre for permanent slope easement; 
Parcel 3 - 100 square feet and Parcel 4 - 50 square feet for perma- 
nent sign easement; Parcel 5 - 1,400 square feet, Parcel 6 - 675 
square feet, Parcel 7 - 675 square feet, Parcel 8 - 645 square feet 
for construction permit for road approaches. Offer $41,500.00. 


R-50165 - Brian A. Hemmingson et al. Parcel 1- 0.15 acre for right 
of way purposes; Parcel 2 - 0.02 acre for permanent slope easement; 
Parcel 3 - 50 square feet for permanent sign easement; Parcel 4 - 

750 square feet, Parcel 5 - 750 square feet, Parcel 6 - 675 square 
feet for construction permit for road approaches. Offer $72,200.00. 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER-PACIFIC 
HIGHWAY SECTION, EAST PORTLAND FREEWAY — MULTNOMAH COUNTY 


R-49198 - Betty J. Van Cleave. 1,000 square feet for right of 
way purposes, including use for widening N.E. Holman Street. Offer 
$4,750.00. 


SMITH POINT-CAMP RILEA SECTION, OREGON COAST HIGHWAY -— CLATSOP COUNTY 


R-35441 - Robert E. Hendrickson et al. 0.07 acre for right of 
way purposes, including use for frontage road. Offer $1,600.00. 


R-35444 - Alton Demmel, et al. 0.78 acre for right of way 
purposes, including use for frontage road connection. Offer $7,800.00. 


Dated this 20th day of March, 1979 


J. B. Right of Way Engineer 
- 3040 °< UL 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On Mar 30_, 1979, $2,616,410.45 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of February , 1979 . 

(List of apportionments on file in Commission Files, 
Salem.) 


On Mar 30_, 1979, $1,569,846.27_ (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of February , 1979. 

(List of apporttonments on file in Commission Files, 


Salem. ) 
Dated this 23rd day of March, 1979 
— ys 
/ 4+ Aic<ewW 
oe i009 Controller 
Highway Division 
Attachments 


cc: F. B. Klaboe 
H. S. Coulter 
John Earley - Att. 
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(8) 


(9) 


(10) 


(11) 


(12) 


(13) 


Signed on April 2, 1979, the Indenture and Grant of Access 
approved by Mr. Jackson February 7, 1979 for granting an 
access to Larry Lee and Barbara J. Mattingly on the Mill 
Creek-Belknap Springs Section of the McKenzie Highway in 
Lane County. File 35193 (16-45) 


Right of Way Services Agreement with Fred Meyer, Inc. for 
right of way at their access to the Beaverton-Hillsdale 
Highway in Beaverton in Washington County approved April 2, 
1979. Misc. C&A 6151. Agreement 128 (16-49) 


Sale of 28.0 acres excess property with access easement on 
the Divide-Rice Hill Section of the Pacific Highway in 
Douglas County for a minimum consideration of $33,600.00. 
Approved April 2, 1979. File 19484 (16-43) 


Sale of 0.8 acre excess property on the Independence Junction- 
Bonneville Section of the Willamina-Salem Highway in Polk 
County for a minimum consideration of $8,700.00. Approved 
April 4, 1979. File 36001 (16-43) 


Sale of 0.99 acre excess property on the Junction City Section 
of the Pacific Highway West in Lane County for a minimum 
consideration of $2,250.00. Approved April 4, 1979. File 432 
(16-43) 


Right of Way Services Agreement with the Federal Aviation 
Administration for the Roseburg VOR project in Douglas 
County. Approved March 23, 1979. Misc. C&A 7034. Agree- 
ment 129 (16-49) 


a 


Dated this As day of rer 1979 
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April 25, 1979 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 11 a.m. originating in Room 135, Transportation 
Building, Salem, Oregon. Notice of the meeting was made by press 
release to the newspapers of the general and local circulation 
throughout the State. The following persons were on the telephone 
at the locations given: 


Glenn L. Jackson, Chairman, Portland 

Michael P. Hollern, Vice Chairman, Bend 

Peter J. Brix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Tom Walsh, Member, Portland 

F. B. Klaboe, Director of Transportation, Salem 
David Talbot, State Parks Superintendent, Salem 
John J. Earley, Public Information Officer, Salem 
Bill Nessly, Assistant Attorney General, Salem 
Fran Neavoll, Commission Services, Salem 

C. W. Head, Manager, Commission Services, Salem 


Mr. Talbot said the purpose of the meeting is to consider 
an agreement with the City of Portland regarding a cooperative 
project on their "40-mile loop" trail program located in the 
Marquam Hill Section of the West Hills between the City's Forest Park 
and the State's Tryon Creek Park (known as Marquam Trail). He 
mentioned a parcel of land (Landis Tract) is available for sale and 
the City is requesting the State's financial assistance. The 
funding would be a combination of State money from the Parks and 
Recreation budget amounting to $300,000; Federal Aid through the 
Land and Conservation Fund in the amount of $500,000; and gifts 
being raised by a citizen's group in the area. He stated the 
agreement would run through June 30, 1979. The funding that is 
proposed to allocate to the project is available only through June 30 
of this year. If the City cannot negotiate a successful agreement 
with the property owner involved, the money remains with the State. 
Mr. Talbot stated this matter goes before the City Council this 
morning. The City of Portland's contribution is in staff time, the 
cost involved in the development and operations. 


Following discussion and Mr. Talbot's recommendation, the 
Commission unanimously approved the agreement and authorized him to 
sign it in their behalf. 


The meeting adjourned at }4705 


? , 
B. Gordon Coleman, Commissioner 


Zi Z\ & Mf eh 
ssioner C. W. Head, Manager, Commission 
Services 
- 3044 - April 25, 1979 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION TELEPHONE MEETING 
held on 


APRIL 25, 1979 


May 15, 1979 
Portland, Oregon 


The Oregon Transportation Commission met at 1:30 p.m. in 
the Conference Room, Metropolitan Office, Department of Transporta- 
tion, 5821 N.E. Glisan Street in Portland. Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


| Anthony Yturri, Chairman 
Michael P. Hollern, Vice Chairman 
Peter J. Brix, Member 
} B. Gordon Coleman, Member 
Tom Walsh, Member 
F. B. Klaboe, Director of Transportation 
George Bell, Assistant Director for Intergovernmental and 
Public Affairs 
H. S. Coulter, State Highway Engineer 
Larry Rulien, Executive Assistant, Administrative and 
Finance Branch 
David Talbot, State Parks Superintendent 
Dennis Moore, Administrator of Public Transit 
Harold Grover, Administrator of Motor Vehicles 
Paul Burket, Administrator of Aeronautics Division 
Bill Nessly, Assistant Attorney General 
R. N. Bothman, Administrator of Metropolitan Branch 
Ed Hardt, Region I Engineer 
Glen Green, Federal Highway Administration 
Fran Neavoll, Commission Services 
C. W. Head, Manager, Commission Services 


Mr. Anthony Yturri was sworn in as Chairman of the Oregon 
Transportation Commission at 10 a.m. today in the Governor's Office 
in Salem. Mr. Glenn Jackson had resigned as Chairman on April 27, 
1979, due to his appointment as Chairman of the Economic Development 
Commission by Governor Atiyeh. 


The Commission unanimously approved the following items 
on the consent calendar: 


3 1) Minutes of the meetings of April 17, 1979, and 
April 25, 1979. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolution 
> No. 2686" on file in the Commission's files, Salem.) 


3) Oregon's subscription for fiscal year 1980 in the 
amount of $31,600 to the Research Correlation Service, 
an activity of the Transportation Research Board, 
National Research Council. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


MAY 15, 1979 


8) Authorized increases in project authorizations on the 


9) 


10) 


following contracts: 


a) Contract No. 8639 for work on Rhea Road 
Relocation, FAS B 452, Gilliam County, in 
the amount of $94,679.13. (24.8% increase) 


b) Contract No. 8673 for a traffic signal 
installation project on Chetco Avenue at 
Center Street in Brookings, Oregon Coast 
Highway, Curry County, in the amount of 
$5,100. (13.7% increase) 


c) Contract No. 8766 for work on the Harlow/ 
Hayden Bridge Road-"Q" Street of Fifth Street 
North in Lane County, in the amount of 
$32,816.68. (8.3% increase) 


d) Contract No. 8807 for work in Lone Tree Bar 
State Park in Marion and Yamhill Counties, in 
the amount of $36,345. (8.9% increase) 


e) Contract No. 8709 for grading the N.E. Marine 
Drive-N.E. Failing Street Section of the East 
Portland Freeway in Multnomah County, in the 
amount of $337,273. (15.9% increase) 


f) Contract No. 8689 for a traffic signal installa- 
tion project on the Pacific Highway West at 
5th Street in Eugene, Lane County, in the 
amount of $8,171.46. (12.1% increase) 


g) Contract No. 8703 for a traffic signal installa- 
tion project on tke Redwood Highway at Oregon 
Caves Highway Junction in Josephine County, in 
the amount of $6,580. (15.3% increase) 


Adopted resolution amending Survey Resolution No. 320 
dated August 25, 1966, covering the Oak Hill- 
Interstate 105 Section of the Mapleton-Eugene 

Highway (now Florence-Eugene Highway) in Lane 

County and authorized the sale of any right of 

way purchased for that portion of the route between 
the Pacific Highway West and River Road (formerly 
Junction City-Eugene Highway). ("Survey Resolution 
No. 320b" on file in the Commission's files, Salem.) 


Authorized continuing membership in the American 
Public Works Association and payment of the annual 
dues of $600 from May 1979 to May 1980. (This 
entitles the Department to 24 members.) 
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4) 


5) 


6) 


7) 


Authorized Right of Way Manager to sign a Petition 
for Sewer Improvement on Old 99 to I-105 Section of 
Florence-Eugene Highway in Lane County indicating 

the State's acceptance of the project and the State's 
willingness to pay the actual cost assessment by the 
City when the project is completed. Estimated cost 
to the State is $11,730. 


Renewal of memberships in the National Association 
of State Parks Directors at a cost of $100 and in the 
American Rivers Conservation Council at a cost of $25. 


Addendum with Coit-Petzold covering travel advertising 
agreement increasing the total amount from $375,000 
to $379,000. (Authorized Director to sign Addendum. ) 


Fiscal Year 1979 allocation of the Special Highway 
Bridge Replacement Program Funds to the counties, 
cities, and other local jurisdictions of the State. 
Estimated costs $2,541,679; Federal allocation 
$2,033,343; Agency costs $508, 336. 


OREGON'S FISCAL YEAR 1979 (Special) 
HIGHWAY BRIDGE REPLACEMENT APPORTIONMENT $6,160,000.00 
COUNTIES, CITIES and OTHER LOCAL 


JURISDICTIONS ALLOCATION 


_2,033, 343.00 


BALANCE TO STATE $4,126,657.00 


COUNTIES, CITIES and OTHER LOCAL 
JURISDICTION ALLOCATION 


AGENCY 


DATE OTC ESTIMATED FHWA AGENCY 


PROJECT APPROVAL COSTS ALLOCATION COSTS 


ON SYSTEM (18%) 


Hood River 
County 
Clackamas 
Pendleton 


Herman Cr. Br. 12/19/78 $ 135,679 $ 108,543 $ 27,136 


Bull Run Br. 2/8/79 625,000 500,000 125,000 
Main St. Br. 2/8/79 626,000 500,800 125,200 


OFF SYSTEM (152) 


Projects to be Selected 


TOTALS $2,541,679 $2,033,343 $508, 336 
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1,155,000 924,000 _ 231,000 


The Commission considered extending an agreement with 
Ron Linton (Linton, Mields, Reisler & Cottone, Ltd.) as a liaison 
consultant between the State and Federal Governments covering Federal 
legislation and regulations. Mr. Rulien mentioned that Mr. Linton's 
accomplishments had been reviewed and consideration was given to 
future needs. He recommended the extension of the existing agreement 
for one year starting July 1, 1979, at the present contract rate of 
$2,000 per month. The Commission unanimously approved the agreement 
and authorized the Director to sign it on their behalf. 


Mr. Coulter reported on the fuel consumption. He said 
for the month of May the Department is under an 80% allocation of 
gasoline compared to usage for the same month last year. The diesel 
fuel is 85% of last year's use for the same month. He mentioned the 
State Police usage of fuel from Highway Division pumps is included 
in these allocations as there is no separate allocation account for 
their agency. The credit card usage is not incorporated in the 
allocation mechanism. Mr. Coulter said the 1978 Transportation 
Department credit card purchases were approximately 4% of the total 
gasoline usage and the State Police were about 7% of the quantity they 
used from the Department's pumps. He mentioned the procedures used 


in the 1973-74 fuel shortage are still intact and have been reactivated. 


A meeting is set for May 17, 1979, in Salem with all the regional 
coordinators to share information available and to review problems. 
(A detailed fuel report is given in Mr. Coulter's letter to the 
Commission dated May 15, 1979, and is on file in the Commission's 
files, Salem.) 


There was discussion concerning contractors getting fuel 
for construction contracts. 


In reply to Commissioner Brix' inquiry, Mr. Coulter said 
there appears to be sufficient asphalt for contractors for this year 
and for 1980. 


Following Commissioner Hollern's suggestion, the staff will 
report to the Commission at a future meeting on what the tentative 
priorities recommendations would be if the Department is faced with 
a 10 to 20% reduction in revenues. 


The Commission reconfirmed the next meeting date as 
June 19, 1979, in Salem and set July 17, 1979, for their following 
meeting. There was discussion of holding a future Commission 
meeting in Ontario. No decision was made pending the future of 
gas supplies. 
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pe 


oe ey 3" 


11) 


12) 


Redesignated US30N with numbers to comply with an 
AASHTO's "Purpose & Policy" directive dated August 10, 
1973. Approved route designations of US95 Spur and 
ORE201. The directive requested that all US Routes 
containing cardinal points be eliminated as soon as 
possible. The following route designations were 
approved and to make application to the AASHTO Route 
Numbering Committee for its consideration and approval 
at their June 1979 meeting: 


US95 Spur: Beginning at the Idaho State Line 
proceeding southerly to the 
junction of State Highway No. 455 at 
Weiser Junction. 


ORE201: Beginning at the junction of State Highway 
No. 6 (approximately six miles south of 
Huntington) proceeding thence southeasterly 
over State Highway No. 455 to its junction 
with State Highway No. 7 at Cairo Junction 
(common with US 30 Business from Old Oregon 
Trail to the Ontario Spur); thence southerly 
over State Highway No. 7 (common with US 20 
and US 26) to its junction with State 
Highway No. 450 in Nyssa; thence southerly 
over State Highway No. 450 via Adrian to 
the Idaho State Line. 


Temporary rule providing that bicycle lanes shall 
be separated from the adjacent roadway by a single 
solid 8-inch wide white stripe on each side of a 
non-curbed facility. Authorized State Highway 
Engineer to adopt the temporary rule as a permanent 
rule through the Administrative Procedures Act. 
(See "Administrative Rule No. 110" on file in the 
Commission's files, Salem. Temporary rule was filed 
with the Secretary of State on May 17, 1979, and 
will be published in their Administrative Rule 
Bulletin on June 1, 1979.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 


behalf of the 


Commission pursuant to its duly adopted delegation 


orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
Vice Chairman of Transportation Commission Exhibit B 
State Highway Engineer Exhibit C 
Right of Way Manager Exhibit D 
State Parks Superintendent Exhibit E 
State Recreation Director Exhibit F 
Location Engineer Exhibit G 
Highway Controller Exhibit H 
Chief Counsel Exhibit I 
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Mr. John Gervais, Governmental Relations Director of the 
National Electrical Contractors Association, was present and 
referred to their report which was submitted to the Commission 
and staff. (Report on file in the Commission's files, Salem, and 
covers the Association's proposals to reduce time lapses in the 
installation of traffic signal equipment.) He stated the 
Association disagrees with the preliminary recommendation for the 
State to warehouse traffic signal poles as it will increase the 
cost. Mr. Gervais felt that they have developed information that 
makes a more compelling case for standardization of traffic signal 
poles, pre-approved drawings of those poles and elimination of several 
unnecessary steps in the present process to meet the objective. He 
indicated that they can achieve a situation of getting 120 to 90 days 
for the installation of poles. 


Mr. Rulien stated that a final report will be submitted to 
the Commission at their June meeting. In reply to Commissioner 
Brix's inquiry, Mr. Rulien stated the Department has not made a 
decision yet of stockpiling traffic signals. He said this item 
will also be covered in the traffic signal investigation report. 


Mr. Coulter reported on a proposed Federal Department of 
Transportation, FHWA, study concerning the involvement of trucks 
in highway accidents that may be attributable to mechanically unsafe 
trucks or unsafe drivers. He said they have set up a Commercial 
Motor Carrier Safety Inspection and Weighing Demonstration Program 
that they want to undertake using 90% Federal and 10% State Funds. 
The program would look into the weighing and safety inspection of 
trucks. Mr. Coulter said the Highway Division Weighmasters have 
been working closely with the Public Utility Commissioner to see if 
it would be appropriate for the State to solicit a demonstration 
program here in Oregon. The Public Utility Commissioner would be the 
lead agency because the involvement in the State would be more with 
the inspection of the vehicles and the safety aspects of that inspection 
than would be the weighing. 


There was discussion concerning truck safety. The 
Commission gave their unanimous approval for Mr. Coulter to proceed 
toward an application for a Federal grant indicating that the 
Division is willing to work with the Public Utility Commissioner 
to undertake the overall study. 


Mr. Talbot recalled that in May last year he brought 
before the Commission Mr. Dean Jackson's request to develop a 
recreational vehicle campground within the Rogue River Scenic 
Waterway in the Agness area in Curry County. At that time, he 
said, a compromise agreement was made with Dean Jackson and the 
basic features included: 


(Continued on next page.) 
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Attention was given to an agreement with Touche Ross & 
Company to provide basic business information and training to Oregon 
highway construction and related minority business enterprises. 
Mr. Coulter stated 11 proposals were received for this program and 
6 proposals were received from minority firms. The proposals were 
carefully read and evaluated by a Consultant Selection Committee 
and the Committee narrowed the selection down to 4, then the final 
selection of Touche Ross & Company. Mr. Coulter said after the 
selection the Department received 3 complaint letters filed by 
minority competitors of Touche Ross & Company. One of the complaints 
was directed to the Federal Highway Administration Regional Director's 
Office of Civil Rights. This letter prompted a review of the 
Proposals and selection process which was conducted by FHWA personnel 
on March 14, 1979. He said on March 29, 1979, a letter from the FHWA 
Regional Office indicated that the Highway Division followed precisely 
FHWA's approved selection procedures and advised the State to proceed 
with the award of the contract. Mr. Coulter pointed out the Depart- 
ment's Legal Counsel reviewed the 11 proposals and the selection 
procedures used and confirmed the results of the FHWA review. 
Mr. Klaboe mentioned that the purpose of this study is to make minority 
contractors better bidders. The Commission unanimously approved the 
100% Federally-funded program agreement which is limited to $75,000 
and authorized the State Highway Engineer to sign it in their behalf. 


Commissioner Walsh said that the Department should be doing 
more to encourage minority business enterprises that want to do 
business with the State and to review the unsuccessful bidders 
proposals with the bidders. 


Consideration was given to add an overlay project, a 7.7 
mile segment of the North Cascade Highway (82nd Avenue) in Portland 
from N.E. Portland Highway Undercrossing to S.E. Otty Street in 
Clackamas and Multnomah Counties. Mr. Coulter stated that this 
project needs to be overlayed because of the abnormal freezing weather 
last winter. The estimated cost is $780,000 and would be constructed 
with State funds. Following Mr. Coulter's favorable recommendation, 
the Commission unanimously approved the project and to add it to the 
Six Year Highway Improvement Program. 


Mr. Rulien reported on the traffic signal investigation 
study. He said the Department has had meetings with concerned 
elements of the contracting business and discussed the time it takes 
to install signals. As a result of these meetings, the Department 
has come up with an in-house proposal. He said a way to save time 
is for the State to buy and stockpile poles and then supply the poles 
to the contractors when the jobs are let. He said after these 
meetings the Department is now working up some standard pole designs 
and in another month it should be known whether or not the Department 
can standardize poles and the amount of reduction time in the 
installation. 
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object to the nude situations. He said during the 1978 season, 
signing was placed to warn park users of the presence of nudists in 
the park's eastern beach area. There is a need now for more controls 
to keep the nudes from expanding the nude area. Mr. Talbot stated 
the temporary rule has the approval of the State Parks Advisory 
Committee. Following Mr. Talbot's recommendation, the Commission 
unanimously adopted the temporary rule. (Copy of "State Park Rule 
No. 39L" on file in the Commission's files, Salem. Rule was filed 
with the Secretary of State on May 17, 1979, and published in the 
Administrative Rule Bulletin on June 1, 1979.) 


Mr. Talbot mentioned that the State Marine Board has 
recently deregulated private, non-commercial use of the Rogue River 
which will probably cause a lot of problems as the Department is 
involved in land use control and recreational use. 


Mr. Burket presented a resolution that was approved at 
the April 17, 1979, meeting in Medford pertaining to the DEQ proposed 
noise control regulations for airports. He mentioned at the time it 
was approved the language was not drafted for the resolution. He 
indicated that Legal Counsel recommends that the resolution be 
ratified at this time in final form. The Commission unanimously 
adopted "Aeronautics Miscellaneous Resolution No. 20A" which 
resolution is on file in the Commission's files, Salem. 


Mr. Burket briefed the Commission on the aviation fuel 
situation in Oregon. He said the airports at The Dalles, Hood River, 
John Day, Madras, and several locations in the Willamette Valley are 


out of aviation fuel. This situation has just occurred within the 
last couple’of days. The Redmond Airport is on the air each morning, 
he said, broadcasting the names of the airports that do not have 
fuel. Mr. Burket stated that Washington and Idaho are not having 
any problems. He said that he would contact the Federal Energy 


Office in Seattle to see if they can help here in Oregon with 
aviation fuel. 


Consideration was given to the approval of the guidelines 
and application form for the Non-Urbanized Area Public Transportation 
Program. Mr. Moore said the program is designed to maintain existing 
public transportation operations and to allocate new Federal Funds 
for development of public transportation throughout Oregon. He 
said this program includes both Federal and State operating assistance, 
capital assistance, and developmental grants for rural areas and 
cities under 50,000 population. He mentioned that meetings will be 
held in Bend, La Grande, Portland, Salem, and Roseburg next week to 
explain the program. He said $900,000 is available for capital 
improvement projects and nearly $1,460,000 is available for operating 
assistance projects during the 1979-81 biennium. Mr. Moore introduced 
Erik East, Chief Planner in the Public Transit Division. The Commission 
unanimously approved the guidelines and application form as presented 
by Mr. Moore. (Copy of Application Guide in application form on file 
in the Commission's files, Salem.) 
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1) A 12-foot planting buffer zone between the 
campground and the river within which a hedge- 
like growth would be developed. 


2) An understanding that the campground would be 
used for recreational purposes only (not 
housing), with a maximum of a 90-day occupancy. 


He said there have been numerous meetings since last year with 

Mr. Jackson on his property. The history of these meetings and the 
Department's experiences with Mr. Jackson, which include disputes 
regarding the interpretation of the requirements of the agreement 
and resistance to performance of those requirements, he said, has 
given the State reason to doubt that Mr. Jackson will fulfill his 
side of the bargain. Mr. Talbot stated that he will bring this 
matter back to the Commission at a future meeting for possible 
legal action. (See Mr. Talbot's written report to the Commission 
dated May 15, 1979.) 


Mr. Talbot reported on the land use planning in the State 
Parks Program. He indicated there is a problem developing in the 
local planning process that is becoming troublesome and will be a 
point of friction between the Department and Local Government 
which is not wanted. Many units of Local Government are "blanketing" 
all State Park activities as "conditional uses". He said the 
conditional use process can require elaborate, lengthy, and expensive 
time and often has, as a condition of approval, requirements which 
are not directly related to a proposed project. Mr. Talbot 
suggested that at some time in the future that it might be appropriate 
to have a luncheon meeting with the Land Conservation and Development 
Commission to discuss this problem and other items of mutual interest. 


Attention was given to a temporary rule to implement 
campsite reservations one week earlier than originally planned which 
will allow the public to use campsites for the Memorial Day Weekend. 
Mr. Talbot said there have been numerous complaints from park users, 
coupled with the gasoline shortage, have prompted this change. The 
Commission unanimously adopted the temporary rule as recommended by 
Mr. Talbot. (Copy of "State Park Rule No. 39M" on file in the 
Commission's files, Salem. Rule was filed with the Secretary of 
State on May 17, 1979, and published in the Administrative Rule 
Bulletin on June 1, 1979.) 


The Commission considered the adoption of a temporary 
rule restricting nudism to certain portions of Rooster Rock State 
Park in Multnomah County. Mr. Talbot pointed out that usage of the 
east beach end of the park for nudes has increased and is expanding 
to include adjacent parking shelters and picnic areas. As a result, 
there are more conflicts among the nudes, photographers and sightseers, 
and the Department is receiving complaints from park users who 
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La dive aas See 


Ui ft Bm eS | pen 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No l Projoct NE Failing St.-NE tancock St. Banfield Intchge.) 
1.01 Miles Grade, Pave, Struc., ee No. 8893) 


Type of Work _ Sign & I] ]umination FA. Pro; No. 1-205-7(67)312 
County___Multnomah = Highway. East Portland Freeway 
No. of Bidders .__3.___ Low Bidder__UOnald M. Drake Co., Portland 


wan 
Low Big s_18, 963,264.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


ia 2 Wesiact Halfway Section 
(Contract No. 8894) 


ciel RN ey seven City Streets: 
No. of Bidders__2 __ Low Bidder__R._ L. Coats, Bend 
Low Bid $222 840 . 00 


Engineer's Recommendations: Award to low bidder. 


3 Project__Uivision St. at Greenwood Ave. (Bend) 

(Contract No. 8895) 
Type of Work__Lraffic Signal Installation F.A. Proy. No, M=3225 (1) — 
County____Deschutes Highway__FAU_3225 (Division St/) 
No. of Bidders__2. Low Bidder Hertz Electric, I 2 Albany 


Low Bid $ 40,000.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Beng and the FHWA and the sum of 
$190.00 is aeposited by the City. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 


DATE _Y-2-79 
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Mr. Moore presented copies of their Annual Report, 1977-1978. 
He called attention to page 73 in the report which lists an inventory 
of the various public transit systems. (Copy of Public Transportation 
in Oregon (Annual Report) on file in the Commission's files, Salem.) 


There was discussion whether Ron Linton did any lobbying 
in connection with the light rail transit system. The Commission 
asked for a report on the light rail matter at the June Commission 
meeting. 


The meeting adjourned at 2:45 p.m. 


Following adjournment, the Commission and staff inspected 
the Glenn L. Jackson (1-205) Bridge construction on the Columbia 
River. 


A dinner was held in the evening at the Benson Hotel 
honoring Glenn Jackson for his 20 years of service on the Commission. 


Anthony Ytu 


ge. 


Peter J. Brix, Commissioner 


‘ 


B. Gordon Coleman, Commissioner 


Tom’ Walsh, Commissioner 


r VA 2? 7 
CH VEB4 
C. W. Head, Manager “: 
Commission Services 
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rc. $°T217 eT eo 


MINUTES OF 4215-79 
ise Projncr inn County Bridge End Guardrail Project 
, , (Contract No. 83899 
Type of Work Guardrail Project ___ O No. 889905 -0005(17) 
County Linn Highway_—FAS County Roads 


4 _ ow Bidder__coral Contracting Co. & Coral Corporation, JV 


No. of B ‘ 
‘0. of Bidders Gladstone 


Low Bid s_137,531.00 


Engineer's Recommendation: Awara to low bidder subject to concurrence of the 
FHWA and Linn County and the sum of $17,400.00 
is deposited by the County. 


No.8 __ Project__Santiam Hwy, at Dewey St. (Lebano 


(Contract No. 8900) 


Type of Work Traffic Signals FA. Proj. No State 
apie ER es Highinaiy Santiam 
No. of Bidders___9 Low Bidder _ Hertz Electric, Inc. , Albany 


Low Bid $-282377.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
L. H. International Developers and the sum of 
$46,000.00 is deposited by the Developers. 


te. Riniect E. Idaho Ave. at East Lane {Ontario} _ 


(Contract No. 8901) 


Type of Work__Paving & Traffic Signals __-_£ % Pras Neo eaee 

Olds Ferry-Ontario 
a 
No. ob Bidens 4 Low Bidder Hertz Electric, Inc., | rs 


Low Bid $ 54,142.00 


Engineer's Recommendations Award to low bidder subject to concurrence of 
the Strand Company and the sum of $03,500.00 
is deposited by the Strand Company. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate 422-77 


- 3057 - 


No. 4 Project Watkins St. Schumacher St. & Kerby St. (Cave Junction) 
(Contract No. 8896) 


Type of Work __ Grading and Paving -._F.A. Proj. No. _$0S-1701(1) 
County ___vosephine Highway_City Streets 


hie aeteddees a Low Bidder__copeland Paving, Inc., Grants Pass 


Low Bid $032432.80 
Engineer's Recommendation: Award to lew bidder subject to concurrence of the 


City of Cave Junction and the sum of $11,900 .00 
is deposited by the City. 


i > Project Kingwood St. (Florence) 
Type of Work Grading and Paving F.A. Proj. No. $0S-2001(1) 


CnC Se ae Highway City Street 


to. of Bidders_4__ tow Bidder _Ray Wells, Inc... Florence 
Low Bid $ 925.6 


a 
Engineer's Recommendations: Reject low bidder's proposal for failure to 
comply with Minority business Solicitation. 
City of Florence requests rejection of remaining 
bids. 


‘es = Project coast Fork Willamette River (Harrison Ave.) Bridge 
(Contract No. 8898) 


Type of Work___Grade, Pave & Structure A Proj. No. M-6560( 1) 
County —__Lane Highway City Street 
No. of Bidders__3 Low Bidder COlumbia Pacific Construction Co., Lake Oswego 


Low Bid S 264 ,544.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and Lane County and the sum of 
$18,140.00 is deposited by the County. 


APPROVED BY CHAIRMAN 
GLENN L. JACKSON 
pate ““-2-7 
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tT A - =e 
C 5-15-79 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(Confirmation) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approved the following agreement and report this action for 
your official records: 


On March 26, 1979, approved an agreement with Multnomah 


County for Phase II, Rocky Butte Jail Relocation Project, 
East Portland Freeway, Multnomah County. 


Dated this // day of Cf » 1979 
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EXH'BIT ee 
MINUTES OF 3215-79 


no 10 preyace _Pendleton/John Day Hwy. @ SW 30th St. (Pendleton) 
(Contract No. 8902) 


Type ot Work _Ltaf fic Signal Installation FA. Proj, No,__2tate 
County Umatilla Highway Pendleton-John Day 
tie. ot Getto Low Bidder_Hertz Electric, Inc., Albany ae. 


Low Big 548,000.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Mar Mon Developers and the sum of $49,000.00 
is deposited by the Mar Mon Developers. 


No.1] _ Proiect__Elgin Rock Production 
i é No. 8903 
Rock Production (Contract No ) 


Type of Work FA. Proj. No. __2tate 
County Union Highway —_Wes ton-El gin 

No. of Bidders l Sow Gidder 0 Me D Corporation, LaGrande 
84,500.00 


Low Bid S 


Engineer's Recommendations: Award to low bidder. 


On April 2, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received March 29, 1979, and authorized him to sign the con- 
tracts when conditions for the awards have been met. 


pated this [& day of afey , 1979 


on Commission 
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- REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHOR Y 113 1T 
bad bal 
AN? 


Greenwood Drive-S.C.L. (Bend) S.E. Ninth St. (Bend 


No Proyoct 
‘ (Contract No. 8904) 
type of Work Gtade-Pave-Curbs-Signs ea. roy, uo. _M=3245(1) 
County ee Highway —__ Ci ty Stree ts 
No. of a en Low Bidder R. L. Coats 2 Bend 


Low Bid $_1 38,465.25 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


On April 6, 1979, I accepted the State Highway Engineer's recommenda- 
tion for award of the above project on which bids were received on 
April 2, 1979, by the City of Bend and authorized him to sign the 
contract when conditions for the award have been met. (City will 
handle award of contract.) 


Dated this /e day of Ayrt » 1979 


Glenn L. Jac 
Oregon Transporta¥ion Commission 
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. P rPYHIRIT A 
TO: Oregon Transportation Commission (cesiiiivit 
MINUTES OF 3215-79 
SUBJECT : Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
41283 First Presbyterian Society of 
Clatsop Plains $ 14,125.00 
50209 Borgan, Theodore M. et ux 87,500.00 ae 
50374 Payless Drug Stores Northwest, 
Inc. -0- 
3 Transactions $101,625.00 


(2) Grant of extra width for revised access at Station 95+51.5 
("F" Street) and 954+22.5 ("E" Street) on the E Street and 
F Street connection to the Redwood Highway in Josephine 
County for Mike Cc. Hawkins. File 32628. 


(3) Memorandum of Understanding with State of Washington, Secretary 
of Transportation, and the State of Idaho, Highway Division, 
regarding the transporting abnormal loads on state highway 
structures. Memorandum sets the specific criteria for the 
movement of abnormally heavy cargoes. (Permits Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commis- 
sion, I approve all actions listed above and report this 
action for your official records. 


slenn L.A J 
Oregon portation Commission 


LLL. »peBoveg 
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4-46-79 4] 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY, 


rit 
fav] 


No. —_____Preyoet —COlumbia River Bridge (N. Channel] Superstructure)— 
(Contract No. 8905) 
Type of Work Structure F.A. Proj. No, s-6¢U2- 


County Multnomah & Clark Highway__£- Portland Freeway 
Se éroves & Sons Co. and Guy F. 
No. of Bidders 3. Low Bidder__Atkinson Co., Minneapolis, NN JV 


Low sid $_21,984 2 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


sy 2e Project___Auburn Ave. and Washington Ave. (Baker 
(Contract No. 8906) 


Type of Work 4 Mile Pavin a RC M-0000 9 
Cuca Baker Highway City Streets 
to: of @iadere xt Low Bidder__ Baker Redi-Mix, Inc., Baker 


Low Bid $ 282265.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Baker and the FHWA and the sum of 
$6,000.00 is deposited by the City. 


ee Project___Walluski River Bridge 

(Contract No. 8877) 
Type of Work__Grading, Paving & Structure _F.a. Proj. No. _BRS-133(5 
ee) ee Nehalem 


sin) si Oba Low Bidder__annan Bros. Construction, Inc., Portland 


Low Bid $ 22793,092.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


Approved by Chairman Jackson 
April 16, 1979 


- 3063 - 


iy:Der 


Piatt 


=S OF 5-15- 


A 


1979 


UTES OF 3:15-79 


TO: Oregon Transportation Commission 

SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
35423 Alumax Inc. “ $ 7,500.00 ~ i tar 
39227 Scherzinger, Harold P. et ux 20,000.00 Race 
50120 Rose Horvath & Eugene P. Horvath 76,000.00 pr een 
50325 Hanover Bay, Inc. =O- 
174-5.30 Miller Paint Co. 725.00 
174-5.30 Estelle Peterson 300.00 a 
33F-6. 66 Church of Christ on the Hill 250.00 nes 
33F-8.18 St. Patrick Parish 315.00 
33F-8.18 Johnson, Kenneth W. 25.00 ae 

9 Transactions $105,115.00 
(2) Agreement with the United States Forest Service to authorize 


the State to construct, maintain and rent space for a build- 
ing 10 feet by 15 feet to house electronic equipment for 
radio transmission in conjunction with Highway Division 
activities at Round Pass Mountain in Lake County. The permit 
has been issued with no cost to the State by the Federal 
Government. (Radio Unit) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith 
for the Commission, I approve all actions listed above 
and report this action for your official records. 


ed this IG day of Chr Pe 


Glenn L. » Chairman 
Oregon Tfanspo¥tation Commission 


D 
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Ferme hea 
VEEINU IL 5-15-79 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
19871 Biencourt, Yvonne $ 4,000.00 
S019” Gera, Lance. ss OC LSSSC*~*~<“=‘“‘( C:CS:SS 
50123 Wagner, Richard C. & Meredith J. 74,400.00. 
50137 Leppla, David D. & Judy A. 48,500.00 
50139 Barnard, Melvin P. & Mildred H. 0,950.00 
50252 Bedard, Joseph A. et al 1,800.00 
50466 Lamm, Lynn F. & Francis Larie 150.00 
7 Transactions $259, 300.00 


(2) A preliminary engineering and construction-finance agreement 
with Clackamas County for construction of the Molalla River 
(Goods) Bridge Section of the Canby-Marquam Road (formerly 
a state secondary highway). The State will design and con- 
struct the project using State's Federal Aid Secondary Funds 
with all match money for construction to be provided by 
Clackamas County. (Local Government) 


(3) Letter-form agreement with Washington County Fire District 
No. 1 covering installation of emergency vehicle pre-emption 
devices on traffic signals at the Progress Interchange 
Section of the Scholls Highway. Federal Aid Urban System 
Funds are to be used with the State and Fire District each 
providing one-half the required matching monies. (Local 
Government ) 


“e 
By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report this action for your official records. 


Dgted chisa4 day of rel » 1979 


a A. L-~ - 3065 - 
4-29-72 «7 > WAY ENGINEER — 


tei: Proyocs —BOOt Hill Cemetery-Dog Creek 
(Contract No. 8907) 


Type of Work 1-94 Miles Aggr. Base & Paving F.A. Proj, No. RS-B536(2) 
Cine Grant Highway_U0g_ Creek Road (FAS B536) 
No. of Bidders__-2____ Low Bidder__Baker Redi-Mix, Inc,, Baker 

Low Bid $307,535 ,0 


Engineer's Recommendation: Award to low bidder subject to concurrence of 


Grant County and the sum of $25,200 is deposited 


by the County. 


es 


Nev Project__Mlalheur River (Airport Road) Bridge 
Contract No. 8908) 


Type of work Grading, Paving and Structure F.A. Proj. No, R9-8495( 3) 
County Malheur Highway —_FAS_B495 
No. of Bidders 3 Low Bidder__Douglas S. Coats Construction, Bend 


Low Big $180,800. 00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Malheur County and the sum of $13,800.00 is 
deposited by the County. 


ie 2D Project_—__East Fremont Bridge Connection 
(Contract No. 8909) 


Type of Work Grade, Pave, Sign & Illumination _¢ 9 pro), No. M-9910(1) 


County Multnomah Highway__FAU_ 9910 
Columbia-West Materials 
No. of Bidders__2__ Low Bidder__and Constructors, Inc., Portland 


Low Bid $ 169 634,00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Portland and the FHWA and the sum 
of $12,200.00 is deposited by the City. 


On April 16, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received April 12, 1979, and authorized him to sign the contracts 
when conditions for the awards have been met. 


Dated this *! day of ce Ms » 1979 
hai 
on Commission 


Glenn L. Jacksa 
Oregon Transpo 
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5-15-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY 


BY STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
approve and execute the necessary agreements covering Local Govern- 
ment Project (FAS-C, FAUS, SOS and FAIX), I approved the following: 


Local 
Estimated Federal State Govt. Approval 
Section & Jurisdiction Total Cost Funds Share Funds Date 


FAUS PROJECTS 


Riviera Transit Station $30,300 $26, 664 NONE $3,636 4-17-79 
Lane Transit District 
PE 


FAS-C PROJECTS 


Libby-Tarheel Creek Sec. 18,000 15,840 $1,080 1,080 4-10-79 
McLain-Libby Drive 

FAS-A429 

Coos County 

PE 


FAIX PROJECTS 


Portland Curb Extensions CARCELLA TIO 4-13-79 
at 28 Locations 

City of Portland 

Construction 


May 2, 1979; 
H. S. Coulter 
State Highway Engineer 
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TO: 


SUBJECT: 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
4372A Butler, Elizabeth L. $ 600.00 
6807- 
18982 Anderson, Art A. -0- 
47542 Burlington Northern, Inc. 250.00 
48346 Montgomery Ward Development Corp. 246,000.00 
50380 Price, Fred et al 16,525.00 
50449 City of Cottage Grove 1,000.00 
50453 Louie, Jimmy & Eula Jean 455.00 
50455 Angell, Alice 425.00 
50456 Whaley, Evelyn G. 200.00 
50459 Starr, Gilbert S. & Bertha M. 800.00 
10 Transactions $266,255.00 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approve all actions listed 


portation Commission. 


Oregon Transportation Commission 4s 


above and report this action for your official records. 


Dated this / day of Lhe» » 1979 


Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 


APPROVED 


HiG 


STATE HIGhWAYENGINEER, 366 _ 


one. I /Be/7P 


MINUTES OF _5=15-79 
Report of Actions Taken Under Delegated Authority 


5) 


6) 


7) 


8) 


9) 


5-3-79 


eee) 
5-15-79 


On April 11, 1979, established a 45 MPH speed zone 
on the Oregon Coast Highway in Curry County from 
0.12 mile east of Deady Street at the east city 
limits of Port Orford (M.P. 301.48) to 0.39 mile 
southeasterly of Deady Street (M.P. 301.75). 
(Speed Zone Order No. 806) 


On April 20, 1979, established certain speed zones 
on the Northeast Portland Highway east of Portland 
and in the vicinity of Fairview and Wood Village in 
Multnomah County. This action rescinds "Speed Zone 
Rule No. 677" dated November 25, 1974. (See "Speed 
Zone Order No. 807".) Approved subject to State 
Speed Control Board action and effective on that 
date. 


On April 23, 1979, established certain speed zones 
on the Oregon Coast Highway in the vicinity of the 
south city limits of Coos Bay in Coos County. 
Rescinded Speed Zone Resolution No. 545 dated 
April 22, 1969. (See "Speed Zone Order No. 808) 


On April 4, 1979, approved a personal and professional 
services agreement with Shipley Associates for a 
consultant in the field of Technical Writing and Editing 
Course for April 24, 25, and 26, 1979 not to exceed 
$2,500. 


On April 4, 1979, approved a personal and professional 
services agreement with Shipley Associates for a 
consultant in the field of Technical Writing and Editing 
Course for April 17, 18, and 19, 1979, not to exceed 
$2,500. 


Dated this x Miay of {M ax , 1979 


H. S./Coulter, State Highway Engineer 
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TO: 


SUBJECT: 


JUTZS OF 5-15-79 


Oregon Transportation Commission 


Authority 


By your duly adopted delegation order, you authorized me in my 


official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. 
and acting in accordance therewith for the Commission, I approved 


Pursuant to that authority, 


all actions listed below and report them for your official 
records: 


1) 


2) 


3) 


4) 


On April 10, 1979, approved an agreement with the 

Utah Department of Transportation covering structural 
steel inspection for Contract No. 8749 on Echo- 

Reith Section of FAS B575 (Old River Road) in Umatilla 
County to be performed at Syro Steel near Salt Lake 
City. Approximate total cost $100. 


On April 5, 1979, approved a Supplemental Agreement, 
Modification No. 8 to Contract No. DOT-FH-11-8164 
with the Federal Highway Administration for an ex- 
tension to June 30, 1980, for development of polymer 
concrete for bridge deck overlays and concrete 
patching. Supplement also provides funds for a 
Highway Division employee to cooperate in the 
presentation of a seminar "Highway and Bridge 
Applications of Concrete-Polymer" in Long Island, 
New York, and to conduct a similar seminar in 

Salem. 


On April 9, 1979, approved a parking prohibition 
north of the driveway on the west side of the 
Pacific Highway East, Highway No. 1E, M.P. 8.65 to 
M.P. 8.67, in Clackamas County. (Near Safeco Title 
Insurance Company and Denney's Restaurant in the 
Oak Grove area south of Milwaukie) 


On April 9, 1979, approved a personal and professional 
service contract with Accident Prevention Division, 
Workers' Compensation Department, to check below the 
water line for any evidence of structural damage, 
determine the degree of damage inflicted by marine 
borers, and report findings covering the Weyerhaeuser 
Company dock area at North Bend, Coos County. 
(Agreement signed by E. S. Hunter for State Highway 
Engineer.) 
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Confirmation Report of Actions Taken Under Delegated 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY =| |. ————C— 
STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me 


to accept contracts completed according to specifications, I 
accepted the following: 


Contractor and Acceptance 
Contract No. Section and County Date 
Douglas S. Coats Five Points Creek Bridge April 12, 1979 

Construction Union County 

No. 8794 

Jarl Construction, Inc. Dufur April 18, 1979 

No. 8596 Wasco County 

Copeland Paving, Inc. Grants Pass - New Hope April 20, 1979 
No. 8688 Road 


Josephine County 


Salem Sand & Gravel Co. Silverton Rd. O'Xing. - April 20, 1979 
No. 8534 "D" St. U'Xing. 
Marion County 


Columbia Pacific Muddy Creek Bridge April 23, 1979 
Construction Co. Lane County 

No. 8617 

Willamette Crushing Co. Pacific Blvd. - Gold Fish April 25, 1979 
dba Wildish-Corvallis Farm Rd. (Albany) 

Construction Co. Linn County 

No. 8725 

Cascade Construction Co. Tualatin River-Six Corners, May 2, 1979 
No. 8650 Washington County 

M. C. Lininger & Sons, Grandview Drive & Wimer Sts. May 2, 1979 
Inc., No. 8762 Jackson County 


May 2, 1979-7 =— J (fe. 


H. S. Coulter, State Highway Engineer 
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CYMIBIT c 


TO: Oregon Transportation Commission |/|)/|}/ 9% @S 5-15-79 


SUBJECT: Confirmation Report of Action Taken Under Delegated Authority 


On behalf of the Commission and under its delegated authority to me, 
I awarded the following contracts: 


1) Walluski River Bridge on the Nehalem Highway in Clatsop 
County. Bids received April 12, 1979. Contract No. 8877 
awarded April 23, 1979, to Hannan Bros. Construction, Inc., 
Portland, at $1,753,092. 


2) Work on the Power Line-China Hollow Creek Road Section of Curt 
Tom Road in Sherman County. Bids received February 22, 1979. 
Contract No. 8885 awarded April 16, 1979, to North Santiam 
San and Gravel, Inc., Stayton, at $229,282.50. 


3) Work on Watkins Street, Schumacher Street and Kerby Street in 
Cave Junction, Josephine County. Bids received March 29, 1979. 
Contract No. 8896 awarded April 17, 1979, to Copeland Paving, 
Inc., Grants Pass, at $63,432.80. 


4) Work on the Coast Fork Willamette River (Harrison Avenue) Bridge 
in Lane County. Bids received March 29, 1979. Contract No. 
8898 awarded April 24, 1979, to Columbia Pacific Construction 
Co., Lake Oswego, at $264,844. 


5) Traffic signal installation on the Santiam Highway at Dewey Street 
in Lebanon, Linn County. Bids received March 29, 1979. Contract 
No. 8900 awarded April 23, 1979, to Hertz Electric, Inc., Albany, 
at $28,377. 


6) Work on East Idaho Avenue at East Lane (Ontario) Section of 
Olds Ferry-Ontario (Ontario Spur) Highway in Malheur County. 
Bids received March 29, 1979. Contract No. 8901 awarded 
April 23, 1979, to Hertz Electric, Inc., Albany, at $54,142. 


7) Columbia River Bridge (North Channel Superstructure) of the East 
Portland Freeway in Multnomah County. Bids received April 12, 
1979. Contract No. 8905 awarded April 25, 1979, to Ss. J. 

Groves & Sons Co., & Guy F. Atkinson Co., Minneapolis, Minnesota, 
at $71,584,280. 


8) Paving on Auburn Avenue and Washington Avenue in Baker, Baker 
County. Bids received April 12, 1979. Contract No. 8906 
awarded April 23, 1979, to Baker Redi-Mix, Inc., Baker, at 
$58,265. 


9) Boot Hill Cemetery-Dog Creek Section of FAS B536 in Grant 
County. Bids received April 12, 1979. Contract No. 8907 
awarded April 30, 1979, to Baker Redi-Mix, Inc., Baker, at 
$367,535. 


10) East Fremont Bridge Connection Sec., FAU 9910, Multnomah County. 
Bids received April 12, 1979. Contract No. 8908 awarded May 1, 
1979, to Columbia West Materials & Constructors, Inc., Portland, 
at $169,634. 

Date 


al 
this “day of _ AZ, , 1979 
—>< ¢—_ > State Highway Engineer 


5-2-79 


2 
5-15-79 


Page 2 


(9) Sale of 1.83 acres excess property on the Salem-Stout Creek 
Section of the North Santiam Highway in Marion County for a 
minimum consideration of $5,150.00. Approved April 13, 
1979. File 47406 (16-43) 


(10) Sale of 6,000 square feet excess property on the Marquam 
Bridge-S.E. 84th Avenue Section of the Mt. Hood Freeway 
in Multnomah County for a minimum consideration of $12,500.00. 
Approved April 19, 1979. File 45921 (16-43) 


(11) Sale of 0.03 acre excess property on the S. E. Hinkley Avenue- 
Lake Road Interchange Section of the East Portland Freeway in 
Clackamas County for a minimum consideration of $250.00. 
Approved August 7, 1978. File 46157 (16-43) 


(12) Sale of 0.28 acres excess property on the N.E. Union Avenue 
Section of the Pacific Highway East in Multnomah County for 
a minimum consideration of $18,300.00. Approved April 24, 
1979. File 14789 & 14793 (16-43) 


(13) Agreement with Southern Pacific Transportation Company for 
relocating signal facilities during emergency repairs at the 
Judkins Point overcrossing on the McKenzie Highway in Lane 
County. Approved April 27, 1979. RR 980 (16-12) 


(14) Sale of 3.55 acres excess property on the Mission Junction 
Emigrant Hill Section of the Old Oregon Trail Highway in 
Umatilla County for a minimum consideration of $2,450.00. 
Approved April 27, 1979. File Q125 (16-43) 


(15) Sale of 0.51 acre excess property on the Arlington Section of the 
John Day Highway in Gilliam County for a minimum consideration of 
$15,000.00. Approved April 27, 1979. File 11280 (16-43) 


(16) Sale of 0.15 acre excess easement for sewer at the Winston 
maintenance headquarters on the Dillard Highway in Douglas 
County to the City of Winston. This supersedes approval given 
July 19, 1978 and is for no consideration, with the City 
reducing the area and providing a replacement tank and adding 
a connection. Approved April 27, 1979. File 8775 (16-43) 


Dated this | 
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May 1979 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Adminstration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) Agreement with Southern Pacific Transportation Company for 
installation of a conduit for a traffic signal at Baseline 
Street at 10th Avenue in Cornelius in Washington County. 
Approved April 10, 1979. RR 977 (16-12) 


(2) Sale of 5.15 acres excess property on the Walterville Section 
of the McKenzie Highway in Lane County for a minimum consider- 
ation of $4,250.00. Approved April 10, 1979. File Q279 (16-43) 


(3) Signed on April 5, 1979, the Indenture of Access approved by 
Mr. Jackson December 19, 1978 for granting two 68-foot accesses 
in place of five 25-foot accesses on the S. E. Monterey Avenue- 
Harmony Road Section of the Cascade Highway in Clackamas County. 
Files 22689, 22690. (16-45) 


(4) Extension of Service Contract No. 47-002 with the Southern 
Pacific Transportation Company for the crossing at West 
Baseline Road in Washington County. Approved March 14, 1979. 
RR 909 (16-12) 


(5) Extension to Service Contract No. 78-001 with the Southern 
Pacific Transportation Company for the crossing at S. W. Oak 
Street in Washington County. Approved March 14, 1979. 

RR 908 (16-12) 


(6) Amended Agreement with Burlington Northern and A. J. Hendry, 
Inc. for signal projects at Appleton and Ferndale in Umatilla 
County. Approved March 12, 1979. RR 917, RR 918 (16-12) 


(7) Service Contract with 0 WR & N Company for grade crossing pro- 
tection devices at Pierce Lane in Union County. Approved April 13, 
1979. RR 978 (16-12) 


(8) Sale of 4,000 square feet excess property om the Marquam Bridge- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $32,000.00. Approved April 
13, 1979. File 47406 (16-43) 
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_5-15=79 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


ALLEN AVENUE INTERCHANGE UNIT, SUNSET HIGHWAY-PACIFIC HIGHWAY 
SECTION, BEAVERTON-TIGARD HIGHWAY - WASHINGTON COUNTY 5 
R-49783 - Edward L. Clemens et al. 1,650 square feet for 

right of way purposes. Offer $7,000.00. 


R-49786 - Alton F. Grabhorn et al. 0.2 acre for right-of- 
way purposes. Offer $45,525.00 


BEAVER CREEK SECTION, POWERS HIGHWAY — coos COUNTY 
R-50270 - James Kermit Hayes et ux. 0.15 acre for right-of- 
way purposes. Offer $800.00. 


COLUMBIA RIVER BRIDGE-N.E. SANDY BOULEVARD UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 


R-49683 - Columbia Sheet Metal, Inc. 0.03 acre for right-of- 
way purposes. Offer $1,700.00. 


R-49686 - Eugene P. Brummer et ux. Parcel 1: 0,31 acre for 
right-of-way purposes; Parcel 2: 0.57 acre for right-of-way 
purposes. Offer $71,100.00. 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - 
TILLAMOOK COUNTY 


R-49854 - R. G. Foat et ux. 18.6 acres for right-of-way 
purposes. Offer $88,600.00. 


Dated this 25th day of April, 1979. 


sf 


? 


? 
7 > 
AD hs DOr J 
J. B. BOYD, Right of Way Engineer 
v 


‘ 


RE: Report of Offers Tendered 5.6 _ 


JTIES OF _5-15-79 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the 


Commission: 


SMITH POINT-CAMP RILEA SECTION, OREGON COAST HIGHWAY - CLATSOP 
COUNTY 


R-35424 - Northwest Aluminum Company, Inc. et al. Parcel 1: 
1.8 acres for right-of-way purposes; Parcel 2: 5,865 square feet 
for right-of-way purposes. Offer $12,500.00. 


R-44037 - Robert L. Williamson et al. 0.25 acre for right- 
of-way purposes. Offer $44,300.00. 


3 Dated this 9th day of April, 1979. 
* / 
/ IY) dd, 7. 

J,/B. BOYD, Right of Way Engineer 


RE: Report of Offers Tendered - 2 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Authority 


At the meeting on October, 1977, you authorized the State Parks 
Superintendent or his designate to sign grant-in-aid project 
agreements. The State Parks Superintendent on November ie 
1977, authorized me to sign these agreements. Pursuant to that 
authority, and acting in accordance therewith, I approved the 
following grant-in-aid projects and report them for your 
official records. 


January 24, 1979 - City of Mosier, Wasco County - Mosier 
Triangle Park - $1,000.00. 


January 31, 1979 - Board of Commissioners, Curry County - 
Fairgrounds Beach Access - $8,820.00. 


February 13, 1979 - City of Nyssa - Malheur County - 
Tennis Court Rehabilitation - $7,200.00. 


March 2, 1979 - City of Irrigon - Morrow County - Irrigon 
Park Landscaping - $2,497.50. 


March 14, 1979 - City of Pendleton - Umatilla County - 
McKay Community Park (paving, curb) - $4,300.00. 


March 29, 1979 - City of Portland - Multnomah County - 
King School - $2,427.50. 


Dated this 18th day of April, 1979. 


/ 


- 3077 - 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, for the 
Commission, I approved the following actions and report this 
for your official records. 


On March 6 approved George Green's application to 
construct a single-family dwelling within the I]linois 
River Scenic Waterway in Curry County. 


On 15 March approved Herbert T. Reha's application to 
construct a single-family dwelling within the Rogue River 
Scenic Waterway in Curry County. 


On 19 March approved James L. Peter's application to 
construct a single-family dwelling within the Clackamas 
River Scenic Waterway in Clackamas County. 


On 19 March approved Marvin Saddler's application to 
install a mobile home within the Clackamas River Scenic 
Waterway in Clackamas County. (Staff determined mobile 
home was screened from river by topography. ) 


On 29 March approved Joe Kucera's application to 


construct a single-family dwelling within the Rogue River 
Scenic Waterway in Josephine County. 


Dated this 18th day of April, 1979 


avid 
State Parks Superintendent 
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pee 
5-15-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On April 27, 1979, $2,414,139.10 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of March , 1979 


(List of apportionments on file in Commission Files, 
Salem.) 


On April 30, 1979, $ 1,448,483.45 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of March , 1979. 


(List of apportionments on file in Commission Files, 


Salem.) 
Dated this Ilthday of March, 1979 
W a 7 « oe 
V. E. Skoog, Controller 
Highway Division 
Attachments 


cc: F. B. Klaboe 
H. S. Coulter 
John Earley - Att. 
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=XHIBIT .____&- 
MINUTES OF _5:15-79 


Department of Transportation 


HIGHWAY DIVISION 
TRANSPORTATION BUILDING, SALEM, OREGON 97310 


In Reply Refer to 


May 1, 1979 File No 


TO: Oregon Transportation Commission 


SUBJECT: Report of Confirmation of Action Taken Under 
Delegated Authority 


Pursuant to authority delegated to me, I report the following 
action for the Transportation Commission's records: 


On May 1, 1979, approved and signed a Consent 
to Annexation to the City of Coquille covering 
a portion of property of the State of Oregon 
(comprising that certain area of the Coos Bay- 
Roseburg Primary Highway No. 35 in Sections 1 
and 12, Township 28 South, Range 13 West, Wil- 
lamette Meridian, Coos County, Oregon) lying 
with the boundaries as outlined in Exhibit "A" 
of the Consent to Annexation, dated May 1, 1979. 


Dated this lst day of May, 1979 


tt faved EM atte : 
Frank E. Terpin, Locatioff Engineer 
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Form 734-3122 


State's 
Defendant Kin pe, eee? 
Seburn Simmons $ 4,050 
L-7697 
R-46429 


Section: Warren-Scappoose 
Highway: Lower Columbia River 
County: Columbia 

Approved by: Jack L. Sollis 


Mitchell DeCaro $198,900 
(entire) 


L-7632 

R-49711 

Section: larren-Scapnoose 
Highway: Lower Columbia River 
County: Columbia 

Approved by: Jack L. Sollis 


Hester Langmack $ 4,025 


L-7262 

R-47922 

Section: Vail Creek-Sweet Home 
Highway: Santiam 

County: Linn 

Approved by: Jack L. Sollis 


McLennan & Sons $ 9,700 


L-7592 

R-49757 

Section: Monitor Road Junction 
Highway: Hillsboro-Silverton 
County: Marion 

Approved by: Jack L. Sollis 


State's 
Highest Amount of 
Anpraisal Settlement 


Date: April 26, 1979 


$ 6,000 $198,000 
(partial) 

$90,900 

(entire) 


Date: March 23, 1979 


$ 5,800 S 8,250 


Date: April 13, 1979 


$ 9,709 $12,990 


Date: April 20, 1979 
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ee 


wert it I 
yPbiioit 


se fye else79 


REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
* written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant trial at trial demand Verdict 
Howard Raabe $12,000 $ 8,965 $13,500 $18,640 
L-7633 
R-49577 


Section: Ross Island Bridge - 52nd Avenue. 
Highway: Mt. Hood 
County: Multnomah 


Approved by: Jack L. Sollis Date: May 2, 1979 
REPORT OF TRIAL OF OTHER CASES - State Plaintiff 
Demands Yerdict 
of or 
Jefendant , _ Cause of Action Plaintiff Judqment 
David L. Bryant Property Damage $229.12 Dismissed 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7706 Mary Ann Leonard v. Darrel James ‘lienecke, et al., Defendants, 
and E. L. Cummings, Inc., Third-Party Plaintiff v. State, Third-Party 
Defendant: This case involves an accident that occurred on March 12, 
1978 on Highway 58 near the Salt Creek Falls tunnel. The alleqations 
of negligence against the State relate to the failure to post a warn- 
ing of ice on a highway. The lawsuit involves the sum of $9,793.36. 
The matter has been referred to the Attorney General's office for the 
defense of the State. (Lane County) 


L-7707 Joseph Lance Singleton v. State of Oreqon, by and through its 
Department of Transportation, lliahway Division: This case involves an 
accident that happened on April 6, 1977 on Interstate 5 near milenost 
253. The allegations of neqliqence anainst the State relate to ner- 
mitting brush to arow on the median strip to obstruct the view of the 
quardrail and failing to add safety features at the end of the concrete 
median. The lawsuit is in the amount of $190,090 for qeneral damages 
and undetermined special damages. The matter has been referred to the 
Attorney General's office for the defense of the State. (Marion County) 


L-7719 Lance C. Power, Plaintiff, v. Terry Lee Hale, Defendant and 
Third-Party Plaintiff, v. Oreaon Department of Transportation: This 
lawsuit arises out of an accident that occurred on March 31, 1977, on 
Highway 101 in Coos County. The alleaed neqliaqence of the State is 
the blockina of the southbound lane of Hiahway 191 without aiving ade- 
quate warning and in failing to post adequate sians warning that the 
lane was blocked. The amount of the lawsuit is $25,999 and the matter 
has been turned over to the Attorney General's office for the defense 
of the State. 
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REPORT OF CONDEMNATION CASES SETTLE! 


State's 

State's Highest Amount of 
Defendant ______.6§#§#_§._3ffer_____Anoraisal__ Settlement __ 
Leo A. Johnson $32,900 $65,000 $66,500 
L-7573 
R-49790 
Section: Hl.E. Glisan-S.£. Division 
Hignway: East Portland Freeway 
Approved by: Jack L. Sollis Date: May 2, 1979 
1000 Realty Co. $77,590 $113,000 $50,000 
L-7645 
R-49559 
Section: Ross Island Bridgqe-52nd Avenue 
Highway: Ht. Hood (Powell Blvd.) 
County: Multnomah 
Approved by: Jack L. Sollis Date: May 7, 1979 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant Cause of Action Plaintiff 
William Nahin Ralph Farr Declaratory Settle right 
Judament to a public 
road. 
L-7455 
R-33490 


County: Jackson 

Disposed of by: Dismissal as to the State after extensive nenotia- 
tions and after State conveyed its interest in the 
roadway to Jackson County. 
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June 19, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 


Room 122 Transportation Building at 10 a.m. Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel‘ 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

H.S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics 

Dennis Moore, Administrator of Public Transit 

Harold Grover, Administrator of Motor Vehicles 

Warren Gaskill, Deputy State Parks Superintendent 

Larry Rulien, Executive Assistant to State Highway Engineer 

E. S. Hunter, Assistant State Highway Engineer, Technical 
Services Branch 

R. N. Bothman, Administrator of Metropolitan Branch 

L. E. George, Traffic Engineer 

Robert Judson, Electrical Superintendent 

Glen Green, Federal Highway Administration 

C. W. Head, Manager, Commission Services 


Prior to the meeting, Governor Victor Atiyeh swore in 


Commissioner Tom Walsh for a second term on the Commission and an- 
nounced that Mr. Walsh would be the Vice Chairman. (Term: July 1, 1979- 


1983.) 


The Commission unanimously approved the following items on 


the consent calendar: 


1) Minutes of the meeting of May 15, 1979 


2) Adopted resolution declaring necessity of certain real 
Property for public purposes and authorized condemnation. 
("Real Property Condemnation Resolution No. 2687" on file 
in the Commission's files, Salem.) 


3) Adopted resolution removing from the State Highway System 
the Newton Creek Frontage Road on the Winchester-S. Umpqua 
River Road Section of the Pacific Highway, north of Roseburg, 
in Douglas County. ("Abandonment Resolution No. 580" on 
file in the Commission's files, Salem.) 
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9) Adopted resolution accepting a grant offer from the Federal 
Aviation Administration for financial assistance in the 
amount of $112,000 for construction of an aircraft parking 
apron, taxiways and fencing at the Lebanon State Airport 
under the Airport Development Aid Program. Total cost of 
the project will be $134,068. ("Aeronautics Miscellaneous 
Resolution No. 21" on file in Commission's files, Salem.) 


10) Adopted resolution accepting, as co-sponsor with Curry 
County, a grant offer from the Federal Aviation Administra- 
tion for financial assistance in the amount of $14,619 
for a master plan of the Brookings State Airport under the 
Planning Grant Program of the Airport Development Aid Pro- 
gram. Total cost of the master plan project will be $17,499. 
("Aeronautics Miscellaneous Resolution No. 22" on file in 
the Commission's files, Salem.) 


11) Contract with the City of Salem in the amount of $120,250 
to provide matching funds for a Federal capital grant for 
the purchase of 10 new buses and related equipment. 


12) Contract with Lane Transit District in the amount of $265,137 
to provide matching funds for a Federal capital grant for 
the purchase of 10 buses and related equipment, and for the 
purchase of property and improvements for bus and employee 
parking. 


13) Request for additional authorization of $17,000 to the 
Rogue Valley Transportation District for the purchase and 
refurbishment of two used buses and spare parts. 


14) Amendment to a grant contract with the Tri-County Metropol- 
itan Transit District to provide an additional $107,000 
in matching funds for the Transit Mall and Main Garage Pro- 
jects. 


15) Membership in the American Public Transit Association for 
one additional year at a cost of $642. 


16) Agreement with Ted Hallock, Inc., for continuation of the 
Keep Oregon Livable Program until June 30, 1981, at a total 
cost not to exceed $80,000. Authorized State Highway 
Engineer to sign agreement. 


Written delegated authority reports were mailed to the Commission 
which show actions taken by the following officials on behalf of the 
Commission pursuant to its duly adopted delegation orders: (Exhibits on 
file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
Vice Chairman of Transportation Commission Exhibit B 
State Highway Engineer Exhibit C 
Right of Way Manager Exhibit D 
State Parks Superintendent Exhibit E 
Chief Counsel Exhibit F 
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78-354 


79-10 


79-81 


79-92 


4) Adopted resolution removing from the State Highway System 
two short segments of old alignment approximately 0.60 
mile in length, of the W. Unit, Coast Range Summit Section 
of the Corvallis-Newport Highway in Lincoln County. 
("Abandonment Resolution No. 582" on file in the Commission's 
files, Salem.) 


5) Request from the City of Salem and Marion County for a 
project utilizing Interstate Transfer Funds from the I-305 
Freeway. Project will widen and improve a 1.59 mile 
segment of State Street to a four-lane section between 
23rd Street and Lancaster Drive at a total cost of $4,096,000. 
That portion of the project between 23rd Street and Airport 
Road involves reconstructing the North Santiam Highway at 
no cost to the State. Interstate Transfer Funds for the 
Project are estimated at $3,481,600 with City of Salem 
providing $503,800 and Marion County providing $110,600 of 
local match. Authorized State Highway Engineer to sign 
necessary project agreements. 


6) Abandoned six damage claims totaling $6,297.32 as follows: 


NAME DAMAGE AMOUNT 
Darlene J. Clapp Guardrail $732.28 
James C. Hunter Guardrail 
and $1,032.76 
Clean Up 
David J. Lowe Guardrail $796.16 


Robert L. Hampton, Fresh Produce 
Express, Double J. Equipment Company, 


Rental Guardrail $987.27 
Carol J. Davis and Ms. Debra D. 

Oberstaller Bridge $1,004.43 
George I. Davis, Sr. Bridge $1,744.42 


7) Agreement with Pacific Power and Light Company to furnish 
electric service to the overnight camping facilities at the 
Joseph Stewart State Park on Lost Creek Lake in Jackson 
County. 


8) Financial aid to municipality grant to the City of Enter- 
prise in an amount not to exceed $9,000 to be used for a 
parallel taxiway improvement project on its airport. This 
action constitutes a waiver of approved FAM program pro- 
cedures with regard to the annual application cycle. 
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Mr. Bothman stated that there has been a need for a second access to 
the Swan Island industrial area which consists of approximately 600 
acres. He referred to a map showing Swan Island in relation to I-5 
and pointed out the various accesses that were studied. He indicated 
the Greeley Ramp is the only logical access choice. 


Mr. Bothman said the plan calls for the following: 


1) Widening the north and southbound section of I-5 at 


the east end of the Marquam Bridge to three lanes in 
each direction; 


2) Widening the I-5 section through the Portland Boulevard 
Interchange to three lanes in each direction; 


3) Widening I-5 southbound at the Fremont Bridge exit to 
five lanes; 


4) Adding a third lane from the Fremont Bridge on-ramp to 
the Broadway Street off-ramp southbound; 


5) Construction of additional lanes northbound from the 
Morrison Bridge through the Fremont Bridge Interchange. 


Mr. Bothman mentioned a ramp metering system is proposed on all I-5 
on-ramps between the Marquam and Interstate Bridges. Traffic signals 
would be placed at freeway entrances to control the volume of cars 
entering the freeway. The estimated cost of the project as outlined in 
the report is $41,500,000 with 92% Federal participation and 8% State. 


Mr. Klaboe pointed out that Secretary Brock Adams was in 
Portland recently and indicated a tentative approval of the Greeley 
Ramps, contingent on the Transportation Commission's approval of pro- 
ceeding with the improvements of Interstate 5. The Commission unan- 
imously approved the preliminary engineering and the concept as out- 
lined in the study report subject to such modification and adjustment 
as more detailed design work may support and adding the projects in 
this management program to the Six Year Program at its next update. 
Approval was predicated on: 


1) Approval by the Federal Highway Administration for 


funding of the project or projects under the Inter- 
state Program, and 


2) Availability of sufficient Interstate Funds to do the 
work, 


Attention was given to an agreement with Petzold and Asso- 
ciates, Inc. of Portland to handle the tourist advertising program for 
‘ the Department. Mr. Bell mentioned that the proposed contract is for 
a 2-year period commencing July 1, 1979, to June 30, 1981, and the ex- 
penditure limitation is $800,000 for advertising and marketing. The 
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The Commission considered the adoption of Delegaticn Orders 
21 through 26 and repealing existing Orders 15 through 20. Mr. Sollis 
stated that the delegation orders delegate certain power to the Chair- 
man, Vice Chairman, the Director, Highway Engineer, and Administrators 
of the Public Transit, Aeronautics, and State Parks and Recreation 
Divisions. He mentioned the purpose of replacing the orders is to 
bring them up to date, especially with the Parks Branch becoming a sep- 
arate division. 


Mr. Sollis stated that copies of these delegation orders were 
previously mailed to the Commission and he recommended the following 
changes: 


Delegation Order No. 21 (Chairman): Move Item 4 


regarding leases, rental agreements, and contracts 
to Delegation Order No. 22 as Item 9 under the 
Director. 


Delegation Order No. 23 (Highway Engineer): Add 


Item 59, enter into agreements with other govern- 
mental jurisdictions and ski area operators for 
the removal of snow on the ski area access roads 
and parkine areas. Add Item 60, enter into agree- 


ments with other governmental jurisdictions and 

snowmobile clubs for the grooming of snowmobile 

trails and for the removal of snow on snowmobile 

parking lots. 
The Commission unanimously adopted Delegation Orders 21 through 26, 
and the changes as presented by Mr. Sollis. The Commission also re- 
pealed Delegation Orders 15 through 20. (Copies of delegation orders 
on file in the Commission's files, Salem.) 


Attention was given to a 5-year agreement with SEE Design 
and Productions, Inc., of Salem, to operate 14 (gazebos) information 
centers and rest areas throughout the State. Mr. Sollis said the agree- 
ment provides for the concessionaire to pay the Travel Information 
Council $410,000 for the concession, $100,000 on cash and execution 
of the agreement. He said the Council had advertised for bids and 
only one bid was received from SEE Design. Mr. Sollis indicated the 
agreement has been approved by the Travel Information Council and the 
Executive Department. Following his favorable recommendation, the 
Commission unanimously approved the agreement and authorized the State 
Highway Engineer to execute the agreement. (See June 29, 1979 tele- 


phonic meeting for rescinding the agreement.) 


Mr. Bothman reported on the Portland Freeway Study of the 
"I-5, North Freeway Improvement and Management Program." (Report 
was previously furnished to the Commission and a copy is on file in 
the Commission's files, Salem.) He said the purpose of the study is 
to develop a more direct and improved access to and from the Swan 
Island area from I-5 and to improve the traffic flow on a six-mile 
section of I-5 between the Marquam Bridge and the Interstate Bridge. 
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Devices as a statewide standard with certain exceptions. He said a 
new manual has been received from the Federal Highway Administration 
and the Division has been working through the Association of Oregon 
Counties and the League of Oregon Cities to obtain local governmental 
input. The input received will be utilized in preparing the list of 
supplements and exceptions. Mr. Coulter mentioned the new manual with 
modifications will be ready to present to the Commission at the July 
meeting. 


Mr. Coulter stated that the Highway Division budget has 
come out of the full Ways and Means Committee but has not yet been 
acted upon by the House or Senate. He mentioned the Committee has 
approved a 1979-81 Highway Division budget of approximately $780 million. 
This amount includes some additional Federal funding because of heavy 
expenditures on the Interstate, especially I-205 and the new I-205 
Bridge over the Columbia River. He said there has been over $75 million 
added to the Governor's printed recommendation for preservation of 
the roads and structures. Mr. Coulter stated after the Legislature 
approves the budget, he will make recommendations regarding an accel- 
erated pavement rehabilitation program. 


Mr. Coulter commented on the Annual Unified Work Program 
for Transportation Planning and Research. He pointed out that the 
document lists all the planning and research activities proposed for 
the Department during Fiscal Year 1980. The annual work program is 
required by the Federal Government and is funded by various Federal, 
State and local planning funds. He mentioned the total projected 
budget for 1980 is $4,062,000. The Commission indicated that they 
would like to receive copies of the program each year. (Copies of the 
1980 program were previously mailed to the Commission and a copy is 
on file in the Commission's files, Salem.) 


Mr. Rulien commented on the traffic signal investigation 
study. He said the staff and other interested parties have been 
working to try to speed up the installation time of the signals. Mr. 
Bob Judson stated the major part of the traffic signal maintenance 
is the environmental testing of all equipment prior to the time it 
is installed. He mentioned the testing is done in three categories: 
physical inspection, environmental test, and operational test. The 
time involved in testing one unit is five days. Mr. Judson said the 
contractors have been advised to allow up to six weeks for testing. 
The testing procedure that the State uses follows very closely the 
testing standard adopted by the National Electrical Manufacturers' 
Association. Mr. Judson explained the operation of a 4-phase movement 
controller, which was on display. 


Mr. L. E. George discussed the time consumed in the instal- 
lation of signals on a contract basis. He referred to a time chart 
on display and indicated the signal poles and controllers are the cause 
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Commission unanimously approved the agreement as recommended by Mr. 
Bell (subject to budget approval by the Governor and the Legislature) 
and authorized the Director to sign the agreement. 


Mr. Bell handed to the Commission a current legislative 
report and commented on the status of some of the major bills. (Copy 
of legislative report on file in the Commission's files, Salem.) 


The Commission reconfirmed the next meeting date as Julyl17, 


1979, in Salem, and set August 21, 1979, for their following meet- 
ing. 


Attention was given to the adoption of temporary rules 
concerning the movement of mobile homes and modular housing units. Mr. 
Coulter explained the temporary rules will be effective for 120 days 
upon filing with the Secretary of State, and during this period, a 
hearing will be held on the proposal and, if appropriate, permanent 
rules will be recommended for adoption. Upon Mr. Coulter's favorable 
recommendation, the Commission unanimously adopted the following as 
temporary rules: 


1) Repealed present requirements that double-wide units 
being transported one half at a time must be towed 
with eave overhanging shoulder side of roadway. 
("Permit Administrative Rule No. 32B" on file in the 
Commission's files, Salem.) 


2) Repealed present requirement that a rear pilot car 
accompany units 12-feet wide or greater on certain 
selected two-lane highways. The rule authorizes the 
State Highway Engineer to designate additional two- 
lane highways on which the rear escort vehicle would 
not be required. (Requirement for front pilot car to 
remain in force.) The rule also adopts WASHTO standards 
for “oversize load" sign. ("Permit Administrative Rule 
No. 32C" on file in Commission's files, Salem.) 


3) Adopted HUD standards for wheels, axle, brake and tire 
specifications. This rule also reinstates a previous 
temporary rule pertaining to movement of modular units 
under wind conditions when hauled on trailer-semitrailer 
combinations. ("Permit Administrative Rule No. 32D" 
on file in the Commission's files, Salem.) 


The above three temporary rules were filed with the Secretary of State 


on June 20, 1979, and published in their Administrative Rule Bulletin 
on July 1, 1979. 


Mr. Coulter recalled that the Commission on January 11, 1972, 
adopted the 1971 edition of the Manual on Uniform Traffic Control 
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Mr. Burket reported the Aeronautics Division's budget has 
passed the Legislature and has been signed by the Governor. He in- 
dicated there is a 9.2 percent increase over the 1977-79 budget. The 
increase is primarily for the two new positions authorized by the 
Legislature and the Governor's office, including approximately 
$13 million in Federal funds for airport construction. He stated the 
overall budget increase is approximately 23 percent because of the 
45 percent increase in Federal funds. 


Consideration was given to the approval of procedures for 
settling disputes with private public transportation operators. Mr. 
Moore said Federal rules governing implementation of public transit 
assistance programs for nonurbanized areas require establishment of 
Procedures for settling disputes. He stated that with substantial 
increases in the Department's program levels and potential new contracts, 
there could be occasional conflicts between applicants and local 
private operators. The procedures, he said, are designed to encourage 
settlement of conflicts at the local level whenever possible and un- 
resolved disputes would be referred to the Commission. The Commission 
unanimously approved the procedures as recommended by Mr. Moore. 
(Copies of the procedures on file in the Commission's files, Salem.) 


Mr. Moore stated that the Public Transit budget of approx- 
imately $15.7 million passed the full Ways and Means Committee this 
morning. He commented on House Bill 5063 which would change and in- 
crease the Highway Fund Federal Fund limitation, in order to receive 
the Federal funds and to spend them for the Banfield Corridor project. 
He said the Legislature appropriated $16.1 million for the Light 
Rail project to be placed in a special fund to earn interest. The 
Legislature gave the Department the authority to spend only $4.6 mil- 
lion of those funds for the Light Rail project in the next biennium. 


Mr. Moore also commented on the Salem Transit System, Lane 
Transit System, the new Federal program covering small cities and 
rural areas and the Mid-Willamette Valley Rail Study Committee. 


Upon the recommendation of Mr. Moore, the Commission adopted 
a resolution urging Congressional action to continue funding of the 
Pioneer passenger train (AMTRAK) serving Seattle, Portland through 
Eastern Oregon to Salt Lake City for a period of twelve additional 
months to observe the current growth trend during the crucial months 
ahead. Vice Chairman Walsh voted against the resolution. (‘Miscellaneous 
Resolution No. 265" on file in the Commission's files, Salem.) 


Mr. Grover stated the Motor Vehicles Division 1979-81 budget 
has passed both Houses and has gone to the Governor for signature. He 
mentioned the overall budget is $34,118,959, which is approximately 
an 11 percent increase over the present biennium. 
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of the rather lengthy time involved in the contracting procedures. 

He said it requires approximately 34 weeks to receive the poles. 

The time from the bid opening to the award of contract averages ap- 
proximately 2 weeks. After the award of the contract, the contractor 
averages about 6 weeks to place the pole order. Mr. George men- 
tioned after the delivery of the poles to the job site, a signal 
project is normally completed within 5 weeks. The total time from 
beginning to end is approximately 285 days. 


Mr. George stated at a recent meeting with representatives 
of the major pole manufacturers and electrical contractors, it was 
decided the State would alter its pole design to more closely conform 
to what the representatives thought was standard industry practice 
and also more closely conform to some of the designs used in other 
Western States. He said new detail sheets, plans and specifications 
have been forwarded to the manufacturers asking for their review 
and comments. After the material is returned, the Department can 
place into effect a design that would be acceptable to the industry 
and the State. He pointed out with standardizing the design of the 
poles, it is anticipated the time from bid opening to completion can 
be reduced to 24 weeks and possibly to 21 weeks by January 1980. 


Mr. George stated it is the staff's recommendation that the 
Commission approve the continuation of the contractor supplying the materials 
and that the Division will review the process for the balance of the 
year and wiil then report to the Commission in January 1980. The 
Commission unanimously approved the concept as recommended. 


Mr. Gaskill reported that the 1979 Legislature has requested 
the establishment of a Recreational Vehicle Advisory Committee for the 
purpose of evaluating the use and financing of State park facilities 
for recreational vehicles. He said the Committee would be established 
for a one-year period from June 30, 1979, to July 1, 1980 and would 
be composed of five members, as follows: 


Chairman Norm Howard (Parks Advisory Committee) 
Three persons appointed by the Good Sam Club 

One person appointed by Trailer Life Show, Inc., to 
represent the manufacturers and dealers. 


The Committee would serve without pay, but would be reimbursed for 
necessary expenses in the performance of their duties. The Commission 
unanimously approved the establishment of this Committee and adopted 
"State Parks Resolution No. 42", which resolution is on file in the 
Commission's files, Salem. 


Mr. Gaskill gave a brief overview of the Parks Branch budget. 
He mentioned there is an increase of 4 percent over the current bi- 
ennium. The budget includes all the Federal pass through monies - the 
Land and Water Conservation funds which go to the local entities. Mr. 
Gaskill stated $600,000 in grant-in-aid-monies have also been added. 
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_A 
6-19-79 
TO: Oregon Transportation Commission 
SUBJECT: Report of Action Taken Under Delegated Authority 
(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following action and report this for your official records: 


By telephone on April 23, 1979, I gave approval to 

J. B. Boyd to accept an option from Robert L. and 
Patricia A. Williamson for the purchase of right of way 
on the S. Unit, Astoria-Camp Rilea Section of the Oregon 
Coast Highway for a consideration of $60,000.00 


4 


( fe AS Lt ae 


Glenn L. Jackson, Chairma 
Oregon Transportation Commission 


Dated this /O__ day of } a » 1979 
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Mr. Grover said that their Division has been implementing 
the new automated testing machines this past week in Portland, Salem 
and Eugene.: (The machines replace the written portion of driver ex- 
aminations.) 


The meeting adjourned at 11:58 a.m. 


eter J. Brix, | Commissioner 
4 


1 


B“ Gordon Coleman, Se 


OY rab2_ 


C. W. Head, Manager 
Commission Services 
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Crook County Line-Ochoco Cr. & Prineville-Day Cr. 


(Contract No. 8932) 


ngineer’s Recommenaation: Award to low bidder. 
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REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


Long Creek Rock Production 


No Projyoet 
(Contract No. 8929) 
, tio Sta 
Type of Work Rock Production eon Sey Mg a 
Kimberly-Long Creek 
eouney Grant Highway__Pendleton-John Day 
F oH Ttecl . Me 
ties i Gi@isars 2 Civdiien cb. H. itschner Co... Molalta 


76 AN 
Low Bid $S_/U a4 00.00 


Engineer's Recommendation: Award to low bi dder. 


No. © Project__eMDire/Coos Bay Hwy. 9 K-Mart Access (Coos 
(Contract No. 8930) 
Type of Work Installation __F.a. Proj. No 


County — 


Ww 


No. of Sidders 


Low Bid S. 


Engineer's Recommendations: 


2 nieen a) n fren 7 \ 
io Y Project Pacific hwy. W COMES ER eke gO) 
ees u - (Contract No. 8931), Seat 
Type of Work Prajric signals F.A. Proj. No, See 
— Yamhill away FAU 4560 (19th St.) 
9 Liana 1? » Clartrtyri ne Ciimnoane 
No. of Bidders__2 Low Bidder__Hamilton Electric, Inc., Eugene 
) £9 f/f 
Low Bid S 2 AE ) 


oncurrence of 


oO 


Award to low bidder sut 


tne 


Engineer's Recommendations: 
3 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


DATE. 5 -.22.........- 
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Na if Projoct 2c Fw 4S L os 
(Contract No. 8921) 


srading & Paving FA. Proj. No. 4 


May 15, 1979, I accepted the State Highway Engineer's 
ommendations for award of the projects on which bids 
e May 10, 1979, and authorized him to sign 


racts when conditions for the awards have been 


Anthony Yturr%, ~hairman 
Oregon Transportation Commission 
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7 Rig | > Creek kridae 
Nis ; Proorr___ Big butte Creek bridge 
(Contract No. $933) S0S-150 
Type of Work — 0. 03 Mile, Structure F.A. Proy. No. _ OS-SOS- 1500(2) 
Guay ckson Highway__County Rd. No. 945 
No. of Bidders fs bale Low Bidder__! Aus land Cons tru ction, Pass” 
Low Bid S 2 53 34! ab 6.00 
Engineer's Recommendation: Award to low bidder subject to the concurrence 


of Jacksoa County and the receipt of $182,600 advance deposit. 


(On May 30, 1979, contractor was advised that Jackson County wished 
to reject bid as too high.) 


No } beanicé Ode] Makualla Rd. 
(Contract No. viret 
Type of Work 2-26 WIIES, PAVING FA. Proj. No tate 
County 2natn Hiohway Wille iette 
é + Oe 79 
No. of Bidders___-~_§__ ss Low Sidder _Y > _ Vil a 
Low Bid St. -D4, 35) 0) 


naineer’s Recommendations: Award to low bidder. 


} Banfield Interchange 


lang Dana 
Type of Work vOoINnt Repair 


County 


No. of Bidders Low Bidder_DON Haisch Construction, Inc., Portland 


Low Bid $ 4709767 UV 


Engineer's Recommendations Rej ect all bids 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate.£.7./5.-.7.9........ 
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TO: 


SUBJECT: 


TA 
6-19-79 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved all 
actions listed below and report this action for your official 
records: 


1) 


2) 


On May 15, 1979, I approved a second supplemental 
agreement with Ernest W. Hahn, Inc., which modifies 
the method of payment for a developer-financed 
project for highway improvements on 82nd Avenue 
(Cascade Highway North) to accommodate the Clackamas 
Town Center. Instead of the normal cash advance 
deposit for 100% of the estimated cost, the Company 
will have an irrevocable letter of credit and will 
deposit a sufficient amount to pay all costs ona 
monthly basis. 


On May 15, 1979, I approved an agreement with the 
City of Grants Pass to construct a sewer facility 
to the Highway Division Maintenance Station which 
is presently outside of the City of Grants Pass. 
The total cost of the project is $253,795.26. 

The Highway Division is responsible for this entire 
amount. There is a provision in the agreement which 
provides that all property owners between the High- 
way Division Maintenance Station and the beginning 
of the sewer project who hook up to the sewer 
project must pay the City a hook-up charge which 
will be reimbursed to the State. Some people have 
already agreed to hook up to the sewer and their 
costs amount to $18,530.28. If all intervening 
parties hook up within the next 10 years the net 
cost to the State will be about $8,000. 


Dated this ~/ day of Ing iy , 1979 


Oregon Transportation Commission 


PROVED 
AIS (hoy HE 


SWAY ENGINEER 
: - 3100 - 
Ree IF Dn - 3 


NILIPES OF 6-19-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49791 Peterson, Richard G. $ 150.00 
49999 Voris, R. W. and Mary Elizabeth 55,000.00 


2 Transactions $ 55,150.00 


(2) Lease with Paul W. and Margaret E. Cain to operate the 
concession at Rooster Rock State Park, Multnomah County, 
for a term beginning on April 1, 1979, and terminating 
on December 31, 1981. The lessee will pay the State 
107% of each calendar year's gross sales from the operation 
of the concession and all other revenue-producing fa- 
cilities on the premises. (Parks Branch) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and report this action for your official 
records. 


¢ 


Dated this —” day of tag , 1979 
< 


A 


Oregon Transportation Commission 


-~ ‘e ‘ste 


(6) 


(7) 


(8) 


_A 
6-19-79 


Agreement with the City of Tillamook for the installation of 
emergency vehicle pre-emption devices on traffic signals on 

the Oregon Coast Highway (Main and Pacific Avenues) at its 
intersection with the Wilson River Highway (3rd Street). The 
State and City will each pay 50 percent of the installation cost. 
(Local Government) 


Agreement with the City of Lebanon for installation of traffic 
signals on the Santiam Highway at Airport Road and improvement 
of the Oak Street intersection. The State will design, install 
and maintain the signal equipment using Federal Aid Transition 
Quarter funds. The City has agreed to pay all costs of 
electrical energy consumed in operation of the signals. (Local 
Government ) 


Agreement with Klamath County for the installation of traffic 
signals on the Klamath Falls-Lakeview Highway at Gettle Avenue 
just east of the City of Klamath Falls. The State will 
design, install and maintain the signals and the County will 
pay for electrical energy for operation. The State and County 
will share equally in all costs of the project without Federal 
Aid participation. (Local Government) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and on 
the previous page (totaling 8 items) and report this action 
for your official records. 


Dated this ~S/__ day of brag , 1979 


Oregon Transportation Commission 
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tA. g ’ STATE HIGHWAY ENGINEER 


ae 
= 6-19-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
48989 Boy Scouts of America, 
Columbia Pacific Council $ Gratis 
49669 Hoyt, William L. 22,100.00 
49786 Grabhorn, Alton F, 37,200.00 
50027 Middleton, A. D. and Louise 15,925.00 
50133 Biggs, Raymond Lee & Rita Katherine 72,000.00 
50324 Hood River County Gratis 
50467 Williams, Wade D. 125.00 
50478 Marsh, Charles A. and Uleta M. 500.00 
50542 Carr Building Corporation Gratis 
50543 Fred Meyer, Inc. Gratis 
140-49 .38 McColly, David and Sharlene 100.00 
11 Transactions $ 147,950.00 


(2) Agreement with Jackson-Josephine Job Council through its agent, 
The Youthworks, Inc., as Program Operator, providing CETA youth 
for work in lawn and landscape areas in District 8. (Personnel 
Operations) 


(3) Renewal of an agreement with Malena G. Konek to operate the 
hotel and food service facility for the public at Frenchglen 
State Wayside for a term beginning January 1, 1979, and ending 
December 31, 1981. The lessee will pay the State a minimum of 
$75 per month or 3 percent of the gross sales, whichever is 
greater, from the operation of the hotel and food service 
facilities and from all other revenue-producing facilities on 
the premises. (State Parks) 


(4) Agreement with the City of Bend to provide emergency vehicle 
pre-emption devices on traffic signals at the intersection of 
the Central Oregon Highway (Greenwood Avenue) and 8th Street. 
The State will furnish, install and maintain the equipment 
and the City will pay 100 percent of the cost of equipment 
and installation. (Local Government) 


(5) Agreement with the City of Beaverton to allow the City to 
intersect the Tualatin Valley Highway by construction of 
Watson Avenue, and install traffic signals at the new inter- 
section. The State will monitor the work and, upon completion, 
maintain the signal equipment. The City will design, construct 
and pay all costs of the project, and assume all responsibility 
for electrical energy to operate the traffic signals. (Local 


Government) APPROVED BY CHAIRMAN 


vy PROVED ANTHONY YTUBRI 


pate...) sl,./ 177... 


- 3101 - 
25729 


- = 
6-19-79 


iis 4 Projact —__Beaver Creek Bridge 
(Contract No. 8941) 


Type of Work _0.07 Mile, Grade, Pave & Struc a___. F.A. Proj. No. -RS-105(2) 
Certs Coos Mghads Powers 
No. of Bidders___2 ___ Low Bidder__ROSS Bros. Construction, Inc., Salem 


Low Big $165,958. 00 


Engineer's Recommendation: Award to low bidder. 


ee Project Ochoco Highway-Ochoco Ranger Station 
(Contract No. 8942) 


Type of Work 8-41 Miles, Grade, Pave & Culvert FA. Proj, No. -B378( 
Chit ene tay AS 8378 
No. of Bidders__ Low Bidder Roy L. Houck Construction Co., Salem 


Low sig s-586.250.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Crook County and the sum of $43,300.00 is de- 
posited by the County. 


a6 Project N. Umpqua River (Winchester) Bridge N. Bnd, 
(Contract No. 8943) 


TypeotWork__Veck Repair ie proj. No. _IR-5-3(117)129 
County Douglas Highway Pacific 


No. of Bidders___ 2 LowBidder_Hamilton Construction Co., Springfield 
Low Bid $ 09/5170.00 "B" 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 
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~ er ee ee ae ee 


ie au eneenes. 2 8519279 
REPORT OF CONFIRMATION OF ACTYON /TAKEN-UNDER DELEGATED AUTHORITY 


ee Proyoct Broadway St. @ loth St. (North Bend 

° ontrac O. 
Type of Work Leaffic Signal Installation F.A. Proj. No.__otate 
County 6005 igtey—_ Cape Arago 
No. of Bidders 2 Low Bidder_ Hansen Electric Company, Inc., Coos Bay 
Low Bid $.282999.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of North Bend and the sum of $36,400.00 is 
deposited by the City. 


No.2 Project SPlanade St.-Shasta Way & Shasta Way (Klamath Falls) 
TT Eontract No. 8939) M-TQM-2298(4) 
Type of Work __raffic Signal Installation FA. Proj. No. & TQH-2320(1) 
; Klamath Falls-Malin Highway 
County ae ee Ti es’) 
No. of Bidders _> Low Bidder__ Hamilton Electric, Inc., Eugene as 
Low Bid $2402 897.92 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Klamath Falls and the FHWA and the sum of 
$9,800.00 is deposited by the City. 


tie 3 Proiect___NE_Halsey St. @ NE 223rd Ave. ae 
(Contract No. 8940) 


Type of Work Traffic Signals F.A. Proj. No, 1 X-9867(2) 
Oe City Street 


Pen ee Low Bidder__Hamilton Electric, Inc., Eugene 
Low Bid $ 422797. 50 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
FHWA and Multnomah County and the sum of $7,650.00 
is deposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTUKRI 


pate... 73!- 79 


= 6-19-79 


ae | See Deschutes River (Sherars) Bridge 

(Contract No. 8947) 
Type of Work Grade, Pave & Structure FA. Pro), No, BRS-148( 1) 
County Wasco Highwoy Sherars Bridge 


No. of Bidders__3 _____ Low Bidder__DOuglas S. Coats Construction, Bend 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


a | a oe Willamina Ave.-26th Ave. (Forest Grove) 
(Contract No. 8948) 


Type of Work 0.12 Mile, Grade & Pave ey Proj. No. 


Gnaty Washington raneey FAU 5055 (Main St.) 


No. of Bidders © Low Bidder_C. G. Gredvig, Inc., Portland 


Low Big $_932187. 50 


M-5055( 1) 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Forest Grove and the FHWA and the 
sum of $6,400.00 is deposited by the City. 


eee (See ee S. Unit, Astoria-Camp Rilea 


2.85 Miles, Grade, Pave, (Contract No. 8949) 
Type of Work tructure and Signin piven e F-2-6(4) 


Clatsop 


County Oregon Coast 


No. of Bidders__3—_— LowBidder___Harry Claterbos Co., JV, Astoria 


Low Bid $__3:901, 587.00 


Highway 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTUKRI 


DATE §-31-79 
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7 Grants Pass Pavement Markin 
semmeneiieasn SS Son aCe NO BBE 


Type of Work __ Pavement Markings F.A. Proj. No. PMS-00S(89) 
County Josephine Highway City Streets 
te, 0k Bidder 3 Low Bidder_raffic Marking Specialists, Inc., Portland 


Low Big $80,564.50 


Engineer's Recommendation: /ward to low bidder subject to concurrence of the 
FHWA. 


aa Jantzen Beach Information Center 


Type of Work _ Grade, Pave & Building F.A. Pro). No. __ State 
County Multnomah Highway__-_ Pacific 


No. of Bidders 1 Low Bidder__DON Haisch Construction, Inc., Portland 


Low Big $86.620.00 


Engineer's Recommendations: Reject all bids as being too high. 


ao o teehee SE Morrison Bridge Ram 
(Contract No. 8946) 


Type of Work_0.10 Mile, Grade, Pave & Signal ga proj. No _IX-26(10) 


Pacific Highway East 


Ques Multnomah Highway 


No. of Bidders__2____ Low Bidder_Willamette-Western Corporation, Portland 


Low Bia $ 147,388.00 


Engineer's Recommendations Award to low bidder subject to concurrence of 
the Federal Highway Administration and the 
City of Portland and the sum of $23,800 is 
deposited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


A 
_ 6-19-79 


No 16 preyoct __Shaniko-The Dalles/California Hwy. 


(Contract No. 8953) 
Type of Work 12.0 Miles, Qiling F.A. Proj. No. State 


OO | 


No. of Bidders 5 Low Bidder_uUperior Asphalt & Concrete Co., Yakima, WA 


Low bid $472,846.00 


Engineer's Recommendation: Award to low bidder. 


No. 17 Project M.P. 36.0 To M.P. 40.5 Section 
(Contract No. 8954) 


Type of Work 4.50 Miles, Pavin F.A. Proj. No. tat 
County Baker Highway_Medical Springs #340 


No. of Bidders__2 __ LowBidder__R. L. Coats, Bend 


Low big $108,640.00 


Engineer's Recommendations: Award to low bidder. 


No..18 edna M.P. 40.2 To M.P. 44.0 Section 
Contract No. 8955 


Type of Work 3.8 Miles, Pavin F.A. Proj. No.__State __ 
ae es | ee Ukiah-Hi lgard #34) 


No. of Bidders rd Low Bidder__ Baker Redi-Mix, Inc., Baker 
Low Bid $ 232,440.00 


Engineer's Recommendations: Award to low bidder. 


On May 31, 1979, I accepted the State Highway Engineer's 

recommendations for award of the projects on which bids 

were received May 24, 1979, and authorized him to sign 

the contracts when conditions for the awards have been met. 
DATED this 7 __ day of June, 1979. 

Aer 

Anthony Yturr#, airman 

Oregon Transportation Commission 
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TYLIID = # ee 
AVE - 6-19-79 


) 


ebliwn i 1 = 


i a een Bend S.C.L.-Hurphy Road 
2.15 Miles, Grade, Pave, Contract No. 8950) 


Type of Work Signing & Signals — A. Proj. No. _F-4-2(6) 


idan Deschutes Highway he _Dalles-California 
2 Se ee 


Low Big $.12492, 594.50 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


No. 14 Project NE Umatilla St . & E th j 
(Contract No. 8951) 
type ot Work Grading and Paving FA. Proj, to, S0S=1002(1) 
Sinsite Douglas Highway City Streets 
No. of Bidders___2____ Low Bidder _ROSeburg Paving, Inc., Roseb 
Low Bid $.30429265.30 “A” - 
Engineer's Recommendations: Award to low bidder subject to concurrence of 


the City of Sutherlin and the sum of $343,950.00 
is deposited by the City. 


« 


(On July 19, 1979 the City of Sutherlin advised 
that they wished to reject bid.) 


No.12 __project__Progress Interchange Off ae = 
Contract No. 8952 


Type of Work_2:34 Mile, Grade, Pave & Signals _.A. Proj. No. M-1X-9234(4) 
Ginidils Washington Highway__FAU_9234 (Scholls Highway) 
No. of Bidders___4 _ Low Bidder__ CS Cade Construction Co., Inc., Portland 
Low Bid $448,852. 50 

Engineer's Recommendations: Award to low bidder subject to concurrence of 


the FHWA and the sum of $240.00 is deposited by 
the Washington County Fire District #1. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


ee ne ee 
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B - 
6-19-79 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


ee | Pienacs Moro Rock Production 
(Contract No. 8910) 
Type of Work Rock Production FA. Proj. No _State 
vane Sherman Highway__ he nnan 
No. of Bidders _ © Low Bidder Jarl Construction, Inc., The Dalles 
99,000.00 


Low Bid S 


Engineer's Recommendation: Award to low bidder. 


eee Project_ Wilsonville Rd. @ Boones Ferry Rd, (Wilsor 

- ‘ , (Contract No. 8911) 
Type of Work __ Traffic Signal Installation F.A. Proj. No. State 
County lackamas Highway__City Street 


No. of ities Low Bidder __Hami ] ton Electric... inc; «. Eugene 


eee ee 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Wilsonville and the sum of $63,200.00 
is deposited by the City. 


ee. Project__he Dalles/Calif. Hwy. @ Nels Anderson Pl, (Bend Vic.) 
; : (Contract No. 8912) 

Taner Wock Traffic Signals F.A. Proj, No State 

County Des chutes Highway__ he Dalles-California 

‘iene: 2 Low Bidder_ Hamilton Electric, Inc., Eugene 


Low Bid $ 322084. 50 


Engineer's Recommendations: Award to low bidder after the sum of $50,000.00 
is deposited by C. E. Johnson Const. Co. 


APPROVED BY VICE CHAIRMAN 
HOLLERN MAY 3, 1979 
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= 6-19-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
45020 Division of State Lands $ Gratis 
48592 Mascall, Lillian 150.00 
49668 Peyton and Compan 2,000.00 
50268 Gass, Lloyd N. 2,000.00 
160-5.12 Weiler, B. E. and Lois L. 4,000.00 
160-5.12 Weiler Chevrolet 4,000.00 


6 Transactions $ 12,150.00 


f 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve the action 
listed above and report this action for your official 
records. 


DATED this “© day of June, 1979. 
a. a 


Lit ferr Att 410 
Anthony Yturri4Z Chairman 


Oregon Transfortation Commission 


SYG/ APRPROV ED 


te. 
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~ 6419-79 


a Projet _—ROgUe Valley Hwy. @ Charlotte Ann Road 
(Contract No. 8916) 


Type of Work + 20_Mi le Grading & Pavi ng F.A. Pro; No _HES-37(4) 
County Le —— Highway ROG J, a Valle 
No. of Bidders ot ee Low Bidder. C. Lininger & Sons, Inc., Medford _ 


Low Big $80,538.00 


Engineer's Recommendation: Award to low bidder. 


No.8 __ Project__Kingwood St. (Florence) 
(Contract No. 8917) 


Type of Work Grading and Paving FA. Proj. No. $0S-2001(1) 
Se ne AS 
No. of Bidders 2 Low Bidder Ray E. wel Is : Inc. : Fl OCEnEF 


Low Bid s69,974.25 _ 


Engineer's Recommendations: AWard to low bidder subject to concurrence of 
the City of Florence and the sum of $19,640.00 
is deposited by the City. 


ree, Project ___9£ Monterey Ave.-SE Harmony Rd. 


(Contract No. 8918) 


Type of Work__-43 Mile Grade, Pave & Signals F.A. Pro). No. State 
Bee so 

Couny—Clackamas ptigway__ CS Cade 

No. of Bidders 3 Low Biader_Hamilton Electric, Inc. ’ Eugene 


Low Bid $ 699,353.92 


Engineer's Recommendations: Award to low bidder after the sum of $845,300.00 
is deposited by Ernest W. Hahn, Inc. 


APPROVED BY VICE CHAIRMAN 
HOLLERN MAY 3, 1979 
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eee ol 
“S$ QP6=19-79 


no 4 Projact Ws Stewart Parkway @ W. Harvard Ave. (Roseburg) 
(Contract No. 8913) 

Type uf Work _Traffic Signal Installation  _- A. Proj No. M=3135(1) 

County ___Douglas Highway__FAU_3135 (W. Stewart Parkway) 

Pe eee Low Bidder_Sims Electric, Inc., Roseburg 


Low Bid $27,441.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Roseburg and the FHWA and the sum of 
$3,100.00 is deposited by the City. 


Beaverton Signal (Fred Meyer Access) 
(Contract No. 8914) 


Type of Work __Traffic Signal Installation F.A. Proj, No, 2tate 
. Tualatin Valley 


County_ Washington Highway & Beaverton-Hillsdale 


No. ok: ee Project 


Pg EY Low Bidder ___ Hamilton Electric, Inc., Eugene 


Low Bid s—146,302.50_ 


Engineer’s Recommendations: Award to low bidder after the sum of $139,700.00 
is deposited by Fred Meyer and $28,600.00 is 
deposited by the Drake Investment Co. 


fie 2:6 Prcinct Rogue River Section 

; : ; (Contract No. 8915) 
Type of Work__0- 84 Mile Grading & Paving Sik tak De. $05-1501( 1) 
County___ Jackson Highway__Five City Streets 


No. of Bidders 3 Low Bidder__Copeland Paving, Inc., Grants Pass 


Low Bia $ 49457. 50 
Engineer's Recommendations: Award to low bidder subject to concurrence of the 


City of Rogue River and the sum of $6,700.00 is 
deposited by the City. 


APPROVED BY VICE CHAIRMAN 
HOLLERN MAY 3, 1979 
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8B 
6-19-79 


a <i er Columbia River liwy.-Hermiston 


Type of Work 0-75 Niles Grade & Pave F.A. Pro. No.-—FR-76(2) 
County Umatilla a Hermiston 

No. of Bidders ____ Low Bidder ae 
Low Bid $___ 


Engineer's Recommendation: 


PROJECT POSTPONED 


No. 14 __ Project Wilson River Hwy. Jct.-Vista Ridge Tunnel __ 
Grade, Pave, barriers HES-27-1(1) 
Type of Work 18.87 Miles and Signing _ F.A. Pro). tio. & LX-27-2(4) 


County Washington & Multnomah Subway Sunset 


No. of Bidders___SSs Low Bier — re 
Low Bid $ 


Engineer's Recommendations: 


PROJECT POSTPONED 


Pree Project Lafayette Hwy.-webfoot Rd. 
(Contract No. 8924) 
0.83 Mile Grade, Pave & Structure 


Type of Work FA. Proj. No 
County_——_Yamhil) Highway _FAS_ A698 (Palmer Cr. Rd.) 
his ct Caer > Low Bidder__ROSS Bros. Construction, Inc., Salem 


Low Bid $ 288.422. 50 
Engineer's Recommendations: Award to low bidder subject to concurrence of 


Yamhill County and the sum of $19,700.00 is 
deposited by the County. 


APPROVED BY VICE CHAIRMAN 
HOLLERN MAY 3, 1979 
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No —10___proyoct__ Applegate River Bridge 


(Contract No. 8919) 


Type of Work Grade, Pave & Structure F.A. Proj. No. _RS-A323(1) 
County Josephine Highway___FAS_A323 


No. of Bidders a, Ce: Low Bidder_Platt-Kozowski Construction, Salem 
Low 8g 962,771.50 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
Josephine County and the sum of $65,600.00 is 
. deposited by the County. 


No. 11 Project Hubbard/Broadacres Rd,- 


(Contract No. 8920) 
Type of Work 1-65 Miles Grade & Stone Base F.A. Proj. No. RS-A599(1) 


County___ Marion Highway___ County Road (Yergen Rd.) 


No. of sieders__10_ Low Bidder _DANCO Cons tructi on, I nc., Woodburn 


Low Big $-438,060. 00 
Engineer's Recommendations: Award to low bidder subject to concurrence of 


Marien County and the sum of $31,200.00 is 
deposited by the County. 


No._12 _ project _SE Powell Blvd.-SE Foster Rd. 


Type of Work_3-22 Miles Grade & Pave F.A. Pro). No.1 -205-7( 69) 307 
Multnomah East Portland Freeway 


County SRN eee MIGhWAY 


No. of Bidders___ ss Low ag 


Low Bid S$ 


Engineer's Recommendations: 


PROJECT POSTPONED 


APPROVED BY VICE CHAIRMAN 
HOLLERN MAY 3, 1979 
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mF 
> 6-19-79 
ee Praynct Judkins Point 0'Xing 


(Contract No. 8928) 
__FA. Pro. No.1 0%=1120()) 


eee 
County Lane ssiatetieg McKenzie 


Type of Work __ Structure Repair 


acc cohniaidare = 2 Low Bidder_tlamilton Construction Co., Springfield 


Low Bid $173,062. 50 


Engineer's Recommendation: Award to low biduer. 


On May 3, 1979, I accepted the State Highway Engineer's recommenda- 
tions for award of the projects on which bids were received 

April 26, 1979, and authorized him to sign the contracts when 
conditions for the awards have been met. 


Dated this /o day of DD , 1979 


Michae Hollern, Vice Chairman 
Oregon Transportation Commission 


- 3116 - 


B 


a VINUTES OF 6-19-79 


aie. pee Proynct oo eee Beck ek. Rock Cepek 
3 oo (Contract No. 8925) 
ce artes eeeee Cette lt a. ores. en, State 
- ee | 
No. of Bidders__4____ Low Bidder_Superior Asphalt & Concrete Co., Yakima, WA 


Low Big $164, 480 .00_ 


Engineer's Recommendation: Award to low bidder. 


’ No.__17 __ Project__ Madras/Prineville Hlwy.-Culver Hwy. 
Type of Work 8.48 Miles Pavin _F.A. Proj. No. _State a - 


County Jefferson Highway he Dalles-California 


No. of Bidders______#§___— Low Bidder 
Low Bid S 


Engineer's Recommendations: 


PROJECT POSTPONED 


No._18__project__Odell_ Lake Rock Production = —————CS 


- (Contract No. 892 
Type of Work__ ROCK Pr Production —____ F.A. Proj. No. State 


Coreen amet ig. Willamette 


No. of Bidders _4 Low Bidder_Hap Taylor, Inc. , Bend 
ow Bia § 2592600 .00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY VICE CHAIRMAN 
HOLLERN MAY 3, 1979 
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TO: 


SUBJECT: 


By your 


6-19-79 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under 
Delegated Authority 


duly adopted delegation order, you authorized me in my 


official capaity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approved 
all actions listed below and report this action for your official 


records: 


1) 


2) 


On April 30, 1979, I approved an agreement with 
Fortek, Inc., for operation, policing, and main- 
tenance of the overnight camping facilities and 
day use area of Ainsworth State Park in Multnomah 
County from May 1, 1979, to December 31, 1980. 
Monthly payment will be $1,357.15 for services 
that will include very extensive responsibility 
for operations of the Park, including janitorial, 
building and facility maintenance, safety and fire 
protection and camping registration. 


On May 3, 1979, I approved an agreement with the Coos 
Bay-North Bend Water Board to connect the Sunset Bay 
State Park water system, Coos County, to the municipal 
water system. The existing Sunset Bay system, which 
also serves Shore Acres & Cape Arago State Parks, no 
longer meets Federal Standards. A lump sum payment 

of $54,500 will be advanced to the Water Board im- 
mediately on execution of this agreement to cover the 
cost of constructing a 6-inch connecting pipe and 
installing a booster pump. After construction, the 
cost difference will either be refunded to the State 

or paid to the Water District. A portion of the exist- 
ing water mains and the 25,000 gallon water reservoir 
will become the property of the Coos Bay-North Bend 
Water Board. Construction of the new facilities will 
be completed within 1 year from the date this agreement 
is executed. If the water system is not constructed, 
the Board will refund the money paid by the State. 


of Ue , 1979 


ichael P. Hollern, Vice Chairman 
Oregon Transportation Commission 


Dated this /2 
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TO: Oregon Transportation Commission EMH —_-—— 
a + 6- 19-79 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition: 


Number Name Consideration 
50368 Masson, John A. Gratis 
50521 Bruckner, Allen D. & Sandra L. Gratis 


(2) Grant of farm access in place of farm crossing to Harold A. 
Langdon at Stations 640+30 and 648+10 on the easterly side 
of the Wilsonville-Hubbard Highway in Clackamas County. 
File 43369. 


(3) Grant use of aqua-culture purposes to Oleta A. Walker at 
the existing access at Station 710+25 on the Myers Creek- 
Brookings Section of the Oregon Coast Highway in Curry 
County. File 27550. 


(4) Renewal of an agreement with the Deschutes National Forest, 
U. S. Forest Service, to operate and maintain the Lava 
River Caves State Park, Deschutes County, during the period 
from May 1 to October 6, 1979. In addition to operating 
and maintaining the park, the Forest Service has trained 
personnel who will be able to provide interpretive services 
that would not be provided otherwise. The State will pay 
an amount not to exceed $2,500 for these services. (Parks 
Branch) 


(5) Letter-form agreement with City of Beaverton covering instal- 
lation of emergency vehicle pre-emption devices on traffic 
signals at the Allen Boulevard Interchange Section of the 
Beaverton-Tigard Highway. Federal Aid Funds are to be used 
with the State and City each providing one-half of the required 
matching monies. (Local Government) 


(6) Four agreements with Oregon Educational and Public Broadcast- 
ing Service relating to their utilization of our communication 
facilities on Buck Mountain in Lane County, Cabbage Hill in 
Umatilla County, Lone Pine Hill near Baker in Baker County, 
and Mt. Hebo in Tillamook County. The agreements set forth 
the responsibilities of the parties and are part of a con- 
tinuing effort of cooperation between the State Board of 
Higher Education and the Highway Division. (Radio Unit) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approve all actions listed above and report this action for 


y,our cOV th 312 


_ 2a this_ 2 dg 


, 1979 


Michael P. Hollern, Vice Chairman, Transportation Comm. 


TO: 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number 


50122 
50458 
50505 
50614 


50616 _—‘ Johns, Clyde | Johns, Clyde R. and Bertha R. and Bertha ~~~—d»«<2100.00~~C~*# 


(2) 


(3) 


(4) 


Name Consideration 


Coates, Glen R. and Agnes M. $ 73,000.00 
Wilson, Harriett Gwen 250.00 
Overton, Smokey and Loretta Gratis 
Brodie, Dr. Jessie L. 

Se Re AO se OS 


5 Transactions $ 73,350.00 


Agreement with John M. Peila, Bureau of Land Management 
and the Highway Division for fencing on the Lakeview- 
Burns Highway between M.P. 10.16 and M.P. 23 in Harney 
County. Cost $23,963.50. State to furnish steel fence 
posts at a cost of $8,662.50. (Maintenance) 


Agreement with Oregon State University, on whose staff 
is the State's only experienced historic sites 
archeologist, to conduct a search of public records and 
other historical documents to determine the exact loca- 
tion of the various buildings which once comprised 
Jason Lee's Willamette Mission. Some doubt exists as 
to the Mission's actual location. State Parks desires 
to acquire the Mission site - if it can be determined - 
as an addition to Willamette Mission State Park, 

Marion County. The survey will be completed by June 9, 
1979. No archeological excavations are authorized under 
this contract, which is not to exceed $1,716.00. 

(Parks Branch) 


Agreement with Douglas County for State to relinquish the 
Newton Creek Frontage Road right of way easterly and 
parallel to I-5, north of Roseburg. (Winchester-South 
Umpqua Road Section, Pacific Highway) Included in the 
agreement is that the County will at the time of transfer 
accept all jurisdiction and control of the section and 
maintain it as a part of its County road system. The 
section involved is approximately 0.74 miles in length. 
(Local Government Unit) 


aw ss 


ATE Hicuwgy ENGINEER= 3120 - 


ome. SM IP 


PVviemitr B 


hi Prine ye 6919-79 
REPORT OF CONFIRMATION - OF /ACETON TAKEN-UNDER DELEGATED AUTHORITY 


me 1 Prnact___tadras/Prineville liwy.-Culver tlwy. 
(Contract No. 8926) 


Type of Work _ 5.48 Miles ’ Paving a FA. Proj. See 
les wth ; ~ + 

County - Jet fer Sun Highway The Dalles -Cali fornia 

No. of Buiders ____ 6 —_— Low Buider es. 66 ats «Bend cibsennaa—pinneeiiin 


Low Bid $_ O86, 100.00 


Engineer's Recommendation Award to ] OW bi dder ‘ 


Columbia River thy .-Hermis ton 


No Project ~ Sects 
é (Contract No. 8922) 
Type of Work _6.75 Miles, Grade & Pave ee oe Bs R-76 (2 ae 
County Umatilla Highway __Hermis ton 
No. of Bidders__4 Low Bidder_EuCon Corporation of Idaho, Lewiston, ID 


Low bid $_L.165,460.75 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


No.3 ____ Project __ Wilson River Hwy. Jct.-Vista Ridge Tunnel 
18.87 Niles, Grade, Pave, HES-27-1(1) 
Type of Work__ Barriers & Signing A Pry. No. _& LX=-27-2( 4) 
(Contract No. 8923) 
County _#ashington & Multnoman Higheiey Sunset 
No. of Bidders 3 Low Bidder__ Cascade Construction Company, Inc., Portland 
Low Bt $ 12487 ,670.50_ 


Engineer's Recommendations. Award to low bidder subject to concurrence of 
the FWA, 


On May 10, 1979, I accepted the State Highway Engineer's recommendations 
for award of the above projects on which bids were received May 3, 

1979, and authorized him to sign the contracts when conditions for the 
awards have been met. 


pated shite Ff , 1979 


Michael P. Hollerng Vice Chairman 
Oregon Transportation Commission 
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IR aR tit 


6-19-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY 


BY STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me to 
approve and execute the necessary agreements covering Local Govern- 
ment Project (FAS-C, FAUS, SOS and FAIX), I approved the following: 


Local 
Estimated Federal State Govt. Approval 
Section & Jurisdiction Total Cost Funds Share Funds Date 


FAUS PROJECTS 


East Burnside St.- CANCELLATION 5/17/79 
Sandy Boulevard 

and 12th Avenue 

City of Portland 

R/W and Construction 


FAS-C_ PROJECTS 


Hudson Slough-BLM Re- $750,000 $660,000 $45,000 $45,000 5/9/79 
load Section-M.P. 3.7 to 

MP 13.7 on Lower Smith 

River Road FAS A409 

Douglas County 

Construction 


Thornton Lake (W. Albany $177,000 $156,000 $10,500 $10,500 5/29/79 
Rd.) Br. FAS A516- 

approximately 450 feet 

Benton County 

Construction 


Foothills Blvd.- $390,000 $343,200 $23,400 $23,400 5/29/79 
E. Evans Creek Rd. 

Section (Rogue 

River) Grade & Pave 

FAS-A368 

Jackson County 

Construction 


US Hwy. 97-US Hwy. 26 $618,000 $543,840 $37,080 $37,080 5/29/79 
Section on Adams Drive 

FAS B400 Approximately 

2.75 miles 

Jefferson County 

Construction 
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a a 
> 6-19-79 


(5) Agreement with City of Warrenton for construction of the 
South Unit, Astoria-Camp Rilea Section of the Oregon 
Coast Highway in Clatsop County. The State will design 
and construct the project using Federal Aid Primary 
Funds. The City has agreed to the necessary street 
closures and will cooperate to effect the adjustment of 
any conflicting utility installations. (Local 
Government ) 


(6) Agreement with Tillamook County for State to transfer 
jurisdiction to the County a short segment of the exist- 
ing Oregon Coast Highway, State Primary Highway No. 9, 
after construction of the Little Nestucca River Section. 
Also included in the agreement are provisions for the 
abandonment of two short segments to the abutting 
property owners after construction of the new alignment. 
The distances involved are approximately 0.23 miles to 
be transferred to the County and approximately 0.30 
miles to be abandoned to the abutting property owners. 
(Local Government) 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed 
above and on the previous page (totaling 6 items) and re- 
port this action for your official records. 


Michael P. Hollern, Vice Chairman 
Oregon Transportation Commission 
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Cc 
6-19-79 
Local 
Estimated Federal State Govt. Approval 
Section & Jurisdiction Total Cost Funds Share Funds Date 


Willow Creek (Glenn Rd.) $110,000 $ 96,800 $ 6,600 $ 6,600 5/31/79 
Bridge FAS-B611 

Union County 

Construction 


——t 2 Sy 7a 
H./S. Coulter 
State Highway Engineer 


June 6, 197 
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Section & Jurisdiction 


McKenzie R. (Coburg Rd.) 
Bridge-Structure 

FAS A465 

Lane County 
Construction 


Soap Creek (Indepen- 
dence-Albany Rd.) Br. 
FAS A515 

Polk County 
Construction 


Theater Rd.-Bensel Rd. 
Section Hermiston/ 
Umatilla River Road 
FAS-B571 

Approximately 2.5 miles 
Umatilla County 
Construction 


Wenaha River (Troy) 
Bridge FAS B-630 
Wallowa County 
Construction 


Abiqua Creek (01d 
Silverton-Mt. Angel 
Hwy.) Section 
FAS-A590 

Marion County 
Construction 


Hay Canyon Creek (Monk- 
land Road) Br. 

FAS B443 

Sherman County 
Construction 


U.P.R.R./Burnt River 
(Huntington) Bridge 
FAS-B510 

Baker County 
Construction 


Hart Lake Bridges (5) 
FAS-B329 

Lake County 
Construction 


Estimated 


Total Cost 


$520,000 


$300, 000 


$300, 000 


$212,000 


$231,000 


$100, 000 


$250, 000 


$180,000 
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Cc 


Federal 
Funds 


$457,000 


$264,000 


$264, 000 


$186, 560 


$203, 280 


$ 88,000 


$220,000 


$158, 400 


= 6- 


19-79 


State 
Share 


$31, 200 


$18,000 


$18, 000 


$12,720 


$13, 860 


$ 6,000 


$15,000 


$10,800 


Local 
Govt. 
Funds 


$31, 200 


$18,000 


$18,000 


$12,720 


$13, 860 


$ 6,000 


$15,000 


$10,800 


Approval 
Date 


5/29/79 


5/29/79 


5/29/79 


5/29/79 


5/30/79 


5/30/79 


5/31/79 


5/31/79 


Contractor and 
_Contract No. _ 


Roy E. Ladd, Inc. 
No. 8456 


R. A. Hatch Co. 
No. 8607 


Mocon Corp. 
No. 8706 


A. K. Lundmark & Son, Inc. 
Contract No. 8712 


Douglas S. Coats 
Construction 
No. 8783 


D Mc D Corporation 
No. 8824 


Hamilton Construction 
Company 
No. 8826 


June 7, 1979 


C 
6-19-79 


Section and Count 


SE Powell Blvd.-SE Foster 
Road 
Multnomah County 


lst Avenue-Pacific Hwy. 
(Eugene) 
Lane County 


N. Banfield Intch. (UPRR 
Shoofly) 
Multnomah County 


Pudding River (Red) Br. 
Clackamas & Marion Cos. 


Silvies River (Stancliffe) 
Bridge 
Harney County 


Flora Rock Production 
Wallowa County 


Eagle Cr. (Middle) Bridge 
Baker County 
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Acceptance 
Date 


May 24, 1979 


May 25, 1979 


May 29, 1979 


June 6, 1979 


June 7, 1979 


June 7, 1979 


June 6, 1979 


ee (x. ao _ 
State Highway Engineer 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Tice Electric Co. 
No. 8733 


J. B. Steel, Inc. 
No. 8633 


Waybo, Inc. 
No. 8729 


Cascade Construction 
Co., Inc. 
No. 8587 


Hamilton Electric, Inc. 
No. 8734 


Aichele-Ben Fox 
Landscaping, J.V. 
No. 8566 


Hamilton Electric, Inc. 
No. 8505 


Willamette-Western Corp. 
No. 8872 


Willamette-Western Corp. 
No. 8738 


Wildish Construction Co. 


No. 8666 


Mocon Corp. 
No. 8748 


Coast Marine Constr., Inc. 


No. 8685 


J. B. Steel, Inc. 
No. 8801 


Babler Bros., Inc. 
No. 8686 


Section and County 


I-5 @ Nyberg Road Intch. 
Washington County 


Wolf Creek Inn 
Josephine County 


S. Banfield Intch. 
Avenue) 
Multnomah County 


(NE 99th 


SE Foster Road-SE Crystal 
Springs Blvd. 


Multnomah County 


Tualatin Valley Hwy. @ SW 
209th Avenue 
Washington County 


E. Portland State Police Hq. 
Multnomah County 


NE Prescott St.-SE Flavel St. 


(Portland) 
Multnomah County 


Fremont Bridge 
Multnomah County 


Molalla River State Park 
Clackamas County 


E. 17th Avenue-I-5 Intch. 
(Eugene) 
Lane County 


Ross Island Bridge-S.E. 52nd 


Avenue (Cleveland High School 


& Parry Center) 
Multnomah County 


Oak Ranch Creek Bridge 
Columbia County 


Cabin Creek Safety Rest Area 
Douglas County 


Canaan Road-Bennett Road 


eS 3199lymbia County 


Acceptance 
Date 


May 


May 


May 


May 


May 


May 


May 


May 


May 


May 


May 


Te 


Tr 


9, 


9, 


9, 


9, 


9, 


14, 


15, 


15, 


21, 


21, 


21, 


21, 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


1979 


6) 


7) 


8) 


9) 


Cc 
6-19-79 


On May 24, 1979, approved a personal and professional 
services agreement for a Professional Development for 
Women Seminar on July 10 and 11, 1979, at a cost not 
to exceed $750 with Jean H. Names. 


On May 24, 1979, established a 45 MPH speed zone on 
the Jacksonville Highway No. 272 from 200" E. of 
Wagon Trail Dr. (Miller Gulch) (M.P. 31.64) to WCL 
of Jacksonville (Smith St.) (M.P. 32.41) in Jackson 
County. This action rescinds "Speed Zone Rule No. 
785" dated September 5, 1978. ("Speed Zone Order 
No. 809") 


On May 24, 1979, established a 45 MPH speed zone on 
the Wallowa Lake Highway No. 10 from the city limits 
of Lostine (M.P. 55.28) to city limits of Lostine 
(M.P. 55.49) in Wallowa County. This action rescinds 
"Speed Zone Resolution No. 394" dated June 10, 1963. 
("Speed Zone Order No. 810") 


On June 7, 1979, established a 30 MPH speed zone on 
the Klamath Falls-Malin Highway No. 50, Klamath County, 


as follows: 


From the City limits (100' W of Roosevelt St.) 
(M.P. 14.34) to Roosevelt St. (M.P. 14.36). 


From Roosevelt St. (M.P. 14.36) to ECL of 
Merrill (0.13 mi. E of Roosevelt St.) (M.P. 14.49). 


From ECL of Merrill (0.13 mi. E of Roosevelt St.) 
(M.P. 14.49) to 0.16 mi. E of Roosevelt St. 
(M.P. 14.52). 


This action rescinds "Speed Zone Resolution No. 429, dated 
December 18, 1963. ("Speed Zone Order No. 811") 


Dated this 5 day of June, 1979. 


oe Ce Oe 


H. S. Coulter, State Highway Engineer 


6-7-79 
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i. 


6-19-79 
TO: Oregon Transportation Commission 
SUBJECT : Confirmation Report of Actions Taken Under Delegated 


Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On May 5, 1979, amended "Through Highways and 
Stop Signs Resolution No. 13" dated September 21, 
1949, as follows: 


All northbound traffic on the Hillsboro-Silverton 
Highway shall stop at its intersection with Main 
Street. All southbound traffic on the Hillsboro- 
Silverton Highway shall stop at its intersection 
with Oak Street. (City of Silverton, Marion County) 


2) On April 26, 1979, approved a personal and professional 
services agreement with Shipley Associates for a 
Technical Writing and Editing Course in Region 1 for 
May 1 and 2, 1979, at a cost not to exceed $2,216. 


3) On May 9, 1979, approved a personal and professional 
services agreement with D. Douglas Dent, timber falling 
consultants, to conduct seven one-day classes at 
Roseburg, Grants Pass, Port Orford, Corvallis, Silver 
Creek Falls State Park, Astoria, and Portland to teach 
safe and efficient tree-falling, limbing, and bucking 
to approximately 500 Parks and Highway Division employees. 
First class will be held on or about May 17, 1979, and 
remaining six classes will be completed before June 30, 
1979. Cost not to exceed $2,450. 


4) On May 14, 1979, approvéd a personal and professional 
services agreement with Pinnell Engineering to prepare 
and teach a critical path scheduling seminar in Bend 
on May 23, 1979, not to exceed $1,690. 


5) On May 18, 1979, approved a personal and professional 
services agreement with John B. Woods, Jr. to develop 
two meadows in the Elmer Feldenheimer Forest Preserve 
in Clatsop County at a cost of $800. (Mr. Woods is a 
retired Hwy. Div. employee who previously served as a 
consultant on timber evaluation and management during 
complicated land exchanges with private owners & timber 
companies on establishment of Elmer Feldenheimer 
Forest Preserve. This is a second contract.) 
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8) 


9) 


10) 


11) 


12) 


13) 


14) 


15) 


Cc 
6-19-79 


Work on the Columbia River Highway-Hermiston 
Section of the Hermiston Highway in Umatilla 
County. Bids received May 3, 1979. Contract 
No. 8922 awarded May 10, 1979, to Eucon 
Corporation of Idaho, Lewiston, Idaho, at 
$1,168 ,466.75. 


Work on the Wilson River Highway Junction- 

Vista Ridge Tunnel Section of the Sunset Highway 
in Washington and Multnomah Counties. Bids 
received May 3, 1979. Contract No. 8923 

awarded May 10, 1979, to Cascade Construction 
Co., Inc., Portland, at $1,487,670.50. 


Work on the Rogue River Section (five city 

streets) in Jackson County. Bids received 

April 26, 1979. Contract No. 8915 awarded 

May 11, 1979, to Copeland Paving, Inc., Grants Pass, 
at $49,457.50. 


Work on the Lafayette Highway-Webfoot Road Section 
of FAS A698 (Palmer Creek Road) in Yamhill County. 
Bids received April 26, 1979. Contract No. 8924 
awarded May 11, 1979, to Ross Bros. Construction, 
Inc., Salem, at $288,422.50. 


Traffic signal installation on W. Stewart Parkway 
at W. Harvard Avenue in Roseburg, Douglas County. 
Bids received April 26, 1979. Contract No. 8913 
awarded May 14, 1979, to Sims Electric, Inc., 
Roseburg, at $27,441. 


Work on the S.E. Powell Boulevard-S.E. Foster Road 
Section of the East Portland Freeway in Multnomah 
and Clackamas Counties. Bids received May 10, 1979. 
Contract No. 8921 awarded May 15, 1979, to 

Cascade Construction Co., Inc., Portland, at 
$4,399,831.25. 


Traffic signal installation on the Pacific 
Highway West at 19th Street in McMinnville, 
Yamhill County. Bids received May 10, 1979. 
Contract No. 8931 awarded May 15, 1979, to 
Hamilton Electric, Inc., Eugene, at $40,609. 


Work on the Crooked River Highway-Frederick 
Butte Road Section of the Central Oregon Highway 
in Deschutes County. Bids received May 10, 1979. 
Contract No. 8934 awarded May 15, 1979, to 
Babler Bros., Inc., Portland, at $1,451,537.50. 
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~ 6-19-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 


On behalf of the Commission and under authority delegated to me to 


Authority 


award contracts, I awarded the following contracts: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


Traffic signal installation on The Dalles- 
California Highway at Nels Anderson Place in 
Deschutes County. Bids received April 26, 1979. 
Contract No. 8912 awarded May 3, 1979, to 
Hamilton Electric, Inc., Eugene, at $32,084.50. 


Work on the Applegate River Bridge Section of 
FAS A323 in Josephine County. Bids received 
April 26, 1979. Contract No. 8919 awarded 
May 3, 1979, to Platt-Kozowski Construction, 
Salem, at $962,771.50. 


Traffic signal installation on Wilsonville 

Road at Boones Ferry Road in Wilsonville, 
Clackamas County. Bids received April 26, 1979. 
Contract No. 8911 awarded May 4, 1979, to 
Hamilton Electric, Inc., Eugene, at $32,427.50. 


Work on Kingwood Street in Florence, Lane 
County. Bids received April 26, 1979. Contract 
No. 8917 awarded May 4, 1979, to Ray E. Wells, 
Inc., Florence, at $69,974.25. 


Traffic signal installation on the Pendleton/ 
John Day Highway at S.W. 30th Street in Pendleton, 
Umatilla County. Bids received March 29, 1979. 
Contract No. 8902 awarded May 8, 1979, to 

Hertz Electric, Inc., Albany, at $48,000. 


Work on the Malheur River (Airport Road) Bridge 
Section of FAS B495 in Malheur County. Bids 
received April 12, 1979. Contract No. 8908 
awarded May 8, 1979, to Douglas S. Coats 
Construction, Bend, at $180,800. 


Work on the Hubbard/Broadacres Road-Case Road 
Section of Yergen Road in Marion County. Bids 
received April 26, 1979. Contract No. 8920 
awarded May 8, 1979, to DANCO Construction, Inc., 
Woodburn, at $438,060. 
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June 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engineer 
(Administration Order No. 18), I report that I have taken the following 
actions for your official records: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


Signed on May 1, 1979, the Indenture of Access approved by Mr. 
Jackson April 11, 1979 for granting an additional width to the 
revised access for Mike C. Hawkins on the Grants Pass (E & F Street 
Connection) Section of the Redwood Highway in Josephine County. 
File 32628 (16-45) 


Sale of 26.84 acres excess property on the Heppner Junction-Boardman 
Section of the Old Oregon Trail Highway in Morrow County for a 
minimum consideration of $20,000 to the Department of Fish and 
Wildlife as an offset against the balance of $93,400 due on an 
exchange agreement. Approved May 9, 1979. Files 16626, 19628. 
(16-43) 


Permit of Entry Agreement with Burlington Northern for use of right 
of way on the Astoria-Camp Rilea Section of the Oregon Coast Highway 
in Clatsop County. Approved April 10, 1979. RR 976 File 35432 
(16-12) 


Agreement with Union Pacific Railroad to permit test hole drilling 
on the Baker County Road over Burnt River near Huntington, Baker 
County. Approved May 15, 1979. RR 982 (16-12) 


Construction and Maintenance Agreement with Burlington Northern for 
the South Unit, Astoria-Camp Rilea Section of the Oregon Coast 
Highway in Clatsop County. Approved May 15, 1979. RR 976 (16-12) 


Sale of 8,537 square feet excess property on the Marquam Bridge- 
S.E. 84th Avenue Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $110,000. Approved May 15, 
1979. File 44976. (16-43) 


Sale of 10,600 square feet excess property on the Marquam Bridge-S.E. 
84th Avenue Section of the Mt. Hood Freeway in Multnomah County for 
a minimum consideration of $90,000. Approved May 15, 1979. File 
45417. (16-43) 
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16) 


17) 


18) 


19) 


20) 


21) 


22) 


23) 


a 
6-19-79 


Work on the S.E. Monterey Avenue-S.E. Harmony 

Road Section of the Cascade Highway in Clackamas 
County. Bids received April 26, 1979. Contract 

No. 8918 awarded May 21, 1979, to Hamilton Electric, 
Inc., Eugene, at $699,353.92. 


Beaverton Signal (Fred Meyer Access) Project in 
Washington County. Bids received April 26, 1979. 
Contract No. 8914 awarded May 22, 1979, to 
Hamilton Electric, Inc., Eugene, at $146,302.50. 


Deck repair on the N. Umpqua River (Winchester) 
Bridge Northbound on the Pacific Highway in 
Douglas County. Bids received May 24, 1979. 
Contract No. 8943 awarded May 31, 1979, to 
Hamilton Construction Co., Springfield, at 
$897,170. 


Grants Pass Pavement Marking Project in Josephine 
County. Bids received May 24, 1979. Contract 
No. 8944 awarded May 31, 1979, to Traffic Marking 
Specialists, Inc., Portland, at $80,564.50. 


Work on the Deschutes River (Sherars) Bridge 
Section of the Sherars Bridge Highway in Wasco 
County. Bids received May 24, 1979. Contract 

No. 8947 awarded May 31, 1979, to Douglas S. Coats 
Construction, Bend, at $213,229. 


Work on the S. Unit, Astoria-Camp Rilea Section 
of the Oregon Coast Highway in Clatsop County. 
Bids received May 24, 1979. Contract No. 8949 
awarded May 31, 1979, to Harry Claterbos Co., JV, 
Astoria, at $3,901,587. 


Work on the Bend S.C.L.-Murphy Road Section of 
The Dalles-California Highway in Deschutes County. 
Bids received May 24, 1979. Contract No. 8950 
awarded May 31, 1979, to R. L. Coats, Bend, at 
$1,492,594.50. 


Work on the Ochoco Highway-Ochoco Ranger Station 
Section of FAS B378 in Crook County. Bids 

received May 24, 1979. Contract No. 8942 

awarded June 1, 1979, to Roy L. Houck Construction Co., 
Salem, at $586,250. 


Dated this » day of June, 1979. 


Cy «i 


- Coulter, State Highway Engineer 
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6-19-79 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 
ALLEN AVENUE INTERCHANGE UNIT, SUNSET HIGHWAY-PACIFIC HIGHWAY 
SECTION, BEAVERTON-TIGARD HIGHWAY - WASHINGTON COUNTY 

R-49769 - Howard Kirsch et ux. Parcel 1: 510 square feet 
for right of way purposes; Parcel 2: 480 square feet for perm- 
anent slope easement purposes. Offer $8,000.00. 

R-49776 - Reser's Fine Foods, Inc. et al. Parcel 1: 0.04 
acre permanent easement. Parcel 2: 0.46 acre temporary ease- 


ment. Offer $40,000.00. 


R-49781 -— Brown, Milton 0. & Kettleberg, Donald E. 2,325 
square feet for right of way purposes. Offer $5,200.00. 


R-50054 - M & J Investment Company. 0.41 acre for perma- 
nent easement. Offer $50.00. 
N.E. SANDY BOULEVARD-N.E. GLISAN STREET UNIT, COLUMBIA RIVER- 


PACIFIC. HIGHWAY SECTION, EAST PORTLAND FREEWAY — MULTNOMAH COUNTY 


R-49395 - Gerald R. Hardy et ux. 9,496 square feet for 
right of way purposes. Offer $124,000.00. 


Dated this 3lst day of May, 1979. 


, 


| 9 7. 4) 
J;7B. BOYD, Right of Way Engineer 


L * 


RE: Report of Offers Tendered - 5 
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6-19-79 


Page 2 - Report 
June 1979 
(8) Sale of 0.07 acre excess property on the Hermiston-Stanfield Section 


(9) 


(10) 


(11) 


(12) 


of the Old Oregon Trail Highway in Umatilla County for a minimum 
value of $750 for exchange purposes. Approved May 18, 1979. File 
6317. (16-43) 


Sale of 6.37 acres excess property on the Wildcat Creek-Walton 
Section of the Florence-Eugene Highway in Lane County for a 
minimum consideration of $7,000. Approved May 30, 1979. Files 
32544, 34240. (16-43) 


Sale of 0.05 acre excess property on an abandoned portion of the 
Brookings-Winchuck Section of the Oregon Coast Highway in Curry 
County for a minimum consideration of $685. Approved June 4, 
1979. Files 16040, 16041, 16042. (16-43) 


Sale of 0.46 acre excess property on the West Side Bypass Section 
of The Dalles-California Highway in Klamath County for a minimum 
consideration of $600. Approved June 5, 1979. Files 23055, 23056, 
23057 (16-43) 


Sale of 2.53 acres excess property on the West Side Bypass Section 

of The Dalles-California Highway in Klamath County for a minimum 
consideration of $21,725. Approved June 6, 1979. Files 23064, 23084, 
23409. (16-43) 


Dated this (> _ day of, UL4L! , 1979. 
j Y 


: ae 
> pie ie 
4 ~ / Fx 
J./B. BOYD, Right of Way’ Manager 


+ 


JBB:ms 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in ny 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith, for the Commission, I approved 
the following actions and report this for your officiel records. 


On May 14, 1979, approved an agreement with the Boy 
Scouts of America, Columbia Pacific Council, granting 

to the State an easement and right-of-way for the 
construction, reconstruction, improvement, use, operation, 
patrol, and maintenance of a foot path known as the Oregon 
Coast Trail, over, upon, along and across BSA property in 
Tillamook County. 


On May 11, 1979, approved Kenneth Allen's application 
to construct a single family residence within the Rogue 
River Scenic Waterway in Josephine County. 


On May 18, 1979, approved B. A. Hanten's application 
to place a single family residence within the Rogue 
River Scenic Waterway in Josephine County. 


On May 18, 1979, approved J. R. Woodcock's application 
to place a mobile home within the Clackamas River Scenic 
Waterway in Clackamas County. 


On May 22, 1979, approved B. A. Hanten's application 
for an addition of caretaker's quarters to existing 
boathouse within the Rogue River Scenic Waterway in 
Josephine County. 


On May 30, 1979, approved the sale of two parcels of excess 
land in Nehalem Bay State Park, Tillamook County, to Jack Me 
Hogan. 


Approved a deed to relinquish and quitclaim back to the 
City of Condon, Gilliam County, a piece of property for 
public park purposes. No monetary consideration was 
involved. June 8, 1979. 


Dated this 8th _ day of _June__, 1979 


State Parks Superintendent 
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5S OF 6219-79 
Department of Transportation 
PARKS AND RECREATION BRANCH 


525 TRADE STREET S.E., SALEM, OREGON 97310 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, for the 
Commission, I approved the following actions and report this 
for your official records. 


On 10 April 1979 approved Eric Ward's application to 
construct three houses for ranch employes within the 
Deschutes River Scenic Waterway in Wasco County. 


On 13 April 1979 approved Oregon Department of Fish and 
Wildlife's application to place two mobile homes within 
the Clackamas River Scenic Waterway in Clackamas County. 


On 25 April 1979 approved Tom Gebhardt's application to 
construct a single-family dwelling within the Clackamas 
River Scenic Waterway in Clackamas County. 


On 25 April 1979 approved YMCA Camp Collins application 


to construct a new restroom facility within the Sandy 
River Scenic Waterway in Multnomah County. 


ted this 1? day of May i 1979 


State Parks Superintendent 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 
Demands Verdict 
of or 
Defendant  __——s—s—sCause of Action Plaintiff Judgment 
Ronald E. Buck Unpaid rent $688.00 Dismissed 
L-7561 


R-46144 & R-41920 
County: Lane 


REMARKS: Unable to locate defendant. Case dismissed - will refer 
matter to Department of Revenue. 
Raymond C. Younger Property Damage $ 83.99 


L-7326 
County: Washington 


REMARKS: Amount of claim paid in full. 


William I. Tolke Trespass Suit Damages for Title quieted 
to Quiet Title trespass on in defendant. 

L-7332 plaintiff's 

R-48683 pronerty; 

County: Washington defendant re- 


moved aaqareqate 
from State's 
pronertv. De- 
fendant counter- 
claimed claiming 
title to nronerty. 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


pa Se 


L-7723 LaDona !1. Copeland v. George Spencer, dba S. N. Spencer & 
ons, the Oregon State Highwa 1vision an e State of Nreqon, 
by and through its Department of Transportation: This case arises 

out of an accident that occurred on November 7, 1978, in a con- 
struction area located near mile post 137 on Interstate 5 in the 
County of Douglas. The contractor was George D. Spencer. The al- 
leged negligence of the defendants is the failing to aive adequate 
notice of an explosion (blasting to remove rock) to the plaintiff, 
failing to conduct its blasting with reasonable care and skill, 
and failing to give adequate notice in the nature and extent of 
the explosion and concussion to the plaintiff. The plaintiff is 
seeking $490,000. The matter has been referred to the Attorney 
General's office for the defense of the State. 


L-7724 Beulah HM. Curtis v. Oreaon State Highway Division: This 
case arises out of an accident that occurred on February 26, 1979, 
in which the plaintiff was driving a vehicle in Klamath County, on 
State Highway 140, approaching Klamath Falls from the east, and 
came upon a hole in the middle of the road which was annroximately 
4 feet wide and 10 feet long. Plaintiff allenes that defendant's 
employees had parked a road arader on the shoulder of the hiahway 
immediately adjacent to the hole extending into the lane of travel 
without any flares or other warnings. The plaintiff was unable 
to avoid the hole, crossed over the centerline and struck another 
vehicle. The plaintiff is seeking $15,533.45 damages. The matter 
has been turned over to the Attorney General's office for the de- 
fense of the State. 


L-7729 State of Oreqon, ex rel. Harry P. Thorp, acting as receiver 
for ODD-6 corporation v. Apex Fence = Inc., et al.: This is a 
lawsuit for breach of contract between two subcontractors on a 
contract in which S. D. Spencer and Son was the prime contractor. 
The lawsuit does not directly involve the State of Oreaon and will 
merely be monitored by the Attorney General's office. (Contract 
No. 8472, South Ashland Interchanae/California State Line Section 
of the Pacific Highway for the County of Jackson.) 


L-7730 Ronnie H. Curtis, Jr. v. Oreaon State Highway Division: This 
is a companion case to L-7724 and the plaintiff was a vassenqger in 
the vehicle driven by the plaintiff in L-7724. The plaintiff is 
seeking $105,243.63 in damages. The matter has been referred to 

the Attorney General's office for defense of the State. 
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REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant ___—_—_—_—Causse_ of Action Plaintiff 
State of Oregon Phillip Roy Smith Guardrail $219.81 


Damaae 


L-7430 

County: Baker 

Disposed of by: Amount of settlement ($219.81 plus costs of $39.89) 
paid in full. 


State of Oregon Robert D. Tillman Unpaid Rent $185.99 
dba Tillman & Sons 
Plumbing 

K-7545 

R-34423 


County: Clatsop 
Disposed of by: Amount of settlement paid in full. 


State of Oregon The Masher, Inc. Property Damage $669.77 


L-7461 
County: Jackson 
Disposed of by: Defendant bankrunt with no assets. Defendant had 


$500 deductable insurance and Insurance Co. paid 
$169.77. 


State of Oregon Orville Silseth Unpaid Rent $698.35 


L-7560 

R-44619 and R-44620 

County: Marion 

Disposed of by: Amount due paid in full. 


State of Oreaon James Burke Cost of remov- $177.66 
ina illeqal 
L-7426 road approach. 


County: Morrow 

Disposed of by: The total claim plus attorney fees and costs was 
$391.62. $382.62 naid. Small amount left does 
not justify further action to collect. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 
Defendant = Siter 
Erickson Enterprises, Inc. $23,550 
L-7526 
R-48793 
Section: Warren-Scapnnoose 
Highway: Columbia River 
County: Columbia 
Approved by: Jack L. Sollis 
Richard Pierce $109,599 
L-7572 
R-49602 
Section: Ross Island Bridge 
Highway: Mt. Hood (Powell Blvd.) 
County: Multnomah 


Approved by: Jack L. Sollis 


State's 

Highest Amount of 
__ Anpraisal Settlement 

$40,000 $50,900 

Date: June 1, 1979 

$121,800 $139,900 

Date: Mav 2, 1979 
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June 29, 1979 
Salem, Oregon 


The Oregon Transportation Commission held a special tele- 
phone meeting at 9 a.m. originating in Room 140, Transportation 
Building, Salem, Oregon. Notice of the meeting was made by press 
release to the newspapers of the general and local circulation through- 
out the State. The following persons were on the telephone at the 
locations given: 


Tom Walsh, Vice Chairman, Portland 

Peter J. Brix, Member, Portland 

B. Gordon Coleman, Member, Eugene 

Michael P. Hollern, Member, Bend 
F. B. Klaboe, Director of Transportation, Salem 
| H.S. Coulter, State Highway Engineer, Salem 

Jack Sollis, Chief Counsel, Salem 

Larry Rulien, Executive Assistant to State Highway 
| Engineer, Salem 
Blake Eklund, Travel Information Council, Salem 
| Karen Rice, Commission Services, Salem 


Mr. Coulter announced that the meeting was being recorded in 
accordance with the Director of Transportation's Administrative Order 
No. 52. 


Mr. Coulter recalled that information had been mailed to the 
Commission prior to the June 19, 1979, meeting concerning some re- 
surfacing projects but it had been withdrawn due to the Legislature 
not having acted on the budget. He said that he is asking for the 
Commission's approval today to add the following four resurfacing 
projects to the Six Year Program so that bids may be received on July 12, 


1979: 


1) Columbia County Line-Buxton Section of the Nehalem 
} Highway approximately 30 miles northwest of Portland 
| in Washington County. 


2) Carus-Jct. Woodburn-Estacada Highway Section of 
the Cascade Highway in Clackamas County. 


3) The Dalles-California Highway-S. 6th Street Section 
of the Klamath Falls-Malin Highway (Eastside Bypass) 
in Klamath Falls in Klamath County. 


4) Silver Lake-Summer Lake Section of the Fremont 
Highway in Lake County. 


Commissioner Hollern moved that the projects be approved and Vice 


Chairman Walsh and Commissioner Coleman seconded the motion; the motion 
was carried unanimously. 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION TELEPHONE MEETING 
held on 


JUNE 29, 1979 


In reply to Vice Chairman Walsh's inquiry, Mr. Klaboe said 
that the Public Transit Division's budget passed the House yester- 
day by a 52-7 vote which included the Banfield Transitway. He men- 
tioned that Senate Joint Resolution No. 7 is now on the Governor's 
desk for signature. 


Mr. Sollis recalled that on June 19, 1979, the Commission 
approved a new agreement with a concessionaire for the information 
plazas and rest areas. He said the new concessionaire could not come 
up with the required $100,000 down payment and could not enter into 
the contract. Following Mr. Sollis' recommendation, the Commission 
rescinded their action of June 19, 1979, approving the contract and 
accepted the concessionaire's withdrawal, subject to any legal 
rights the State may have against them as a result of them not being 
able to enter into the contract. He said bids will be received again 
on July 16, 1979, and a report will be submitted to the Commission 
at its meeting on July 17, 1979. Commissioner Coleman moved that 
their previous action be rescinded; Commissioner Brix seconded and the 
motion carried unanimously. 


The meeting adjourned at 9:07 a.m. 


Wy) 


ichael P. Hollern, Commissioner 


r J. Brix,\ Commissioner 


(2B 


B. Gordon Coleman, Commissioner 


@ 4 fee 


C. W. Head, Manager 
Commission Services 
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July 17, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building at 10:00 a.m, Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

H, S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

Harvey Ward, Deputy Administrator of Motor Vehicles Division 

David Talbot, Administrator of Parks and Recreation 
Division 

Larry Rulien, Executive Assistant to State Highway Engineer 

R, N. Bothman, Administrator of Metropolitan Branch 

L. E. George, Traffic Engineer 

J. B. Boyd, Right of Way Manager 

Glen Green, Federal Highway Administration 

C. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar: 


1) Adopted resolution declaring necessity of certain real 
property for public purposes and authorized condemnation. 
("Real Property Condemnation Resolution No. 2688" on file 
in Commission's files, Salem.) 


2) Authorized increases in project authorizations on the 
following contracts: 


a) Contract No. 8915 for work on City Streets in 
City of Rogue River in Jackson County, in the 
amount of $11,200. (20% increase) 


b) Contract No. 8815 for work due to slides on the 
Grayback Creek-Lake Creek Section, Oregon Caves 
Highway, Josephine County, in the amount of 
$12,910.81. (8.4% increase) 


c) Contract No. 8757 for work on the S. Fork Coquille 


River (Gaylord) Bridge Section, County Road 153, 
Coos County, in the amount of $142,500. (42.2% increase) 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


July 17, 1979 


8. Mt. Hood (Clackamas & Wasco Counties) 
Grooming agreement with Oregon State Snowmobile 
Association ($3,500). 


9. Four Corners Snowmobile Club (Heppner vicinity) 
(Morrow County) 
Grooming agreement with Oregon State Snowmobile 
Association ($350) 


10. Tollgate Trailfinders (Umatilla & Union Counties) 
Purchase groomer (Maxey Manufacturing "Idaho 
Special"); transfer "Wisconsin Special" groomer to 
Klamath Falls. Grooming agreement with Oregon 
State Snowmobile Association ($3,000). 


11. La Grande Snowdrifters (Union & Baker Counties) 
Grooming agreement with Oregon State Snowmob ile 
Association ($1,500). 


12. Elkhorn Chapter, Blue Mountain Snowmobile Club 
(Baker vicinity). ion and Baker Counties) 
Purchase snow trac (Thiokol) and groomer; 
transfer Quad-Trac to Waldo-Oakridge. Grooming 


agreement with Oregon State Snowmobile Association 
($1,500). 


13. Prairie City (Grant County) 
Possible transfer of Alpine Snowmobile and groomer 
from Waldo-Oakridge. Grooming agreement with Oregon 
State Snowmobile Association ($250). 


NOTE: A single agreement with the Oregon State Snowmobile 


Association including all areas so noted above will be de- 
veloped for 1979-80. In addition to grooming funds, $6,000 
for trail signing statewide will be included in this agreement. 
Separate grooming agreements with the U. S. Forest Service 

for the remaining areas as noted above, will be developed. 
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d) Contract No. 8720 for work on the Main Street at 
Canyon Boulevard Section, John Day Highway, Grant 
County, in the amount of $9,677.47. (16% increase) 


3) Snowmobile Trail Grooming Program for 1979-1980 as 
follows: 


1, Klamath Falls (Klamath County) 
Purchase snow tractor (Bombardier SV250); transfer 
“Wisconsin Special" groomer from Tollgate., Grooming 
agreement with Winema National Forest, Klamath 
District, or Klamath Basin Snowdrifters ($3,000). 


2. Diamond Lake (Douglas County) 
Grooming agreement with Umpqua National Forest, 
Diamond Lake District ($2,000). 


3. Crescent Lake (Klamath County) 
Grooming agreement with Oregon State Snowmobile 
Association ($2,000). 


4. Waldo-Oakridge (Lane County) 
Grooming agreement with Willamette National Forest, 
Oakridge District ($2,000). Transfer Quad-Trac 
w/groomer from Baker upon purchase of snow tractor 
(Thiokol) and groomer for Baker. Possible transfer 
of Alpine snowmobile and groomer to Prairie City. 


5. Hoodoo (Linn-Deschutes Counties) 
Grooming agreement with Oregon State Snowmobile 
Association ($2,000). 


« 


6, Paulina Lake (Deschutes County) 
Grooming agreement with Deschutes National Forest, 
Fort Rock District ($3,000). 


7. Moon Country (Central Cascades vicinity) (Deschutes 
County) 
Grooming agreement with Oregon State Snowmobile 
Association ($3,500), 
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4) Deleted the following minor Sno-Parks due to low use 
and incidental plowing costs last season: 


a) Century Drive Highway - M.P. 19.37, 21.42 and 
22.19 (Deschutes County). 


b) John Day-Burns Highway (US395) - Starr Campground 
(Grant County). 


c) Ukiah-Hilgard Highway (ORE244), Snowmobile Areas, 
M.P. 14.52 and 18.00 (Umatilla County). 


5) Apportionment of Federal-aid Funds authorized for Fiscal 
Year 1980 for Oregon metropolitan planning in the amount 
of $251,695 to Portland, Salem, and the Springfielid- 
Eugene area as follows: (State's match on a 80-20 basis 
approved. ) 


Total 
Distributed Federal State 
Area Base on Population Funds Match Total 


Portland $ 41,949.16 $ 83,814.43 $125,763.59 $31,440.90 $157,204.49 
Salem 41,949.17 19,758.06 61,707.23 15,426.81 77,134.04 
Spring- 
field - 


Eugene 41,949.17 22,275.01 64,224.18 _16,056.04 80,280.22 


TOTAL $125,847.50 $125,847.50 $251,695.00 $62,923.75 $314,618.75 


6) Agreement with Stop Oregon Litter and Vandalism for the 
State to continue participation in the financial support 
of the State wide anti-litter and vandalism program. 
Cost not to exceed $12,500 through June 30, 1980. 


7) Reappointed to the Winter Recreation Advisory Committee 
for a second two-year term the following members whose 


terms expired July 1, 1979: 


Richard L, Kohnstamm representing Ski Area Operators, 
Western Oregon, Timberline Lodge. 


Donald T. Grubb, representing general public, McMinnville, 


Dr. Kenneth Haevernick, representing Oregon State Snow- 
mobile Association, Lebanon. 


Chuck Hale, representing Pacific Nortnwest Ski Association 
Lake Oswego. 
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OREGON STATE HIGHWAY DIVISION 
Maintenance Branch 


/ Preliminary Financial Statement 
/ Snowmobile Program 
1979-80 
Fund Balance 6-30-78 $116,617 
Revenue Received 7-1-78 - 5-31-79 + 43,617 
Expenditures 7-1-78 - 5-31-79 
Construction $ 60,930 
Maintenance (a11) 54,616 
$115,546 — $115,546 
Estimated Expenditures 6-1-79 - 6-30-79 
Equipment Purchase - 33,521 
Estimated Fund Balance 6-30-79 $ 11,167 
Estimated Revenue 7-1-79 - 6-30-80 + 90,000 
Estimated Expenditures 7-1-79 - 6-30-80 
Plowing/Enforcement $ 16,000 
Grooming 27,600 
Equipment Purchase 35 ,000 
Signing 6,000 
$ 84,600 _- 84,600_ 
Estimated Fund Balance 6-30-80 _$ 16,567_ 


July 17, 1979 = STS6. 


proposal does not cover a down payment, but will pay 20% of the gross 
receipts from advertising income per year to the Council. Based on 
the existing gross, this would amount to approximately $52,000 a year. 
He stated 18% of the gross would go toward the payment of the $412,000 
that they have agreed to pay for the concession. The other 2% would 
be a concessionaire's fee. If their gross revenue increases, then 

the payment to the Council in turn will increase. Mr. Sollis said 

the proposal with the existing revenue would pay off the $412,000 in 
eight years. He said that TIC will meet again next week, after the 
Governor has signed Senate Bill 270, to officially approve the agree- 
ment and recommended approval to the Commission to award the concession 
to Color and Design, Inc. The Commission unanimously approved the 
agreement, effective July 1, 1979, contingent on the Governor signing 
Senate Bill 270, and authorized Mr. Coulter to sign the agreement on 
their behalf, 


The Commission unanimously approved the adoption of the 
following temporary rules and authorized a hearing as recommended by 
Mr. Sollis: 


(1) Criteria for issuance of permits for business 
identification signs. Repeals permanent rule adopted 
March 28, 1978. ("Administrative Rule No. 95C" 
on file in Commission's files, Salem.) 


(2) Criteria for issuance of new permits for benches 
utilized as outdoor advertising signs. ("Adminis- 
trative Rule No. 117" on file in Commission's files, 
Salem.) 


(Temporary rules filed with Secretary of State on July 19, 1979, and 
to be published in the Administrative Rule Bulletin on August 1, 1979.) 


Mr. Bell stated that tourism in Oregon is down this summer 
due to the gasoline crunch, He handed to the Commission graphs showing 
the attendance figures for May through September at the six border 
information centers for 1977, 1978 and through June, 1979. Mr. Bell 
mentioned that attendance is significantly off at all locations, 
especially at the Siskiyou Visitor Center. He said tourism in Oregon 
last year was a billion dollar industry and approximately 40%-45% of 
those visitors came from California. Mr. Bell pointed out that if 
this drop continues, it will amount to a loss of approximately $200,000,000 
in revenue to the State in 1979. He mentioned Oregonians staying in 
the State appear to be picking up some of the slack in the resorts and 
motels. He said major tourist attractions are in some difficulty. 


Mr. Klaboe commented that the Department's projections on 
gasoline tax so far are not near as severe as the tourist situation. 
He said if the worst happens that the Energy Department has: predicted, 
the Department could be off $1.4 million in gasoline tax revenue this 
summer over next year. 
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Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on be- 
half of the Commission pursuant to its duly adopted delegation orders: 
(Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission : Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
Highway Controller Exhibit D 
Chief Counsel Exhibit E 
Administrator, Public Transit Division Exhibit F 


Mr. Klaboe reported that the 1979 Legislative session was 
very successful for the Department. He stated the Legislature budgeted 
in the General Fund for the next binennium the State Police, State 
Parks, Marine Board and several other agencies that do get highway 
user's funds. This will amount to approximately $60,000,000 in addi- 
tional funds for the Highway Division. 


Mr. Klaboe said the Legislature passed into law several bills 
that will raise motor vehicle fees to the cost of providing the services 
that the Motor Vehicles Division provides for an additional $10,000,000 
during the next biennium. He mentioned the Legislature passed Senate 
Joint Resolution 7 which will be placed on the May, 1980, ballot. This 
measure will make the State Police, State Parks, and other agencies 
permanently a part of the General Fund, The Legislature passed another 
bill, he said, that will be placed on the November, 1980, ballot at 
the general election; that is, the 2¢ gasoline tax increase. If this 
measure passes, it would increase the revenue approximately $10,000,000 
this current biennium. ($3,000,000 to counties and $1,800,000 to 
cities). In the 1981-83 biennium it would bring in approximately 
$52,000,000 to the Highway Fund, ($15,000,000 to the counties and 
$9,000,000 to the cities.) 


Mr. Klaboe handed to the Commission a synopsis of the fiscal 
impact of the legislation passed by the 1979 session of Legislature, 
(Copy of Legislature synopsis (memo dated July 16,1979, to Loyd Henion 
from George Burgess) is on file in the Commission's files, Salem.) 


In reply to Commissioner Brix's inquiry, Mr. Klaboe said 
that he has talked to the Associated General Contractors and the 
Asphalt Paving Institute representatives, and they indicated that as- 
phalt will be available to the contractors. 


Mr. Sollis announced that the Travel Information Council has 
not been legally reconstituted as Senate Bill 270 has not been signed 
by the Governor. It is anticipated that the Bill will be signed next 
week, He said, as reported to the Commission on June 29, 1979, the 
new concessionaire to operate the information plazas in rest areas Was 
unable to furnish the money as required in the agreement. The 
TIC calied for bids again for this service and received two proposals. 
Following a telephone meeting, Mr. Sollis said the Council recommended 
approving the agreement to Color and Design, Inc. He said their 
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1) The pennant shape sign shall not be used in addition 
to "No Passing" sign and stripes in Oregon to warn 
motorists of no passing zones. 


2) The position of intersection guide signing in Oregon 
shall normally be at the far right-hand corner of 
the intersection when viewed by approaching traffic, 
not in advance of the intersection as stated in the 
national manual. 


3) The word "LIMIT" shall not be used on speed signs 
inasmuch as this is in conflict with Oregon's 
basic speed law. 


4) The "LIMITED SIGHT DISTANCE" sign shall not be used 
in Oregon. 


5) The no-passing barrier stripes as required by the 
manual shall not be placed on horizontal curves. 
The matter of passing on curves is controlled by 
Oregon Statute ORS 483.308. 


6) The "School Boy Sammie" sign may be placed on the 
centerline of a roadway. 


7) The red arrow indication and yellow arrow indication 
shall not be used on traffic control signals in 
Oregon. 


The Commission also rescinded the 1971 manual. The temporary rule 
was filed with the Secretary of State on July 20, 1979, to be published 
in the Administrative Rule Bulletin on August 1, 1979. 


The Commission considered approval of 27 resurfacing projects 
involving 207 miles of highway at the estimated cost of $33,290,000. 
Mr. Coulter said most of the money became available when the 1979 
Legislature decided to fund the State Police and the State Parks out 
of the General Fund rather than the Highway Fund. He mentioned the 
criteria used to select the projects involved projects from the Six- 
Year Highway Improvement Program, funding availability, and personal 
inspection by Division personnel of badly deteriorated sections caused 
by last winter's severe weather (He mentioned that four projects 
had been approved by the Commission at their June 29, 1979 telephone 
meeting), The Commission unanimously approved the following projects 
as recommended by Mr. Coulter: 


1) Dodge Road-Estacada, Woodburn-Estacada Highway, 
Clackamas County, 4.7 miles. 


2) Zigzag River-Woodlot Road, Mt. Hood Highway, 
Clackamas County, 5.1 miles. 


3) Woodlot Road-Ski Bowl Frontage Road, Mt. Hood High- 
way, Clackamas County, 4 miles. 
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The Commission reconfirmed the next meeting date as August 21, 
1979, and tentatively set September 18, 1979 for the following meeting. 


Mr. Klaboe stated that the Department should continue its 
planning activities, revenue projections and to work up a Six Year 
Program. He handed to the Commission a Six Year Program explanation 
sheet (copy of program explanation on file in the Commission's files, 
Salem) and suggested that the Commission hold a work session following 
the August Commission meeting. The Commission decided to hold a work 
session at 2 p.m. on August 21, 1979, to discuss the Department's 
revenues and the Six Year Program. 


Mr, Coulter introduced Mr. William A, Sellwood, Heavy 
Equipment Mechanic, Salem; and Mr. Jonas A, Hammack, Highway Shop 
Superintendent, Bend, who have completed 40 years of service with 
the Highway Division. (Mrs. Sellwood and Mrs. Hammack were also 
present.) Chairman Yturri presented to each employee a 40-year service 
pin and thanked them for their long, faithful, and dedicated service. 


Attention was given to an agreement with Dames and Moore 
for preparation of the Final Environmental Impact Statement for the 
Banfield Transitway Project in Multonomah County. Mr. Coulter said 
the work to be performed by the consultant is the noise and air quality 
studies for both Light Rail Transit and the Banfield Freeway project 
and preparation of the Final EIS for Federal Highway Administration 
approval, He mentioned the work will cover an eight-month period and 
will not exceed $265,000. CRAG has previously approved the use of 
Interstate Transfer Funds and there is an approved agreement which 
states that Interstate Transfer Funds will comprise 85% of the cost 
and 15% will be split between Tri-Met and the State Highway Division. 
The Commission approved the agreement as recommended by Mr. Coulter, 
and authorized him to sign the agreement in their behalf, contingent 
on the Governor's approval of recently passed legislation and the 
anticipated approval from the Urban Mass Transit Association. 
Commissioners Hollern and Brix approved under protest. 


The Commission considered adoption of a temporary rule re- 
garding the 1978 edition of the Manual on Uniform Traffic Control 
Devices and the repeal of the 1971 Manual on Uniform Traffic Control 
Devices. Mr. Coulter said the 1978 edition incorporates all revisions 
which have been approved through official rules issued by the Federal 
Highway Administration, He mentioned the Department has prepared 
two supplements to the national manual. The first supplement explains 
Oregon's standard practices and interpretations as related to the 
national manual, The second supplement identifies signs used in Oregon 
which are not included in the national manual. Following his favor- 
able recommendation, the Commission unanimously adopted the 1978 manual 
with the two supplements and the following seven exceptions as a 
temporary rule as follows: 


July 17, 1979 - 3150 - 


ve 


23) Maupin-Cow Canyon, The Dalles-California Highway, 
Wasco County, 21.2 miles. 


24) M.P. 43.9-Junction McMinnville Spur, Salmon River 
Highway, Yamhill County, 2.5 miles. 


25) Dayton Junction-Lafayette Highway, Pacific Highway 
West, Yamhill County 2.5 miles. 


26) Junction Lafayette Highway-Junction Pacific Highway 
West, Salmon River Highway, Yamhill County, 2.9 miles. 


27) Siuslaw River-Walton, Florence-Eugene Highway, Lane 
County, 6.3 miles. 


Consideration was given to the construction of a new 
Eugene office building. Mr. Coulter stated the present facilities 
occupied by the Motor Vehicles Division, State Police, and the District 
Highway Engineer in Eugene have gradually become overcrowded and in- 
convenient to the using public. He mentioned expansion at the present 
site on Franklin Boulevard ig not possible and the location is not 
geographicaly situated for best use by the Motor Vehicles Division and 
the State Police. It has been concluded that a suitable joint use of 
office facilities for the Highway District Engineer, Motor Vehicles 
Division, and State Police can be developed on existing State Highway- 
owned property in the northeast quadrant of the Beltline Road inter- 
change with I-5 with direct access to Game Farm Road. Mr. Coulter 
said under this plan the Highway Section Maintenance Station and the 
Resident Engineer's offices will remain at their existing location on 
Franklin Boulevard. The present estimate of a 15,000 square foot 
building and related site development is $1 million. He said up to 
60% of the cost is expected to be offset by sale of the existing 
Motor Vehicles Division's office location, the unused remainder of the 
proposed new site and several other smaller State-owned parcels in the 
vicinity. Mr. Coulter mentioned several other excess parcels in Lane 
County are becoming available for sale and could provide additional 
funding credit. Commissioner Hollern expressed a concern that the 
spending of funds for this project should be prioritized with the re- 
pair and rehabilitation of the road system. Commissioner Coleman felt 
that this building is needed and gave his support for the construction 
of the new building. The Commission granted initial approval of the 
concept for the Department to proceed with the formal design of the 
building. 


Mr. Boyd gave an overview of the actions the Department has 
taken to solve the problem of the Multnomah County Rocky Butte Facilities. 
He submitted to the Commission a report with the chronology of the 
actions the Department has taken. (Copy of report on file in the 
Commission's files in Salem.) Mr. Boyd showed various slides of the 
facilities, showing its close proximity to I-205, Banfield Freeway, 

Union Pacific Railroad, and Rocky Butte to the west. Mr. Klaboe thanked 
Mr. Boyd and Vice Chairman Walsh for their extra hours of work in the 
Rocky Butte functional replacement. 
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Big Creek Section, Lower Columbia River Highway, 
Clatsop County, 1.9 miles. 


Westport-Clatskanie, Lower Columbia River High- 
way, Columbia County, 10.3 miles. 


West End One Way Couplet-M.P. 15.2, Coos Bay- 
Roseburg Highway, Coos County, 3.5 miles. 


Lava Butte Lookout-Sugar Pine Butte Road, The Dalles- 
California Highway, Deschutes County, 8.3 miles. 


Plainview Road-Deschutes River, McKenzie-Bend Highway, 
Deschutes County, 7.1 miles. 


Burns-Burns Junction, Central Oregon Highway, Harney 
County, 1.5 miles. 


M.P, 52.0-Poison Creek, John Day-Burns Highway, 
Harney County, 10.3 miles. 


Poison Creek-Surns Junction, John Day-Burns Highway, 
Harney County, 5.2 miles. 


Four Corners-White City, Crater Lake Highway, Jackson 
County, 3.8 miles. 


Brownsboro-North Fork Little Butte Creek, Lake of the 
Woods Highway, Jackson County, 7.8 miles. 


Eddyville-Cline Mountain, Corvallis-Newport Highway, 
Lincoln County, 5.8 miles. 


M.P. 70.20-Santiam Junction, North Santiam Highway, 
Linn County, 11.6 miles. 


Black Canyon Creek-Harper Junction, Central Oregon 
Highway, Malheur County, 20 miles 


Tronsides-Brogan Hill, John Day Highway, Malheur 
County, 14.3 miles. 


Talbot Road-Santiam River Bridge, Jefferson Highway, 
Marion County, 1.3 miles. 


Grande Ronde-Wallace Bridge, Salmon River Highway, 
Polk County, 5.6 miles. 


Grass Valley-Kent/Grass Valley Road, Sherman Highway, 
Sherman County, 13 miles. 


Pendleton-Adams, Oregon-Washington Highway, Umatilla 
County, 10.5 miles. 


Kent-Shaniko, Sherman Highway, Wasco County, 16miles. 
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NOTE: Projects not contracted in the year shown will be number 1 
priority for the following year. 


Mr. Talbot reported that over the past year staff has been 
working with Mr. Dean Jackson to insure his compliance with his agree- 
ment to develop a recreational vehicle campground at Agness within 
the Rogue River Scenic Waterway in Curry County. He said the key 
issue in the agreement is the requirement for Mr. Jackson to establish 
vegetative screening along the top of the river bank within one year 
of commencing construction. The landscape screening was to have been 
completed by June 27, 1979. As a result, legal counsel has initiated 
steps to enjoin Mr. Jackson from opening his recreational vehicle camp- 
ground until such time as the landscaping has been completed satisfactorily 
and found to be in compliance with the agreement. Mr. Talbot said in 
the event that legal actions to enforce the Commission's agreement with 
Mr. Jackson does not produce satisfactory results condemnation for 
all or part of the subject property may be necessary. Mr. Talbot 
requested and received unanimous authority from the Commission to go 
to the Water Policy Review Board to get their concurrence prior to 
commencing condemnation proceedings if it becomes necessary. 


Mr. Talbot stated that he wanted to inform the Commission 
that since August 1978, legal counsel and staff have been corresponding 
with Mr. Forrest Solomon and his attorney concerning illegal placement 
of a mobile home on the John Day River Scenic Waterway in Wheeler 
County. He said the mobile home was installed without notification 
of intent as required by ORS 390.845(3). Mr. Talbot stated as a result 
of numerous unfulfilled requests for written notitication ana removal 
of the mobile home, legal counsel has filed an action to require Mr. 
Solomon to remove his mobile home from the area within Scenic Waterway 
jurisdiction. 


The Commission considered a request from Shirley L. Shorb 
to place a mobile home on the Rogue River Scenic Waterway at Agness in 
Curry County. Mr. Talbot said the site is approximately 900 feet 
from the river. The mobile home site will not be screened from view 
from the river by topography or land formation, but there is substantial 
vegetative screening existent between the river and the site. Mr. Shorb 
has indicated that he has no intention of removing any of the vega- 
tation. The Commission unanimously granted Mr. Shorb a variance to 
place his mobile home at the described location subject to conditions 
outlined in Mr. Talbot's letter of July 17, 1979, to Mr. Shorb. 


Attention was given to a proposed administrative rule to 
close two sections of the beach to vehicles in Lincoln County (except 
by permit) year round from the south jetty at Yaquina Bay southerly to 
the Sandpiper Village subdivision and from Waldport south to Yachats, 
at the Lincoln County - Lane County line. Mr. Talbot mentioned a public 
hearing was held on July 3, 1979. It brought 15 responses from the 
public, 11 in favor of closure and 4 opposed. Following Mr. Talbot's 
favorable recommendation, the Commission unanimously adopted a permanent 
rule ("Ocean Shore Administrative Rule No. 12A") closing the two 
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The Commission considered the distribution of Fiscal Years 
1979 and 1980 Federal Aid Special Highway Bridge Replacement Off-System 
Program Funds. Mr. Coulter mentioned the allocation has been distrib- 
with the Memornadum of Understanding as jointly 
Association of Oregon Counties and the League of 
said Federal law requires between 15 and 35 percent 
assigned to Off-System projects. 


uted in accordance 
developed with the 
Oregon Cities. He 
of the funds to be 


have been investigated and are eligible for funding. 
recommendation, the Commission unanimously approved the following 
projects and authorized him to sign the necessary agreements: 


PRIORITY LIST OF OFF-SYSTEM BRIDGE REPLACEMENTS FOR FISCAL 1979 


BRIDGE 


S.F.K. Coquille R. 
(Gaylord) Br. 


Dairy Cr. 

McFee Cr. 

Lakewood Bay 

Little Deschutes R. 
Parrot Cr. 


N. Fk. Yachats R. 


HWY. 


County Road 
153 


Susbauer Rd, 
Midway Rd. 
N, Shore Dr. 
Masten Rd, 


New Era Rd. 


PRIORITY LIST OF OFF-SYSTEM BRIDGE 


BRIDGE 
Dairy Cr. O'Flow 
Gales Creek 
Deschutes R. 
Catherine Cr. 
Salmon R, 
Fiddle Cr. Brs. (3) 
"D" Canal Br. 


Christensen Cr. 


July 17, 1979 


HWY. 


Harrington Rd. 
Parson Rd, 
Twin Brs. Rd. 
Wilkinson 


Arra-Wanna 


6th St. 


Robinson Rd, 
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COUNTY 


Coos 


Wash. 
Wash, 
Clack. 
Des. 
Clack. 


Linc. 


REPLACEMENTS FOR 


COUNTY 
Wash, 
Wash, 
Des. 
Union 
Clack. 
Lane 
Klam. 


Wash. 


The program funds 
Upon Mr. Coulter's 


COST 


x 1,000 


140 


276 
111 

60 
157 
385 


140 
1,269 


FISCAL 1980 


COST 
x 1,000 


63 


has been received. This formula distributes 40% of the funds equally 
and 60% by population. (Copy of guidelines and procedures on file 

in the Commission's files in Salem.) This item was presented to the 
Commission for their information prior to implementation. 


Mr. Talbot recommended the appointment of Mr. Tom Young from 
Baker to the State Parks and Recreation Advisory Committee for a four- 
year term, effective today. Commissioner Hollern moved that this 
appointment be made and Vice Chairman Walsh seconded; motion carried 
unanimously. 


Attention was given to a resolution accepting a grant offer 
from the Federal Aviation Administration for financial assistance in 
the amount of $169,925 for continuous airport system planning for the 
State. Mr. Burket said the total cost of the two-year project is 
$226,567 and sponsor's matching funds of $56,642 will be comprised of 
agency salaries and travel expenses for participating personnel. He 
stated this grant will allow not only for updating all segments of the 
plan, but for the collection of operational data that was not possible 
when the original plan was accomplished. The Commission unanimously 
adopted the resolution as recommended by Mr. Burket. ("Aeronautics 
Miscellaneous Resolution No. 23" on file in the Commission's files, 
Salem.) 


Mr. Burket mentioned that the Metropolitan Service District 
of Portland is seeking a new sanitary land fill site. He said they 
have four sites under consideration and one of the locations is at 
the Mira Monte Farms located just north east of the Aurora State Air- 
port. The service district is having CH2M Hill do a six-month feasi- 
bility study. Mr. Burket said Clackamas County has appointed an 
Advisory Committee on land fill siting and he recently asked that he 
be appointed to the Committee because of the close proximity to the 
proposed site to the airport. Mr. Burket indicated concern of the 
smoke hazard from burning and the birds that collect in sanitary areas 
which would be hazardous to aircraft. 


Commissioner Hollern inquired about the availability of 
aviation fuel, Mr. Burket said the fuel situation seems to be easing 
except for isolated cases. He mentioned that his office has recently 
installed a toll free line for use by the 75 aviation fuel retailers of 
the State to keep the Department apprised of their current status of 
fuel. 


There was discussion concerning the Department fuel budget. 
Mr. Klaboe indicated that the Department will probably use more fuel 
this year than last year due to the additional construction work in 
progress. Mr. Coulter said comparing June 1978 to June 1979 by counting 
920 passenger cars the mileage is down approximately 11%, However, 
diesel consumption is up a little over 10%. 
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sections of the beach in South Lincoln County. (This rule amends 
"Qcean Shore Resolution No. 12".) The permanent rule was filed with 
the Secretary of State on July 19, 1979, and was published in the 
Administrative Rule Bulletin on August 1, 1979. 


Mr. Talbot reported that a petition was received in May 1979 
from a group of property owners at the Community of Tierra Del Mar 
in Tillamook County to close the beach to vehicle use the year round. 
He said present regulations include closure from May 1 to September 30 
and open the rest of the year. The petitioners want to eliminate the 
conflicts between pedestrians and cars. Mr. Talbot stated a hearing 
was held on June 9, 1978, and those opposed to closure claimed loss 
of traditional rights and loss of public access. He said public input 
was evenly divided and local officials are opposed to closure. Mr. 
Talbot mentioned that adequate off-beach public parking for beach 
users is very limited. Until more adequate off-beach parking is pro- 
vided, closure would limit use of the northernmost section of the 
beach to those willing to hike some distance, Mr. Talbot recommended 
no change in the present regulations. The Commission unanimously 
accepted hig recommendation. (See further entry for Mr. Robertson's 
presentation regarding this matter.) 


Mr. Talbot handed to the Commission a summary of attendance 
at 11 key usage campsites sold from July 9 through July 15, 1979, 
which shows a drop of 14% for last year. (Park attendance report on 
file in the Commission's files, Salem.) He said non-resident camping 
has declined approximately 35%. Mr. Talbot pointed out if this 14% 
decline holds over a two-year period it would represent a million 
dollar loss in income in camping fees. 


Mr. Allen Robertson of Pacific City (Tierra Del Mar) stated 
that he does not comprehend the staff report concerning the ocean 
shore vehicle regulations at Tierra Del Mar. He said this area has 
avenues running to the beach every 160 feet and parking is provided. 
Mr. Robertson mentioned the mouth side of Sand Lake is probably the 
most fragile estuary on the Oregon Coast. It is so completely 
accessible from the north side that the estuary is being abused. He 
said people drive their vehicles into the area year-round and go 
through the estuary over the shrimp beds and other marine life present. 


The Chairman thanked Mr. Robertson for his comments and his 
letter dated July 12, 1979. 


Mr. Talbot reported that the Parks' budget for 1979-81 
contains an appropriation of $500,000 for local government park con- 
struction and improvements. He mentioned this pass-through funding is 
basically a continuation of the State Grants-in-aid program initiated 
in the 1977-79 biennium. Mr. Talbot stated that staff has updated the 
guidelines used in allocating funds and administering local projects 
generated by this program. Copies of the guidelines were distributed 
to local agencies for review and comments and so far favorable response 
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Chairman Yturri presented to Mr. Klaboe a 30-year service 
pin and congratulated him on his outstanding service with the Department. 


The Chairman adjourned the meeting at 11:45 a.m. 


Anthony Yturri, Chairman 


Tom Walsh, Vice Chairman 


Michael P. Hollern, Commissioner 


% . 
taf )-\ D4 
Peter J.“Brix, Commissioner 


7 BALK. J 


B. Gordon Coleman, Commissioner 


OY Heeh2_ 
C. W. Head, Manager 
Commission Services 
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Consideration was given to a request to present to the 
August Emergency Board to transfer the expenditure limitation for 
the Motor Vehicle Accident Fund from State Accident Insurance Fund : 
to the Motor Vehicles Division. Mr. Ward stated this request is a 
result of the 1979 Legislature passing Senate Bill 255 which transfers 
the responsibility from the Motor Vehicle Accident Fund to the Motor 
Vehicles Division, effective July 1, 1979. The Commission unanimously 
approved the request as recommended by Mr. Ward. 


Commissioner Brix stated that he has submitted a letter to 
the Department stating that he has a potential conflict of interest 
because of his ownership in a joint venture between Coast Marine 
Construction Company and Knappton Corporation. Mr. Brix stated if 
the joint venture is working on a highway job, he will not participate 
in any discussion relating to the project. 


TIO SOUTHEAST CARUTHERS STREET PORTLAND, OREGON 97214 503/232-9155 


KNAPPTON CORPORATION 


July 16, 1979 


Oregon Department of Transportation 

135 Transportation Building 

Salem, OR 97310 

RE: Joint Venture - Coasf-Knappton, A Joint Venture 
Gentlemen: 

Coast-Knappton, a Joint Venture between Coast Marine Construction Company 
and Knappton Corporation, has submitted a prequalification request to the 
Department to bid on Highway Division contracts. 

This is to advise you of a possible conflict of interest and also to advise 
you that I will abstain from voting on any action relating to any contracts the 
Joint Venture may enter into with the Highway Division. 

Very truly yours, 
C316 
President 


PJB/bc 


cc: Governor Victor G. Atiyeh 
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Lease agreement with the Department of the Army, Corps of 
Engineers, to lease approximately 34.5 acres of Federal land 
and water (Coquille River North Jetty Wharf Site) within 
Bullards Beach State Park, Coos County, for public park and 
recreational purposes for a period of twenty (20) years 
beginning February 10, 1976, and ending February 9, 1996. This 
agreement modifies, replaces and supersedes the existing 
November 22, 1963, twenty-five year lease agreement. (Parks 
Branch) 


Renewal of an agreement with Kyle Smith and Elizabeth Jane Smith 
to operate the concession in the Vista House in Crown Point 
State Park from April 1, 1979, to March 31, 1981. Lessee 

will pay the State 10% percent of each calendar year's gross 
sales from the operation of the concession and from all other 
revenue-producing facilities on the premises. The State may 
terminate the lease on the breach by lessee of any of the 

terms of the lease. (Parks Branch) (Multnomah County0 


Agreement with the South Fork Water Board to participate in 
the cost of the Board's repairs of a major break in the water 
line providing domestic water service to Milo McIver State 
Park, Clackamas County. The State will pay to the Board the 
sum of $2,500 as its participation in the total estimated cost 
of $24,500. (Parks Branch) 


Agreement with the City of Albany for the completion of a 
city-wide survey and inventory of cultural resources in the 
City of Albany. The object of this contract is to assist the 
City in meeting its requirements for the identification of 
cultural resources on the LCDC Statewide Planning Guidelines 
and, at the same time, expand the Statewide Inventory of 
Historic Properties. The amount of payment by the State is 
limited to $5,000. The total expenditure will be wholly 
reimbursed to the State from Federal Survey and Planning 
monies made available by the Heritage Conservation and 
Recreation Service, U. S. Department of the Interior. (Parks 
Branch) 


Agreement with the Junior League of Portland for the completion 
of a city-wide survey and inventory of Terra Cotta Buildings in 
the downtown area of Portland. The object of the contract 

is to assist the City of Portland in meeting its requirements 
for the identification of cultural resources in the LCDC State- 
wide Planning Guidelines and, at the same time, expand the 
Statewide Inventory of Historic Properties. The amount of 
payment by the State is limited to $1,996. The total expenditure 
will be wholly reimbursed to the State from Federal Survey and 
Planning monies made available by the Heritage Conservation and 
Recreation Service, U. S. Department of the Interior. (Parks 
Branch) 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
50026 Frances Rice $ 30,000.00 
50384 James D. Bellmore -0- 
50389 L. B. Nelson Corporation -0- 
50450 Maulding, John et al 650.00 
50451 Dora May Benedict 425.00 
50454 Harry E. Skelton 200.00 
50464 Sinclair, Roger L. et ux 475.00 
50468 Buck, William E. & Angela E. 125.00 
50469 Jackson, Kenneth E. et al 200.00 
50474 Franklin, James C. Jr. et ux 300.00 
50475 Tippin, Wesley & Erma 275.00 
50479 Gene Cutts G.M.C. Trucks, Inc. 500.00 
50480 R. B. Investments 600.00 
50550 John A. & Mary A. Campbell 100.00 
189-1.55 Dr. Ronald P. Macedo 360.00 
189-1.55 D. Wernli dba Motor Vu Drive In 50.00 
1é Transactions $ 34,260.00 


(2) Agreement with Portland General Electric Company whereby safety 
requirements have been established by the United States Atomic 
Energy Commission requiring a clear zone or "exclusion area" to 
be established for the Trojan Nuclear Plant and involves a portion 
of the lower Columbia Highway No. 2W between M.P. 41.11 and 43.10. 
Included in the agreement is a restriction against residential 
use or overnight camping within the highway section; the right 
for PGE to require halting of traffic and the removal of persons 
or property in emergencies or a threat thereof; and emergency 
alerting procedures. (Maintenance Section) 


(3) Agreement with the City of Coquille for installation of traffic 
signal equipment on the Coos Bay-Roseburg Highway at 2nd Street. 
The State will design, install and maintain the signal equipment 
using State funds. The City has agreed to close the pedestrian 
crosswalk at Ist Street and to pay all costs of electrical energy 
consumed in operation of the traffic signals. (Local Government) 


(4) Agreement with the City of Bend and Boyd Center for the installa- 
tion of traffic signals on The Dalles-California Highway at 
O. B. Riley Road toaccommodate the Bend River Mall. The State 
will design, install and maintain the signal equipment; the City 
will pay for electrical energy for operation; and the Company will 
pay all costs of the project. (Local Government) 
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7-17-79 
TO: Oregon Transportation Commission 
SUBJECT: Report of Action Taken Under Delegated Authrority 


(Confirmation) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transporation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
the following action and report this for your official records: 


By telephone on June 8, 1979, I gave approval 

to J. B. Boyd to accept the option from Frances Rice 
for six percels on the Bend South City Limits-—Mur phy 
Road Section of the The Dalles-California Highway 

in Deschutes County for a consideration of $30,000. 
File 50026. 


~ 
( Aaetiee Sera Oe Se 
Anthony Yury, Chairman 

Oregon Transportation Commission 


Dated this 43 day of Yeewe— >» 1979. 
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(10) Agreement with Jackson County for the completion of a county- 
wide survey and inventory of cultural resources in Jackson 
County. The object of the contract is to assist Jackson 
County in meeting its requirements for the identification of 
cultural resources on the LCDC Statewide Planring Guidelines 
and, at the same time, expand the Statewide Inventory of 
Historic Properties. The amount of payment by the State is 
limited to $3,000. The total expenditure will be wholly 
reimbursed to the State from Federal Survey and Planning 
monies made available by the Heritage Conservation and 
Recreation Service, U. S. Department of the Interior. (Parks 
Branch) 


(11) Agreement with the City of Astoria for the completion of a 
city-wide survey and inventory of cultural resources in the 
City of Astoria. The object of this contract is to assist 
the City in meeting its requirements for the identification 
of cultural resources on the LCDC Statewide Planning Guidelines 
and, at the same time, expand the Statewide Inventory of Historic 
Properties. The amount of peyment by the State is limited to 
$3,000. The total expenditure will be wholly reimbursed to 
the State from Federal Survey and Planning monies made available 
by the Heritage Conservation and Recreation Service, U. S. 
Department of the Interior. (Parks Branch) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, I approve all actions listed above and on the 
previous two pages (totaling 11 items) and report this 
action for your official records. 


Dated this /3 day of June, 1979. 


itAAL 
Anthony YturyZ, Ahairman 
Oregon Transportation Commission 
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Lexington-Boinbing Range Rd. 
nen a ee aes BONES 
Type of Work _12.26 Miles, Grade & Pave F.A. Proj. No. __ State 
County i bannato Highway__Lexington/Echo § Heppner 
No. of Bidders E) Low Bidder__Peter Kiewit Sons’ Co., Vancouver, WA __ 


Low Bid $_2,082,973.00 


Engineer's Recommendation: Award to low bidder. 


Ne 2 Project Castle Rock-Cedar Cr. (M.P. 4.8 - 16.5) 
(Contract No. 8960) 
Type of Work 11.7 Miles, Pavin F.A. Pro). No. __ State 


County Tillamook §& Yamhil] Highway Three Rivers 
No. of Bidders 5 Low Bidder__J- C- Compton Company, McMinnville 


Low Bid $837,298.50 


Engineer's Recommendations: Award to low bidder. 


No. 6 Wades Point-Joseph 


Project “a Oo . * 5 eensamemamernameees 
Contract No. 89 
Type of Work 8.63 Miles, Grade & Pave F.A. Proj. No State 
County Wallowa Highway Wallowa Lake toa 
No. of Bidders___6 _ Low Bidder__ Poe Asphalt Paving, Inc., Clarkston, WA 


Low Bid $ 12154, 586.00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 
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REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


No l Proact —N. 6th St, at "A" St. (Grants Pass) 
: Contract No. 8956 


Type of Work __Traftic Signal Installation FA. Proj. No, State 
County __Josephine 0 Highway Redwood 

No. of Bidders 2 Low Bidder__Sims Electric of Medford, Inc., Medford 
Low Bid $29,986.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Grants Pass and the sum of $34,800.00 
is deposited by the City. 


No. 2 Project j - C . 5 
ontract O. 


Type of Work 0-65 Mile, Grade, Pave & Signinc F.A. Proj. No. _ 1X-9653 (3) 
County__Clackamas Highway 6 SE_82nd 


No. of Bidders 3 Low Bidder Cascade Construction Company, Inc., Portland 


Low Bid $449, 893.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and Clackamas County and the sum of 
$30,900.00 is deposited by the County. 


No.3 Project _Ox-Beech Creek Summit 

(Contract No. 8958) 
Type of Work__12.60 Miles, Pavin F.A. Proj. No, __State 
ae) Pendleton-John Day 


No. of Bidders__.7 Low Bidder__R. L. Coats, Bend 


Low Bid $ 1,446,090. 00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate..@.2/2-.7.9..... 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
46641 Weaver, Joseph Lyle et ux $ 3,088.00 
49781 Milton O. Brown et al 5,500.00 
50034 Wolfe, Jacob M. & Virginia M. 13,485.00 
50039 Wolfe, Jacob M. & Virginia M. 1,150.00 
50117 Eldon D. Holznagel et al 49,500.00 
50310 Stokesberry, Francis M. et ux -0- 
50481 Betz, Leonard B. et ux 770.00 

7 Transactions $73,493.00 


(2) Agreement with Klamath County for installation of traffic 
signals on the Klamath Falls-Lakeview Highway at Madison 
Street. The State will design, install and maintain the 
signals using Federal Aid Safety Funds. The County has 
agreed to pay all costs of electrical energy consumed in 
operation of the traffic signal equipment. 


Baht 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve all actions listed 
above and report this action for your official records. 


Dated this sg day of jue , 1979 
> < oO ™ 


Oregon Transportation Commission 


EE ee 


iL 


a =e. “ENGINEER 
DATE: 7 cin 
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No. 7 Projoct SW 117th-SW Hocken & NE Sandy-SE Flavel 
(Contract No. 8962) 
Type of Work _©-62 Miles, Pavin F.A, Proj. No. State 
County __ Washington & Multnomah Highway__Tualatin & Cascade 
No. of Bidders __3 Low Bidder - A. Hatch Co., Bend 


Low Bid $851,280.00 


Engineer's Recommendation: Award to low bidder. 


No. _8 Project Heisler St.-Court St. (Dufur) 


Type of Work Grading and Pavin F.A. Proj. No. SOS-3301(1) _ 
County Wasco Highway—_City Strect (N. 4th St.) 


No. of Bidders Low Bidder 


Low Bid S$ 


Engineer's Recommendations: No Bids Received. 


On June 12, 1979, I accepted the State Highway 
Engineer's recommendations for award of the 
projects on which bids were received June 7, 1979, 
and authorized him to sign the contracts when 
conditions for the awards have been met. 


Dated this /¢ day of June, 1979. 


Oregon Transpoftation Commission 
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Agreement with the United States Forest Service for the 

use of their facilities for the installation and maintenance 
of a radio repeater base station by the Highway Division on 

Halls Ridge in the Detroit area, Marion County. The annual 

cost is $170 per year. (Radio Unit) 


Agreement with the Town of Hammond to connect sewer fa- 
cilities at Fort Stevens State Park, Clatsop County, into 
the proposed Town of Hammondsewer system. The estimated 
cost to the State is $100,000. The contractor selected by 
the Town to accomplish the work will not be released until 
the State gives final written approval. (Parks Branch) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and on 
the previous page (totaling 7 items) and report this action 
for your official records. 


Dated this > day of TZ , 1979 
Os O—Y—— 


Oregon Transportation Commission 


APPROVEU 
SSO... Ce 


TATE HJGHWAY ENGINEER 


DATE: ©, 2.2779... 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49767 Michalek, David J. & Doris E. $ 1,025.00 
50046, 47 Ashback, Gary D. and Inez L. 900.90 
50073 Nauer, Zelia C. 511.30 
50211 Walker, Lyle V. and Anna F. 62,000.00 
50297 Hill, Charles H. and Eloise C. 199.00 
1W-118.17 Rice, Henry C. and Ellen K. 420.00 


6 Transactions $ 64,956.50 


(2) Agreement with Marion County for improvement of the Battle 
Creek-N. Jefferson Interchange Section of the Pacific 
Highway. The State will design, construct and maintain 
the project using Federal Aid Interstate Funds. The 
County has agreed to accept jurisdiction of portions of 
the reconstructed County Roads and to cooperate in the 
adjustment of any conflicting utilities. (Local Govt.) 


(3) Agreement with Marion County for the installation of traffic 
signals on Silverton Road at Cordon Road (Both County Roads). 
The State will design and install the traffic signal equip- 
ment. The County will pay 100% of the costs and, upon com- 
pletion, perform all maintenance and pay for all electrical 
energy. (Local Govt.) 


(4) Supplemental agreement with Washington County to relinquish 
portions of right of way purchased for reconstruction of Sagert 
Road. The original 1967 agreement for construction of the 
Pacific Highway-Clackamas County Line Unit of I-205 did not 
include the Sagert Road crossing and approaches; however, it 
was included in the construction plans but never relinquished 
to the County. (Local Govt.) 


(5) Agreement with Benton County to realign a portion of the 
Lewisburg-Granger Road and install railroad crossing protection 
under the Federal Aid Title II Safety Program. The County 
will furnish all engineering services and provide the re- 
quired matching funds. The State will monitor the work and 
submit claims for Federal aid participation. (Local Covt.) 


pie APPROVED 


Vee 7 74 ae 
e— 2 /~7 TATE Hi ae ENGINEER 
= Z pate: </2SZ 
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QUARTERLY REPORT OF PROPERTY DAMAGE CLAIMS 
MADE AND COLLECTED BY STATE HIGHMAY DIV. LEGAL SECTION 


Period From 4-1-79 Thru. 6-30-79 


No. Amount 

Clains Pending at Beginning of Period 78 $108,731.11 

Claims Pending at End of Period 76 $ 81,718.67 
Money Collected During Period 

Installment Payments 74 ¢ 2,599.50 

Compromise Payments 6 511,739.57 

Payments in Full 150 § 93,305.06 

as ria ark ake Malle ae wt eS 6 106,644.13 

Claims Abandoned During Period 20 § 9,655.61 

Damage Cases (Actions Filed) 45 g 34,508.54 


Uncollected Judgnents 


* Referred to Department of Revenue for collection. 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY ide eta S B 


STATE HIGHWAY ENGINEER - * Jel7-79 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Hamilton Electric, Inc. 
No. 8743 


Bracelin-Yeager Exc. & 
Trucking, Inc. 
No. 8811 


Hansen Electric Co. 
No. 8672 


Lakeside Industries 
No. 8775 


San Jose Steel Co., Inc. 
No. 8874 


Hamilton Construction Co. 
No. 8773 


Hamilton Construction Co. 
No. 8822 


Roy L. Houck Construction 
Co. 
No. 8683 


Zuber Bros. Contractors, 
Inc. 
No. 8489 


Houck-McCall Corp. 
No. 8866 


Acceptance 

Section and County Date 
Pacific Hwy. W. @ Barger June 11, 1979 
Ave. (Eugene) 
Lane County 
Hull St.-College Entrance June 11, 1979 
(Coos Bay) 
Coos County 
Oregon Coast Hwy. @ lith June 13, 1979 


St. (Bandon) 
Coos County 


Old Portland Rd.-S. 6th St. June 13, 1979 
(St. Helens) 
Columbia County 


Willamette River (Marquam) June 13, 1979 
Bridge 
Multnomah County 


Grande Ronde River (Pierce June 14, 1979 
Lane) Bridge 
Union County 


Grande Ronde River (Peach June 14, 1979 
Lane) Bridge 
Union County 


Bellevue-McMinnville June 27, 1979 
Yamhill County 


SW Sheridan St.-SW Slavin June 29, 1979 
Rd. (Portland) 
Multnomah County 


Arlington Rock Production June 29, 1979 
Gilliam County 


July 5, 19799 #7- > Ai 2Q__ 


H. $. Coulter, State Highway Engineer 
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Oregon Transportation Commission 


Confirmation Report of Actions Taken 
Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for the official records: 


1) 


2) 


3) 


4) 


5) 


6) 


7) 


On June 15, 1979, approved a personal and professional 
services agreement with Professional Development Seminars 
(Jean H. Names) to conduct a seminar entitled Professional 
Development for Women on July 23, 1979, at a cost not to 
exceed $425. 


On June 14, 1979, prohibited parking on the Cascade High- 
way North on the west side between M.P.1C0.40 (Engineer 
Station 105+65) to M.P. 1C€0.50 (Engineer Station 100+40) 
in Multnomah County. 


On June 20, 1979, approved a personal and professional 
services agreement with Shipley Associates for a course 

in Specification Writing on July 17-19 and on July 24-26, 
1979, at a cost not to exceed $2,500. (This agreement was 
voided due to an error in amount of agreement on July 3 & 
replaced by 2 separate agreements. See entries on next page) 
On June 20, 1979, approved a personal and professional 
services agreement with Shipley Associates for a 
secretarial writing course to provide secretaries with 
specialized skills in writing, editing, revising, 
organizing, proofreading and basic grammar on July 31 

and August 1, 1979, at a cost not to exceed $2,276. 


On June 18, 1979, approved an agreement with the City of 
Albany covering a Willamette Creenway Project in Linn 
County. (Acquisition of Bowman and Kutsch property, 
File No. OP 1500). 


On June 29, 1979, approved an agreement with the City of 
Eugene covering a Willamette Greenway Project in Lane 
County. (Delta Riverfront Acquisition, File No. WP-124-1408. ) 


On June 28, 1979, amended "Through Highways and Stop Signs 
Resolution No. 13" dated September 21, 1949, as follows: 


At the intersection of Fourth Street West (Sams Valley 
Highway No. 271, M.P. 2.44) with Fourth Avenue North 
(Sams Valley Highway No. 271) in the City of Gold Hill, 
northbound traffic on Sams Valley Highway No. 271 
(Fourth Street West) shall stop, with the exception of 
that traffic making a right turn from south to east. 
(Jackson County) (Mr. Coulter's approval filed under 


"Through Highways & Stop Signs Resol. No. 13 hh") 
=» 3173 = 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY 
BY STATE HIGHWAY ENGINEER 
On behalf of the Commission and under authority delegated to me to 


approve and execute the necessary agreements covering Local Govern- 
ment Project (FAS-C, FAUS, SOS and FAIX), I approved the following: 


Local 
Estimated Federal State Govt. Approval 
Section & Jurisdiction Total Cost Funds Share Funds Date 
FAUS PROJECTS 
Carpool Program $ 56,800 $50,000 None $ 6,800 6-7-79 
Eugene 


FAS-C_ PROJECTS 


Libby-Tarheel Creek Sec.$280,000 $246,000 $16,800 $16,800 5-16-79 
McLain-Libby Drive 

FAS-A429 

Coos County 


FAIX PROJECTS 
Basin Avenue/North $2,000,000 $1,700,000 None $300,000 6-27-79 


Going Street 
Portland 


July 6, 1979—77-=_> ( Oo cml 


H. S. Coulter 
State Highway Engineer 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Traffic signal installation on the Esplanade Street- 
Shasta Way Section of the Klamath Falls-Malin 
Highway and on Shasta Way in Klamath Falls, 

Klamath County. Bids received May 24, 1979. 
Contract No. 8939 awarded June 11, 1979, to 
Hamilton Electric, Inc., Eugene, at $240,897.92. 


2) Traffic signal installation on the Empire/Coos Bay 
Highway at K-Mart Access in Coos Bay, Coos County. 
Bids received May 10, 1979. Contract No. 8930 
awarded June 11, 1979, to Hamilton Electric, Inc., 
Eugene, at $35,248. 


3) Traffic signal installation on N.E. Halsey Street 
at N.E. 223rd Avenue in Fairview, Multnomah County. 
Bids received May 24, 1979. Contract No. 8940 
awarded June 14, 1979, to Hamilton Electric, Inc., 
Eugene, at $42,757.50. 


4) Work on the Progress Interchange Off Ramp on the 
Scholls Highway in Washington County. Bids 
received May 24, 1979. Contract No. 8952 awarded 
June 14, 1979, to Cascade Construction Company, Inc., 
Portland, at $448,852.50. 


5) Work on the Willamina Ave.-26th Ave. (Forest Grove) 
Section of FAU 5055 (Main Street) in Washington 
County. Bids received May 24, 1979. Contract No. 
8948 awarded June 15, 1979, to C. G. Gredvig, Inc., 
Portland, at $93,187.50. 


6) Traffic signal installation on the Broadway Street 
at 16th Street Section of the Cape Arago Highway in 
North Bend, Coos County. Bids received May 24, 1979. 
Contract No. 8938 awarded July 2, 1979, to Hansen 
Electric Co., Inc., Coos Bay, at $28,995. 


7) Work on the Lawnfield Road-Clackamas Highway Section 
of FAU 9653 (S.E. 82nd Drive) in Clackamas County. 
Bids received June 7, 1979. Contract No. 8957 
awarded July 3, 1979, to Cascade Construction 
Company, Inc., Portland, at $449,893. 
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8) 


9) 


10) 


11) 


12) 


13) 


B - 
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On June 28, 1979, established the following speed zones 
on the Dillard Highway No. 235 in the vicinity of 
Dillard and the Roseburg Lumber Company, in Douglas 
County: 


45 MPH from Winston South City Limits (M.P. 0.47) 
to 100 feet north of Reston Avenue (M.P. 1.47) 


35 MPH from 100 feet north of Reston Avenue (M.P. 1.47) 
to 200 feet south of Dillard-Brockway Road (M.P. 1.99) 


45 MPH from 200 feet south of Dillard-Brockway Road 
(M.P. 1.99) to 0.48 mile westerly of the west end of 
the South Dillard Bridge (M.P. 3.75) 


Rescinds Speed Zone Resolution File No. 410 dated October 10, 
1963. (Speed Zone Order No. 812) 


On June 29, 1979, prohibited parking on both sides of the 
Holiday Inn access road, a frontage road inside the limits 
of the Biddle Road Interchange on the Crater Lake Highway 
No. 22 (M.P. FO.69 to M.P. FO.81) in Jackson County. 


On July 3, 1979, approved a personal and professional 
services agreement with Shipley Associates for a course 
in Specification Writing on July 17 - 19, 1979, at a cost 
not to exceed $2,475. (This agreement voids a previous 
agreement approved on June 20, 1979. ) 


On July 3, 1979, approved a personal and professional 
services agreement with Shipley Associates for a course 
in Specification Writing on July 24 - 26, 1979, at a cost 
not to exceed $2,475. (This agreement voids a previous 
agreement approved on June 20, 1979.) 


On June 29, 1979, approved a maintenance agreement with 
Richard Apple to perform watchman's services at Molalla 
River State Park in Clackamas County. The contractor will 
be paid $50 per month. The agreement is effective May 1, 
1979, and is subject to termination by either party upon 
30-days written notice. 


On July 6, 1979, approved an Instructional Service Agreement 
with Chemeketa Community College for a course in Crash 
Injury Management during the period of July 23-27, 1979, 

at a cost of $773.85. 


Dated this gh day of July, 1979. 


ees. St. 


- S) Coulter, State Highway Engineer 
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July 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 16) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Engi- 
neer (Administration Order No. 18), I report that I have taken the 
following actions for your official records: 


(1) Permit of Entry to Union Pacific Railroad Co. from the Lower 
Perry Interchange to the West LaGrande Interchange of the Old 
Oregon Trail Highway in Union County. Approved June 7, 1979. 
RR 984 (16-12) 


(2) Agreement with Southern Pacific Transportation Co. for traffic 
signals on the Woodson Place-Main Street (Cottage Grove) Section 
of the Goshen-Divide Highway in Lane County. Approved June 6, 
1979. RR 983 (16-12) 


(3) Sale of 113 square feet excess property on the Bonneville- 
Patterson Ave. Section of the Willamina-Salem Highway in Polk 
County for a minimum consideration of $375. Approved May 21, 
1979. File 40823 (16-43) 


(4) Sale of 0.25 acre excess property on the Multnomah County Line- 
Tigard Section of the Pacific West Highway in Washington County 
for a minimum consideration of $25,000. Approved June 18, 1979. 
File 6963 (16-43) 


(5) Sale of 0.87 acre excess property on the Harbor Dr.-Barbur Blvd. 
Section of the Pacific Highway in Multnomah County for a minimum 
consideration of $23,125. This supersedes the April 4, 1979 
approval. Approved June 18, 1979. Files 26371, 26372, 26373, 
26374 (16-43) 


(6) Sale of 5,020 square feet excess property on the N W 21st Ave.- 
St. Helens Road Section of the Columbia River Highway in Multno- 
mah County for a minimum consideration of $54,000. Approved 
June 18, 1979. File 40291 (16-43) 


(7) Sale of 4,000 square feet excess property on the Marquam Bridge- 
S. E. 84th Ave. Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $42,000. Approved 
June 18, 1979. File 44650 (16-43) 
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9) 


10) 


11) 


12) 


13) 


14) 


July 10, 1979 


= 
> 7-17-79 


Traffic signal installation on N. 6th Street at 
"A" Street in Grants Pass, Josephine County. 
Bids received June 7, 1979. Contract No. 8956 
awarded July 5, 1979, to Sims Electric of 
Medford, Inc., Medford, at $29,986. 


Roadside improvement on the N.E. Maywood Place 
Section of the East Portland Freeway in Multnomah 
County. Bids received June 28, 1979. Contract 
No. 8970 awarded July 5, 1979, to Aichele 
Landscaping, Inc. & Ben Fox, Inc., Portland, at 
$157,690.15. 


Work on the N. Albany, Santiam Highway and Lebanon 
Road Interchanges on the Pacific Highway in Linn 
County. Bids received June 28, 1979. Contract No. 
8976 awarded July 5, 1979, to Wildish Corvallis 
Construction Co., Corvallis, at $902,438. 


Work on the Willamette River-Goshen Section of the 
Pacific Highway in Lane County. Bids received 
June 28, 1979. Contract No. 8975 awarded July 5, 
1979, to Wildish Construction Co., Eugene, at 

$3, 359,788.81. 


Work on the Grand Ronde (M.P. 20.0 - M.P. 21.7) 
Section of the Salmon River Highway in Polk County. 
Bids received June 28, 1979. Contract No. 8977 
awarded July 5, 1979, to Wildish Corvallis 
Construction Co., Corvallis, at $1,285,662.55. 


Work on the Columbia River Highway at Umatilla 
Bridge Spur in Umatilla County. Bids received 
June 28, 1979. Contract No. 8966 awarded July 6, 
1979, to Hamilton Electric, Inc., Eugene, at 

$78, 332.50. 


Work on the S.E. Morrison Bridge Ramp Section of the 
Pacific Highway East (S.E. Grand Avenue) in Multnomah 
County. Bids received May 24, 1979. Contract No. 
8946 awarded July 6, 1979, to Willamette-Western 
Corporation, Portland, at $147,388. 


Dated this /© day of July, 1979. 
Zz } Ld gee vt 
cS H. S. Coulter 
*Y State Highway Engineer 
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(19) 


(20) 


(21) 
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Report of July, 1979 (cont.) 


Service contract with Southern Pacific Transportation Co. for 
installation of grade crossing protection devices at Santiam 
Road at Albany, Linn County. Approved June 27, 1979. RR 921 
(16-12) 


Service contract with Southern Pacific Transportation Co. for 
Installation of grade crossing protection devices at Davidson 
Street at Albany, Linn County. Approved June 27, 1979. 

RR 986 (16-12) 


Sale of an Access Road Easement to Bonneville Power Admini- 
stration over 0.8 acre at the Abbott Quarry on the Wapinitia 
Highway in Wasco County for a minimum consideration of $100. 
Approved June 28, 1979. File Q 270 (16-43) 


Sale of 1.2 acres excess property on the Myers Creek-Brookings 
Section of the Oregon Coast Highway in Curry County for a 
minimum consideration of $1,000. Approved June 29, 1979. 

File 27550 (16-43) 


Sale of 1.0 acre excess property on the Warm Springs Jct.- 
Wapinitia Section of the Wapinitia Highway in Wasco County for 
a minimum consideration of $500. Approved July 2, 1979. 

File 11038 (16-43) 


>. 498: 
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(10) 


(11) 


(13) 


(14) 


(15) 


(16) 
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Report of July, 1979 (cont. ) 


Sale of 4,998 square feet excess Property on the Marquam Bridge- 
S. E. 84th Ave. Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $54,500. Approved June 18, 
1979. File 46836 (16-43) 


Sale of 0.50 acre excess property on the Independence Jct.- 
Bonneville Sta. Section of the Willamina-Salem Highway in Polk 
County for a minimum consideration of $2,000. Approved June 18, 
1979. File 37081 (16-43) 


Sale of 20 acres excess property on the Klamath Falls-Malin 
Highway in Klamath County for a minimum consideration of $4,000. 
Approved June 18, 1979. File Q132 (16-43) 


Sale of 27.6 acres excess property on the Heppner Jct.-Boardman 
Section of the Old Oregon Trail Highway in Morrow County for a 
minimum consideration of $20,000 cash. This supersedes the 

May 9, 1979 approval. Approved June 19, 1979. Files 16626, 
16628 (16-43) 


Sale of 0.5 acre excess Property on the Oakhill-Eugene Spring- 
field Highway Section of the Florence-Eugene Highway in Lane 
County for a minimum consideration of $47,200 less $375 for a 
retained shed, to Lane County. Approved June 21, 1979. 

Files 45119, 46383 (16-43) 


Modification of sale approved January 30, 1974, to remove the 
public use clause and accept the remaining $2,700 plus interest 
and costs from Baker County for 162,000 square feet in Baker 

on the Old Oregon Trail Highway in Baker County. Approved 

June 25, 1979. File 10153 (16-43) 


Sale of 5,000 square feet excess Property on the Marquam Bridge- 
S. E. 84th Ave. Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $52,000. Approved 

June 26, 1979. File 45113 (16-43) 


Sale of 4,675 square feet excess Property on the Marquam Bridge- 
S. E. 84th Ave. Section of the Mt. Hood Freeway in Multnomah 
County for a minimum consideration of $36,000. Approved June 26, 
1979. File 46783 (16-43) 


Service contract with Southern Pacific Transportation Co. for 
installation of grade crossing protection devices at Geary Street 
in Albany, Linn County. Approved June 27, 1979. RR 985 (16-12) 
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REPORT OF CONDEMNATION CASES TRIED 


State's 
Highest 
written 
offer made 
more than State's De fend- 
30 days Highest ants' 
prior to Testimony lowest 
Defendant __——S—sitrial_____at trial ___demand__ Verdict __ 
Donald R. Coon $14,500 $12,000 $64,500 $19,500 
{at trial) 
L-7667 
R-49313 
Section: Battle Creek-Talbot Road 
Highway: Pacific (I-5) 
County: Marion 
Approved by: Jack L. Sollis Date: July 9, 1979 
D. Brenner $16,000 $12,500 $50,000 $34,629 
L-7663 
R-49307 
Section: Battle Creek-Talbot Road 
Highway: Pacific 
County: Marion 
Approved by: Jack L. Sollis Date: July 2, 1979 
Kenneth G. Bartrum $25,000 $22,000 $36,000 $30 ,0N0 
L-7631 
R-42271 
Section: Mt. Hood Post Office-Fikes Corner 
Highway: Mt. Hood 
County: Hood River 
Approved by: Jack L. Sollis Date: June 12, 1979 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


. David G palhots State Historic Preser- 


L-7741 “Multnomah reat 


approval of th e tiation of Nibesiatie Sassictates for snecial 
assessment treatment as historic nronerty nursuant to 358.475 et 
seq. Multnomah County through its tax assessor is disnutina the 
approval of the Historic Preservation Officer of the desiaqnation 
of the pronerty for special assessment treatment as historic 
property. Said property is the Ambassador Hotel located at 1299 
S.W. Sixth Avenue, Portland, %reqon. The matter has been referred 
to the Attorney General's office for the defense of the State. 


L-7742 June A. Anderson v. aldo Geomme Abbott and the State of 
Oregon, actina by and throuah its Niqhwav Mivision: This 1s a 
lawsuit that arises out of an accident that occurred on July 19, 
1977, at the intersection of Highway 36 and Alvadore Road, a county 
road in Lane County. The nlaintiff alleges that the cause of the 
accident was the nealinence of the State in failing to nronerly 
replace a stop siqn that had been knocked down. The plaintiff is 
seeking $65,909 neneral damages, $990 special damaaes and $f,715 
for property damage. The matter has been referred to the Attorney 
General's office for the defense of the State. 


L-7743 A. E. Slaughter v. State of Oreaon Transnortation Cormission: 
This lawsuit arises out of an accident that occurred on Anril ? 
1978, in which the plaintiff was the nassenaer in a vehicle that 
allegedly struck road obstructions and ruts and other defects on 
Highway 22 in Polk County. The nlaintiff is seeking $25,990 aen- 
eral damages and $4,651.49 for property damaaes and nersonal iniury. 
The matter has been referred to the Attorney General's office for 
the defense of the State. 


L-7744 Imogene Slaughter v. State of Oreqon Transnortation Commis- 
sion: This 1s a companion case to L-7/43 and the plaintiff was 
the driver of the vehicle. The plaintiff is seeking $50,999 in 
general damages and $5,352.60 for property damaaes and personal 
injuries. The matter has been referred to the Attorney General 
for the defense of the State. 


L-7746 Deanna Wilson v. State of Oreaon: This lawsuit arises out 
of an accident that occurred on December 15, 1972, on Hiahway 34 
near Tryon Cement Plant east of Waldport in Lincoln Countv. The 

laintiff alleaes that the cause of the accident was the failure 
of the Highway Division to inspect, care and maintain the hiahway 
so as to alleviate the slick and icy condition on the bridae. The 
plaintiff is seeking $100,000 general damages and an unsnecified 
amount of special damages. The matter has been referred to the 
Attorney General for the defense of the State. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Highest Amount of 
Defendant ______2ffer__Anpraisal__ Settlement _ 
Bert Hoffman $13,100 $18,040 $15,500 
L-7250 
R-47996 
Section: Vail Creek-Sweet Home 
Highway: Santiam 
County: Linn 
Approved by: Jack L. Sollis Date: June 18, 1979 
Hicks Investment $ 300 $ 300 $ 625 
L-7668 
R-49329 
Section: Battle Creek-Talbot Road 
Highway: Pacific (I-5) 
County: Marion 
Approved by: Jack L. Sollis Date: July 2, 1979 
Capitol Exchange Corp. $47,500 $66 ,000 $73,000 
L-7593 
R-49545 
Section: Ross Island Bridge-52nd Ave. 
Highway: Mt. Hood 
County: Multnomah 
Approved by: Jack L. Sollis Date: June 14, 1979 
Howard W. Raabe $26 ,000 $35,850 $33,533 
L-7601 
R-49603 
Section: Ross Island Bridge-52nd Ave. 
Highway: Mt. Hood 
County: Multnomah 
Approved by: Jack L. Sollis Date: June 12, 1979 
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REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Defendant Cause of Action Plaintiff Judgment 
Michael D. Bruner Property Damage $184.14 $184.14 
and Robert J. Pedigo 
L-7299 
County: Multnomah 
Remarks: Amount sued for paid in full. 
Ann Marie Curry Property Damage $223.01 * 


4 


L-7503 
* Although a legal file was set up, no complaint was filed. Amount 


demanded was paid in full. 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On May 25, 1979 , $2,792,619.22 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of April, 19 79. 


(List of apportionments on file in Commission Files, 
Salem.) 


On May 31__, 1979 , $1,675,571.53 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of April, 1979. 


(List of apportionments on file in Commission Files, 
Salem. ) 


Dated this 31st day of _ Nay, 1979 


Attachments 


cc: F. B. Klaboe 
H. S. Coulter 
John Earley - Att. 
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REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Highest Amount of 
Defendant _ Offers Anpraisal Settlement _ 
Waco Scaffold & Equipment $20,600 $35,225 $31,000 
L-7602 
R-49608 
Section: Ross Island Bridge-52nd Ave. 
Highway: Mt. Hood 
County: Multnomah 
Approved by: Jack L. Sollis Date: June 15, 1979 
C. M. Gross $23,000 $68,000 $71,000 
L-7639 
R-49547 
Section: Ross Island Bridge-52nd Ave. 
Highway: Mt. Hood 
County: Multnomah 
Approved by: Jack L. Sollis Date: June 21, 1979 
Catherine Holmen $51,000 $61,400 $62,500 
L-7650 
R-48929 
Section: N.E. Glisan-S.£. Division 
Highway: East Portland Freeway 
County: Multnomah 
Approved by: Jack L. Sollis Date: July 2, 1979 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 


Plaintiff Defendant Cause of Action Plaintiff 
State of Oregon Susan Samsel Property Damage $186, 35 


L-7390 
County: Washington 
Disposed of by: Defendant made Payments of $159 and we are now 


unable to locate him. Smal] amount due does not 
justify further action. 
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PUBLIC TRANSIT DIVISION 


TRANSPORTATION BUILDING, SALEM, OREGON 97310 PHONE 378-8201 
July 5, 1979 


MEMORANDUM \ 


i) 


| 
To: dns UE Commission 
: / a 
From: DeYMis H. alk Mao — 
Public Transit Division 


Subject: Report of Actions Taken Under 
Delegated Authority 


On behalf of the Commission and under its authority delegated 
to me to approve and sign contracts, I have taken the following 
actions since my last report to you on March 19, 1979: 


I. Urban Mass Transportation Administration, Section 5, 
a federal program providing capital and operating 
assistance to urbanized transit systems on a pass- 
through basis. 


A. A Request for Reimbursement (acting as the recipient) 
with the Urban Mass Transportation Administration to 
receive $498,797 of federal operating assistance funds 
for Fiscal Year 1978 to the City of Salem (the grantee). 
(May 21, 1979) 


B. An agreement with the Urban Mass Transportation Admin- 
istration and the City of Salem to permit the City of 
Salem to receive and dispense the federal funds described 
in the City's capital grant application for Fiscal Year 
1979 funds. 

(June 21, 1979) 


C. An agreement with the Urban Mass Transportation Admin- 
istration and the Lane Transit District to permit the 
Lane Transit District to receive and dispense the federal 
funds described in the District's capital grant application 
for Fiscal Year 1979 funds. 
(June 22, 1979) 


II. Urban Mass Transportation Administration, Section 16(b)(2), 
a tederal program for capital purchases of vehicles and equip- 


ment to be used in transporting elderly and handicapped persons. 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On June 29 , 19  , $2,555.660.34 was distributed to 


the counties as their share of motor vehicle revenues 
(20 percent) for the month of May, 19 79. 
(List of apportionments on file in Commission Files, 


Salem.) 


On dune 29 , 1979 , $ 1,533,396.21 (12 percent of the 
Highway Fund) was distributed to the cities for the 
month of _ May » 1979 . 


(List of apporttonments on file in Comnisstion Files, 


Salem.) 


Attachments 


cc: F. B. Klaboe 
H. S. Coulter 


John Earley - Att. 


Dated this 14th day of _ June, 1979 


ZF Are 
¥. E. Koos, Controller 
Highway Division 
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B. City of Roseburg i 
A supplemental agreement to increase the contract amount 
to $76,992.00 
(May 31, 1979) 


C. Columbia County Council of Seniors; St. Helens 
A supplemental agreement to increase the contract amount 
to $65,307.00. 
(May 18, 1979) 


D. City of Reedsport 
A supplemental agreement to increase the contract amount 
to $12,000.00 
(June 21, 1979) 


VI. Urban-Rural Capital, a State General Funds program to contribute 
to capital purchases for the urban and rural areas. 


A. Rogue Valley Transportation District; Medford 
A supplemental agreement to increase the Division's share 
in capital purchases to $55,553.07. 
(March 28, 1979) 


B. Rogue Valley Transportation District; Medford 
A supplemental agreement to increase the Division's share 
in capital purchases to $57,540.00. 
(June 26, 1979) 


C. City of Roseburg 
A supplemental agreement to extend the loan of the Division's 
Argosy buses until September 6, 1979. 
(May 21, 1979) 


VII. Urban-Rural Areas Experimental Program, a State General Funds program 
to accompany the capital and operating funds program. Funding to be 
used in the three areas of marketing, planning and assistance, and 
experimentation. 


A. Yamhill County 
A supplemental agreement to increase the Division's share in 
YAMCO Transit to $23,510.00. 
(May 16, 1979) 


B. City of Woodburn 
A supplemental agreement to increase the Division's share in 
the Woodburn Transit System to $15,314. 
(May 30, 1979) 


VIIL. Intercity Public Transportation Assistance, a State General Funds 


program appropriated to the Emergency Board for use in projects 
improving intercity travel in Oregon. 
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A. An Application (acting as the recipient) with the Urban 
Mass Transportation Administration to receive $275,119 
in federal funds for Fiscal Year 1978 on behalf of nine 
non-profit grantees. 

(May 6, 1979) 


III. Urban Mass Transportation Administration, Section 9, 


a federal program to assist smaller communities in preparing 
transit development programs and conducting demonstration 
programs. 


A. A Contract with the Urban Mass Transportation Administration 
for $6,000.00 in federal funds for a management assistance 
grant to the City of Woodburn for improved management of 
transportation. 

(June 11, 1979) 


B. A Contract with the Urban Mass Transportation Administration 
for $1,000.00 in total federal and state General Funds to the 
Rogue Valley Transportation District for improved transit 
marketing aids. 

(June 25, 1979) 


C. A Contract with the Urban Mass Transportation Administration 
for $1,375.00 in total federal and state General Funds to the 
City of Corvallis for improved transit marketing aids. 

(June 25, 1979) 


IV. Urbanized Areas Assistance, a State General Funds program to 
support transit projects in the urbanized areas. 


A. An agreement with the City of Salem to pay up to $120,250 in 
State General Funds as part of the non-federal share for 
Project Nos. OR-03-0019 and OR-05-0002. 

(June 26, 1979) 


B. An agreement with the Lane Transit District to pay up to 
$265,157 in State General Funds as part of the non-federal 
share for Project Nos. OR-03-0021 and OR-05-0001. 

(June 26, 1979) 


C. A supplemental agreement with the Tri-County Metropolitan 
Transportation District of Oregon to pay up to $1,535,516 
as part of the non-federal share for Project Nos. OR-03-0008 
Amendment No. 1, and OR-03-0009. 
(June 26, 1979) 


V. Urban-Rural Operating Assistance Program, a State General Funds 
program to support the operations of public transit systems in 
Oregon's urban and rural areas. 


\. Rogue Valley Transportation District; Medford 
A supplemental agreement to increase the contract amount 
to $84,252.Gu. 
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A. A contract for $7,000.00 with Azimuth Surveying and - 


Engineering for consultant services to the Willamette 
Valley Rail Study Committee. 
(March 22, 1979) 


B.1. Lincoln City 
An agreement to pay $581.00 for costs directly assoc- 
jated with the repair and maintenance of an intercity 
bus shelter. 
(April 24, 1979) 


B.2. City of Florence 
An agreement to reimburse the City of Florence up to 
$3,000.00 for costs directly associated with the design, 
construction, and installation of an intercity bus 
shelter. 
(November 14, 1978) 
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August 21, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building at 10 a.m. Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 
Tom Walsh, Vice Chairman 
Peter J. Brix, Member 
B. Gordon Coleman, Member 
Michael P, Hollern, Member 
F. B. Klaboe, Director of Transportation 
George Beil, Assistant Director for Intergovernmental and 
Public Affairs 
Fred Miller, Assistant Director jor Administration 
Robert Royer, Assistant Director for Policy and Program 
Deve lopment 
H. S. Coulter, State Highway Engineer 
Larry Rulien, Executive Assistant to State Highway Engineer 
Roger G. Ritchey, Deputy Administrator of Aeronautics Division 
Dennis Moore, Administrator of Public Transit Division 
David Talbot, Administrator of Parks and Recreation Division 
Harvey Ward, Deputy Administrator of Motor Vehicles Division 
Glen Green, Federal Highway Administration 
C. W. Head, Manager, Commission Services 


} The Commission unanimously approved the following items on 
the consent calendar: 


1) Minutes of the following meetings: 


Regular monthly meeting of June 19, 1979 
Telephonic meeting of June 29, 1979 
Regular monthly meeting of July 17, 1979 


2) Adopted resolution declaring necessity of certain real 
property for public purposes and authorized condemna- 
tion. ("Real Property Condemnation Resolution 
No. 2689" on file in Commission's files, Salem.) 


3) Authorized increases in project authorizations on the 
following contracts: 


a) Contract No. 8962 for paving on S.W. 117th 
Avenue-S.W. Hocken Avenue (Beaverton) and N.E. 
Sandy Boulevard-S.E. Flavel Street (Port land) 
Sections on Tualatin Valley and Cascade Highways 
in Washington and Multnomah Counties, in the 
amount of $184,960 (17.6% increase). 
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MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


August 21, 1979 


es ~Seere.. 


Mr. Rulien recalled that the Noise Mitigation Policy and 
Noise Inventory Reports were presented to the Commission at the 
March 27, 1979 meeting. He mentioned the pelicy statements being 
presented today arg about the same that were submitted earlier this 
year. The one difference in the policy would be the idea that there 
may be sufficient merit in trying to respond to this kind of a need 
on a demonstration basis. He said the Department would cooperate 
with the property owners to see if the necessary agreements can be 
developed, to see if the necessary Interstate Funding can be obtained 
for the project, to proceed with it and to learn from that experience. 
He mentioned the match for the Interstate Funding could be supplied 
one half by the State and one half by the property owners. 
Mr. Rulien pointed out that the noise mitigation was not built into 
the I-205 Freeway through this section. Due to a change in Federal 
regulations, the noise mitigation was incorporated into the design 
of contracts on the freeway from Foster Road North. The Commission 
unanimously adopted the Noise Mitigatiu. Policy and approved the 
demonstration project to construct a sound barrier on I-205 near the 
Mt. Scott neighborhood, contingent upon getcilig the necessary agree- 
ments and Interstate Funds. (Copy of Policy ox file in the 
Commission's files, Salem.) 


Following Mr. Klaboe's recommendation, the Commission 
unanimously amended Delegation Order No. 22 by adding the following 
items to the Director's authority: 


1) Authorize appeals of cases to the Court of Appeals 
or the Supreme Court when an appeal is recommended 
by Legal Counsel. 


2) Authorize settlement for all cases in Litigation 
involving the Department after consultation with 
and recomnendation of Legal Counsel. 


The Commission set the next meeting date as Wednesday, 
September 19, 1979, in Salem. The following meeting was set for 


Wednesday, October 24, 1979, in Salem. (Later the meeting place 
was changed to Ontario.) 


Mr. Bell handed to the Commission a weekly count of the 
six border visitor centers for the period of August 13-19, 1979. 
He said this shows a decline of approximately 29% compared to the 
same period last year. He mentioned that the Astoria Visitor Center 
shows an increase of approximately 31% which is most likely due to 
the consolidation of the State center with the Astoria Chamber ot 
Commerce. Mr. Bell stated that staff hours will be reduced at the 
centers starting September 1, 1979, due to the decline in visitors. 
(Copy of Visitor Centers' Weekly Count on file in the Commission's 
files, Salem.) 
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b) Contract No. 8850 for the Ukiah Rock Production, 
Pendleton-John Day Highway, Umatilla County, 
in the amount of $11,719 (12.5% increase), 


c) Contract No. 8712, Pudding River (Red) Bridge, 
Clackamas and Marion Counties, in the amount 
of $23,650.65 (7.7% increase). 


4) Amended Delegation Order No. 23 by adding to paragraph 
58 that the State Highway Engineer can approve 
Federal-Aid Title II Safety Projects. 


5) Adopted resolution removing a portion of the Beaverton- 
Tualatin Highway from the State highway system, 
transferring jurisdiction and maintenance responsibil- 
ities to the City of Beaverton. ("Abandonment 
Resolution No. 579A" on file in Commission's files, 
Salem. ) 


6) Authorized consulting agreements with Azimuth 
Engineering and Surveying and Alan M. Voorhees and 
Associates, Inc., on behalf of the Willamette Valley 
Rail Study Committee for assistance in preparing and 
making a presentation to the Emergency Board for a 
Passenger rail service demonstration between Portland 
and Eugene. Azimuth agreement not to exceed $1,500 
and Voorhees agreement not to exceed $1,000. 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
Director of Transportation Exhibit B 
State Highway Engineer Exhibit C 
Right of Way Manager Exhibit D 
State Parks Administrator Exhibit E 
State Recreation Director Exhibit F 
Highway Controller Exhibit G 
Chief Counsel Exhibit H « 


The Commission considered adoption of a Noise Mitigation 
Policy and a proposed demonstration project on the east side of the 
I-205 Freeway near S.E. 92nd Avenue and S.E. Lester Street in 
Multnomah County (near the Mt. Scott neighborhood). Mr. Rulien 
referred to a map pointing out the exact location where the property 
owners complained of the noise levels at the Commission meeting on 
March 27, 1979. (See minutes, pages 2952 and 2953.) He said the 
citizens of the area have offered to pay half of the State's 8% 
project cost for construction of a sound berm and wall up to a 
maximum of $40,000. 
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9.6%. The Commission unanimously approved the settlement in the 
amount of $130,000 and the increase in project authorization in the 
amount of $171,609 as presented by Mr. Coulter. 


Mr. Coutler presented a revised list of equipment rental 
rates used for force account work. He stated the last list was 
published November 1, 1975. Increases in fuel costs and ownership 
costs since that time justified an across-the-board 6% increase of 
the last published rate effective May 1, 1977. He mentioned the 
proposed rates average 39% above the May 1, 1977 adjustment. 

Mr. Coulter stated these rates have the concurrence of the Federal 
Highway Administration and the Associated General Contractors. 
Commissioner Brix suggested that the rates be reviewed at least 
once a year. Following Mr. Coulter's favorable recommendation, 

the Commission unanimously approved t revised equipment rental 
rates effective October 1, 1979. (Cop, new rates on file in the 
Commission's files, Salem.) 


1 


Mr. Talbot reported that the conference center at Silver 
Falls State Park in Marion County is nearing complecti and should 
be ready to open in the fall of 1979, He said the center is a 
public facility and must be available to the general public. lt 
primary purpose is to provide a close-in meeting place for State 
agencies, Mr. Talbot said the first vear the center will be able 
to accommodate groups of up to 32 persons. By the fall of 1980 
when all the improvements are completed, the conference center will 
be able to accommodate groups up to 56. The Commission gave their 
unanimous approval to schedule public hearings to establish rates and 
other rules pertaining the conference center. 


Mr. Talbot announced that after the morning meeting two 
vans will transport the Commission and staff to the new Willamette 
Mission State Park for lunch. 


The Commission considered approval of a supplemental 
agreement with Washington County pertaining to the collection of 
the fuels tax assessed by the County. Mr. Ward said the County has 
requested the State to reduce the reserve for funds account from 
$20,000 to $5,000. He indicated the Division has issued less than 
$2,000 in gasoline tax fuel refunds since the program was implemented 
on January 1, 1978. The Commission unanimously approved the supple- 
mental agreement as recommended by Mr. Ward. 


Mr. Ward requested Commission approval to present a request 
to the September Legislative Emergency Board for an increase in 
expenditure limitation of $39,896 and an additional nine positions. 

He said this request is a result of the implementation of Chapter 233, 
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Upon Mr. Bell's recommendation, the Commission unanimously 
gave their approval for the Department to request Legislative 
Emergency Board approval to transfer three positions and appropriate 
service and supply funds from the Federally-funded portion of the 
Travel Information budget to the General Fund portion. Estimated 
cost for the remaining 21 months in the biennium is $89,000 for 
salaries and $27,000 for services and supplies. (Further details 
of this request in a letter to the Commission dated August 8, 1979, 
from Mr. Bell on file in Commission's files, Salem.) \ 


Attention was given to an agreement with the Oregon 
Hospitality and Visitors Association to provide special travel 
promotion services. Mr. Bell said the Department is not staffed 
to handle these services. The contract is for the period from 
September 1, 1979, through June 30, 1980, at a cost of $31,000, and 
has the approval of the Travel Advisory Committee. The Commission 
unanimously approved the agreement as recommended by Mr. Bell. 


The Commission considered a procedure entitled "Certifica- 
tion Acceptance". Mr. Coulter said this procedure allows the State 
to assume a greater share of the responsibility in the Federal Aid 
Highway Program. It is an alternate to the standard administration 
of Federal Aid projects. He stated it reduces direct Federal 
Highway Administration review and approval of specific project 
development steps which is similar to the Secondary Road Plan. 

Mr. Coulter said it is proposed to apply this procedure to all 
projects administered under the Federal Aid Secondary and Safer 
Off-System Programs. The Commission unanimously approved the 
certification and authorized the State Highway Engineer to sign the 
document on their behalf. 


Consideration was given to a settlement of a claim with 
Kearney Bros. Construction Company in the amount of $130,000 
covering the S. Tigard Interchange-Boones Ferry Road Project on 
Kruse Way, Contract No, 8261, in Washington and Clackamas Counties. 
Mr. Coulter said this contract was awarded on July 17, 1975, and 
a court injunction later shut down the project. The contractor was 
given a stop work order on August 5, 1975. On August 18, 1975, the 
contractor was requested to resume work in order to install right- 
of-way fencing which was the only work allowed at that time. A 
judge's ruling later lifted a portion of the work restrictions and 
the resident engineer then rescinded the stop work order. The 
contractor resumed work again on September 2, 1975. Mr. Coulter 
mentioned the contractor submitted a claim in the amount of $272,183. 
After review and evaluation of the validity of the claim, a 
settlement of $130,000 has been agreed to by the contractor and the 
State. Federal Highway Administration concurrence and participation 
has been obtained. Clackamas County participated in the match funds 


for a portion of this contract and they concur in the settlement bia el 


their additional cost of $10,741. Mr. Coulter said this would 
increase the project authorization in the amount of $171,600 or 
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to present this project. Mr. Klaboe pointed out the Department has 
approximately $4,000,000 in backlog of warranted signals in the State 
system. This type of a project is 100% Federal funds; there is no 
match required. 


A delegation from Eugene came before the Commission concern- 
ing the extension of 6th and 7th Avenues to West ilth in Eugene, 
Gretchen Miller, member of the Eugene City Council, said she is 
representing the Council as Mayor Gus Keller was unable to attend the 
meeting. Ms. Milier read Mayor Keller's letter of August 21, 1979, 
to the Commission. (Mayor Keller's letter is on file in the 
Commission's files, Salem.) The letter refers to the Eugene-Springfield 
Area 2000 Transportation Plan (T-2000) adopted in 1978. She 
said the City Council at its meeting of August 1, 1979, voted to 
support some preliminary concepts whicii have been developed for the 
6th-7th Avenue extension. The letter outiined the following specific 
actions adopted by the Council: 


1) Request the Oregon Transportation muission to place 
the 6th/7th Avenue facility on its Six-Year Improvement 
Program. 


2) Request the Oregon Transportation Commission to direct 
the Oregon Department of Transportation staff to begin 
development of an envirinmental impact statement and 
other analyses required to begin implementation of the 
project. 


3) Direct Eugene staff to assist ODOT as may be required, 
and to make periodic reports concerning progress of the 
facility to the Eugene Planning Commission and City 
Council. 


4) Request the Oregon Transportation Commission to place 
Element 1 (widening of 6th and 7th Avenues) and 
right-of-way acquisition for Element 4 (west of 
Seneca Street to West llth Avenue) as its two highest 
priorities for implementation following completion of 
the environmental impact statement, with consideration 
given to use of surplus right-of-way funds from the 
Highway 126 project to augment other funding sources. 


5) Notify the Oregon Transportation Commission that, in 
compliance with the City Charter, the Eugene Council 
intends to place a proposed project to a vote of the 
citizens of Eugene ag soon as the required analyses 
and information have been performed and developed, 
in order that the voters can make a reasonable decision 
on the issue. 
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Oregon Laws 1979 (House Bill 2052), relating to mandatory auto 
insurance passed by the 1979 Legislature. The Commission unanimously 
approved Mr. Ward's request to appear before the Emergency Board. 


Mayor Al Densmore and Robert Kortt, Traffic Engineer, 
appeared before the Commission concerning funding of a traffic 
signal control system for the City of Medford. Mr. Kortt said 
approximately two years ago the Transportation Commission looked 
at Medford as a number one priority in the State for a signal 
demonstration project utilizing Federal Traffic Signal Demonstration 
Funds. He recalled that the Department submitted the Medford project 
to Region 10 (Federal Highway Administration), but Anchorage, Alaska, 
and Boise, Idaho, were given the funds. Mr. Kortt said prior to the 
release of further Federal funds, this program was cancelled. He 
pointed out that the 1978 Surface Transportation Act allows the State 
to utilize up to 10% of their apportioned monies for safety and 
signal projects with no match required. Mr. Kortt stated that the 
City has worked very closely with the Department the past two years 
to develop this control system. The City has developed plans and 
specifi -ations and are ready to go to bid for a users concept of a 
Processor 170 Controller. He mentioned much of the computer design 
standards formulated to date will have application in other areas of 
the State. 


Mayor Densmore commented on the air quality smprovement 
in Medford that has been dictated by the level of pollutants in the 
air. He mentioned that in 1977 the City experienced the highest 
level of carbon monoxide levels in the State. The City exceeded 
State and Federal health standards on 178 days; in comparison, 
Portland exceeded standards only 44 days. The Mayor said they 
believe there are some air quality benefits to be had by this 
program. He mentioned any assistance the Department can give the 
City in helping to see this project through will be a benefit not 
just to the citizens of Medford but to the entire State. Mayor 
Densmore mentioned the estimated cost of the project is $950,000 
which includes controllers at 60 intersections (46 on State highways). 
This also includes testing of equipment and education. 


Mr. Klaboe stated some of the primary and secondary funds 
could be applied to this project but it would come off the top of 
the primary allocation. He mentioned the primary allocation for the 
next several years have been allocated to other projects. He said 
some more primary funds could be combined that are not used or the 
reduction or elimination of some other project would be necessary 
to fund the Medford project. 


Chairman Yturri stated that the Commission is interested 
in the project and will review and advise the City what the Depart- 
ment can do. 


Mr. Klaboe said the Six Year Highway Program hearings will 
be held this fall and there will be an opportunity then for the City 
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The Commission held a work session at 2 p.m. in the 
Conference Room of the Transportation Building to discuss the 
Department's Six Year Program. 
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Anthony Yturry, 1airman 
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Tom Walsh, Vice Chairman 


Peter J. Brix, Commissioner 


B. Gordon Coleman, Commissioner 
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C, W. Head, Manager 
Commission Services 
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6) Direct the Eugene staff to investigate the possibilities 
of using local bond monies intended to address trans- 
portation needs in the east-west corridor for initial 
right-of-way acquisition in Element 4 of the project, 
with the understanding that as funds for this activity 
become available to the Oregon Transportation Commis - 
sion, they would be repaid to the City. This recognizes 
that any expenditure of funds from any source must 
await local voter approval of the project (as pre- 
scribed under the City's charter) and completion of 
an environmental impact statement which is acceptable 
to the Federal government. 


Mr. Charlie Henry, City Manager, thanked Mr. Rulien and 
other staff members for their help in this proposed project. He 
said this project is very important to the City, the metropolitan 
area and to the State. Mr. Henry mentioned the Metropolitan Trans- 
portation Plan was the first one adopted that has the concurrence of 
the County and the Cities of Eugene and Springfield. He called 
attention to the development that is taking place at the western 
part of Eugene and the heavy traffic volume that 6th, 7th, and 11th 
Avenues carry at the present time. Mr. Henry said the City has 
$700,000 to $800,000 available for advance right-of-way acquisition. 
There have been no major projects, he said, in the Eugene area since 
the construction of I-105 in the late 1960's. He stated the east~- 
west traffic movement is reaching critical traffic stages. Mr. Henry 
asked that the project be placed on the Six Year Program and that 
work commence on the Environmental Impact Statement. He introduced 
Mr. James Hanks, Traffic Engineer; Mr. Jim Farah, Sr. Planner; and 
Mr. Irv Berman, Public Works Planning Engineer. 


Commissioner Coleman mentioned that he travels 6th and 7th 
Avenues every day and is aware of the traffic problems that exist. 
He mentioned the streets were constructed many years ago and are not 
designed for the present day traffic. 


In reply to Commissioner Hollern's inquiry, Mr. Klaboe 
stated the process today is not to start the Environmental Impact 
Statement until the project is on the Six Year Program. 


Chairman Yturri said the City will have an opportunity to 
present this project this fall at one of the Six Year Highway 
Program Hearings. 


The meeting adjourned at 11:35 a.m. 


———_ 


The Commission had lunch at the new Willamette Mission 
State Park near the Wheatland Ferry Crossing in Marion County. 
Mr. Talbot and his staff gave a brief history of the park. 
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4 - “D" Street-"F" Street (Rainier 
a ee wee 0" Strecen"F’ Street (Rainier) as 


Type of Work 0-07 Mile, Grade & Pave F.A. Proj. No. _S0S-0504(1) 


ees 2) Highway i t t 4th St lest) 
Nicciot iidedece<..t Low Bidder COlumbia West Materials & Constructors, Inc., Longview, 


WA 


Laue bade $2,202, 00 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of Rainier and the sum of $8,400 is deposited by the City. 


No. .D Project Brookings (Wharf St.) Section 

type ot Won 0-12 Mile, Grade & Pave ae Sean 
Couneg a COREY lt, City Street 

No. of Bidders___2___ Low Bidder M_& F Building Company, Brookings 


: 
Low Bid $= 2 20" + ~e 
Engineer's Recommendations: Award to low bidder subject to concurrence of the 


City of Brookings and the sum of $58,700.00 is 
deposited by the City. 


. m 
No._©__Project___Port Drive (Depoe Bay) Section 
Contract No. 


Tiina PWS SR ONGRG es BA Piel. No. _90S-2101(1) 

oe!) | a City Street 

No. of Bidders. Low Bidder _OCeanlake Paving Company, Lincoln City 
50,829.07 "A" 

Low sid 40,518.27 _“B" 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
City of Depoe Bay and the sum of $8,650.00 is de- 
posited by the City. 


(Contract awarded in amount of $50,829.07) 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


oe, SS. ae 
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ExHis!* ___ 1 
MINUTES OF 8-21-79 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


ws 
No, —____L_ Project Pacific Highway E Berg Parkwa n s 
(Contract No. 8964) 

Type of Work ___raffic Signal Installation F.A. Proj. No,__-State 4 


Clackamas Pacific East 


County Highway 


No. of Bidders _2_ Low Bicider Hertz Electric, Inc., Albany 
Low Bid $_39:6016.00 
Engineer's Recommendation: Award to low bidder subject to concurrence of 


E. & Z. Development Co. and the sum of $46,150.00 
is deposited by the E. & Z. Development Co. 


dig i Project Silverton Rd. NE @ Cordon Road NE 
ontract No. 
Type of Work traffic Signal Installation F.A. Proj. No, state 
ast Marion Highway__county Road (Silverton Rd. NE) 
No. of Bidders .3__. Low Bidder_Hertz Electric, Inc., Alban 


Low Bid $17,068.00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Marion County and the sum of $35,800 is deposited by the County. 


ea, Columbia River Hwy. @ Umatilla Bridge 

a __Lolumbia Kiver hwy. © Umatilla bricg | 
(Contract No. 8966) 

Type of Work Guard Rail & Signals F.A. Proj. No. HES-18(2) 

County Umatilla Ritahwe'y Columbia River 

No. of Bidders__2 __ tow Bidder_ Hamilton Electric, Inc., Eugene 


Oe a 


Engineer's Recommendations: Award to low bidder subject to concurrence of the 
FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate....27.32.7.2 Faiktivie 
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ieee ae 
ViINUTES OF _8:21-79 
* 
Set aeae Saba ror Nelson Point Interchange 


: (Contract No. 8973) ‘ 
Type of Work 0.43 Mile, Grade, Pave & Signs F.A, Proj. No, 784-7( 2) 328 


County Baker Highway___O1d_ Oregon Trail 
No. of Bidders__l___ tow Bidder Baker Redi-Mix, inc., Baker 


Low Bid $4.48 ,427. 50 


Engineer's Recommendation: Award to low bidder subject to concurrenc 
the FHWA and Oregon Portland Cement Co. and 
the sum of $20,500.00 is deposited by the 
Oregon Portland Cement Co. 


No,_11 project Prairie Rd.-Irving Rd. & Park Ave.-River Rd. 
Contract No. 4 


nw y99c/7 


Type of Work _3-08 Miles, Grade, Pave & Signals ¢.y proj. no, M-L095( 


County Lane Hignway_FAU_1095 (Northwest Expressway) 


No. of Bidders_4 Low Bidder__Delta Construction Co., Eugene 


Low big S-258,765.06 


Engineer's Recommendations: Award to low bidder subject to concurrence o7 

he FHWA and Lane County and the sum of $666,600.00 

is deposited by the County. 
ie ee Project — Willamette River-Goshen Section 

4.66 Miles, Grade, Pave, (Contract No. 8975) 

Type of Work__Barriers & Signing FA. Proj, No. L721 -5-3( 118) 189 
County Lane Highway___ Pacific 
No. of Bittders___4 Low Bidder_Wlildish Construction Co., Eugene 


Low Bid $31 399,788.81 
Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


vate...7-.3.-.77 ee 
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Poems Projoct NE Maywood Place Section 
i : (Contract No. 8970) , 
Typu of Work +63 Mile, Roadside Improvement Fa. proj, No, 1-205-7( 70) 312 


Gian Multnomah Highway. aS t Portland Freeway 
Aichele Landscaping, Inc. 
Low Bidder__& Ben Fox, Inc, , Portland 


No. of Bidders Z 

Low Bid $127,090.15 

Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA. 


é 


i. 8 Sins Columbia River (Interstate) Bridge 
(Contract No. 8971) 
Type of Work Deck Overla) F.A. Proj. No. IR-5-6(92) 309 
County Multnomah & Clark (WA) Highway Pacific 
‘ = soba a ADS 
No. of Bidcers__+ Low Bidder _'*+ A. liatch Co., Bend 


946,600.00 
Low Bid $22.20, NYY LY... 


Engingor's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and the State of Washington. 


N. Newman Ave.-N. Woolsey Ave. (N. Hunt St.) 


N. Greeley Ave.-N. Delaware Ave. (N. Bryant St.) 


Pe, iii NE 67th Ave. @ NE Hassalo St. 
SAS OEATT OY ny \ 
285, 4 (Contract No. 897290S-2601(2), SOS-2601(3) 
Typo ot Work -29 Mile, Grade & Pave FA. Proj, No. & S0S-2601( 6) 
Molt 12a} ++ 
County mu | chnoman Highway ity Streets 
No. of Bidders__ 3 __ Low Bidder_COlumbia West Materials & Constructors, Inc., Portlanc 


Low Big § 209,624.00 


Enginoar’s Recommendations: Award to low bidder subject to concurrence of 
City-of Portland and the sum of $20,400.00 i 
posited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


- 


pate... = Ek See tafe 
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nity “yr 8-21-79 


eae | ee eee Sandy E.C.L.-E. Brightwood Loop Section 
(Contract No. 8979) 

Type of Work 13.4 Miles, Pavement Seal F.A. Proj. No.2 Late 

County Clackamas Highway_—_lit.. Hood 

bic: inieders 2 Low Bidder Dabler Bros., Inc., Portland 


350.00 


476 
Low Bid $_269s Y9U 


Engineer's Recommendation: Award to low bidder. 


On July 3, 1979, I accepted the State Highway Engineer's recommen- 
dations for award of the projects on which bids were received on 
June 28, 1979, and authorized him to sign the contracts when 
conditions for the awards have been met. 


Dated this ~7/ day of iwety , 1979 
/ fi : ; 

( C(efitts ILE 14+ 

Anthony Ytyfri,/Chairman 

Oregon Transportation Commission 
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EXH'BIT____A 


SpthiGnengeara 7 FST 
$ MINUTES OF camer 
No, ——L3___ Preject NA] Santiam Hwy. & Lebanon Road Interchanges 


(Contract No. 8976 


Sis col ice Grading & Paving kai ini. TRo1-5-4( 85) 228 


Se Pacific 


No. of Bidders___2 ___ Low Bidder_“Hildish-Corvallis Const. Co., Corvallis 


Low Bis ¢ 902,438.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA, 


ti F4 ecciecs Grande Ronde (M.P. 20.0 - M.P. 21.7) 


1.7 Miles, Grade, Pave (Contract No, $977) 
Type of Work _& Str ucture Widening F.A. Proj. No. NO53 P34 


Polk Salmon River 


County Highway 


No. of Bidders 4 Low Bidder ildish-Corvallis Const. Co., Corvallis 
Low Bid $2209 2062.55 


Enginger’s Rocommendations: Award to low bidder subject to concurrence of 
the FHWA. 


a 25 Nehalem River (CCC) Bridge Section 
(Contract No. $349} 
TypeotWork___Grade, Pave & Structure ___F-A. Proj. No.2 7A727( 2) 


County—_Tillamook Highway__FAS._ A727 


No. of Bidders___3 Low Bidder_A. K. Lundmark & Son, Colton 


Project 


Low Bia $ 429,634.00 


Engineer's Recommendations; Award to low bidder subject to concurrence of 
Tillamook County and the sum of $30,300.00 is 
ceposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


a pate....27. 3. -2 bs ina 
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TO: 


; IF 8-21-79 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) 


Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 


48254 Weyerhaeuser Company $ 4,500.00 


49783 Barry Hoaglin Edward L. Clemens 


8,130.00 


50340 Stephen J. St. Clair 250.00 
50461 Sylvia H. Campbell 1,300.00 
33_SR Obie Communications 12,250.00 


(2) 


(3) 


(4) 


PPROVED 


nnn TT Ten ee ee 


5 Transactions $ 26,430.00 


Supplemental agreement to the highway transfer agreement 
dated March 27, 1979, with the City of Beaverton which 
provides for the City to accept maintenance responsibility 
of a signal being installed at the Fred Meyer Shopping 
Center access with the former Beaverton-Hillsdale Highway. 
(Local Government) 


Letter form agreement with Tualatin Rural Fire Protection 
District for installation of emergency vehicle pre- 

emption devices on traffic signals on Nyberg Road at 
Martinazzi Street and Boones Ferry Road, Washington County. 
The project is under contract and the work will be done by 
the contractor through Price Agreement. The District will 
pay 100% of the cost and be responsible for the replacement 
of obsolete or worn-out equipment. (Local Covernment) 


Agreement with City of Springfield for the completion of 

a City-wide survey and inventory of cultural resources 

in the City of Springfield. The object of this contract 
is to assist the City in meeting its requirements for the 
identification of cultural resources on the LCDC Statewide 
Planning Guidelines and, at the same time, expand the 
Statewide Inventory of Historic Properties. The amount of 
payment by the State is limited to $4,306.70. The total 
expenditure will be wholly reimbursed to the State from 
Federal Survey and Planning monies made available by the 
Heritage Conservation and Recreation Service, US Department 
of the Interior (Lane County). (Parks Branch) 


=? Cy. CL ky your duly adopted delegation order, you authorized me in 


STATE HIGHWAY E 


ate_ wz 29 


APPROVED 
EERO YE 


I STATE HIGHWAY ENGINEER 


NGINEE? 


‘my official capacity to exercise certain authority on behalf 


of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
I approve all actions ——* and report this for your 
official records. - 3207 - 


Chairman, Transportation Commission 


y2- 
ia / day of Hee, , 1979 


Dated this 


ever’? — 


MINUTES OF 821-79 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


PPROVED 


Agreement with the City of Lincoln City and the Devil's 
Lake Rural Fire Protection District for installation 

of a traffic signal on the Oregon Coast Highway at 

25th Street (Lincoln County). The State will design, 
install and maintain the signal using State forces. 

The City has agreed to pay for electrical energy and 
the Fire District will pay for the necessary material. 
(Local Government) 


Agreement with Clackamas County and the Mercury 
Development Company for installation of traffic signals 
on the Clackamas-Boring Highway at Foster Road. The 
State will design, install and maintain the signals 
using Federal Aid Title II Safety funds. The County 

has agreed to pay all costs of electrical energy, and 
the Mercury Development Company has agreed to contribute 
a maximum of $7,500 toward the project costs. (Local 
Government ) 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority, and acting in accordance 
therewith for the Commission, I approve the two items 
listed above and report this action for your official 
records. 


Dated this 5S day of July, 1979. 


Anthony Yturr#% 
Oregon Transportation Commission 


HIGHWAY ENGINEER 


om 2/2 
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A 


= _6=21-79 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
49395 Gerald R. and Marlene M. Hardy $ 133,000.00 
50121 Hugh Ross and Lora C. Newcomb 73,500.00 
50354 Marjorie L. King 500.00 
50465 Betty J. Patten 200 .00 
50482 Ladies Relief Society of City of 

Seattle 525.00 
50539 James Hemenway, Inc. 200 .00 
54-10.40 Cruikshank, James W. 
54-10.22 Cruikshank, James W. 120.00 
234-15.24E Rone, Donald and Elaine 750.00 


8 Transactions $ 208,795.00 


(2) Grant of a residential access to Velma E. Gover et al at Sta. 670+40 
on the Baker-Copperfield Hwy. in Baker County, File 27283. 


(3) Grant of unrestricted use to Ray and Helen W. Passley for their 
access at Station 886+27 on the Myers Cr.-Brookings Section of 
the Oregon Coast Hwy. in Curry County, File 27877. 


(4) Supplemental Throughway Agreement with Clatsop County for the 
South Unit, Astoria-Camp Rilea Section of the Oregon Coast Highway. 
The supplemental agreement is necessary to clarify future maintenance 
responsibilities of a county road (Dolphin Avenue) lying within the 
city limits of Warrenton. (Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith for the Commission, I approve all 
of the actions listed above and report this action for your 
official records. 


Dated this //> day of 3. tty _, 1979 


“ERAnthony Yturri, 
Cregen sreseporcat ion Commission 


TO: Oregon Transportation Commission | /"!/} ,OF 8-21-79 


SUBJECT : Confirmation Report of Actions Taken Under 
Delegated Authority 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Commission, 
I approved all actions listed below and report this action for 
your official records: 


1) On June 28, 1979, approved a 30-day extension 
to the 1977-79 Keep Oregon Livable contract 
agreement to enable Ted Hallock, Inc., to com- 
plete the work under the contract. All other 
terms and conditions of the contract remain the 
same. 


2) On July 6, 1979, approved a cooperative construction 
agreement with the City of Milwaukie and the Freeport 
Investment Company for the installation of traffic 
signals at the intersection of Clackamas Highway at 
Freeman Avenue. State will design, install and 
maintain the signals. City will pay for all electrical 
energy consumed and Freeport Investment Company has 
agreed to pay all costs of the project, except the 
State will pay the cost of the material & labor in 
the inter-connection of the new equipment with the 
existing signal system. 


3) On July 6, 1979, approved a supplemental agreement (final) 
with Salem Sand and Gravel Company for termination of 
their responsibilities on the Manzanita Safety Rest Area 
Sewage disposal facility on the Pacific Highway in Josephine 
County. 


4) On July 11, 1979, approved a contract with Linn-Benton- 
Lincoln Manpower Consortium for employment of personnel 
under the CETA Program, with a maximum limit of $50,783. 
This contract is for the period of July 1 through 
September 30, 1979. 


5) On June 26, 1979, by telephone to J. B. Boyd to accept 
the settlement with Southern Pacific Transportation 
Company for 10 parcels on the Hanson Cr.-Saunders Cr. 
and Saunders Cr.-Mapleton Section of the Florence- 
Eugene Highway in Lane County for a consideration of 
$120,820 plus interest to 8-31-79 of $40,284. Files 
43881, 48385. 


Dated this (- day of Anwée » 1979 


Anthony Yturri, 
Oregon Transportation Commission 
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mo Oa Depoe Bay (Ellingson St. & Coast Ave.) 
“ « 


typo ot Woe 0-085 Mile, Grade & Pave ne in 
City Streets 
te, 08 ile eee LO pidder__Morse Bros. Lincoln Ready Nix, Inc., Lebanon 


eee ME TES Se 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Depoe Bay and the sum of $6,400.00 
is deposited by the City. 


di: 5 Columbia County Line-Buxton Section 


Project 
(Contract No. 8984) 
6.01 Miles, Paving 


Type of Work F.A. Proj. No. 2 tate 

County Washington Highway Nehalem 

Noat Gildas 9 Low Bidder__St- Helens Paving, Inc., St. Helens 
251,740.00 


Low Bi S$ 


Engineer's Recommendations: Award to low bidder. 


No.__© Project Carus Jct.-Woodburn/Estacada Hwy, Sec, 

3 5 (Contract No. 8985) 
Ceesebuton 8.57 Miles, Paving 5A. Orsi. He. State 
aie Clackamas Highway Cascade 
No. of Bidders 8 Low Bidder_J+_C. Compton Co., McMinnville 


Low Bia $ _8932114.00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate..27<./.7-.7.7......... 


- 3211 - 


nie ee 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


ny. ——!__proyact___The_Dalles-California Hwy. @ 0.8. Riley Road 


me (Contract No. 8980) 
Type of Work Traffic Si nals FA. Proj. Na tere 
County Deschutes Highwey The Dalles-California 

hie ididiiiiase 3 Low Bidder_amilton Electric, Inc., Eugene 


Low Bid $_59+180.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the Lloyd Center and the sum of $71,196.10 is 
deposited by the Lloyd Center. 


SW Capitol Hwy. @ SW Huber St. (Portland) 


Se ae NE Sos ribs baat Seilelieahadl ceria tacee Sliachdlinceeineideed a 
Type of Work __ raffic Signals {contract WRofG7(3) 
— Multnomah Highway FAU 9407 

Siatsntnineds 2 i ia L. W. Hembree Co.,; Portland 

A re Uh, 


Engineer's Recommendations; Award to low bidder subject to concurrence of 
the FHWA and the City of Portland and the sum of $4,200 is deposited 
by the City. 


3 Corvallis/Newport Hwy. @ 19th St. (Philomath) 


No._______ Project 
(Contract No. 8982) 


a 0.13 Mile, Grade, Pave & Signals FA. Proj. No. State 


Caste Benton Highway___Corval lis-Newport 
No. of Bidders 3 Low Bidde;_ Morse Bros., Inc., Lebanon 
Low Bid $ 81,722.36 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate..0-1 2-22... 


- 3210 - 


Beaver Slouth (McLean) and 
No TO pragees Clatskanie Slough (Erickson) Bridges 


e (Contract N26 8989 


rade, Pave & Structures S0S- 0800(1) 


Type of Work —Grade, Pave & Structures _-¢. A. Proj. No. _>Y>~ VIVE AL 
County Columbia Highway County Roads 
No. of Bidders 2 Low Bidder__Hamilton Construction Co., Springfield 


Low Big $_230+149.00 


Engineer's Recommendetion: Award to low bidder subject to concurrence of 


Columbia County and the sum of $186,300.00 is 
deposited by the County. 


Rattlesnake Creek, Fields Creek 


a): ie and McClellan Creek Bridges Section 

(Contract Noe 899 3 
Type of Work Grade, Pave and Structures FA. Proj. No. ORF -88-2(5) 
ee Highway John Day 
No. of Bidders l Low Bidder__DOuglas S. Coats Construction, Bend 
Lawibiggliostt! 00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 


the FHWA. 
12 Buck Creek Road Section 
No. Project 
a eS” A 
Type otWorkt:14 Miles, Grade & Surface eg pigs No. _RS-B316(2) 
— Lake epee FAS B316 
No. of Bidders 9 Low Bidder__Hughes & Dodd Co., Medford 


ee 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Lake County and the sum of $18,600.00 is de- 
posited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate ZL Drie Bovnn-o--- 
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Me. 7 anes The Dalles/California Hwy.-S. 6th St. (Klamath Falls) 


(Contract No. 8986) 


Type of Work 4.43 Miles Pavine F.A. Proj. No,___s tate 


sa 2 Klamath Falls-Malin 
ama 


te Highway 
PRE Se ee Low Bidder__Stukel Rock and Paving, Inc., Klamath Falls 
Low Bid $_1, 009,834 .00 


Engineer's Recommendation: © Award to low bidder. 


8 . Silver Lake-Summer Lake (M.P. 48.1-M.P. 75.0) 


No. Project 
(Contract No. 8987) 
26.9 Miles, Oiling 


Type of Work F.A. Proj. No, tate 
ee Fremont 
No. of Bidders__© __towBidder__R. A. Hatch Co., Bend 


Low Big $878, 900.00 


Engineer's Recommendations: Award to low bidder. 


No. 9 Pidiect Jantzen Beach Information Center 
4 ontract O. 
Type of Work Grading and Pavin F.A. Proj. No._state 
Multnomah Pacific 


COMI a Highway 


No. of Bidders 3 ___ tow Biaaer__DON Haisch Construction, Inc., Portland 


Low Bid $42,330.00 _ 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate..27..1-.2.7.......... 
= $082 - 
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TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
10176 & Miller, Robert G., et al 
4372A $ -0- 
10176 & Miller, Robert G., et al, dba 
4372B Willamette Pacific Company 1,075.00 
50063 W. B. Anderson Trailer Sales, Inc. 

Jake Wolfe, President 365.00 
50213 Han, Richard D. 7,000.00 
50351 Wardin, John K. and Ila J. 

Wardin, G. F. and Marion E. 750.00 
50388 Cook, Paul E. and Pearl li. 4,400.00 
50452 U. S. National Bank of Oregon, 

Trustee for the Estate of Frances 

Ann Hagg, deceased 800.00 
50462 Marquart, George W. and 

Barbara J. 875.00 

8 Transactions $ 15,265.00 


(2) Grant an unrestricted access to Randall J. Matthiesen at 
Sta. 748+20 on the Rex Hill-Numberg Sec. of the Pacific 
West Hwy. in Yamhill County for a consideration of $9,000. 
File 34027. 


(3) Grant wider accesses and move one access for Newport Plaza 
on the Cole Creek-Newport Sec. of the Oregon Coast Hwy. in 
Lincoln County. Files 3932, 3932A, 4453. 


(4) Four agreements with the United States Custom Service to 
locate radio repeaters in Highway Division communication 
facilities in Coos County, Lincoln County, Curry County and 
Yamhill County. The U.S. Customs will pay the State an 
annual fee of $200 per year under each agreement. (Radio Unit) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the Com- 
mission, I approve all actions listed above and report this 
action for your official records. 


Dated this -’/_ day of ‘cécy __, 1979 
a oor ge came 


yED 4.7K enc, GH 
Nhat APYRD: Anthony Yturri,/Chairman 
_ Lie ‘ '. 


: = Oregon Transportation Commission 
Se ehwet Soqeey . 39 


2228-72 19 


PSS 7 
/ 


pee 


KACEY 


no. —13 project __ 5E_ Crystal Springs Blvd.-SE Glenwood St. Section 


E (Contract No. 8992) 
Type of Work 0-73 Mile, Grade. & Pave F.A. Proj. No. _1X-9699(] ) 


inti Multnomah Highwey___FAU_9699 (SE 39th Ave.) 


No. of Bidders L Low Bidder__Cascade Construction Co., Inc., Portland 


Low Bia $499, 999.00 
Engineer's Recommendetion: Award to low bidder subject to concurrence of 


the City of Portland and the FHWA and the sum 
of $84,500.00 is deposited by the City. 


ee Heisler St.-Court St. (Dufur) Section 


- No. 8993) 
frnnctuion Gradina and. Pavin perigee 


County Wasco Highway City Street (N, 4th St.) 
ia nteieiee 2S Low Bidder _SUperior Asphalt & Concrete Co., Yakima, WA 


Low big $232486.50 _"D" 


Engineer's Recommendations: Award to low bidder for Alternate "D" subject to 
concurrence of the City of Dufur and the sum of 
$22,900.00 is deposited by the City. 


- (On July 18, 1979, the City of Dufur advised that 
they wish to reject the bid.) 


i ithinies Hudson Slough-B.L.M. Reload Section 
(Contract No. 8994) 


Type of Work__10.1 Miles, Pavin FA. Proj, No. SR-RS-A409(1) 
Couey Douglas Highway__LOWer Smith River Rd. (FAS A409) 
No. of Bidders__© ____ Low Bidder__J- C. Compton Co., McMinnville 


Low Bid $ 096,281.35 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
Douglas County and the sum of $49,200.00 is 
deposited by the County. 

On July 17, 1979, I accepted the State Highway Engineer's recom- 
mendations for award of the projects on which bids were received 
July 12, 1979, and authorized him to sign the contracts when 
conditions for the awards have been met. : 


Dated this _/ day of LLogad > 1979 


ae = 
Chi tee Meet te 
Anthony Yturry¥, i 


oressy Transportation Commission 
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» "EO: Oregon Transportation Commission 8-21-79 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
50134 Johnson, Robert E. and Bertha A. $ 13,100.00 
50140 Bride, William C. and Janet M. 200 .00 
50191 Price, William E. and Bernice E. 68 ,000 .00 
50195 Davis, Ben H. and Anna 0. 145,000 .00 
50212 Markwardt, Gary L. and Kristen M. 15,250.00 
52-44.95 Hager, James M. 120.00 
52-44 .97 Hager, James M. 120.00 
7 Transactions $241,790.00 


By your duly adopted delegation order, you authorized 

me in my official capacity to exercise certain authority 
on behalf of the Oregon Transportation Commission. 
Pursuant to that authority and acting in accordance 
therewith for the Commission, I approve all actions 
listed above and report this action for your official 
records. 


Dated this /_ day of (Legg , 1979 
Pe ene Ykic LA 
Anthony Yturry Chairman 


Oregon Transportation Commission 
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TO: 


SUBJECT: 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report this action for your official 


records: 


1) 


2) 


3) 


4) 


HSHWAY ENGINEER 


On July 16, 1979, by telephone approved Supple- 
mental Agreement No. 1, Phase II agreement, with 
Multnomah County, covering Rocky Butte Jail Re- 
location Project, Downtown Detention Center. 
Agreement generally covers the costs of Multnomah 
County and their personnel in the Phase II activ- 
ities, the jail replacement. 


On July 17, 1979, approved Supplemental Agreement 
No. 2, Phase II Agreement, with Multnomah County, 
covering Rocky Butte Jail Relocation Project, 
Downtown Detention Center. Agreement covers the 
moving of all the terms of the Phase II agreement 
from the Annex Block between 4th and 5th, Main and 
Madison, to the Lennox Block, 2nd and 3rd, Main and 
Madison. 


On July 16, 1979, by telephone approved Supplemental 
Agreement No. 2 with Multnomah County for the Public 
Works Functional Replacement. Supplement was to 
delineate the terms under which design approval was 
condition on the Public Works Facility. It outlined 
the amount of compensation for their property; it 
limited the number of dollars in the replacement 
construction. 


On July 24, 1979, approved a consultant agreement with 
Industrial Inspection, Inc., to conduct ultrasonic 
inspection of a railroad bridge being fabricated in 
Portland covering Contract No. 8893, East Portland 


Freeway, Multnomah County. The amount of the agreement 


is $1,200. 


- 
Dated this /_ day of (decgeet? , 1979 


Oregon Transportation Commission 
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TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On July 6, 1979, established a 35 MPH speed zone 
from M.P. 1.17 to M.P. 1.22 and a 40 MPH speed 
zone from M.P. 1.22 to M.P. 3.92 on the Hood 
River Highway just south of Hood River in Hood 
River County. Rescinds Speed Zone Order No. 770 
dated 1-25-78. (Speed Zone Order No. 813) 


2) On July 19, 1979, approved a parking prohibition 
just north of the City of Klamath Falls on both 
sides of The Dalles-California Highway No. 4 
from Cove Point Road (M.P. 270.25) to Lakeport 
Road (M.P. 271.43) in Klamath County. 


3) On July 1, 1979, approved and executed an agreement 
with the Federal Highway Administration to match 
Federal-aid Highway Funds in accordance with Clause B 
of Section 120a of Title 23, USC. 


4) On July 31, 1979, established a 40 MPH temporary 
construction speed zone from N.E. 82nd Avenue 
undercrossing (M.P. 5.01) to the N.E. 122nd Avenue 
overcrossing (M.P. 10.08). This speed zoning is to 
be in effect only on those sections where signs are 
in place and only for the duration of the construction 
projects. (Columbia River Highway No. 2, Multnomah 
County.) (Approved by L. W. Rulien on behalf of the 
State Highway Engineer.) 


, 


“a ~ % 
Dated this a day of ééfees#_, 1979 
scat 2 . 
fe State Highway Engineer 
€ 


8-9-79 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me, in my 
official capacity, to exercise certain authority on behalf of 
the Oregon Transportation Commission. 


Pursuant to that authority, and acting in accordance therewith 
for the Commission, I approved the following action and report 
it for your official records: 


irom 
On July 24, 1975, approved an agreement with Oregon 
Hospitality and Visitors Association to assist State 
in gathering information on motor vehicle fuel avail- 
ability and distributing it to chambers of commerce 
and to other travel information offices. Effective 
date August 1, 1979. Expiration date September 30, 
1979. Total cost $1,000. 


Dated this 13th day of August 1979. 


é ee or tae 


. B. Maboe 
Director of Transportation 


- 3218 - 


Po nenerrtin wrens 


~.s 
- 8-21-79 

Contractor and Acceptance 
Contract No. Section and County Date 
D Mc D Corporation, Elgin Rock Production July 26, 1979 
No. 8903 Project, Union County 
We Painters, Inc., Youngs Bay Bridge, August 1, 1979 
No. 8669 Clatsop County 
Douglas S. Coats Const., Snabel, Bologna & Bone August 1, 1979 
No. 8803 Creek Bridges, Grant and 

Wheeler Counties 
R. L. Coats, M.P. 36.0-M.P. 40.5 Project, August 7, 1979 
No. 8954 Baker County 
Husky Fence Co., Echo-Rieth Project, August 7, 1979 
No. 8749 Umatilla County 
Electric Corp., Lancaster Dr. @ August 7, 1979 
No. 888] Hayesville Dr. N.E., 

Marion County 
Selby Bridge Co., SE Division St. U'xing 
No. 8575 (BLE/SP Line), Multnomah August 7, 1979 

County 

a “a 


August 9, 1979 Sted rc 
a 


H. S. Coulter, State Highway Engineer 
« 
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REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Maxwell's Electric, 
Inc., No. 8720 


Houck-McCall Corp., 
No. 8829 


Roy E. Ladd, Inc., 
No. 8537 


Hansen Electric, Inc., 
No. 8658 


Benge Paving, Inc., 
No. 8766 


Bryan C. Rambo Crushing 
Co., No. 8834 


Columbia West Matis. & 
Constructors , 
No. 8839 


W. R. Grasle Co., 
No. 8751 


Olson Electric Co., Inc., 


No. 8791 


Hamilton Electric, Inc., 
No. 8682 


Section and County 


Main St. & Canyon Blvd. 
(John Day), Grant County 


Central Oregon Rock Produc- 
tion, Harney County 


SE Stark/Wn. Intchge. 
(Stark St. U'Xing), 
Multnomah County 


Goshen/Divide Hwy. @ 
6th Street (Cottage Grove), 
Lane County 


Harlow/Hayden Bridge Rd.- 
"Q" St. (Springfield), 
Lane County 


Jordan Valley Rock Prod., 
Malheur County 


W.C.L.-Calvin Street 
(Columbia City), 
Columbia County 


S.W. Allen Blvd. @ 

S.W. Lombard Ave. 
(Beaverton), Washington 
County 


Pacific Hwy. (Conn. #1) @ 
Hayden Island Drive, 
Multnomah County 


Beaverton/Tigard Hwy. @ 
SW Greenburg Rd., 
Washington County 
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Acceptance 
Date 


June 22, 1979 


July 9, 1979 


July 9, 1979 


July 11, 1979 


July 17, 1979 


July 17, 1979 


July 17, 1979 


July 17, 1979 


July 17, 1979 


July 20, 1979 


9) 


10) 


11) 


12) 


13) 


14) 


15) 


16) 


8-10-79 


C_ 
8-21-79 


Work on the Nehalem River (CCC) Bridge Section 
of FAS A727 in Tillamook County. Bids received 
June 28, 1979. Contract No. 8978 awarded 

July 12, 1979, to A. K. Lundmark & Son, Inc., 
Colton, at $429,634. 


Traffic signal installation on The Dalles- 
California Highway at O. B. Riley Road in 
Bend, Deschutes County. Bids received 
July 12, 1979. Contract No. 8980 awarded 
July 18, 1979, to Hamilton Electric, Inc., 
Eugene, at $59,180. 


Work on the Depoe Bay (Ellingson Street- 

Coast Avenue) Section in Lincoln County. Bids 
received July 12, 1979. Contract No. 8983 
awarded July 19, 1979, to Morse Bros. Lincoln 
Ready Mix, Inc., Lebanon, at $26,753.30. 


Work on the Beaver Slough (McLean) and Clatskanie 
Slough (Erickson) Bridges on two county roads in 
Columbia County. Bids received July 12, 1979. 
Contract No. 8989 awarded July 19, 1979, to 
Hamilton Construction Co., Springfield, at 
$530,149. 


Work on the Rattlesnake Creek, Fields Creek and 
McClellan Creek Bridges Section of the John Day 
Highway in Grant County. Bids received July 12, 
1979. Contract No. 8990 awarded July 18, 1979, 
to Douglas S. Coats Construction, Bend, at 
$519,717. 


Work on the Buck Creek Road Section of FAS B316 
in Lake County. Bids received July 12, 1979. 
Contract No. 8991 awarded August 3, 1979, to 
Hughes & Dodd Co., Medford, at $275,317.50. 


Work on the S.E. Crystal Springs Boulevard- 
S.E. Glenwood Street Section of FAU 9699 in 
Multnomah County. Bids received July 12, 1979. 
Contract No. 8992 awarded August 3, 1979, to 
Cascade Construction Co., Inc., Portland, at 
$499,999. 


Paving on the Hudson Slough-B.L.M. Reload Section 
of Lower Smith River Road (FAS A409) in Douglas 
County. Bids received July 12, 1979. Contract No. 
8994 awarded July 19, 1979, to J. C. Compton Co., 
McMinnville, at $696,281.35. 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Traffic signal installation on the Pacific 
Highway East at Berg Parkway in Canby, 
Clackamas County. Bids received June 28, 1979. 
Contract No. 8964 awarded July 20, 1979, to 
Hertz Electric, Inc., Albany, at $38,616. 


2) Traffic signal installation on Silverton Road 
N.E. at Cordon Road N.E. in Marion County. 
Bids received June 28, 1979. Contract No. 
8965 awarded July 13, 1979, to Hertz Electric, 
Inc., Albany, at $17,068. 


3) Work on the "D" Street-"F" Street (Rainier) 
Section of 4th Street West in Columbia County. 
Bids received June 28, 1979. Contract No. 
8967 awarded July 20, 1979, to Columbia West 
Materials & Constructors, Inc., Longview, WA, 
at $53,382. 


4) Work on Wharf Street in Brookings, Curry 
County. Bids received June 28, 1979. Contract 
No. 8968 awarded July 25, 1979, to M & F Building 
Company, Brookings, at $68,987.50. 


5) Paving on Port Drive in Depoe Bay, Lincoln 
County. Bids received June 28, 1979. Contract 
No. 8969 awarded July 10, 1979, to Oceanlake 
Paving Company, Lincoln City, at $50,829.07. 


6) Deck overlay on the Columbia River (Interstate) 
Bridge on the Pacific Highway in Multnomah County, 
Oregon and Clark County, Washington. Bids received 
June 28, 1979. Contract No. 8971 awarded July 23, 
1979, to R. A. Hatch Co., Bend, at $946,600. 


7) Work on the Nelson Point Interchange Section of 
the Old Oregon Trail in Baker County. Bids 
received June 28, 1979. Contract No. 8973 
awarded July 11, 1979, to Baker Redi-Mix, Inc., 
Baker, at $448,427.50. 


8) Work on the Prairie Road-Irving Road and Park 
Avenue-River Road Sections of FAU 1095 (Northwest 
Expressway) in Lane County. Bids received June 28, 
1979. Contract No. 8974 awarded July 20, 1979, to 
7 Delta Construction Co., Eugene, at $758,765.06. 


8-10-79 SEER @ 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the Commission: 


DEADMANS PASS SAFETY REST AREA SECTION, OLD OREGON TRAIL HIGHWAY - 
UMATILLA COUNTY 


R-50381 - Mark Paul Johnson et al. Parcel 1: 5.0 acres 
for right of way purposes. Offer $3,250.00. 


MOLALLA RIVER (GOODS) BRIDGE SECTION, CANBY-MARQUAM COUNTY ROAD- 
CLACKAMAS COUNTY 


R-50327 - Edward J. Kozlowski et ux. Parcel 1: 1.12 acre 
for right of way purposes; Parcel 2: 0.34 acre for temporary 
easement for a work area. Offer $4,780.00. 


WOODSON PLACE-MAIN STREET (COTTAGE GROVE) SECTION, GOSHEN-DIVIDE 
HIGHWAY - LANE COUNTY 


R-50448 - Aibert J. Simpson. Parcel 1: 518 square feet 
for permanent easement; Parcel 2: 370 square feet; Parcel 3: 
300 square feet for permit of entry. Offer $1,025.00. 


R-50457 - James Hemenway Inc. Realtor. Parcel 1: 250 square 
feet for permanent easement for telephone and power line facilities 
and slopes; Parcel 2: 205 square feet for permit of entry. 

Offer: $150.00. 


R-50471 - James Hemenway et ux. Parcel 1: 13 square feet 
for right of way purposes; Parcel 2: 593 square feet for 
permanent easement; Parcel 3: 75 square feet for permit of 
entry. Offer $500.00. 


R-50472 - Ruth Hemenway. Parcel 1: 300 square feet 
for permanent easement; Parcel 2: 215 square feet for 
permit of entry. Offer $200.00. 


R-50473 - Herbert W. Lombard, Jr. et al. Parcel 1: 
250 square feet for permanent easement for telephone, 
powerlines and slopes. Offer $150.00. 


Dated this <> day of August 1979 


— 


ay Engineer 


RE: Report of Offers Tendered - 7 
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17) Work on the Youngs River Falls Bridge Section of 
FAS A733 in Clatsop County. Bids received July 26, 
1979. Contract No. 8999 awarded August 7, 1979, 
to Siuslaw Construction Co., Inc., Portland, at 
$243,485.40. 


18) Work on the Coast Range Summit-S. Fork Gales Creek 
Section of the Wilson River Highway in Washington 
County. Bids received July 26, 1979. Contract 
No. 9005 awarded July 31, 1979, to C. G. Gredvig, 
Inc., Portland, at $148,491. 


19) Work on the Siskiyou Boulevard-Park Street (Ashland) 
Section of the Green Springs Highway in Jackson 
County. Bids received July 26, 1979. Contract 
No. 9006 awarded July 31, 1979, to M. C. Lininger & 
Sons, Inc., Medford, at $780,338.35. 


Dated this Wo! ies of - » 1979. 
ef Aff 


; 9 & 
A 
*. H. S. Coulter, State Highway Engineer 


7 * 
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Report of August, 1979 (cont.) 


(8) Indenture with Southern Pacific Transportation Co. for 
the Allen Blvd. Interchange Section of the Beaverton- 
Tigard Highway in Washington County. Approved July 26, 
1979. RR 987 (23-50) 


(9) Construction Agreement with Southern Pacific Transporta- 
tion Co. for the Allen Blvd. Interchange Section of the 
Beaverton-Tigard Highway in Washington County. Approved 
July 26, 1979. RR 987 (23-50) 


(10) Right of Way Services Agreement with the City of Portland 
for acquiring Right of Way on the N. E. Columbia Blvd.- 
N. E. Weidler Section of N. E. Union Ave. in Mult- 
nomah County. Approved July 16, 1979. Misc. C&A 6286 
Agr. 130 (23-45) 


(11) Sale of 0.27 acre excess property on the N. Portland 
Harbor-Russell St. Section of the Pacific Highway in 
Multnomah County for a minimum consideration of $5,000. 
Approved July 30, 1979. File 32501 (23-43) 


(12) Extension of time for Service Agr. with Southern Pacific 
Transportation Co. originally approved November 16, 1977. 
Approved May 17, 1979. RR 905 (23-50) 2nd St., Albany, Linn Co. 


(13) Signed on August 1, 1979, the Grant of Access to Velma E. 
Gover for an access on the Baker-Copperfield Highway in 
Baker County, approved by Chairman Yturri July 16, 1979. 
File 27283 (23-46) 


(14) Sale of 9,941 square feet excess property on the Lake Rd.- 
Clackamas R. Sec. of the East Portland Freeway in Clackamas 
County for a minimum consideration of $26,150. Approved 
August 3, 1979. File 31936 (23-43) 


(15) Sale of 0.29 acre excess property on the N. Tigard-Hubbard 
Interchange Section of the Pacific Highway in Washington 
County for a minimum consideration of $15,200. Approved 
August 3, 1979. File 46051 (23-43) 


(16) Sale of 5,000 square feet excess property on the Marquam 
Bridge-S. E. 84th Ave. Section of the Mt. Hood Freeway 
in Multnomah County for a minimum consideration of $72,000. 
Approved August 6, 1979. File 43777 (23-43) 
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August 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 

lowing actions for your official records: 


(1) Sale of 0.12 acre excess property on the Winchester-Shady 
Point Section of the Pacific Highway in Douglas County for 
a minimum consideration of $6,500. Approved July 10, 1979. 
File 17837 (23-43) 


(2) Sale of 0.56 acre excess property on the Albany Section of 
the Albany-Junction City Highway in Linn County for a mini- 
mum consideration of $122,000. Approved July 13, 1979. 
File 5882 (23-43) 


(3) Sale of 13,482 square feet excess property on the Union 
Avenue-Lombard Section of the Pacific East Highway in 
Multnomah County for a minimum consideration of $55,000. 
Approved July 17, 1979. File 8679 (23-43) 


(4) Sale of 0.07 acre excess property on the Stanfield Junc- 
tion-Hermiston Section of the Umatilla-Stanfield Highway 
in Umatilla County for a minimum consideration of $750 to 
the City of Stanfield to be used for a street instead of 
exchange purposes as approved May 18, 1979. Approved 
July 16, 1979. File 6317 (23-43) 


(5) Sale of 6,820 square feet excess property on the Marquam 
Bridge-S. E. 84th Ave. Section of the Mt. Hood Highway in 
Multnomah County for a minimum consideration of $56,500. 
Approved July 25, 1979. File 46425 (23-43) 


(6) Sale of 2.28 acres excess property in Wapinitia-Maupin Sec- 
tion of the Wapinitia Highway in Wasco County for a minimum 
consideration of $1,000. Approved July 25, 1979. File 
3541 (23-43) 


(7) Permit of Entry Agreement with Southern Pacific Transporta- 
tion Co. for the Allen Blvd. Interchange Section of the 
Beaverton-Tigard Highway in Washington County. Approved 
July 26, 1979. RR 987 (23-50) 
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STATE PARK ORDER 


Pursuant to authority delegated to me from the Oregon Transportation 
Commission in Resolution No. 39, Section IV, paragraph "D", I, 
David G. Talbot, hereby order the elimination of the nonresident 
$2.00 camping surcharge at the following federally leased campgrounds: 
Detroit Lake State Park 
Hilgard Junction State Park 
Stewart State Park 
The Cove Palisades - only the following campsites: 
B 1 through 7 
B 34 through 39 
B71 and 72 


B 84 through 94 
C 4 through 41 / 


State Parks Superintendent 


a ti 


SS . 


Dat 6-21479 , 


5/30/79 


(See State Parks Rule No. 39n) 
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Report of August, 1979 (cont.) 


(17) Sale of 0.37 acre excess property on the Pacific High- 
way West-I-105 Section of the Florence-Eugene Highway 
in Lane County for a minimum consideration of $28,250. 
Approved August 8, 1979. File 38109 (23-43) 


(18) Extension of Service Contract No. 77-016 with Southern 


Pacific Transportation Co. for the crossing at Wren Rd. 
in Benton Co. Approved August 8, 1979. RR 884 (23-50) 


Dated this ; day of » 1979. 


JB:aj 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, for the 
Commission, I approved the following actions and report this 
for your official records. 


On June 14, 1979 approved Mr. and Mrs. Don Troxell's 
application to construct a single family residence within 
the Clackamas River Scenic Waterway in Clackamas County. 


On June 26, 1979 approved LTC K.W. Speltz's application 
to construct a single family dwelling within the Rogue 
River Scenic Waterway in Josephine County. 


On July 2, 1979 approved a supplemental agreement with 
Douglas County extending to May 1, 1980 the lease for a 
portion of Umpqua Lighthouse State Park for County 
recreation purposes. 


On July 3, 1979 approved a timber salvage recovery sale 
with D & R Timber Company at Saddle Mountain State Park, 
Clatsop County. Approximate value $35,570.00. 


On July 3, 1979 approved a work/study agreement with 
Lewis & Clark College to provide work to college students 
eligible to participate in the program. Term of the 
agreement is from July 1, 1979 to August 31, 1979 with a 
maximum payment by the State of $351.78. 


On July 5, 1979 approved a personal and professional 
services contract with Susan Trabucco to work in the 
Historic Preservation Office from 2/28/79 to 5/31/79. 
Payment will not exceed $250.00. 


On July 9, 1979 approved an agreement with the Oregon 
State Board of Higher Education to develop and test the 
historic archeological site of old Aurora, Stauffer-Wil] 
Farmstead/Aurora Colony, Marion County, as part of the 
survey and planning of cultural resources authorized by 
the National Historic Preservation Act. The amount of 
payment by the State is limited to $14,000.00. The total 
expenditure will be wholly reimbursed to the state from 
federal Survey and Planning monies made available by the 
Heritage Conservation and Recreation Service, U. S 
Department of the Interior. 
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is MINUTES OF 8-21-79 
TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 
the Gregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith, for the 
Commission, I approved the following actions and report this 
for your official records. 


On June 11, 1979, approved the sale of timber salvage at 
Golden and Silver Falls State Park, Coos County, to 
Weyerhaueser Company for a total of $34,913.95. 


On July 2, 1979, approved an agreement with Douglas 
County extending for one year a lease under which the 
County operates beach access areas at Umpqua Lighthouse 
State Park, Douglas County. The extension is through May 
1, 1980. 


On July 9, 1979, approved Mr. Tyler Robinson's applicaton 
to construct a single-family residence within the Sandy 
River Scenic Waterway in Multnomah County. 


On July 9, 1979, approved a contract with D & R Timber 
Company, Portland, Oregon, for the sale of timber salvage 
at Saddle Mountain State Park, Clatsop County. Total 
amount of revenue to State Parks Division will be 
$35,750.00. 


On July 16, 1979, approved Mr. Joseph Sturges' 
application to rebuild a single-family dwelling for Wilma 
Roller, within the Rogue River Scenic Waterway in 
Josephine County. 


On July 11, 1979, approved an agreement with Anna 
Barringer to provide watchman's services at Willamette 
Mission State Park, Marion County. Mrs. Barringer will 
be paid $50.00 per month. 


On August 6, 1979, approved a personal and professional 
services contract with C. Michael Hartfield and Ron 
Nolan, dba Image Northwest Film Production, to produce a 
thirty-second color, sound-on-film announcement to be 
used by television stations in Oregon to promote park 
usage. State will pay the contractor $2,500 on 
a of the work plus travel expenses not to exceed 
500.00. 


ted this 8 day of August, 1979 


avid G. Talbot 
State Parks Administrator 
- 3230 
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TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Authority 


At the meeting on October, 1977, you authorized the State Parks 
Administrator or his designate to sign grant-in-aid project 
agreements. The State Parks Administrator on November 1, 1977, 
authorized me to sign these agreements. Pursuant to that 
authority, and acting in accordance therewith, I approved the 
following grant-in-aid projects and report them for your official 
records. 


January 8, 1979 - City of Sutherlin, Douglas County - 
Central Park Irrigation - $1,000.00. 


May 30, 1979 - City of Eugene, Lane County - Alton 
Baker Landscaping - $10,827.50. 


Dated this 13 day of July, 1979 


_— Pg 
Ca Ieer 6 it il 
Gary A. Scott, State Recreation Director 


- 3233 - 


ASS ites sees 


tvieis 


Oregon Transportation Commission 
Page 2 


On July 9, 1979 approved an agreement with the Children's 
Services Division for the operation of work/study camps 
with boys from McLaren School at: Cape Lookout State 
Park, Tillamook County; Hilgard Junction State Park, 
Union County; and Jessie M. Honeyman State Park, Lane 
County. 


ed this 13th day of July, 1979 


State Parks Administrator 


DGT:al 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANSPORTATION 


L-7745 State of Oregon, by and through its Nenartment of Transnor- 
tation, Parks Division, v. Forrest Solomon and Frank Jones: This — 
lavsuit has been instituted by the Parks Diviston under the Oreaon 
Scenic Waterways Act. It arises out of the defendants' nlacement of 

a mobile home within the John Day Scenic Waterwav in Wheeler County. 
The complaint alleqes that defendants nlaced the mobile home within 

a “related adjacent lands" without havina either submitted to the 
Parks Division a notification of intent, or havina received annroval, 
to do so, as required bv the Scenic Watervavs Act and rules. The 
Division seeks an injunction requiring defendants to remove the mohile 
home from the "related adjacent land" until thev have submitted a noti- 
fication of intent and received apnroval of their nlan to nlace the 
mobile home alona the waterway. 


L- a Nelba David Vv. State of Ore of Orenon, by and throw its Nenartment 


a January 2a, 1372 ina construction area on eagihaie Mav near South 
6th Street in Klamath Falls, in Klamath County. The plaintiff allenes 
that a work area was not adequately barricaded and sioned and that her 
vehicle drove off into a hole in the roadway causing serious injurv. 
The plaintiff is seeking $78,498 in damanes for nersonal iniurv. The 
matter has been referred to the Attorney General's office for the de- 
fense of the State. 


L-7752 Raymond D. Caldwell v. State Hiahwav Commission and Louis Josenh 
Raab: This case arises out of an accident that occurred on Auqust bg 
1977, at the intersection of North Goina Street and tlorth Interstate. 
Avenue in Portland, in Multnomah County. The nlaintiff allenes that a 
truck driven by the defendant Raab ran a red light and collided with 

the vehicle driven by plaintiff. The nlaintiff is seekina $192,473.27 
for nersonal injury and loss of salary for 29 months. The matter has 
heen referred to the Attorney General's office for the defense of the 
State. 


L-7753 James Moulton, Personal Renresentative of the Estate of Traci 
"fouTton, deceased, v. State of Nreaon, hy and through its dulv authorized 
agency, Oreaon ‘Transportation n Commission, et al: This s lawsuit arises out 
of an accident that occurred on Anril 5, 1979 on Highway 395 in Grant 

: Seaaba. The plaintiff alleaes that the decedent was driving an automo- 
bile which struck a larne hole and an adjacent frost heave and lost con- 
trol of the vehicle resulting in a collision causing injuries fatal to 
the decedant. The plaintiff alleaes that the State was nealigent in 
failina to npronerly sian the areas, nronerly light the area, to erect 
barricades or other siqns warnina of the hazardous drivina conditions and 
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TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 


Transportation Commission's records: 


; On Judy 27_, 1979, $2,696,003. 24 


was distributed to 


the counties as their share of motor vehicle ee 


(20 percent) for the month of 


June » 1979 


(List of apporttonments on file in Commission on Files, 


Salem.) 


July 3] 19 


Salem.) 


Attachments 


cc: F. B. Klaboe 
H. S. Coulter 
John Earley - Att. 


Dated this 23rd day of July _» 1979 
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On 179 5 $1,596,768.62 (12 percent of the 
Highway Fund) was distributed to the cities for the 


month of _ June _» 1979. 
(List of apportionments on file in Commission Files, 


We 
V. E. Skoo 
Highwa 


Controller 
Division 


H - 
8-21-79 


failing to post a speed limit. The plaintiff is seekina $197,919.95, 
The matter has been referred to the Attorney General's office for 
the defense of the State. 


L-7754 Michael C. Lindahl, dba Lindahl Lumber Comnanv v. Linda E. 
McClauahry, and the State of Mreqon, actina by and throuah the Orenon 
Transportation Commission: This lawsuit arises out of an accident 
which occurred September 12, 1977 at or near the intersection of Ivy 
Street and First Street in Junction City, in Lane Countv, which in- 
volved a truck driven by the plaintiff and a vehicle driven by the 
defendant McClaughry. The plaintiff allenes that the collision was a 
direct result of the neqlisence of the State of ONreann in the mainten- 
ance of the traffic control siqnal at the intersection. Ina prior 
case the defendant McClaughry had sued the State of Yreaon and juda- 
ment was entered in favor of McClaughry. The nlaintiff alleoes that 
that case involves the same fact situation and therefore the olaintiff 
is entitled to judament anainst the State in the amount of $4,465. The 
matter has been referred to the Attorney General's office for the de- 
fense of the State. 
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September 19, 1979 
Salem, Oregon 


The Oregon Transportation Commission met in the Conference 
Room 122, Transportation Building at 10 a.m. Notice of this meeting 
was made by press release to the newspapers of the general and local 
circulation throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Jack Sollis, Chief Counsel 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

Robert Royer, Assistant Director for Policy and Program 
Development 

H. S$. Coulter, State Highway Engineer 

Larry Rulien, Executive Assistant to State Highway Engineer 

Paul Burket, Administrator of Aeronautics Division 

Dennis Moore, Administrator of Public Transit Division 

David Talbot, Administrator of Parks and Recreation Division 

Harold Grover, Administrator of Motor Vehicles Division 

Robert Bothman, Administrator, Metropolitan Branch 

David H. Moehring, Assistant State Highway Engineer, Project 
Management Branch 

J. B. Boyd, Right of Way Manager 

C. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar: 


1) Minutes of the meeting of August 21, 1979. 


2) Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation Resolution 
No. 2690" on file in the Commission's files, Salen. ) 


3) Constructing a truck escape ramp at Map Corner Curve 
on the Mt. Hood Highway about four miles west of 
Government Camp in Clackamas County at an estimated 
cost of $700,000. Approved inclusion in the Six 
Year Program. 


- 3237 - September 19, 1979 


MINUTES 
of the 
OREGON TRANSPORTATION COMMISSION MEETING 
held on 


SEPTEMBER 19, 1979 


c) Fifth lane for reversible lane operation between 
peak hours on Pacific Highway East from Superior 
Street to Vista Avenue on Commercial Street in 
Salem. Total Cost $2,996,000; Federal Funds 
$2,546,600; Local Share $449,400. 


9) Authorized increases in project authorizations on the 
following contracts: 


a) Contract No. 8786 for the Dexter State Park 
Project in Lane County, in the amount of 
$34,890 (8.2% increase). 


b) Contract No. 8578 for work on the Fox Valley- 
Mill City Section of Lyons-Mill City Road in 
Linn County, in the amount of $96,430 (32% increase). 


c) Contract No. 8489 for work on S.W. Sheridan Street- 
S.W. Slavin Road (Portland) Section of City Streets 
and the Pacific Highway West in Multnomah County, 
in the amount of $30,896 (5.6% increase). 


10) Reviewed and approved revised agreement with City of 
Roseburg for use of State-owned buses in Roseburg for 
the period September 7, 1979, to September 6, 1980. 


11) Adopted"Delegation Order No. 27" granting the authority 
to the Administrator of Motor Vehicles Division to 
approve and execute personal service and miscellaneous 
contracts of $5,000 or less. ("Delegation Order No. 27" 
on file in Commission's files, Salem.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
Chief Counsel Exhibit D 
Highway Controller Exhibit E 
Administrator, Aeronautics Division Exhibit F 


Mr. Klaboe presented a report of the impact of inflation and 
population growth on the Department's revenue projections for the 
Six Year Program. (Copy of report on file in the Commission's files, 
Salem.) He said the program levels presented at the August Commission 
meeting were based on an inflation rate of 11.5% for Fiscal Year 1982 
through 1987. Subsequent to last month's meeting, the inflation 
estimate was revised downward to 8.5%. Mr. Klaboe stated this provides 
an additicnal income to the Highway Division of $17.3 million. He 
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4) Supplemental agreement with Associated General 
Contractors and Access, Inc., for On-The-Job 
Training supportive services. Supplement is 
to increase the 1979 agreement amount of $100,000 
to $124,940.04. 


5) Authorized payment of $6,500 to the American 
Association of State Highway and Transportation 
Officials for the Materials Reference Laboratory 
and Cement and Concrete Reference Laboratory 
Programs for fiscal year 1980. 


6) Adopted resolution designating the proposed 
route of Interstate 82 in Umatilla County as 
the McNary Highway, State Primary Highway No. 70. 
("Primary Highway Designation Resolution No. 56" 
on file in the Commission's files, Salem.) 


7) Adopted the following abandonment resolutions: 


a) Six segments (0.51 mile) of old alignment 
in the Clarno Section of the Shaniko-Fossil 
Highway in Wheeler County. ("Abandonment 
Resolution No. 584" on file in the Commission's 
files, Salem.) 


b) Three segments (0.35 mile) of old alignment in 
the Remote Section of the Coos Bay-Roseburg 
Highway in Coos County. ("Abandonment Resolution 
No. 585" on file in the Commission's files, Salen.) 


c) A short segment (0.03 mile) of old alignment in 
the North Fork, Siuslaw River Section of the 
Florence-Eugene Highway in Lane County. 
("Abandonment Resolution No. 586" on file in 
the Commission's files, Saiem.) 


8) Three requests for projects utilizing Interstate 
Transfer Funds withdrawn from the Mt. Hood and I-305 
Freeways as follows: 


a) Monitoring air quality in the McLoughlin Boulevard 
Corridor (Hawthorne Bridge-East Portland Freeway 
(1-205) Section) of the Pacific Highway East in 
Clackamas County. Total Cost $20,000; Federal 
Funds $17,000; Local Share $3,000. 


b) Roadway and traffic signal improvements on a 
3.2 mile section of N.E. 99th Avenue-N.E. 162nd 
Avenue Section of N.E. Sandy Boulevard (N.E. Portland 
Highway) in Multnomah County. Total Cost $565,000; 
Federal Funds $480,250; Local Share $84,750. 


(Continued on next page.) 
o 
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parking areas. Mr. Sollis recalled that the 1979 Legislature gave 
the Department authority to set the fees by rule rather than have 
the fees specified in the statute. This has approval of the Winter 
Recreation Advisory Committee. He mentioned the statutory fees are 
no longer in effect and it is necessary for the Commission to adopt 
the fees for the coming winter season which will be $1 per day or 
$5 on an annual basis. He said a hearing will be held for adoption 
of a proposed permanent rule which will be presented to the 
Commission at a later date. The Commission unanimously adopted 
the temporary rule which was filed with the Secretary of State on 
September 24, 1979, and published in the Administrative Rule 
Bulletin on October 15, 1979. ("Administrative Rule No. 120" on 
file in Commission's files, Salem.) 

Mr. Sollis reported on the Photo-Art case involving the 
filming of the 1-205 Bridge (Glenn L. Jackson Bridge) in which a 
lawsuit was brought challenging the validity of the contract. He 
said the whole case revolved around the interpretation of a statute 
which said that contracts exclusively for personal services could 
be secured through the competitive quote system and selection pro- 


cess rather than the competitive bidding system. The Lower Court 
invalidated the contract and said it was not exclusively tor per- 
sonal services because there were other items of materia, hat 
the Department was purchasing in the contract. Mr. Sollis said it 
was appealed to the Court of Appeals and the State lost. ‘To take 


care of the problem the statute was amended by the Legislature to 
delete the word "exclusively" and authorized the Public Contract 
Review Board to adopt a rule covering this matter. The Public 
Contract Review Board has now adopted a rule that covers the matter 
clearly which should cover any problem in the future. Mr. Sollis 
did not recommend appealing this case any further as it would delay 
getting this contract terminated. The Commission unanimously 
accepted his recommendation. 


Mr. Coulter commented on the report previously iled to 
the Commission covering an analysis of the Highway Division element 
of the Six Year Department Program. Mr. Moehring reviewed the first 
draft of the Preliminary Six Year Highway Improvement Program with 
the Commission. (Copy of both reports on file in the Commission's 
files, Salem.) A preliminary Six Year Program Chart was handed to 
the Commission showing the preservation type of work, resurfacing, 
bridges, safety and traffic operation, reconstruction and new routes 
in units and dollars for the Fiscal Years 1980-81, 1982-83, and 1984- 
85. He pointed out the numbers in blue are identified projects in 
the new program; the green are reserve funds for projects in special 
programs; and in pink are uncommitted funds. (Copy of Preliminary 


Program on file in the Commission's files, Salem.) wo 


Mr. Moehring said the final review of the estimates and 
financial balance of the program will be completed next week. The 
material will go to the Graphics Section the first week in October 
and then to the printer on October 8th. The final Preliminary Six 
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said the population growth was figured at 1.6% by Portland State 
University and the Bonneville Power Administration forecast. 


Mr. Klaboe presented to the Commission a letter of 
resignation from Harold "Skip" Grover, Administrator of the Motor 
Vehicles Division, effective October 3, 1979, (Letter on file in 
Commission's files, Salem.) Mr. Klaboe pointed out that Mr. Grover 
will become the Deputy Director of the Oregon Department of 
Economic Development. He mentioned that Mr. Grover will certainly 
be missed as he has made numerous contributions since he has been 
head of the Motor Vehicles Division. 


Chairman Yturri said that Mr. Grover has contributed a 
great deal to the Department and to the State of Oregon. The 
Commission wished him well in his new assignment. 


Mr. Klaboe said that plans are being made for the October 23, 
and 24, 1979, dinner and Commission meeting in Ontario. He indicated 
that invitations are being sent to the counties and cities in the 
area and to the Idaho Transportation Commission members and staff. 

Mr. Klaboe stated that Mr. Bell will be sending out further informa- 
tion concerning the October meeting. 


The following meeting was set for Tuesday, November 20, 
1979, in Salem. Commissioner Coleman mentioned that he would be 
out of the State and would be unable to attend the November 
Commission meeting. 


The Commission considered a request from Representative 
Mae Yih concerning a piece of excess property adjacent to Waverly 
Park, Albany-Junction City Highway, in the City of Albany. Mr. Klaboe 
stated Representative Yih was told the State would trade the property 
for some property the City might have for equal value. The City 
could not come up with property of equal value because the State's 
property is appraised at approximately $122,000. Mr. Boyd stated the 
0.56 acre of property is located at the southwest corner of Waverly 
Lake, adjacent to Highway 99 and just east of the Star Dust Motel 
(formerly the State Motel). (He handed to the Commission a sketch 
map of the property, copy of which is on file in the Commission's 
files, Salem.) He mentioned the Right of Way Section is operating 
under a resolution adopted by the Commission on September 25, 1974, 
which requires the public agency requesting properties owned by the 
State to pay market value unless those uses meet the constitutional 
charge that the State has. Mr. Boyd said this matter has been re- 
viewed and the State can find no reason to discharge its duties to 
the constitutional charge to sell the property to the City less 
than market value. The Commission asked Mr. Boyd to review other 
possible alternatives, including a modification of the policy, and 
to take the matter up again with the City of Albany. 


Attention was given to a temporary rule setting forth the 
fees which shall be charged for parking permits in winter recreat on 
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Mr. Talbot said the Commission has done it previously on timber and 
property sales. He pointed out that it would amount to approximately 
$6.8 million per biennium. The revenue is down approximately 11% so 
far this year. The Commission unanimously approved Mr. Talbot's 
request. 


Consideration was given to the adoption of a temporary 
rule for the operation (setting of the fees, deposits and regulations 
for the use and reservation) of the new conference center at Silver 
Falls State Park in Marion County. Mr. Talbot stated a public hearing 
was held last night for this rule as a part of a comprehensive rule 
revision package which will be submitted to the Commission later this 
year. The reason, he said, for the temporary rule is that the con- 
ference center will begin operation the latter part of this month. 
The Commission unanimously adopted the temporary rule which was 
filed with the Secretary of State on September 24, 1979, to be published 
in the Administrative Rule Bulletin on October 15, 1979. ("State Parks 
Rule No. 39-o"' on file in the Commission's files, Salem.) 


Attention was given to the adoption of a proposed administra- 
tive permanent rule to close the beach at Cannon Beach in Clatsop 
County to vehicles (except by permit) year around. Mr. Talbot referred 
to an aerial photo map pointing out the specific area for closure. He 
said public hearings have been held and testimony was quite favorable 
to closing the beach to vehicles except in and around Haystack Rock 
for launching of boats and some limited beach parking. Mr. Talbot 
mentioned there is a local controversy in the community in the parking 
of vehicles. He said the Cannon Beach City Council is opposed to 
cars on the beach and the Clatsop County Board of Commissioners has 
stated they will go along with the wishes of the City. 


Mrs. Marian Crowell of Cannon Beach appeared stating that 
they have owned property in Cannon Beach for 20 years. She said 
every weekend the motels are filled; the town is overcrowded and 
parking is needed on the beach the year around. 


Mrs. Crowell referred to a petition containing 894 signatures 
(271 of these were Cannon Beach residents) which was previously pre- 
sented to the Parks Division. The 271 letters sent in September were 
a protest against the compromise between the Parks Division repre- 
sentative and the Cannon Beach City Council. 


Mrs. Crowell said if the beach were to be closed it would 
be a detriment to the merchants. She referred to a letter from 
Senator Vern Cook stating that parking should be available on the 
beach. 


Mr. Lee Crowell (former Cannon Beach City Councilman) stated 


that he is in favor of the present arrangement. He asked that the 
Department allow parking year around in the 2,700 foot beach area. 
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Year Highway Improvement Report should be printed by October 22nd. 

Mr. Moehring said it is planned to send the reports to all interested 
parties prior to the 20 public hearings scheduled between November 13, 
and December 6. 


Mr. Coulter handed to the Commission the schedule of 
meeting dates and the Commission indicated that they would attend 
the meetings. It was decided that Chairman Yturri would attend 
the meetings in Region 5; Commissioner Hollern Region 4; Commissioner 
Coleman Region 3; and Vice Chairman Walsh and Commissioner Brix would 
divide up the meetings in kegions 1 and 2. The Chairman suggested 
that the Commissioners attend meetings in other Regions if their 
schedules permit. Mr. Rulien stated that he will contact each 
Commissioner to schedule the dates of the meetings in the Regions. 


It was decided not to make any proposed project recommenda- 
tions at the hearings but to wait until after hearing the testimony 
from the 20 public hearings. The Commission indicated that they do 
want to have at the hearings a listing of proposed projects by Region 
and dollar amount. 


ct. Coulter said that staff will proceed to work on the 
Six Year ghway Program and will have a copy of the program at the 
October Commission meeting. He mentioned at the December meeting 
there will be a draft of the program with the information included 
from the hearings and a final report will be submitted to the 
Commission in January or February 1980. 


The Commission considered a temporary rule authorizing the 
State Highway Engineer to restrict e halt movement of oversize 
vehicles, mobile homes and modular building units to avoid conflict 


with highway construction, repair and local traffic conditions. 

Mr. Coul mentioned this involves a current project, the deck 
replacer of the Yaquina Bay Bridge on Highway 101 at Newport. He 
said th mporary rule was necessary to allow the movement of over- 
width ve les and loads during hours and days as called for in the 
specifications when such movement is normally prohibited under exist- 


ing rules. The Commission unanimously adopted the temporary rule as 
recommended by Mr. Coulter, which was filed with the Secretary of 
State on September 20, 1979, and published in the Administrative Rule 
Bulletin on October 1, 1979. ("Permit Rule No. 32E" on file in the 
Commission's files, Salem.) 


Commissioner Brix brought up the matter of the increase 
in royalties on aggregate obtained from State Land Board lands. 
After discussion, Mr. Coulter said he will look into the reasons 
for the increase from 25 cents to 65 cents a yard. 


The Commission considered a request to formally dedicate 
park user fee revenues to the Parks and Recreation Division. 
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Redmond $20,000 
Construct taxiways, terminal apron, access 
road, realignment of general aviation tiedown 
apron and rehabilitate a taxiway. 


North Bend $29,006 

Install perimeter fence; construct connecting 
taxiways for Runways 13/31 and 4/22; reconstruct 
parallel and connecting taxiways for Runways 13/31 
and 4/22; mark displaced threshold Runway 34; install 
wind socks (lighted); replace airport beacon; grade 
taxiway safety areas and drainage. 


Mr. Moore gave a status report on consultant selection for 
pre-grant audits as part of the Small City and Rural Area Public 
Transportation Program. He mentioned the Division's Section 18 
Program includes two work items to be accomplished by consultants. 
The pre-grant award audits, he said, are meant to ensure that the 
Division's grantees are able to comply with the requirements of the 
Section 18 Program. Mr. Moore said the transit plan will be a 
statewide assessment of transit needs and a plan for the development 
of public transit services in appropriate areas. (Detailed report 
on file in the Commission's files, Salem.) 


Mr. Moore handed to the Commission copies of the intercity 
Oregon Trip Guide which was funded by the Legislative Emergency 
Board in June 1978. He stated the objective of the brochure is to 
serve as a ticket jacket listing names and phone numbers of city 
buses, taxicabs, and Oregon airport limousines to assist the public when 
they reach their destination. (Copy of Oregon Trip Guide on file 
in the Commission's files, Salem.) 


In response to Commissioner Coleman's inquiry, Mr. Moore 
reported that for the May-June Quarter 1978 compared to the same 
period in 1979, all small city transit systems had a 46% increase in 
ridership. He stated Tri-Met had a 16% increase in June 1979; the 
Lane Transit District had a 22% increase; and Salem approximately 
16% over the same month last year. Mr. Moore indicated that Amtrak 
nationally showed an increase of approximately 26%. 


The Chairman adjourned the meeting at 12:05 p.m. 


C. W. Head, Manager 
Commission Services 
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Mr. Lyle Wells mentioned that he lives in Portland but 
has a beach-front home across from Haystack Rock. He stated that 
he represents approximately 200 Cannon Beach residents and about 
500 other Oregonians that have petitioned the Commission to leave 
this section of beach open. Mr. Wells stated that he has driven 
on the beach for over 30 years and has never heard of any accident 
or anyone hurt by an automobile. He asked the Commission to leave 
it open for at least another year as parking is limited on land, 
and then review the beach parking again. 


It was moved by Commissioner Hollern and seconded by 
Chairman Yturri that the Commission adopt the Parks Division 
recommendation. Chairman Yturri, Commissioners Hollern, Walsh and 
Coleman voted "yes" and Commissioner Brix voted "no". The Commission 
adopted as a permanent rule the closure of the beach at Cannon Beach 
to vehicles except by permit year around, with provision made for 
limited parking and boat launching. (This rule repeals "Ocean Shore 
Resolution No. 10", page 2, paragraphs "d" through "e" adopted June 2, 
1970.) The rule was filed with the Secretary of State on September 21 
1979, and published in the Administrative Rule Bulletin on October 15, 
1979. ("Ocean Shore Rule No. 10B" on file in the Commission's files, 
Salem.) 


Consideration was given to a request to appear before the 
September Emergency Board for approval of an increase in Federal » 
Fund expenditure limitation of $75,000. Mr. Grover said the increase 
is needed to allow the Division to utilize a Federal Grant through 
the Traffic Safety Commission to employ an outside consultant to 
assist in the design of a new driver license issuance system. The 
Commission unanimously approved the request as recommended by 
Mr. Grover and authorized him to sign a contract on behalf of the 
Commission in an amount not to exceed $75,000 with a consultant, 
providing the Emergency Board approves the request. 


Mr. Grover expressed his appreciation for the Commission's 
support and guidance during his tenure as Administrator of the Motor 
Vehicles Division. 


Following Mr. Burket's favorable recommendation, the 
Commission unanimously adopted a resolution accepting a grant offer 
from the Federal Aviation Administration in the amount of $19,172 for 
a Planning Program Master Plan Study on the Chiloquin State Airport 
in Klamath County. Total cost of the study is $22,949 and the 
State's share is $3,777. ("Aeronautics Miscellaneous Resolution 
No, 24" on file in the Commission's files, Salem.) 


The Commission unanimously approved financial aid to 
municipalities grants as recommended by Mr. Burket to the following 
cities: (Amounts shown constitute one-half or less of the sponsor's 
share for Federally-funded projects as indicated.) 


(Continued on next page.) 
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TO: Oregon Transportation Commission ee 
9-19-79 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 


Number Name Consideration 
50508 Noji, Mamoru (Trustee) $ 825.00 
50568 Simons, Robert E. & Florence 200 .00 
66-0 .87 Arasmith, Cherie M. 100 .00 

3 Transactions $ 1,125.00 


(2) A supplemental agreement with the City of Beaverton for 
construction of tne Allen Boulevard Interchange on the 
Beaverton-Tigard Highway in Washington County. The 
supplement is necessary to more accurately define the 
final design features of the project and to comply with 
utility adjustment laws adopted in 1967. The project 
will be financed with Interstate Transfer Funds withdrawn 
from the Mt. Hood Freeway. (Local Government) 


(3) Agreement with Lincoln City for the installation of a 
"pedestrian crossing" sign on the Oregon Coast Highway 
at 17th Street, Lincoln County. The State will install 
and maintain the sign. The City has agreed to pay for 
all materials and furnish electrical energy for illumina- 
tion. (Local Government) 


(4) Agreement with Klamath County and the Basin Center Mall 
for installation of a traffic signal on the Klamath Falls- 
Lakeview Highway at Avalon Street to accommodate a commercial 
development. The State will design, install and maintain 
the signal equipment; the County will pay for electrical 
energy and the developer will pay all costs of the project. 
(Local Government) 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed above and 
report fhis action for your official records. 


Dated this 5 _ day of / Lvud _, 1979 


YZ zt. Oregon Transportation Commission 
8. Hunter APPROVED 


— 
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a 
9-19-79 
TO: Oregon Transportation Commission 
SUBJECT: Report of Action Taken Under Delegated Authority 


: 


By your duly adopted delegation order, you authorized me 
in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 
to that authority and acting in accordance therewith for 
the Commission, I approve the action listed below and 
report this action for your official records: 


Agreement with DeShaw Housé Company to operate 
the Silver Falls Conference Center from 
September 20, 1979, to December 31, 1981. 

The contractor was selected on the basis of 
open competitive bidding. The agreement pro- 
vides that the contractor provide food and 
lodging services on a rate basis specified 

in the agreement. All receipts for accommoda- 
tions will accrue to the State and the State 
shall set the rate for daily accommodations. 
The State will pay the contractor $1,500 a 
month for the 32-bed facility and $1,800 a 
month for the 56-bed facility on its completion. 


Dated this 90 day of Letil, 1979 


g 


\ 
oe Atte 
Anthony Yturfig’ Chairman 
Oregon Transportation Commission 
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TO: 


9-19-79 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
35432 Burlington Northern, Inc. $ 1,000.00 
49397 Popma, J. Eugene & Lorraine R. 210,000 .00 
2 50059 Rise, Dale 0. and Margaret A. 474.00 
50204 Pearson, Walter S. & Nancy M. 
Graham, Alvin R. & Marva C. 3,950.00 
50342 Anderson, Barbara J. 
Stevens, Victor & Marja 100 .00 
50352 Wardin Investment Co. 150.00 
50476 Voegele, Elliott & Mary E. 570.00 
50477 Voegele, Elliott & Mary E. 1,000.00 
1-292-03 Hale, Lorene R. 450.00 
9 Transactions $ 217,694.00 
(2) Amendment to agreement with Fortek, Inc., for maintenance of 
Ainsworth State Park in Multnomah County. Amendment applies 
only to payment schedule to Fortek, adjusting schedule so that 
payments are only made during those months when the park is 
operating. The amount of the payments is increased, but the 
total amount of the contract remains $28,500. (State Parks) 
(3) Agreement with the Town of Long Creek for installation of a 
flashing beacon on the Pendleton-John Day Highway at the 
Kimberly-Long Creek Highway in Grant County. The State will 
design and install the beacon using State forces and stock- 
piled equipment, perform the necessary maintenance and pay 
all costs in excess of $1,000. The Town will pay all costs 
of electrical energy consumed and contribute a maximum of 
$1,000 toward the project. (Local Government) 
(4) Agreement with the Tualatin Rural Fire Protection District to 


provide emergency vehicle pre-emption devices on traffic signals 
within the North Tigard Interchange-Beef Bend Road Section of 
Pacific Highway West in Washington County. The project is 
financed by Federal Aid Interstate Transfer Funds with the 

City of Tigard providing all required local match. The State 
will install and maintain the pre-emption equipment and the 
District will replace obsolete or worn-out equipment parts. 
(Local Government) 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pare..2/0al 79 Bescecs 
STATE HIGHWAY ENGINEER 
= 3249 Dom LLUA9 


_A _ 
9-19-79 


(5) Agreement with the City of Portland and The Oregon Bank for 


installation of a traffic signal on the Oswego Highway at 
Hamilton Court in the vicinity of John's Landing in Multnomah 
County. The State will advertise for bids, supervise construction 
and pay all costs in excess of $56,700. The City will maintain 
the signals and pay all costs of electrical energy. The Oregon 


Bank will contribute a maximum of $56,700 for the project. 
(Local Government) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the five items listed and report this action for your official 


records. 
Dated this 22 day of ¢ Lepeset » 1979 


Anthony Yturri, 
Oregon Transportation Commission 
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9-19-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority and 
acting in accordance therewith for the Commission, I approved the 
following agreements and report this action for your official 
records: 


(1) On August 6, 1979, approved an acquisition 
agreement between the Travel InfoCentres, Inc., 
the Travel Information Council and the Highway 
Division, relative to the termination of the 
concessionaire's agreement with InfoCentres, 
the assignment and assumption 7f contracts, and 
the bill of sale relating thereto. The only 
obligations under the agreement are payable 
out of the TIC subaccount. 


(2) On August 7, 1979, approved a supplemental 
agreement to the advertising contract with 
Petzold and Associates in Portland. The 
supplemental agreement allows Petzold and 
Associates, at the Department's direction, to 
respond to some of the Department's advertising 
mail responses. The agreement does not involve 
any additional funding under the agency contract. 


(3) On August 9, 1979, approved a personal services 
contract with Al Bates for consulting and advisory 
purposes with regard to a contract claim (Contract 
No. 8003) at a maximum limit of $10,000, with a 
plan of paying Mr. Bates $12.23 per hour. 


/ > 
Dated this /‘/ day of , Heat » 1979 


Oregon Transportation Commission 


Apes 
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PRBROVED ~ 


TO: 


_A 
9-19-79 


Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
49858 Anderson, Dean A. and Barbara J. $ 300.00 
50156 Johnson, Orval D. and Jean A. 400.00 
50194 Lloyd, Wallace E. and Aloris A. 52,000.00 
50509 McNutt, Ronald E., James P., and 
Michael W. 50.00 
50523 Scherr, Gloria Dyer 200.00 
5 Transactions $ 52,950.00 
(2) Grant of a 32 foot access for a city street to the City of 
Baker at Sta. 543+69 on the Salisbury-Baker Sec. of the Baker- 
Unity Hwy. in Baker Co. File 17586 
(3) Supplemental Throughway Agreement with Multnomah County defining 


(4) 


the functional classification, right-of-way widths and typical 
section of county roads to be constructed and relinquished to 
Multnomah County along I-205. (Columbia River-Foster Road 
Section of the East Portland Freeway, No. 64.) (Local Government) 


Agreement with the Tualatin Rural Fire Protection District for 
the installation of emergency vehicle pre-emption devices on 

an existing traffic signal on Pacific Highway West at Durham 
Road. The State will install and maintain the pre-emption 
equipment, and the District will pay all costs and be responsible 
for the replacement of obsolete or worn-out equipment parts. 
(Local Government) (Washington County) 


By your duly adopted delegation order, you authorized me in 
my official capacity to exercise certain authority on behalf 
of the Oregon Transportation Commission. Pursuant to that 
authority, and acting in accordance therewith for the 
Commission, I approve all of the actions listed above and 
report this action for your official records. 


Dated this /Y day of ( LguA , 1979 


i 4 STATE HIGHWAY ENGINEER 


ae 


he /? » 
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A 
9-19-79 


4 Talbot Rd.-Santiam River (Jefferson) 


i eS Pedi ec0 RGR. note “pedal SM achat eS 


Contract No. 9011 


Type of Work 1.28 Miles, Paving F.A. Proj. No. State 
eases Marion papas Jefferson 
No. of Bidders___ 4 ___ Low Bidder__Wildish-Corvallis Construction Co., Corvallis 
eer 269,608.50 
Engineer's Recommendation: Award to low bidder. 
i Project Pendleton-Adams Section 

: Contract No. 9012 
ee... F.A. Proj. No. State 
Couny__Umatilla Highway Oregon-Washington 
No. of Bidders 4 Low Bidder. Eucon Corporation of Idaho, Lewiston, ID 
ee 1,530,534.00 


Engineer’s Recommendations: Award to low bidder. 


Pacific Hwy. W. Interchange-Dayton Jct. 


a a a ton Jct.-Lafayette Sections 
: j Contract No. 9013 
Tyseot Work 6.79 Miles, Pavin F.A. Proj. No.__ 9 tate 
County Yamhill __Highway__52 mon River & Pacific West 
No. of Bidders 32 ___ Low Bidder_C- C. Meisel Co., Inc., McMinnville 


wee > ,944 ,804 .50 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURBI 


pate.....2.2.42.07. 
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> 9-19-79 


7 : Squaw Creek-Jct. Pacific Hwy. West (Corvallis 
eee: Trt nea mae Contract No. 90IG- ). 
Type of Work 1.77 Miles, Paving F.A. Proj. No. Soeeaee 
iii Benton hihi Corvallis-Newport_ 
ae en 2 Low Bidder Wildish-Corvallis Construction Co., Corvallis 


Low aig ¢__413, 507.00 


Engineer's Recommendation: Award to low bidder. 


On August 6, 1979, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received August 2, 1979, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


i 
Dated this /# day of L4AAud , 1979. 


Oregon Transportation Commission 
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A 
9-19-79 


No. — 13 __Proyact Eddyville-Gline Mtn, Section |. 
Contract No. 900/ 


Type of Work __5.8 Miles, P. Paving OFLA. Pry. Now State 
‘ 
County Lincoln Highway__corval] is-Newport 
1 
ee a. Low Bidder orse Bros., Inc., Lebanon 


Low ig $_411670.70 


Engineer's Recommendetion: Award to low bidder. 


On July 31, 1979, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received July 26, 1979, and 
authorized him to sign the contracts when conditions 
for the awards have been met. 


Dated this /“_ day of (Dt » 1979. 


Oregon Transportation Commission 
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JINUIT=S OF 9-19-79 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 
ON OF ACTION TAKEN “UNDER DELEGATED AUTHORITY 


Big Creek, Rock Creek-Gnat Creek 


wage weakcs andWestport-Clatskanie Sections 
theres me ea" CoEraet No. 9008" 


Type of Work 14.54 Miles, Grade & Pave F.A. Proj. No. __ State 
iniie Clatsup & Columbia —_ Columbia River 


No. of Bidders 9 Low Bidder__J- C. Compton Company, McIinnville  __ 


Low big s_1+9494352.75 


Engineer's Recommendation: Award to 1 ow bidder. 


a ee NE 8th St.-SW Naterlin Dr. (Newport 
: : Contract No. 9009 
Type of Work 1-34 Miles, Paving __F.A. Proj. No. State 


Coumy__ Lincoln gy Oregon Coast 


No. of a Se Low Bidder Road & Driveway Co., Newport 
Low big $266,970.00 


Engineer's Recommendations: Award to low bidder. 


“<2 Sabie Schaff Rd.-W. Washington St. (Stayton) _ 
. Contract No. 9010 
Type of Work__2+97 Mile, Grade & Pave F.A. Proj. No. _90S-2402(1) 


Marion City Street 


gn ee Highway 


No. of Bidders___ © ___ Low Bidder__ North Santiam Paving Company, Stayton 


eas 67+756.50 "A 


Low 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Stayton and the sum of $200.00 is 
deposited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate..2-4-.27... 
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PIERCE EEE 


A 
9-19-79 


a N. & S. Fork Coyote Cr. (Gillespie Corners) Bridges 
0.27 Mile ontract No. 
Grading, Paving & Structures 


No. 


BRS-115(1) 


Type of Work 
« 


Couey Lane eae Territorial 


F.A. Proj. No. 


Sa ee Low Bidder Hamilton Construction Co., Springfield 


Low Big $300,679.00 


Engineer's Recommendation: Award to low bi dder. 


ae, Project Siuslaw River-Walton Section 


siustaw River-Walton section 
6.3 Miles, Contract No. 9002 


Paving & Guard Rail FA. Proj. Ne. State 


Type of Work 
County Lane Highway __ lorence-Eugene 
No. of Bidders _4 Low Bidder__“orse Bros. Contractors, Inc. 


Low Big $236 2699.00 


Engineer's Recommendations: Award to low bidder. 


No. D weiget Black Canyon Creek-Harper Jct. Section 
Contract No. 9003 


Type ot Work__20-16 Miles, Paving Fa. Proj, No. __State 


Counts Malheur Highway__central Oregon 
No. of Bidders__8 __ Low Bidder__Fabricators, Inc., Salem 
1,815,213.80 


Low Bid $ 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate..2-.3/-27........ 
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r= aep pera A 


rites) —____ a 


9-19-79 


oe 
“a Silver Falls State Park 
Contract No. 9004 
Type of Work _Park Facilities & Buildings FA. Praj. We, State 
a 50a 
No. of Bidders__ 3s Low Bidder_Marion Constructicn Co., Inc., Salem 
Low Bid $234,207.30 
Engineer's Recommendetion: Award to low bidder. (Alternate A) 


No.1] __ projece Coast Range Summit-S. Fork Gales Creek Section 


0.23 Mile, Contract No. 9005 
Type of Work Grading & Paving FA. Proj. No. QF-35(7) 
County Washington Highway___ Wilson River 
No. of Bidders_ Low Bidder__©: G. Gredvig, Inc., Portland 


Low big 148,491 .00 


Engineer's Recommendations: Award to low bidder subject to concurrence of 


the FHWA. 
No.__12 Pisin Siskiyou Blvd.-Park St. (Ashland) 
.55 Mile, Contract No. 9006 
Type ot Work_ Grade, Pave, Sign, & Signals F.A, Proj. No. _F-15(3) 
Coun Jackson saint Green Springs 
eddie: .* Low Bidder__- ©. Lininger & Sons, Inc., Medford 


Low Big $780,338.35 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 
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EMHIBY ae 
9-19-79 


REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


E. Greenwood Ave. @ E. 8th St. (Bend 
Contract No. 8995 


Type of Work Traffic Signal Installation F.A, Proj. No. HES 21-3(3) 


No Proyact 


ares Deschutes Highway__central Oregon 


ois dnhdlinns 3 Hertz Electric, Inc., Albany 


44,948.00 


Low Bid $__- - 2 = - = 


Low Bidder 


Engineer's Recommendation: 


Award to 
low bidder subject to concurrence of the City of Bend and FHWA and 
the sum of $6,100.00 is deposited by the City. 


oe - Proiect Troutdale (SW 7th St.) Section 
0.16 Mile, Contract No. 0996 
Type of Work Grading & Pavin F.A. Proj. No. State 
County Mul tnomah Highwey City Street 
No. of Bidders 3 Low Bidder__Porter W. Yett Company, Portland 


40,474.20 


Low Bid $—__—-2 -— ——* —— 
Engineer's Recommendations: 


Award to low bidder 
subject to concurrence of the City of Troutdale and the sum of 
$23,000.00 is deposited by the City. 


ee. Sreiack Dodge Rd.-Estacada Section 
Contract No. 


4.65 Miles, Paving State 


Type of Work F.A. Proj. No. 


County Clackamas iniwiew Woodburn-Estacada 


North Santiam Sand & Gravel, Inc. 
No. of Bidders 6 Low Bidder__Western Mixing Co., Inc. Stayton  J.V. 


eg § 2292580.40 


Low 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate..2c3/nL 2... 
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= 9-19-79 


is iat Haines Rd.-Molalla River (Canby) 


Contract No. 8998 


3.59 Miles, Paving F.A. Proj. No.__state 


Type of Work 
Cacia Clackamas Highway. Pacific East 


No. of Bidders 3 Low Bidder__Willamette-Western Corporation, Portland 
549,788.00 


Low Bid $ 


Engineer's Recommendetion: Award to low bidder. 


i Project ___ Youngs River Falls Bridge 
Contract No. 8999 


Type of Work Grading, Paving & Structures F.A. Proj. No. __RS-A733( 3) 


Crusty Clatsop Higheay FAS A733 


Siaaliaier 7 ieee Siuslaw Construction Co., Inc., Portland 
Low Big $243,485.40 
Engineer's Recommendations: Award to low bidder subject to concurrence of 


Clatsop County and the sum of $16,700.00 is 
deposited by the County. 


No.__© Project ___ Lava Butte Lookout-Sugar Pine Butte Rd. * 
on : Contract No. 9000 

Type of work 8:2 Hiles, Paving ge. Proj. No. State 

County Deschutes Highway___ he Dalles-Cali fornia 


No. of Bidders__4 vaitiet, SX. Conts, Bend 


Low Bia $ 1,350,025 .00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY Y¥TURBI 


pate..223 427... 
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9-19-79 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


1) Work on the N. Newman Ave.-N. Woolsey Ave. 
(N. Hunt St.), N. Greeley Ave.-N. Delaware 
Ave. (N. Bryant St.), N.E. 67th Ave. at 
N.E. Hassalo St. Sections in Portland, 
Multnomah County. Bids received June 27, 
1979. Contract No. 8972 awarded August 27, 
1979, to Columbia West Materials & Constructors, 
Inc., Portland, at $109,624. 


2) Traffic signal installation on S.W. Capitol 
Highway at S.W. Huber Street in Portland, 
Multnomah County. Bids received July 12, 1979. 
Contract No. 8981 awarded August 16, 1979, to 
L. W. Hembree Co., Portland, at $59,817.79. 


3) Traffic signal installation on East Greenwood 
Avenue at E. 8th Street in Bend, Deschutes County. 
Bids received July 26, 1979. Contract No. 8995 
awarded August 16, 1979, to Hertz Electric, Inc., 
Albany, at $44,948. 


4) Work on S.W. 7th Street in Troutdale, Multnomah 
County. Bids received July 26, 1979. Contract 
No. 8996 awarded August 13, 1979, to Porter W. 
Yett Co., Portland, at $40,474.20. 


5) Work on the Shaff Rd.-W. Washington St. (Stayton) 
Section of Gardner Avenue in Stayton, Marion 
County. Bids received August 2, 1979. Contract 
No. 9010 awarded August 13, 1979, to North 
Santiam Paving Co., Stayton, at $67,756.50 
(Alternate "A"). 


6) Signing on the Portland-Idaho State Line Section 
of the Columbia River Highway and the Old Oregon 
Trail. Bids received August 23, 1979. Contract 
No. 9015 awarded September 4, 1979, to Stillwell 
Construction Co., Bellevue, Washington, at 
$119,051. 


9-6-79 
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© 9-19-79 
TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority 

and acting in accordance therewith for the Commission, I approved 
all actions listed below and report them for your official records: 


1) On August 30, 1979, approved two agreements with 
Jean H. Names to conduct a Professional Develop- 
ment for Women Seminar on October 5 and 26, 1979. 
Each agreement shall not exceed $425. (Approved 
by Larry Rulien on behalf of State Highway Engineer) 


2) On August 30, 1979, approved an agreement with 
Shipley Associates as a special consultant in the 
field of secretarial writing to conduct a workshop 
October 2-3, 1979, at a cost not to exceed $2,276. 
(Approved by Larry Rulien on behalf of State Highway 
Engineer) 


3) On August 30, 1979, approved an agreement with 
Shipley Associates to conduct a technical writing 
workshop on September 25, 26, and 27, 1979, at a 
cost not to exceed $2,475. (Approved by Larry Rulien 
on behalf of State Highway Engineer) 


4) On August 23, 1979, established a 45 MPH speed zone 
on the Cove Highway, No. 342, from NCL of Union 
(0.50 mile N. of Bryan Avenue) (M.P. 21.32) to 
0.25 mile N. of Bryan Avenue (M.P. 21.57), in Union 
County. (Speed Zone Order No. 814) 


5) On August 23, 1979, established certain speed zones 
on the Nehalem Highway, No. 102, from M.P. 61.66 to M.P. 
61.97 and from M.P. 62.77 to M.P. 6297, in the vicinity 
of Vernonia, Columbia County. This rescinds Speed Zone 
Res. No. 719 dated 3-3-76. (Speed Zone Order No. 815) 


6) On August 23, 1979, established certain speed zones 
on the Beaverton-Tualatin Highway, No. 141, from M.P. 
2.57 to M.P. 4.74 and from M.P. 6.64 to M.P. 7.60, in 
the vicinity of Tualatin, Tigard and Beaverton, 
Washington County. This rescinds Speed Zone Res. 

No. 349 dated 5-26-61 and Speed Zone Res. No. 475 
dated 10-9-64. (Speed Zone Order No. 816) 


Dated this 5S say of Sot , 1979 


H. Coulter, State Highway Engineer 
9-7-79 - 3260 - 


B 
9-19-79 


REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated t 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
_Contract No. 

Hamilton Electric, Inc., 
No. 8809 


Robles Construction, 
No. 8765 


J. B. Steel, Inc., 
No. 8815 


Bob Angell, Inc., 
No. 8840 


Roy E. Ladd, Inc., 
No. 8310 


Hamilton Construction 
Co., No. 8823 


Hamilton Electric, Inc., 
No. 8889 


Roy E. Ladd, Inc., 
No. 8538 


Garland Pacific Const., 
No. 8549 


F. H. McEwen Construction, 
No. 8430 


Coast Marine Const., Inc., 
No. 8868 


Section and County 


30th St. & Melbourne Ave. @ 
Marine Dr. (Astoria), 
Clatsop County 


Armitage State Park, 
Lane County 


Grayback Cr.-Lake Cr. 
(M.P. 11.8, 18.2 & 18.4), 
Josephine County 


N. City Limits-Ocean Blvd. 
(Coos Bay), Coos County 


Slater Creek-Mystic Creek, 
Douglas County 


Hurricane Creek Bridge, 
Wallowa County 


and St. & 3rd St. @ 
“G" S€, (Springfield), 
Lane County 


SE Market St. U'Xing., 
Multnomah County 


Valley River Bicycle/Ped. 
Bridge, Lane County 


Eagle Creek-Klamath County 
Line, Lane County 


Herman Creek Bridge, 
Hood River County 
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Oo me 


Acceptance 
_Date_ 


August 13, 1979 


August 13, 1979 


August 13, 1979 


August 16, 1979 


August 16, 1979 


August 16, 1979 


August 16, 1979 


August 20, 1979 


August 22, 1979 


August 22, 1979 


August 22, 1979 


ey 


9-6-79 


7) 


8) 


9) 


10) 


_B 
9-19-79 


Paving on the Lower Bridge Road Section of 
The Dalles-California Highway in Deschutes 
County. Bids received August 23, 1979. 

Contract No. 9016 awarded August 30, 1979, 


to Mid-Oregon Crushing Co. and Philip Dahl, J.V., 


Redmond, at $57,450.50. 


Work on the Yaquina Bay Bridge (Newport) 
Section of the Oregon Coast Highway in 

Lincoln County. Bids received August 23, 

1979. Contract No. 9017 awarded August 30, 
1979, to Peter Kiewit Sons' Company, Vancouver, 
Washington, at $2,893,660 (Alternate "A"). 


Work on the Busway Rigid Frame (N. Banfield 
Interchange) Section of the East Portland 
Freeway in Multnomah County. Bids received 
August 23, 1979. Contract No. 9019 awarded 
August 30, 1979, to Roy E. Ladd, Inc., Redding, 
California, at $803,873. 


Work on the Allen Boulevard Interchange of 
the Beaverton-Tigard Highway in Washington 
County. Bids received August 23, 1979. 
Contract No. 9026 awarded September 4, 1979, 
to Ross Bros. Construction, Inc., Salem, at 
$5,956,223. 75. 


Dated this 915 aay of September, 1979. 


H. S/ Coulter, State Highway Engineer 
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Cc 
9-19-79 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority from the Oregon Transportation 
Commission authorizing the making of formal offers to purchase 
real property in preparation for condemnation (Delegation Order 
No. 16, Sub. 46), I approved making the following offers in 
accordance with this authority for and on behalf of the 
Commission: 


BATTLE CREEK-TALBOT ROAD SECTION, PACIFIC HIGHWAY - MARION COUNTY 
R-49302 - Coburn L. Grabenhorst et al. 9.6 acres for right- 
of-way purposes. Offer $79,700.00. 


COLUMBIA RIVER BRIDGE-N.E. SANDY BLVD. UNIT, COLUMBIA RIVER- 
PACIFIC HIGHWAY SECTION, EAST PORTLAND FREEWAY - MULTNOMAH COUNTY 

R-49685 - Katherine Marie Harvey. 0.14 acre for right-of-way 
purposes. Offer $9,300.00. 


LITTLE NESTUCCA RIVER-NESKOWIN SECTION, OREGON COAST HIGHWAY - 
TILLAMOOK COUNTY 


R-39225 - Florence M. Scherzinger. 3.55 acres for right-of- 
way purposes. Offer $19,550.00. 


YAQUINA RIVER BRIDGE-M.P. 2.4 SECTION, EDDYVILLE-BLODGETT HIGHWAY 
- LINCOLN COUNTY 


R-50260 - Alice M. Bahrs et al. 1.7 acre for right-of-way 
purposes. Offer $5,010.00. 


YAQUINA RIVER BRIDGE-M.P. 4.9 SECTION, EDDYVILLE-BLODGETT HIGHUAY 
- LINCOLN COUNTY 


R-50262 - Donald E. Hopkins et al. 0.55 acre for right-of- 
way purposes. Offer $2,475.00. 


Dated this A> day of August, 1979. 


o~ 


; : é 
Cz ZL 9 A 
Jf B. Boyd, Right Way Engineer 


RE: Report of Offers Tendered - 5 
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Contractor and 
Contract No. 


Continental Crushing & 
Leasing, Inc., 
No. 8892 


Miller Construction Co. 
No. 8816 


Hamilton Electric, Inc. 
No. 8649 


Rogue River Paving Co., 
Inc., No. 8805 


Baldwin & Sutherland, Inc. 


No. 8793 


E. H. Itschner Co. 
No. 8929 


Hamilton Electric, Inc. 
No. 8799 


J. C. Compton Co. 
No. 8721 


Columbia West Matl's & 
Constructors, Inc., 
No. 8810 


Hamilton Electric, Inc., 
No. 8704 


S. D. Spencer & Son, 
No. 8363 


September 7, 1979 


—' 3S 
9-19-79 


Section and Count. 


Richmond Rock Production 
Project, Wheeler County 


Bully Creek Bridge (Vale) 
Malheur County 


Murray Blvd. @ Butner Rd. 
Washington County 


Rogue Valley Hwy. @ South 
Stage Road, Jackson County 


N. Main St.-Oregon/Washington 


Hwy. (Milton-Freewater ) 
Umatilla County 


Long Creek Project 
Grant County 


Koosbay Blvd. @ Bayshore 


Dr. (Coos Bay), Coos County 


S. Ashland Intchge.-Calif. 
State Line, Jackson County 


Vine St.-Scappoose High 
School (Scappoose) , 
Columbia County 


McKenzie Hwy. @ S. 32nd St., 


(Springfield), Lane County 


Fairgrounds Intchge.-Roberts 


Creek, Douglas County 
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Acceptance 
Date 


August 22, 1979 


August 23, 1979 


August 23, 1979 


August 23, 1979 


August 23, 1979 


August 23, 1979 


August 23, 1979 


August 27, 1979 


August 30, 1979 


August 30, 1979 


August 31, 1979 


prs Q.22— 
H. S. Coulter, State Highway Engineer 


(9) 


(10) 


(11) 


(12) 


(13) 


(14) 


(15) 


(16) 


(17) 


(18) 


B. 
9-19-79 


Report of September, 1979 (cont.) 


Sale of 5,000 square feet excess property on the Marquam Br.-S. E. 
84th Ave. Section of the Mt. Hood Freeway in Multnomah County for 
a minimum consideration of $66,000. Approved August 21, 1979. 
File 46653 (23-43) 


Sale of 6,310 square feet excess property on the Marquam Pr.-S. E. 
84th Ave. Section of the Mt. Hood Freeway in Multnomah County 

for a minimum consideration of $45,000. Approved August 21, 

1979. File 46969 (23-43) 


Sale of 1.16 acres excess property on the Garibaldi Section of 
the Oregon Coast Hwy. in Tillamook County for a minimum considera- 
tion of $45,000. Approved August 22, 1979. File 5790 (23-43) 


Sale of 0.16 acre excess property on the Stout Cr.-Mehama Section 
of the North Santiam Hwy. in Marion County for a minimum considera- 
tion of $975. Approved August 22, 1979. File 16602 (23-43) 


Sale of 2.87 acres excess property on the Wallowa-Lostine Section 
of the Wallowa Lake Highway in Wallowa County to the Dept. of 
Fish and Wildlife for a value of $1,600 as a partial offset 
against the Sept. 1, 1978 exchange agreement. Approved August 22, 
1979. File 1245 (23-43) 


Sale of 0.70 acre excess property on the Baker Section of the 
Baker-Unity Hwy. in Baker County for a minimum consideration of 
$6,800. Approved August 22, 1979. Files 17587, 17588 (23-43) 


Sale of three excess properties on the Marquam Br.-84th Ave. 
Section of the Mt. Hood Freeway in Multnomah County. Approved 
August 22, 1979. (23-23) 

File 46773, 5,000 square feet, minimum consideration $36,500. 
File 45657, 4,000 square feet, minimum consideration $43,500. 
File 46795, 5,000 square feet, minimum consideration $37,000. 


Sale of 0.20 acre excess property on the N. Tigard-S. Tigard 
Interchange Section of the Pacific Highway in Clackamas County 

for a minimum consideration of $26,000. Approved August 24, 1979. 
File 46026 (23-23) 


Sale of 1.13 acres excess property valued at $3,000 for exchange 
with Clackamas County (File 50558) for 1.5 acres valued at 
$3,300 on the Carver-Eagle Cr. Section of the Clackamas Hwy. 

in Clackamas County. Approved August 24, 1979. File 13578 
(23-23) 


Right of Way Services Agreement with the City of Dallas for 
acquiring Right of Way on the Rowell St.-La Creole Drive 
(Dallas) Section of Hankel Street in Polk County. Approved 
August 27, 1979. Misc. C & A 6522. Agr. 131 (23-45) 
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Cc 
9-19-79 
September 1979 
TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Sale of 4.3 acres excess property on the Nestucca Bay-Neskowin 
Sec. of the Oregon Coast Highway in Tillamook County valued at 
$19,350 in exchange for needed Right of Way. Approved 
August 8, 1979. File 39224 (23-43) 


(2) Agreement with Southern Pacific Transportation Company to extend 
the Service Contract No. 77-010 for 12 months. Approved June 7, 
1979. File RR 870. (23-50) (City of Beaverton, Washington County) 


(3) Sale of a 0.23 acre permanent right of way easement and 0.6 acre 
temporary work area easement to the City of Salem on excess 
property on the Salem Bypass Section of the Pacific Highway in 
Marion County for a minimum consideration of $700. Approved 
August 14, 1979. File 21060 (23-43) 


(4) Signed on August 15, 1979, the Modification of Access Rights 
approved by Mr. Yturri July 16, 1979 for the Passley property on 
the Myers Cr.-Brookings Section of the Oregon Coast Highway in 
Curry County. File 27877 (23-46) 


(5) Sale of 510 acres excess property on the Forest Bdry .-Imnaha 
Section of the Little Sheep Cr. Highway in Wallowa County to the 
Dept. of Fish and Wildlife for the minimum consideration of 
$51,000. Approved August 16, 1979. File 41857 (23-43) 


(6) Permit of Entry Agreement with Southern Pacific Transportation 
Co. for the Nehalem Br. Project on the Foss Rd. in Tillamook 
County. Approved August 20, 1979. RR 988 (23-50) 


(7) Agreement with Southern Pacific Transportation Co. to extend the 
Service Contract No. 77016 covering installations at Wren Road in 
Benton Co. Approved August 17, 1979. RR 884 (23-50) 


(8) Sale of 4,332 square feet excess property on the Marquam Br.-S.E. 
84th Ave. Section of the Mt. Hood Freeway in Multnomah County for 
a minimum consideration of $32,500. Approved August 21, 1979. 
File 46519 (23-43) 
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D 
9-19-79 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at trial demand Verdict 
Richard M. Penrose $3,025 $3,750 $10,500 $6,750 
L-7574 
R-49692 


Section: Millican Creek Bridge 

Highway: Pacific Highway West 

County: Yamhill 

Approved by: Jack L. Sollis Date: August 6, 1979 


REPORT OF TRIAL OF OTHER CASES - State Plaintiff 


Demands Verdict 
of or 
Vefendant _—Ss_——s«sCause: off Action Plaintiff Judgment 
Charles R. McDonald Property Damage $239.98 $239.98 


L-7713 
County: Clatsop 
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(19) 


(20) 


(21) 


(22) 


(23) 


Cc - 
9-19-79 


Report of September, 1979 (cont.) 


Signed on August 28, 1979, the Indenture of Access approved by 
Mr. Hollern May 10, 1979, granting Harold A. Langdon farm access 
for farm crossings on the Wilsonville-Hubbard Highway in 
Clackamas County. File 43369. (23-46) 


Sale of 3.78 acres of excess property on the Jump Off Joe Cr.- 
Louse Cr. Section of the Pacific Hwy. in Josephine County for 

a minimum consideration of $42,300. Approved August 20, 1979. 
Files 24634, 26335 (23-43) 


Sale of 1.22 acres excess property valued at $1,850, to the City 
of Woodburn for a gratis consideration with the assumption of 
maintenance obligation of the drainage channel on the Boones Ferry 
Rd.-Pacific Hwy. East Section of the Hillsboro-Silverton Hwy. 

in Marion County. Approved August 28, 1979. File 45396. (23-43) 


Agreement with the Southern Pacific Transportation Co. and the 
City of Portland for the S.E. 17th Ave.-S.E. 28th Ave. Section 
of S.E. Holgate Blvd. in Multnomah County. Approved September 5, 
1979. RR 989 (23-50) 


Sale of 4,000 square feet excess property on the Marquam Br.-S.E. 
64th Ave. Section of the Mt. Hood Freeway in Multnomah County 
for a minimum consideration of $42,500. Approved September 6, 
1979. File 46840 (23-43) 


Dated this C day of » 1979. 
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D 
9-19-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's tliqhest Amount of 
Defendant ______Offer___—_sAnpraisal__ Settlement 
Charles D. Erickson $20,600 $28,000 $ 30,000 
L-7466 
R-23428 
Section: Warren-Scappoose 
Highway: Columbia River 
County: Columbia 
Approved by: Jack L. Sollis Date: August 15, 1979 
D. E. Lemke $11,000 $18,420 $ 21,000 
L-7629 
R-49721 
Section: Warren-Scappoose 
Highway: Columbia River 
County: Columbia 
Approved by: Jack L. Sollis Date: July 19, 1979 


Donald Henderer and 

Lois A. Rader $14,000 $17,000 $ 18,000 
(with timber) 

L-7591 


R-49364 

Section: Comstock-Anlauf 
Highway: Pacific 

County: Douglas 


Approved by: Jack L. Sollis Date: August 13, 1979 
M. L. Brown $35,200 $45,000 $ 50,500 
L-7641 

R-49145 


Section: N.E. Sandy-N.E. Glisan 

Highway: East Portland Freeway 

County: Multnomah 

Approved by: Jack L. Sollis Date: August 15, 1979 


- 3271 - 
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= 9-19-79 
SUPPLEMENTAL 


RLPORT OF TRIAL OF OTHER CASES - State Defendant 


Demands Verdict 

of or 
Plaintiff ___ Cause of Action Plaintiff Judqment 
John Powelson Inverse $50,000 For State 

Condemnation damages from 

waste materials 

deposited on 

property. 


L-7317 

County: Multnomah 

Remarks: About two years ago, we reported the successful conclusion 
of the above case. After one day of trial, the Court 
granted a non-suit against the plaintiff which disposed of 
this case. 


This supplemental report is to report the recovery by the 


State of $12,500 covering our costs of defense and attorney 
fees for defending this case. Case dismissed. 
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D 
9-19-79 
REPORT OF CONDEMNATION CASES SETTLED 
State's 
State's tHliqhest Amount of 

Defendant offer ____Anpraisal__Settlement _ 
Rudolph Dietrichs $32,500 $42,500 $ 47,500 
L-7649 
R-50082 
Section: Progress Interchange 
Highway: Scholls 
County: Washington 
Approved by: Jack L. Sollis Date: July 16, 1979 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant ______Cause of Action Plaintiff 
State of Oregon Colleen Nees Property Damage $296.57 
L-7712 
County: Curry 
Disposed of by: Amount sued for paid in full. 
State of Oregon James Smith and Property Damage $242.12 
Charles Sprague 
L-7756 
County: Jackson 
Disposed of by: Amount sued for paid in full. 
State of Oregon James Fox Property Damage $123.94 


L-7425 

County: Multnomah 

Disposed of by: Settlement in amount of $100 in best interest of 
State. 


- 3273 - 


D - 
9-19-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Hiqhest Amount of 
Defendant ____Offer ——sAnpraisal Settlement 
Jack L. Foster $93,000 $99,000 $105,000 
L-7673 
R-48290 


Section: N.E. Sandy-N.E. Glisan 
Highway: East Portland Freeway 
County: Multnomah 


Approved by: Jack L. Sollis Date: July 30, 1979 
Phillip A. Sper] $ 3,350 $ 5,000 $ 5,700 
L-7674 
R-49646 


Section: Pine Street-Academy Street 
Highway: Pacific Highway East 
County: Marion 


Approved by: Jack L. Sollis Date: August 6, 1979 
John Thompson $9,150 $12,350 $ 12,500 
L-7606 

R-49587 


Section: Ross Island Bridge-S.£. 52nd 
Highway: Mt. Hood 
County: Multnomah 


Approved by: Jack L. Sollis Date: September 4, 1979 
Irving Digregorio $24,000 $25,600 $ 28,000 
L-7643 

R-49575 


Section: Ross Island Bridge-S.E. 52nd 
Highway: Mt. Hood 
County: Multnomah 
Approved by: Jack L. Sollis Date: September 6, 1979 
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9-19-79 


August 23, 1979 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On Aug 31_, 1979, $2,740,560.61 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of _ July _, 1979. 


(List of apporttonments on file in Commission | Files, 
Salem. } 


On Aug 3) 1979, $1,640,891.43 (12 percent of the 


Highway Fund) was S distributed to the cities for the 
month of July , 1979 


(List of apportionments o7 on 2 file in Comnisston Files 
Salem.) 


Dated this 22nd day of August , 1979 


WA, _ 


Jt @- ho al 
V. E. Skoog 7€ontroller 


Highway Division 


Attachments 


cc: F. B. Klaboe 


John Earley - Att. 
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REPORT OF CASES FILED BY AND AGAINST THE DEPARTMENT OF TRANS PORTATI ON 


L-7758 Diane Huckaby v. State of Oregon, by and through its State 
Highway Commission, et al: This lawsuit arises out of an-accident 
that occurred on Harch 28, 1979 on Powell Blvd. in the City of 
Portland in an area that was under construction under a State con- 
tract. The plaintiff alleqes nealiqence in failing to properly 
maintain the sidewalks in the construction area or to warn-the 
traveling public of excavations and unsafe conditions. The -plain- 
tiff allegedly fell into an excavation and was injured and is seek- 
ing $48,500 in damages. The matter has been referred to the Attorney 
General's office for the defense of the State. S 


L-7769 Kenneth C. Wright and Harold Wright v. State of Oreaon, by 
and through its Department of Transportation: The plaintiff in this 
case alleges that the Department improperly constructed State High- 
way 207 adjacent to McKinney Creek in Morrow County and as a result 
caused the creek to flood the plaintiff's property, destroying an 
alfalfa crop and removing top soil. Plaintiff is seeking $22,100 in 
damages. The matter has been referred to the Attorney General's 
office for the defense of the State. a 


L-7772 Brooks Garten, Administratrix of the Estate of Jassen Marc 
Garten, deceased, v. Robert A. Worman, et al: This case arises out 
of an accident that occurred on March 7, 1979 on U. S. Highway 97 

at or near Algoma Road near Milepost 265.66 in Klamath County. The 
allegations of negligence against the State relate to failina to 
properly design Highway 97 at its junction with Algoma Road, failing 
to properly adequately mark a dangerous intersection, failure to 

take steps to change the dangerous intersection, failing to take 
reasonable care to protect the safety of the public when the State 
should have known of a dangerous intersection and failina to properly 
post speed siqns to mark the dangerous intersection. Other defendants 
in the lawsuit include the Klamath County Road Department, the driver 
of the other vehicle and his employer. The amount of the lawsuit is 
$537,000. The matter has been referred to the Attorney General's 
office for the defense of the State. 


L-7774 Leslee Jo Zimmerman v. Highway Division of the Department of 
Transportation, State of Oregon: This Tawsuit arises out of an acci- 

nt that occurred on November 8, 1978 on Highway No. 224 in Clackamas 
County. The plaintiff alleges that the State was neqligent in failing 
to warn drivers of loose gravel on the highway, failure to inspect the 
highway to discover the loose gravel and failing to remove the loose 
gravel from the highway. The amount of the lawsuit is $100,550. The 
matter has been referred to the Attorney General's office for the de- 
fense of the State. 
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Oregon Transportation Commission -2- September 4, 1979 


Members 


4) 


5) 


6) 


7) 


9) 


10) 


d) Five-year lease between OSAD and Norman Wingren covering 
Hangar Site E-10 at the Lebanon State Airport. 


e) Tree Cutting Permit for the period 12/1/78 to 9/30/78 
between OSAD and Harold L. Knapp for removal of Christmas 
trees and pine boughs at the Cape Blanco State Airport. 


f) Five-year lease between OSAD and Norman Coote, Henry 
Suderman, John W. Buell, James A. Schneider, Dale A. 
Davison and John H. Schall covering Hangar Site #2 at the 
Independence State Airport. 


On January 19, 1979, executed a five-year lease between OSAD and 
Francis E. Bresler covering Hangar Site W-1 at the Lebanon State 
Airport. 


On January 26, 1979, executed a five-year lease between OSAD and 
Steven M. Christensen and Diane S. Christensen covering Hangar 
Site E-7 at the Lebanon State Airport. 


On February 1, 1979, executed the following: 


a) Two-year Ingress/Egress Permit between OSAD and Wiley L. 
Campbell, Duane Bidgood, Paul D. Nichols, Horizon Aviation, 
Inc., and Alair Aviation Service, Inc., covering point of 
entry S-1 at the Aurora State Airport. 


b) Approval of an Assignment of Lease from Timothy A. Lunceford 
to Tom Kopzynski covering Hangar Site E-15 at the Lebanon 
State Airport. 


On February 21, 1979, executed a five-year lease between OSAD 
and Ed D. Oliver covering Hangar Site W-10 at the Lebanon State 
Airport. 


Temporary Road Easement, expiring 2/23/80 from OSAD to the 
Department of the Army, Corps of Engineers in conjunction with 
the dredge spoils material deposit project adjacent to the 
Toledo State Airport. 


On February 23, 1979 executed a 10-year Lease Agreement between 
Boise Cascade Corporation and OSAD wherein OSAD acquired a 
leasehold interest in certain property belonging to Boise 
Cascade Corporation for the purpose of establishing caretaker's 
quarters at the Prospect State Airport. 


On February 23, 1979, executed Letters of Offer for acquisition 
by Aeronautics of easements over property owned by Hayes 

(File A-27) and Glatfelter (File A-28) at the Powers State 
Airport. 
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State of Oregon Aeronautics Division 


3040 25th STREET S.E., SALEM, OREGON 97310 PHONE 378-4880 


September 4, 1979 


MEMO TO: Anthony Yturri, Chairman 
Gordon Coleman 
Michael P. Hollern 5 
Tom Walsh + / 
Peter J. Brix =” ) / 

A ef SF I VA 

FROM: je PAUL E. BURKET Aig fitebay 
Aeronautics Administfator va 

SUBJECT: Agenda Item for Commission Meeting September 19, 1979 
(Actions by Aeronautics Administrator under delegated 
authority) 


The following information report is submitted concerning real property 
actions I have taken under the authority delegated to me by Commission 
Order No. 18. 


This will appear in the agenda as an information item only. 


1) On November 30, 1978, executed a five-year lease between Oregon 
State Aeronautics Division (OSAD) and Snake River Aviation Co. 
for limited commercial operations incident to its agricultural 
aircraft operations at the Condon State Airport. 


2) On December 4, 1978, executed a Deed of Dedication from OSAD To 
The Public accepted by Coos County, covering a portion of a 
road adjacent to the Bandon State Airport. 

3) On January 17, 1979, executed the following: 


a) Five-year lease between OSAD and Charles R. Shearer 
covering Hangar Site W-13 at the Lebanon State Airport. 


b) Five-year lease between OSAD and Shield Enterprises, Inc., 
covering Hangar Site E-5 at the Lebanon State Airport. 


c) Two-year Ingress/Egress Permit between OSAD and Walter M. 


Bennett, Vera L. Bennett and Aurora Aviation, Inc., covering 
point of entry M-1 at the Aurora State Airport. 
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A DIVISION OF THE DEPARTMENT OF TRANSPORTATION 


A MEMBER OF THE NATIONAL ASSOCIATION OF STATE AVIATION OFFICIALS 


Oregon Transportation Commission -4- September 4, 1979 
Members 


23) On May 18, 1979, executed a five-month Commercial Concession 
Agreement between OSAD and Chris Air, Inc., for a scenic flights 
operation at the Siletz Bay State Airport. 


24) On May 24, 1979, executed a one-year Farming Lease between OSAD 
and Joe L. Gilbert, covering portions of the Lebanon State 
Airport property. 


25) On June 1, 1979, executed a permanent Utility Easement from OSAD 
to the City of Lakeside, Oregon across a portion of the Lakeside 
State Airport for installation of a sanitary sewer line. 


26) On July 9, 1979, executed the following: 


a) Lease Agreement, terminating 1/31/89, between OSAD and Jim 
and Alice Ryan covering mobile home site at Prospect State 
Airport to be used for caretaker's quarters. 


b) Five-year Commercial Hangar Site Lease between OSAD and 
Snake River Aviation Co. covering Hangar Site "D" at the 
Condon State Airport, said site to be used in conjunction 
with its agricultural aircraft operations. 


27) On August 2, 1979, executed an easement from OSAD to Pacific 
Northwest Bell across OSAD property in Salem, Oregon for 
installation of a new service cable. (Ref. Dwg. R.0. 76615) 


28) On August 6, 1979, executed a five-year lease between OSAD and 
Charles Carter covering Hangar Site E-14 at the Lebanon State 
Airport. 


29) On August 8, 1979, executed a five-year lease between OSAD and 
Charles Burrus covering Site #2 at the Powers State Airport. 


30) On August 10, 1979, on behalf of OSAD as owner of the John Day 


State Airport, executed a one-month Interim Airport Operations 
Lease between the City of John Day and Bill Boethin. 


PEB:SH: cmb 


Oregon Transportation Commission -3- September 4, 1979 
Members 


11) On March 2, 1979, executed a Tree Farming Permit between OSAD 
and James H. Raymond and Howard D. Raymond, Jr., at the Siletz 
Bay State Airport. 


12) On March 6, 1979, executed a Lien Waiver Agreement from OSAD 
to Colonial-Pacific Leasing Co. relative to construction of a 
hangar on Hangar Site #4 at the John Day State mirport under 
lease to Royal Allen. 


13) On March 13, 1979, on behalf of OSAD as owner of the John Day 
State Airport, executed a one-year Operations Lease between the 
City of John Day and Michael Ryan, dba Blue Mountain Aviation. 


14) On March 26, 1979, executed a five-year lease between OSAD and 
Keith Lucas covering Hangar Site #1 at the Powers State Airport. 


15) On March 27, 1979, executed a Termination of Mobile Home Site 
Lease between OSAD and Wayne D. Bailey for a site formerly used 
as caretaker's quarters at the Independence State Airport. 


16) On March 30, 1979, executed Addendum #1 to Ingress/Egress Permit 
between OSAD and James E. Preuit and Thomas W. Combest, and 
Independence Airpark Homeowner's Association, Inc., for the 
i Independence State Airport. 


17) On April 4, 1979, executed a Sewer Agreement between OSAD and 
James E. Preuit and Thomas W. Combest to allow connection to 
sanitary sewer service at the Independence State Airport. 


18) On April 9, 1979, executed a Farming Lease between OSAD and 
William J. Nicks for a term expiring February 29, 1980 covering 
certain portions of the Independence State Airport property. 


19) On April 13, 1979, executed Addendum #1 to the Flying Service 
Lease between OSAD and Lebanon Flyways, Inc., fixed base 
operator at the Lebanon State Airport. 


20) On April 18, 1979, executed a five-year lease between OSAD and 
Richard Alexander for Hangar Site W-15 at the Lebanon State 
Airport. 


21) On May 11, 1979, executed a Termination of Flying Service Lease 
between OSAD and Mid-Valley Airservice, Inc. 


22) On May 11, 1979, executed a 10-year Flying Service Lease between 


OSAD and Independence Flight Center, Inc., for fixed base 
operations at the Independence State Airport. 
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October 23, 1979 
Ontario, Oregon 


The Commission and staff traveled to Ontario for their 
monthly meeting. There was a Commission and staff briefing on the 
Six Year Highway Improvement Program at the Tapadera Motor Inn between 
4 and 6 p.m. 


A no-host dinner was held in the evening at the East Side 
Cafe, Ontario, with officials from cities, counties and other 
interested persons in the Eastern Oregon area. There were several 
Idaho Department of Transportation officials at the dinner. 


October 24, 1979 
Ontario, Oregon 


The Oregon Transportation Commission met at 9 a.m. in the 
Council Chambers of the City Hall. Notice of this meeting was made 
by press release to the newspapers of the general and local circula- 
tion throughout the State. Present were: 


Anthony Yturri, Chairman 

Tom Walsh, Vice Chairman 

Peter J. Brix, Member 

B. Gordon Coleman, Member 

Michael P. Hollern, Member 

F. B. Klaboe, Director of Transportation 

Fred Miller, Assistant Director for Administration 

George Bell, Assistant Director for Intergovernmental and 
Public Affairs 

H. S. Coulter, State Highway Engineer 

Paul Burket, Administrator of Aeronautics Division 

David Talbot, Administrator of Parks and Recreation Division 

Dennis Moore, Administrator of Public Transit Division 

David Moomaw, Administrator of Motor Vehicles Division 

David Moehring, Assistant State Highway Engineer, Project 
Management Branch 

Glen Green, Federal Highway Administration 

W. E. Schwartz, Region 5 Engineer 

Shannon Priem Allen, Public Affairs 

Fran Neavoll, Commission Services 

C. W. Head, Manager, Commission Services 


The Commission unanimously approved the following items on 
the consent calendar: 


(Continued on next page.) 
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8) 


a. Ramp connections to I-5 from Greeley Avenue, 
City of Portland. Total Cost $7,800,000. Federal 
Funds $6,630,000. Local Government's Share 
$1,170,000. 


b. Signalize three intersections, construct transit 
turnouts and shelters, and provide intersection 
channelization on the S.W. 185th Avenue-S.W. Hall 
Boulevard Section on the Farmington Highway in 
Washington County. Total Cost $609,000. Federal 
Funds $517,650. Local Government's Share $91,350. 


c. Preliminary engineering project to conduct studies 
and prepare contract documents for reconstruction 
of the Sunset Highway/Beaverton-Tigard Highway 
Interchange in Washington County. Total Cost 
$500,000. Federal Funds $425,000. State's Share 
$75,000. 


Adopted as a permanent administrative rule the 1978 
Edition of the Manual on Uniform Traffic Control 
Devices with nine exceptions and two supplements as 
the State Manual. On July 17, 1979, the Commission 
adopted the Manual as a temporary rule with seven 
exceptions and two supplements. Since the adoption 
of the temporary rule, two exceptions were added to 
the "Standard Practice & Interpretations" supplement 
as follows: 


"There shall be no minimum mounting height 
for construction and maintenance signs 
mounted on barricades or temporary supports." 


"For traffic control signals pertaining to 
drawbridges, a red lens may be positioned 
immediately to the right and to the left 
of the green lens without the use of a 
yellow lens. When the traffic control 
signal is activated by a drawbridge 
operator, the red lenses shall flash 
alternately." 


In addition to the two exceptions, there have been 
other revisions to the supplements since the adoption 
of the temporary rule. ("Administrative Rule No. 116" 
on file in the Commission's files, Salem. Rule filed 
with the Secretary of State on October 30, 1979, and 
published in their Bulletin on November 15, 1979.) 
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CAO NO. 
74-237 
78-295 


79-113 


79-187 


77-65 


1) 


2) 


3) 


4) 


Minutes of the meeting of September 19, 1979. 


Adopted resolution declaring necessity of certain 
real property for public purposes and authorized 
condemnation. ("Real Property Condemnation 
Resolution No. 2691" on file in the Commission's 
files, Salem.) 


Adopted the following abandonment resolution: 


a. Approximately 0.52 mile of old alignment in the 
Scio-Thomas Creek Section of the Albany-Lyons 
Highway in Linn County. ("Abandonment Resolution 
No. 247" on file in the Commission's files, Salem.) 


Authorized increase in project authorization on the 
following contract: 


a. Contract No. 8788 for the Monitor Road Junction, 
Hillsboro-Silverton Highway, Marion County, in 
the amount of $82,200 (22.9% increase). 


5) Abandoned five damage claims totaling $3,289.58 as 
follows: 
NAME DAMAGE AMOUNT 
Gail Mathers Vehicle $595.00 
Dennis N. Chancler Curbs 781.26 
Gerald E. Strong No damage - expense was for 540.16 


6) 


7) 


flagging traffic around 
airplane that landed on 


highway. 
Patrick D. Webster Guardrail 729.69 
John R. Sowers Guardrail 643.47 


Granted authority to enter into a research contract 
with Oregon State University to assist the Highway 
Division Materials Section in conducting a study 
entitled "Impact of Variations in Materials Properties 
on Asphalt Pavement Life". Cost $39,276. Project 

to be conducted under the Highway Planning and 
Research Program during fiscal years 1980 and 1981. 


Three requests for projects utilizing Interstate 
Transfer Funds withdrawn from the Mt. Hood Freeway 


as follows: 


(Continued on next page.) 
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indicated a willingness to complete or assure completion of the contract. 


Mr. Coulter mentioned that in accordance with Section 108.11 of the 
contract provisions, sufficient cause exists to terminate the contract 
with Sunset Coatings Co., Inc. The Commission unanimously terminated 
the contract as recommended by Mr. Coulter and authorized him to 
advertise for bids on the remaining work. 


The Commission considered the adoption of a permanent rule 
governing the movement of overdimensional mobile homes and modular 
building units. Mr. Coulter recalled that a temporary rule was 
adopted on June 19, 1979. He said a public hearing was held on 
September 21, 1979, and testimony, both oral and written, was about 
equally divided between those in support and those opposing the issue. 
Following Mr. Coulter's recommendation, the Commission unanimously 
adopted the following as a permanent rule: 


1) Eliminate requirement for rear escort vehicle on 
certain two-lane highways for mobile homes not 
exceeding 14 feet in width and modified "oversize 
load" sign requirements. 


2) Set standards for trailer axles, tires and brakes 
on mobile homes and provide for exemption of certain 
modular units from wind restrictions. 


3) Eliminate requirement that overhanging eave on mobile 
home half section be transported only with eave over- 
hanging highway shoulder. 


(Detailed copy of "Permit Rule No. 32f" on file in the Commission's 
files, Salem.) Permanent rule filed with the Secretary of State on 
October 24, 1979, and published in the Administrative Rule Bulletin 
on November 15, 1979. 


Consideration was given to the adoption of a permanent 
administrative rule establishing the criteria for issuance of new 
permits for benches utilized as outdoor advertising. Mr. Coulter 
stated the 1979 Legislature authorized the issuance of these permits. 
A temporary rule was adopted by the Commission on July 17, 1979, and 
effective July 19, 1979. A public hearing was held on September 21, 
1979. He said the proposed rule would restrict bench signs to 
locations within commercial or industrial zones in incorporated 
cities or urban areas. The bench signs would have to be located at 
bus stops on city or urban transit system bus routes. Bench signs 
would not be permitted if visible from the interstate system, from 
a full control access highway, or from a state highway adjacent to a 
designated scenic area. Following Mr. Coulter's recommendation, the 
Commission unanimously adopted the permanent rule. (Detailed copy of 
"Administrative Rule No. 117b" on fike in the Commission's files, 
Salem.) Permanent rule filed with the Secretary of State on 
October 30, 1979, and published in the Administrative Rule Bulletin 
on November 15, 1979. 
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9) Agreement with Malcolm R. Miner for the Aeronautics 
Division for consultant services to accomplish an 
Airport Site Study and Master Plan for the Chiloquin 
State Airport funded in part by a Federal Aviation 
Administration Planning Grant Program grant in the 
amount of $19,172 and accepted by the Commission 
on September 19, 1979. Cost of project $22,950; 
cost to State $3,778. Authorized Administrator of 
Aeronautics to sign agreement. 


10) Adopted resolution naming the bicycle trail along 
ORE 238 (Jacksonville Highway) between Medford and 
Jacksonville as the Donald L. Stathos Bikeway. 

Mr. Stathos is a former State Representative, 
former Chairman of the Bicycle Advisory Committee, 
and a pioneer in promoting establishment of the 
bicycle trails in Oregon. ("Commemorative 
Resolution No. 24" on file in the Commission's 
files, Salem.) 


Written delegated authority reports were mailed to the 
Commission which show actions taken by the following officials on 
behalf of the Commission pursuant to its duly adopted delegation 
orders: (Exhibits on file in the Commission's files, Salem.) 


Chairman of Transportation Commission Exhibit A 
State Highway Engineer Exhibit B 
Right of Way Manager Exhibit C 
State Parks Administrator Exhibit D 
State Recreation Director Exhibit E 
Highway Controller Exhibit F 
Chief Counsel Exhibit G 


The Commission confirmed November 20 and December 18, 1979, 
for their meetings in Salem. 


Attention was given to terminating the Sunset Coatings Co., 
Inc., Contract No. 8871, Harrisburg Bridge maintenance painting on 
the Albany-Junction City Highway in Lane and Linn Counties. Mr. Coulter 
said the contract was awarded in January 1979 and the contractor 
worked on this job until July 20, 1979, at which time the work was 
approximately 50% complete. He mentioned the Division received a 
letter dated July 18, 1979, from the contractor's attorney claiming 
the State was requiring work over and above contract requirements. ; 
The Division's review, both internal and with the contractor and his 
attorney, does not substantiate the contractor's claim. Mr. Coulter 
Stated the contractor has abandoned the job and on August 10, 1979, 
the contractor notified the Region Engineer by letter that he could 
no longer continue the project. He pointed out that the Division has 
repeatedly corresponded with the contractor and the surety and neither have 
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There was considerable discussion concerning labor work 
rules. Representative Starr referred to the current law ORS 764.110 
that requires a certain crew consist on passenger trains that are 
four cars and more. Trains consisting of three cars there is no law. 
A locomotive and three cars would have a four-man crew. 


Mr. Bill Price commented on the California Law pertaining to 
trained personnel and rate of pay. 


In reply to Commission Coleman's inquiry, Mr. Parrish 
estimated that Amtrak is carrying approximately 100 passengers each 
way in the wintertime and 200-500 passengers in the summertime. He 
said their projection is 260 per day divided by the four trips 
averaging 65 between Eugene and Portland. Mr. Price stated that 
rail passenger travel is at its lowest between Labor Day and 
Thanksgiving. However, this year it was approximately 30% higher 
than previous years. 


Mr. Paoli said that buses are subsidized. He mentioned 
the Department of Transportation just participated in the Portland 
Terminal Study which is primarily an intercity bus study in the area 
close to the train station but is not really intergrading too well 
with it. This study costs $120,000 which a big share was Federally 
funded. The Department of Transportation participated in the amount 
of $23,000. He commented on the bus service in Polk County between 
Dallas and Salem that is being subsidized by Polk County. 


Mr. Moore handed to the Commission the following resolution 
regarding public transportation in the Willamette Valley for their 
consideration: 


(See next page for resolution.) 
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Mr. Coulter stated that due to the early snow in the 
mountains and the beginning of elk hunting, the Division has received 
requests to move up the date for use of studded tires from November 1. 
Following Mr. Coulter's recommendation, the Commission unanimously 
approved the use of studded snow tires effective at noon today, 
October 24, 1979. 


In reply to Commissioner Coleman's inquiry, Mr. Coulter 
stated the damage to the highways from the use of studded tires is 
estimated at $1,500,000 to $2,000,000 annually. 


Mr. Talbot introduced Mr. Russ Pengelly of Burns, member 
of the Recreational Trails Advisory Council. He said that 
Mr. Tom Young of Baker is a member of the State Parks and Recreation 
Advisory Committee and if anyone has a park's problem, he is the person 
to contact in that area. Mr. Talbot reported that the State Parks 
camping attendance was down 10% this past summer which represents a 


$100 ,000 tiene. loss in park revenue. 


The Commission considered a request from the Willamette 
Valley Rail Study Committee to seek funds from the Emergency Board 
for the purpose of conducting an experimental rail project within 
the Willamette Valley. Mr. Moore gave a brief overview of the 
Willamette Valley Rail Study Committee and mentioned that four of the 
nine-member committee were present this morning. 


Senator George Wingard, Vice Chairman of the Committee, said 
the Federal Government has some decisions but are not yet final that 
would support a 50% subsidy to any equipment that might be purchased 
on an operational basis. It would be on a basis of 80% Federal and 
20% State for the first year; 65% Federal and 35% State for the 
second year; and 50% State for the years thereafter. He said the 
Committee is asking for an additional two Amtrak runs daily between 
Eugene and Portland on a demonstration basis. The Senator commented 
on the existing train schedule and the two proposed daily schedules. 
He mentioned that all of the Committee members are strictly multi- 
modal oriented. He felt that if this train is allowed to operate, it 
would increase bus usage. 


Senator Wingard introduced Bill Parrish, Bill Price, Dave Paoli 
and Representative George Starr of the Committee. 


Senator Wingard presented to the Commission the Allen Voorhees 
Consulting Engineers report on the Willamette Valley Rail Study Program. 
There was discussion regarding the present bus service and the bus 
and train fares between Eugene and Portland. The Senator pointed out 
that the present traffic on Interstate 5 in the Willamette Valley is 
becoming very heavy. He indicated the best approach would be to 
utilize the rail system rather than adding another lane on the 
Interstate. 
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He stated the Commission appears to have four alternatives, 
as follows: 


1) Adopt the resolution or reject it. 


2) Amend the resolution in whatever fashion it 
determines proper. 


3) Reject the proposal and the request of the Willamette 
Valley Rail Study Committee. 


4) Submit a request to the Emergency Board without 
recommendation on the part of the Commission. 


Chairman Yturri read the following two possible amendments 
to be added to the resolution which were handed to him: 


1) The Department of Transportation, together with the 
Executive Department, shall develop and adopt 
standards and criteria which must be achieved during 
the demonstration period. 


2) The Commission expresses its reservation about the 
high costs involved in the service proposal and 
directs that all efforts be made to reduce costs, 
labor, equipment, efficiency, etc., before a 
contract is returned to the Commission for signature. 


Commissioner Hollern stated that he would vote passing this 
proposal to the Emergency Board without recommendation for the reason 
that it has always been a controversial matter that was started by 
elected officials in the Legislature. He said he felt that the 
elected officials are theoretically more responsive to the people than 
appointed officials are. He mentioned that if the Emergency Board 
does elect to fund it, he would urge them to give serious considera- 
tion to the labor cost-work rule issue and if they do fund it, to 
come back to the Department and ask DOT to adopt specific criteria 
which must be met during a trial period. 


Vice Chairman Walsh said he supports Commissioner Hollern's 
comments. He stated the making of the problem is more of the 
Legislature; the problem being how do we attack on an experimental 
basis the need for public transit in the Willamette Valley. 

Vice Chairman Walsh stated the report submitted today is not backed 
up by numbers; however, the expenditure of $5 million on a demonstra- 
tion public transit project is warranted. He mentioned the modifica- 
tion of work rules have to be addressed, without it there is no 
negotiating power. He said there should be a joint marketing program 
and a very detailed criteria to measure how effective the project 
meets its goals so an evaluation can be made on whether or not to 
continue service beyond the trial period. He continued that even 
though it is an 18-month experiment, there should be a contingency 
plan on it in regard to possible negative impacts on the bus industry. 
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The Chairman reconvened the meeting at 10:45 a.m. after a 


10-minute recess. 


Chairman Yturri announced that there are no Highway Funds 


involved in this rail proposal. 
Fund. 
had presented to them. 
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Funds would come from the General 


He read aloud a portion of the resolution which Mr. Moore 


3287 - 


1) Modification of the work rules 
2) A specific joint marketing program for rail and bus 


3) Specific detailed objectives worked out by the 
Department and the Executive Department 


4) A contingency plan if bus ridership declines 


Chairman Yturri stated the action of the Commission is that 
the proposal be submitted to the Emergency Board without recommenda- 
tion from the Commission but with the suggestions made by Vice 
Chairman Walsh. The Commission unanimously concurred. 


PUBLIC COMMENTS 


Mr. Mel Johnson, Police Commissioner and Councilman for the 
City of Burns, appeared before the Commission calling attention to 
the traffic congestion on Highway 20 through their City. He stated 
the critical area is between the Safeway Store and Teague Motors. 
Mr. Johnson asked for a study to see what can be done to improve the 
traffic flow in Burns. He commented on the bike path located on the 
west side of the highway indicating it should be located on the east 
side of the highway due to the location of the swimming pool. He 
asked if a representative of the Highway Division could contact the 
City concerning this safety problem. Mr. Johnson pointed out the 
unsightly condition of the Highway Building in Burns indicating that 
it needs painting and a general clean up of the grounds. 


Mr. John Breese, City of Huntington, thanked the Commission 
for the installation of gas and lodging signs on I-80 North, northerly 
of Huntington. He asked when the Interstate resigning occurs that a 
Route 30 sign be installed so the public will know they can get off 
the Interstate into Huntington from the north and continue on through 
Huntington to Farewell Bend without having to backtrack. 


Mr. Russ Pengelly, City of Burns, mentioned that during the 
winter the Highway Division plows snow off of the highway onto the 
walkway from the high school to Burns. He inquired whose responsi- 
bility it is to remove the snow from the walkway. The Chairman 
informed Mr. Pengelly that Mr. Pat SchWartz, Regional Engineer, would 
contact him concerning this matter. 


Mr. Max Brittingham, City of Nyssa, thanked the Commission 
for coming to Eastern Oregon for their monthly meeting. He mentioned 
the City and the Nyssa Chamber of Commerce would like the Highway 
Division to install signs on Highway 20 eastbound indicating the 
City of Nyssa. Mr. Brittingham presented colored prints of sign- 
boards showing Riley Junction in the City of Burns, intersection of 
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Commissioner Brix stated that he would reluctantly support 
no recommendation because of the numbers in the report and the informa- 
tion submitted today does not justify the project. He said his concern 
is the failure to consider seriously what will be done after the 18- 
month experimental project. 


Commissioner Coleman said he would support a resolution 
with no recommendation. He felt that the Emergency Board and the 
Legislature should make the final decision. 


Chairman Yturri stated that unless the Commission acts 
today even the possibility of this project ends because funds will 
not be available until a year from now, if then. He said it is the 
Commission's last opportunity for at leas: a year to see whether or 
not it will enter into an experiment on che part of Oregon which, 
from the General Fund, will cost $1,100,000. The Chairman suggested 
the resolution be adopted as presented with the two amendments that 
he read. 


Chairman Yturri called for a vote: 


Adopt the resolution No votes 
with no amendments 


Adopt the resolution Chairman Yturri 
with both amendments voted yes 
Adopt resolution with No votes 


one amendment 


Reject the request of No votes 
the Willamette Valley 
Rail Study Committee 


Submit to the Emergency Commissioners Coleman 
Board without recom- and Brix voted yes 
mendation by the 

Commission 


Chairman Yturri changed his vote from adopting the resolution with 
both amendments to submitting the proposal to the Emergency Board 


without recommendation by the Commission, 


Commissioner Hollern stated that Vice Chairman Walsh had 
made some good points and asked that they be included in the motion. 


Vice Chairman Walsh reiterated the four points he made 
earlier that when the proposal comes back it includes specifics in 
four areas: 


(Continued on next page.) 
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Judge John Moreau of Grant County thanked the Commission 
for coming to the East-rn part of the State for their monthly meeting. 
He stated they are con.erned about the John Day Airport and are 
hopeful of getting on a high priority for the 1981 ADAP Program for 
a crosswind strip. He indicated this strip is very much needed by 
the General Aviation Community in the County and the Forest Service. 
The Judge said they have lost the Trailways Bus Service on Highway 26 
within the last six months between Prineville and Vale. He said they 
would like to see a third lane constructed on Long Creek Mountain on 
Highway 395 north. A third lane is also needed on Canyon Creek, 
Starridge area of Highway 395 south. Judge Moreau thanked the 
Commission for the recent highway projects in Grant County. He 
mentioned there is sort of a "No Man's Land" which needs improved 
between Dayville and Mitchell, Highway 26 west in the Rock Creek area. 


Judge Dennis Fuller, Baker County, thanked the Commission 
for the various overlay projects in the County. He stated the 
cooperation of the Highway Division personnel has been very good 
with the County in spraying along the State Highways in the County- 
wide weed control program. He indicated there is a good line of 
communication between the Highway personnel and the County which is 
very much appreciated. Judge Fuller commented on the new Austin- 
Sumpter Valley Highway. 


Mayor Ralph Cornmesser of Ontario welcomed the Commission 
to the City. He said the City is requesting the Commission to include 
on the Six Year Improvement Program the improvement of S.W. 4th Avenue 
(Olds Ferry-Ontario Highway) from Airport Corner to Park Boulevard as 
a fully improved four-lane highway with a center left-turn lane. He 
mentioned the City of Ontario has become a shopping and trading 
center for the entire Eastern Oregon-Western Idaho area serving a 
population of over 60,000 people. The population in Ontario, he 
said, has increased 40% in the past eight years. He thanked the 
Transportation Commission for the striping on S.W. 4th Avenue which has 
helped reduce accidents and improved the flow of traffic. He 
mentioned the Highway Division has been very cooperative in the 
City's request for surveys, planning and technical assistance. 


Mr. Doug Tietze, Director of Public Works for Ontario, and 
Mr. Jim Jones, Ontario Police Chief, reviewed the traffic and 
accident characteristics on $.W. 4th Avenue showing slides and a 
video tape. Mr. Tietze stated the bypass routes previously referred 
to are identified in the City's Comprehensive Plan. He said the 
traffic study that is presently underway in the City by a consulting 
firm has made some projections on S.W. 4th Avenue in the area of the 
shopping center near Verde Drive. It is estimated that the average 
daily traffic will be 29,000 by 1990 and 38,000 by the year 2000. 
Mr. Jones narrated the video at various locations on S.W. 4th Avenue 
between Park Boulevard and Verde Drive showing the actual traffic 
conditions. He mentioned there are numerous rear-end accidents and 
40% of the accidents are out-of-state vehicles. 
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Highways 20 and 395 east of Burns, Juntura and Harper Junctions and 
stated the name Nyssa is not listed. Chairman Yturri informed 

Mr. Brittingham that a representative from the Department would 
contact the City in the near future regarding the signing. (Letter 
and photos on file in the Commission's files, Salem.) 


Judge E. M. Seuell of Malheur County mentioned Highway 20 
west does not have a rest area until you reach Buchanan. The Judge 
said anything the Division can do to improve Highway 95 from Jordan 
Valley north would be appreciated. Judge Seuell mentioned that there 
have been some complaints about the Cairo Junction Interchange 
especially on a rainy or snowy night. He Suggested a study of this 
area, and possibly better lighting, might help improve the safety 
of this interchange. He thanked the Commission for the Brogan Hill 
Project and for coming to Eastern Oregon for their meeting. The 
Judge said the County supports the City of Ontario's request for 
the improvement on S.W. 4th Avenue which is urgent and needed. 
Judge Seuell mentioned one of their objectives is their long-range 
transportation plan for a bypass road from south of Ontario to 
Interstate 80 North on the east of Ontario. He stated their Road 
Advisory Committee and their Transportation Committee for their 
transportation plan are one of the same. (The Committee's letter 
and map of the proposed bypass were presented to the Commission 
and are on file in the Commission's files, Salem.) The Judge said 
this route has several advantages. It follows existing streets; 
it could be made a truck route and take the heavy truck traffic off 
of S.W. 4th Avenue. He commented on the old bridge east of Ontario 
that crosses at the Snake River saying it should be high on any 
priority list. 


Mr. Klaboe mentioned that the bridge crossing the Snake 
River is high on the Department's list. He said the problem is to 
convince the State of Idaho. 


Judge Dale White of Harney County thanked the Commission 
for the projects that have been completed in the past several years. 
He said the Highway Division Resident Engineer has been helpful on the 
County bridge projects, the design and the supervision of some of 
their jobs. The Judge mentioned the section from Buchanan up to the 
new project on Stinkingwater needs some improvement. He commented 
on the need for repair on the Lawen Section of Highway 78. Judge 
White requested the extension of Highway 205 from Roaring Springs 
Ranch south to the Nevada State Line. Chairman Yturri ment ioned 
that inflation continues to increase, automobiles are getting more 
miles per gallon and the tax revenues of the Department are decreasing 
instead of increasing. He said the Department's needs are growing 
and it is very difficult to keep the highways in good condition. 
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REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


EXHIBIT $ 
MINUTES OF 10-24- 
Pa 1 Projet Port land-Idaho State Line Section ne, 79 
di Pe ; “(Contract No. 9015) Fc ? 
Type of Work ORS te er FA. Proj. No. 1-F-RS-84-1(2)00 
onaed Ten Counties rs Columbia River & Old Oregon Trail 
5 Low Bidder_Stillwell Construction Co., Bellevue, WA 


No of Bidders 


Low Bid $216,081 . OU 


Engineer's Recommendation: Award to low bidder subject to concurrence’ of 
the FHWA. 


(By phone on 8-28-79 the Chairman was advised by 
the State Highway Engineer that the low bid amount 
could change subject to contractor clarifying amounts 
in his proposal. After clarification, low bid was determined to be $119,051.) 
2 The Dalles-California Hwy. 9 Lower Bridge Poad 
No. ___—____._ Project 
(Contract No. 9016) 


My j 
Eypear Work _ 8.41 Niles, Paving 


_WeS-4-2(7) 


_____ FA. Proj. No 


Deschutes The Palles-California 


County _ Highway we 


Mid-Oregon Crushing Co. & Philip Pahl JY, Redmond 


No. of Bidders __. Low Bidder 


is Gq te 
Low Bid 527,450.59 


Engineer's Recommendations Award to low bidder subject to concurrence of 


the FHWA. 
pee 1 Project _Yaquina Bay Bridge (Newport) Section 7 
(Contract No. 9017) 
Type of Work__Deck Repair & Painting __ 6A. Proj. Wo. BRE-TQF-2-4(6) 
County Lincoln Highway____Oregon Coast 
tia bonito. 2 Peter Kiewit Sons' Co., Vancouver, WA 


Low Bidder 


Low 6: $ 21893, 660.00"A" 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate......2.2.28-7.5... 
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Mayor Cornmesser stated the City of Ontario will continue 
to support the initiatives proposed by the Transportation Commission 


for increasing highway revenue. (Written testimony on file in the 
Commission's files, Salem.) 


Mr. Klaboe pointed out that the S.W. 4th Avenue Project is 
in the Preliminary Six Year Highway Program using EGC Funds and is 
scheduled for 1982, which is about as fast as it could be done. He 
said there are approximately 200 pieces of right of way to purchase 
and there is the Environmental Impact Statement that has to be 
approved by the Federal Highway Administration. 


Chairman Yturri adjourned the meeting at 11:50 a.m. 


Tom Walsh, Vice Chairman 
Commissioner 
B. Gordon Coleman, Commissioner 


Michael P. Hollern, Commissioner 


CAL: the 
C. W. Head, Manager 
Commission Services 


October 24, 1979 - 3293 - 


EXHIBIT A 
MINUTES OF 10-24-79 


Givi act Prot ____ Dexter Lake South Bridge & Willamette Hwy. @ Jasper/Lowel] 
(Contract No. 9021) Road 
Type of Work __ Grade, Pave & Structures = _FA Proj. No _RS-A462(1) 


Couny_____Lane_ ss tighway__FAS Route A462 & Willamette 


No. of Bidders mer Low Bidder _— Hol st Const. Co., Qa kr i dge 


Low Bid 51,310 9279.30: YA” 


Engineer's Recommendation 


Award to low bidder subject to concurrence of Lane County 
and the sum of $71,000.00 is deposited by the County. 


Ni oe Project__TWin Meadows Rd.-Santiam Jct. Section 
(Contract No. 9022) 


Type of Work 11.46 Miles, Paving F.A. Proj. No. State 

. , yar 
Genii Linn _Highway___4orth Santiam_ 

. ° » 
No. of Biaders_4 Low Bidder_J- C. Compton Co., Nettinnville _ 
p) ‘a c { 
Low Bis 5229965351 .00 
Engineer's Recommendations Award to low bidder. 
9 Ash Creek Bridge Section 
oS SA eae ER Ee. ‘pteertnain asta ~ 
Grade, Pave & (Contract No. 9023) 

Type ot Work-O:11 Mile, Structure Widening _F.A. Proj wo. RS-A527(1) 
‘ Polk FAS A557 (Clow Corner Road) 
ounty Highway saasainn a so 

5 nh i fic , ; , 
ae ae Low Bidder COlumbia Pacific Construction Co., Lake Oswego 


Low bss 129,070.00 


Engineer's Recommendations. Award to low bidder subject to concurrence of 
Polk County and the sum of $9,000.00 is deposited 
by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURBI 


pare.....0-235-77........ 
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EXHIBIT__ A 


: : MINUTES OF _ 19-24-79 
No.4 ___ Proner____Port_of Entry (Farewell Bend) Section >Re 
Type of Work Gading, Paving & Facilities ga Proj. No. 17 84-8( 34)351 


Malheur Old Oregon Trail 


UI etree nnaienasamennienennsitenennan Hghay, 


‘eaten = Low Bidder_ Weaver Construction Co., Union 


Engineer's Recommendation: 


(By phone on 8-28-79 to the Chairman, the Engineer 
recommended rejecting the bids. Chairman accepted 
the Engineer's recommendation and bids were rejected.) 


fae 5 Project Busway Rigid Frame (N. Banfield Interchange) 


‘ : (Contract No. 9019) 
Type of Work __Crading, Paving & Structure F.A. Proj. No. 1-205-7(71) 312 


County __ ful tnomah_ Highway___East Portland Freeway 


ee ee Oe E. Ladd, Inc., Redding, CA 


803,873.00 


Low Bid S 


Engineer's Recommendations Award to low bidder subject to concurrence of 


the FHWA. 
ie 8 ihieinns Devine Summit-Burns Jct. & Burns-Burns Jct. 
(Contract No. 9020) 
Typeot work 17.02 Miles, Grade & Pave gg Proj. No. tate 
a Harney Highway__YOhn Day-Burns & Central Oregon 
No. of Bidders 5 catiinati, CUD aidder__Babler Bros., Inc. 2 Portland 


Low Big $.22197 158.00 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate... 92.48=7.1.......... 
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EXHIBIT A 
MINUTES OF 10-24-79 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 
(1) Options or Other Documents Relating to Property Acquisition 
Number Name Consideration 
50041 Kumala Investments $ 1,500.00 
50473 Herbert W. Lombard et al 300 .00 
50579 Schulz, Anton 50.00 
50726 Weimar, J. Z. 100 .00 
66-0.91 Arasmith, Cherie M. 270.00 
50132 Knight, James R. & Margot M. 8,400.00 
Total $ 10,620.00 
(2) Grant a width of 48 feet to an access being moved for Dennis 
Atkinson et al on the Mohawk Rd.-McKenzie Hwy. Section of the 
Eugene-Springfield Hwy. in Lane County. File 30743, 30744, 
30746, 30742. (Right of Way Section) 

(3) Agreement with City of Grants Pass for the jurisdictional ex- 
change and redesignation of a portion of the Rogue River Loop 
Highway, State Secondary Highway No. 260, from "G" Street to 
the "E" and "F" Couplet in Josephine County after completion 
of a construction project now being conducted by the City. 
(Local Government Unit) 

(4) Agreement with City of Albany for installation of traffic 
signals on the Santiam Highway at Clay Street in Linn County. 
The State will design, install and maintain the signal equip- 
ment. The City will pay 100 percent of the cost of design 
and installation, and accept all responsibility for electrical 
energy consumed in their operation. (Local Government Unit) 

(5) Agreement with U. S. Bureau of Land Management for maintenance 
of the Coleman Flat Safety Rest Area at Alkali Lake on the 
Lakeview-Burns Highway in Lake County. The BIM has agreed to 
assume all responsibility for maintenance and operation of the 
rest area. The State will contribute $2,500 per year to help 
defray expenses. (Local Government Unit) 

(6) Agreement with City of Hillsboro and S. Howard Davis and Howard 


C. Glesmann, Partners, for the installation of traffic signals 
on the Tualatin Valley Highway at Shute Center in Washington 
County. The State will design, install and maintain the signals; 
the City will be responsible for electrical energy and developer 
will pay all costs of the project. (Local Government Unit) 


APPROVED BY CHAIRMAN APPROVED SLi ws 


ANTHONY YTURRI éx<2 


pate.dph.tas1174 ATE HIGHWAY ENGINEER — Gee 
mee 2/20 BP sot cats 


EXHIBIT. ss A 
MINUTES OF _!°-24-79 


wo 10 prayecr__Umatilla River (Main St.) Bridge Section = 
(Contract No. 9024) 
Type ot Work 0-13 Mile, Grade, Pave & Structure cq Proj. No, BRM-3530(1) _ 


Sand Umatilla Highway__FAU 3530 (City St., Pendleton) 


ee Low Bidder__“@aver Construction Co., Union 


Low Bia s.638, 858.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the City of Pendleton and the FHWA and the sum 
of $148,000.00 is deposited by the City. 


| en N. Main Ave.-Bull Run Road Section 


vontrac oO. < 
Type of Work 1-77 Miles, Grade, Pave & Signals ¢ a proj. no, 1X-9822(5) 


County ul tnomah Highway FAU 9822 (SE Burnside Road) 


No. of Bidders 3 Low Bidder_ Cascade Construction Company, Inc., Portland 


Low Bid 51,651,400 . 00 


No. 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the FHWA and Multnomah County and the sum of 
$184,400.00 is deposited by the County. 


9 


ree tiie Allen Blvd. Interchange Section 
; rade, Pave, Structure, Signing, (Contract No. 9026) 


Type of Work Illumination & Signals F.A. Proj. No, 1 X-79( 6) 


County Washington Highway___8eaverton-Tigard 
eatin <9 Low Bidder POSS Bros. Construction, Inc., Salem 
Low ig $22996s223.75 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Beaverton and the FHWA. 


On August 28, 1979, I accepted the State Highway Engineer's 
recommendations for award of the projects on which bids were 
received August 23, 1979, and authorized him to sign the contracts 
when conditions for the awards have been met. 


Dated this /s day of em née _, 1979 


Anthony Ytugyfi¢ Chairman 


Oregon Transportation Commission 
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EXHIBIT ~ 


MINUTES OF 10-24-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 
50074 Cole, Harley L. and Cleora M. 

Wood, Dr. Elon L. $ 16,931.25 
50146 Peter L. Hirschburg, et al 3,750.00 
50155 Burns, Keith and Molly 

Kalafate, Frederick S. 1,250.00 
50161 Wright, Patricia A. 1,050.00 
50166 Wood, Dr. Elon L. 6,535.00 
50270 Hayes, James Kermit and Mary Evelyn 2,250.00 
50358 Hogg, Robert S. and Harriett L. 2,850.00 
50520 First Clarkland Properties Corporation 500.00 
50551 Boyd Center -0- 

9 Transactions 35,116.25 


(2) Grant the City of Redmond a 44 foot access for a public road at 
Station 67+21 on the Redmond-Bend Section of The Dalles-California 
Highway -in Deschutes County, File 1008 (Right of Way) 


(3) Agreement with Washington County Fire District No. 1 for installation 
of emergency vehicle pre-emption devices on traffic signals on the 
Scholls Highway at Allen Boulevard. The State will install and 
maintain the equipment using Federal Aid Funds. The District will 
install and maintain the equipment which is mounted on its vehicles. 
State and District shall each pay 50 per cent of the required Federal 
Aid matching funds. (Local Government Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
all of the actions listed above and report this action for your 
official records. 


3 face , 
Dated this (“7 day of xk Atiynte’_, 1979. 


r Anthony Yturri, Chairm 
AP PR Ovetl Oregon Transportation Commission 


a ee ENGINEER 
pate: A//F/729__- 
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2S RR 


(7) 


(8) 


EXHIBIT___A- 
MINUTES OF (10-24-79 


Agreement with Washington County for installation of traffic 
signals on Cedar Hills Boulevard (FAU 9097) at Butner and 
Barnes Roads. The State will design and install the signal 
equipment using Federal Aid Safety Funds. The County will 
provide the required local match, furnish electrical energy 
and perform all maintenance upon completion. (Local Govern- 
ment Unit) 


Agreement with Washington County for the installation of 
traffic signals on the Tualatin Valley Highway at 219th 
Avenue. The State will design, install and maintain the 
signal equipment and pay all costs of the project which are 
in excess of $45,000. The County has agreed to assume 
responsibility for electrical energy, and to contribute a 
maximum of $45,000 toward the cost of the installation. 
(Local Government Unit) 


By your duly adopted delegation order, you authorized me 

in my official capacity to exercise certain authority on 
behalf of the Oregon Transportation Commission. Pursuant 

to that authority, and acting in accordance therewith for 
the Commission, I approve all actions listed on the previous 
page and as listed above (items totaling eight) and report 
this action for your official records. 


Dated this /2 day of Apt » 1979 


Oregon Transportation Commission 
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EXHIBIT A 
MINUTES OF 10-24-79 


eis 4 cea Doherty Slide-Nevada State Line 


Type ot Work 8.66 Niles, Grade & Oi] i e-a. Proj. No, SR-RS-170( 3) 
County Lake & Harney Highway Warner 

No, of Bidders __ Low Bidaer 

Low Bid $ 


Engineer's Recommendation: 


PROJECT POSTPONED 


side ae Woodson Place-Main Street (Cottage Grove) 
Contract No. 90 


Type of Work 0-45 Mile, Grade, Pave & Signals F.A. Proj. No. 2tate Bond 
County Lane Highway__GOShen-Divide 


No. of Bidders__3 Low Bidder_Wildish Construction Co., Eugene —__ 


Low Bid $2 12,036.48 


Engineer's Recommendations: Award to low bidder. 


io Rinsiiin Elm Street-34th Avenue (Albany) 
(Contract No. 9032) 
Type ot Work_9:29 Mile, Grade, Pave & Signals F.A. Proj. No,» tate/City 


Couaey Linn Highway___Al bany-Junction City 


No. of Bidders 3 Low Bidder _Wildish Corvailis Constr. Co., Corvallis 
196,328.86 


Low Bid $ 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Albany and the sum of $60,000.00 
is deposited by the City. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate...7- 5-2 7. — 
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EXHIBIT___a— 
| S OF 10-24-79 ; 
REPORT OF CONFIRMATION OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


. 


Wallowa Lake Hwy. @ Grande Ronde 


ec 1 ne Shopping Center (LaGrande) 

(Contract No. 9027) 
Type of Work ___ Paffic Signals F.A. Proj. No. HES-7(5) 
County Union Highway___Wal lowa_Lake 
No. of Bidders __3 Low Bidder_ ims Electric, Inc., Rosebur 


Low Bi $__39+805.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of the 
City of LaGrande and the FHWA and the sum of 
$200.00 is deposited by the City and $5,000.00 
is deposited by the Standard Insurance Co. 


a Plainview Road-Deschutes River Section 
f (Contract No. 9028) 
TypeotWork Paving 0 A Proj. No. State 


County Deschutes Highway __MCKenzie-Bend 
No. of dig Low Bidder _R. L. Coats, Bend 
Low Big $995 4775,00 


Engineer's Recommendations: Award to low bidder. 


Four Corners-White City 
a & Brownsboro-N. Fork Little Butte Creek 
(Contract No. 9029) 
TypeotWork 11.79 Miles, Paving. e- Proj. No, __State 


No. 


County. Jackson. Highway_Crater Lake & Lake of the Woods 
Wildish Medford Construction Co. 


No. of Sidders__5 Low Bidder 2 Medford 


Low aig s_2+161,547..00_ 


Engineer's Recommendations: Award to low bidder. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate....2-AS-7 7 
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EXHIBIT__4__ 
MINUTES OF 10-24-79 


Nii bce Battle Creek-N. Jefferson Intchqe. 
9.61 Miles, Grade, Pave, Barr., (Contract No. 9036) 


Type of Work Structures, Sign. & I]lumination Fa. Proj. wo. 1-5-4(86)245 


County __ Marion Highway Pacific 
No. of Bidders __9 Low Bidder_NMorse Bros., Inc., Lebanon 


Low Bid sll, 394 221.50" . 


En "sR 4 ‘ ‘ 
Re re TRS Award to low bidder subject to concurrence 


ot the FHWA. 


On September 25, 1979, I accepted the State Highway 
Engineer's recommendations for award of the projects 
on which bids were received September 20, 1979, 

and authorized him to sign the contracts when con- 
ditions for the awards have been met. 


C Z 7) gy 
Dated this 4 day of (Mfc » 1979 
tt = ea Mier Le 


Le ote 


Anthony Yturri y/Chairman 
Oregon Transportation Commission 
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EXHIBIT A 
MINUTES OF _ 10-24-79 


wae 7 webied Deadmans Pass Safety Rest Area 

(Contract No. 9033) 
Type of Work Sewage Disposal System F.A, Proj. No, 1-84-6( 64) 228 
County _Umatilla_ Ss Htighway__01d_ Oregon Trail : 


No. of Bidders. 4 ___ towBidder__- Hodgson & Sons, North Powder 
Low Bid $339,727.00 


Engineer's Recommendation: Award to low bidder subject to concurrence of 
the FHWA and right-of-way clearance. 


No.8 __ Project __£- Newport Ave.-Umatilla/Stanfield Hwy. (Hermiston) 


(Contract No. 9034) 


Type of Work __Grading and Paving F.A. Proj. No. _909-3002(1 
County Umatilla Highway__City Street 
No. o! Bidcters _2 Low Bidder _L. Wl. Vail Co., Inc., Pasco, WA 


Low Big $285,602.75 


Engineer's Recommendations: Award to low bidder subject to concurrence of 
the City of Hermiston and the sum of $106,500.00 
is deposited by the City. 


a beuess Molalla River (Goods) Bridge Section 
(Contract No. 9035) 
Type of Work_0-39 Mile, Grade, Pave & Struc. FA. Proj, No. _RS-A882(2) 
FAS A882 
— Clackamas Highway_(Co. Rd. “Canby/Marquam Highway") 
No. of Bidders__6 Low Bidder__COlumbia Pacific Constr. Co., Lake Oswego 


Low bia s.931,266.00 


ee an: Avard to low bidder subject to the concurrence 


of Clackamas County and $127,000 is deposited by the County. 


APPROVED BY CHAIRMAN 
ANTHONY YTURRI 


pate...%-a5-.27...... 
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EXHIBIT 
MINUTES OF 10-24-79 


TO: Oregon Transportation Commission 
SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approved 
all actions listed below and report this action for your official 
records: 


1) On September 4, 1979, approved a supplemental agree- 
ment (Supplemental No. 1 to Phase 1 agreement) with 
Multnomah County covering the Rocky Butte Jail Reloca- 
tion Project, East Portland Freeway. This compensates 
Multnomah County for 50% of the funds they expended in 
developing the Downtown Detention Center Study. 

(Right of Way Section) 


2) On September 19, 1979, approved Supplemental Agreement 
No. 3 with Multnomah County covering the Functional 
Replacement of Rocky Butte Public Works Facility for 
the allocation of costs for the architect bills between 
the State and the County. (Right of Way Section) 

(File 469934) 


Dated this 2@ day of ne v2 A , 1979 


’ es. 


Litharry LAA 
Anthony Yturrif i 
Oregon Transportation Commission 
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SUBJECT : 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number 


48286 
50554 
50594 
50595 
50623 
50728 


EXHIBIT____aA 
Oregon Transportation CommissiomyiInNTES OF 10-24-79 


Report of Actions Taken Under Delegated Authority 


Name Consideration 
Mazzullo, Violet C. $ 46,000.00 
Smith, Richard F., et al 600.00 
Burns Union High School District No. 2 -0- 
McAllister, John W. and Donna Gail -0- 
Crown Zellerbach Corp. 500 .00 
Brooks Resources Corp. -0- 

6 Transactions $ 47,100.00 


(2) Agreement with City of Oregon City for revision of traffic signals 

on the Oswego and Cascade South Highways in Clackamas County. 

The City plans to remove the existing traffic signals at 10th 

and Main Streets and utilize the equipment to install traffic 
signals on 7th Street at Main and Monroe Streets. The work will 
be accomplished by the City at no expense to State. Upon com- 
pletion, the State will maintain the signal equipment and the 

City will pay for electrial energy. (Local Government Unit) 


(3) Agreement with Grant County transferring jurisdiction to the 
County a portion of the Austin Spur of the John Day Highway 
upon acceptance by State of the Austin-Sumpter Road as a State 
Highway. The agreement is subject to execution of a similar 
agreement with Baker County. The agreement also provides that 


Grant 


County shall participate in the construction costs of a 


storage yard and sand shed, by transfer of FAS-C funds, at a 
site yet to be selected on the Austin-Sumpter Road. (Local 
Government Unit) 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of 

the Oregon Transportation Commission. Pursuant to that authority 
and acting in accordance therewith for the Commission, I approve 
all actions listed above and report this action for your official 
records. 


‘ (tee 
Dated this ~6& day of <iegZ , 1979 


Ee ee 
A withe HAAAL 
AP PPR sees VEL Fo na Seige ee 


rp 
DATE: igs {2 


> A Seer 
Ge Oregon Transportation Commission 
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TO Oregon Transportati Cc issi EXHIBIT A 
: ansportation Commission en 

MINUTES OF 10-24-79 
SUBJECT: Report of Actions Taken Under Delegated Authority 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 
49837 Grotzke, Edward C. $ -0- 
Grotzke, B. M. 
49838 Tucker, John E. & Darleen -0- 
50263 Howard, Danny L. & Linda F. 3,500.00 
50578 S. Howard Davis Investment, et al -0- 
4 Transactions $ 3,500.00 


(2) Agreement with City of Warrenton to maintain and operate the 
proposed sewer system which will serve Fort Stevens State 
Park, Clatsop County. The State's share of the total esti- 
mated cost of constructing the one-time lagoon expansion 
will be 10 percent or approximately $14,900. (Parks Division) 


(3) Agreement with Crown Zellerbach Corporation for installation 
of traffic signal equipment on the Lower Columbia River High- 
way at the Company's private logging road in Scappoose in 
Columbia County. The State will design, install and maintain 
the signals, and pay all costs in excess of $31,000 (estimated 
50%). The Company has agreed to contribute $31,000, pay all 
costs of electrical energy consumed and pay 50 percent of the 
actual cost of maintenance performed by State. (Local Government) 


(4) Agreement with City of Salem transferring jurisdiction and 
maintenance responsibilities to the City the State Street 
Frontage Road of the North Santiam Highway, State Secondary 
Highway No. 162, a distance of approximately 0.35 mile. 
(Local Government) 


(5) A letter-form agreement with City of Condon for vacation of 
portions of streets which bisect the Condon Maintenance Station 
in Gilliam County. This will provide improved access and cir- 
culation within the compound without interference from local 
traffic. The State will improve portions of City streets to 
carry local traffic around the maintenance station. The work 
will be performed with State forces during the off-season. 
(Local Government) 


By your duly adopted delegation order, you authorized me in 

my official capacity to exercise certain authority on behalf 

of the Oregon Transportation Commission. Pursuant to that 
authority and acting in accordance therewith for the Commission, 
1 approve all actions listed above and report this action for 


A PROV E @rr official records. 2 
an Rated this = ay of A. Whi Meerw » 1979 


ATE HIG) era fs 
pate: 4 ole 


EXHIBIT A 
™ 10-24-79 
REPORT OF CONFIRMATION GMI dN=SaKeN UNDER DELEGATED AUTHORITY 


fe | a Doherty Slide-Nevada State Line 
(Contract No. 9030) 


Typu of Work 8.66 Miles, Grade & iling FA. Proj. No. “ = 


County __Lake_& Harne Highway___Warner 
No. of Bidders __)____ Low Bidder -R-_A. Hatch, Bend 


Low Bid $.12544,568.00 


Engineer's Recommendation: Award to low bidder. 


On October 1, 1979, I accepted the State Highway 
Engineer's recommendation for award of the project 
on which bids were received September 27, 1979, 

and authorized him to sign the contract when con- 
ditions for the award have been met. 


Dated this &__ day of Chale , 1979 


” 2 oh 


Oregon Transportation Commission 
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|  —o 
MINUTES OF 10-24-79 
REPORT OF ACTION UNDER DELEGATED AUTHORITY BY 


STATE HIGHWAY ENGINEER 


On behalf of the Commission and under authority delegated to me 
to accept contracts completed according to specifications, I 


accepted the following: 


Contractor and 
Contract No. 


Interstate Coatings, 
Inc., No. 8668 


Houck-McCall Corp. , 
No. 8830 


Coast Marine Const., Inc., 
No. 8853 


David A. Mowat Co., 
No. 8608 


Hansen Elect. Co., 
No. 8700 


R. L. Coats, 
No. 8894 


Roseburg Paving, Inc., 
No. 8813 


Baker Redi-Mix, Inc., 
No. 8955 


Continental Crushing & 
Leasing, Inc., No. 8888 


Hamilton Electric, Inc., 
No. 8730 


Traffic Marking Specialists, 
Inc., No. 8944 


Linnco Elect. Co., 
No. 8769 


Section and County 


Lewis & Clark River Bridge, 
Clatsop County 


Crane Rock Production Project, 
Harney County 


Catching Slough (Eastside) 
Bridge, Coos County 


Columbia Blvd. Intchge. 
(Col. Blvd. U'Xing), 
Multnomah County 


Cape Arago Hwy. @ 
Harrison Ave. (N. Bend), 
Coos County 


Halfway Paving Project, 
Baker County 


Cedar St.-Qak St. 
(Oakland), Douglas County 


M.P. 40.2 - M.P. 44.0 Paving 
Project, Union County 


Paisley Rock Production 
Project, Laxe County 


Pendleton/John Day Hwy. @ 
SW Hailey St. (Pendleton), 
Umatilla County 


Grants Pass Pavement Marking, 
Josephine County 


Ist Ave.-6th Ave. (Albany), 
Linn County 
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Acceptance 
Date 


September 10, 1979 


September 10, 1979 


September 10, 1979 


September 10, 1979 


September 17, 1979 


Sentember 19, 1979 


September 19, 1979 


September 26, 1979 


September 27, 1979 


September 28, 1979 


October 1, 1979 


October 3, 1979 


ek Leena 5 agen 


EXHIBIT.___a 
TO: OREGON TRANSPORTATION COMMISSIOW yin TES OF 10-24-79 


SUBJECT: REPORT OF ACTION TAKEN UNDER DELEGATED AUTHORITY 


(1) Options or Other Documents Relating to Property Acquisition (Right of Way) 


Number Name Consideration 
45246 Tillamook County $ -0- 
50163 Bennett, Scott W. II, & Judy A. 4,000.00 
50205 Beguin, Douglas W. 8,250.00 
3 Transactions $ 12,250.00 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, 
and acting in accordance therewith for the Commission, I approve 
the action listed above and report this action for your official 


records. 
Dated this /o_ day of (La hits __» 1979 


\ 
Va 
Anthony Yturri, rman 


Oregon Transportation Commission 


APPROVED 
v 


= Lee 


— ENGINEER 
nae 22. 


=> 
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EXHIBIT___8 
MINUTES OF10-24-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated 
Authority 


By your duly adopted delegation order, you authorized me in my official 
capacity to exercise certain authority on behalf of the Oregon Trans- 
portation Commission. Pursuant to that authority, and acting in 
accordance therewith for the Commission, I approved all actions 

listed below and report them for your official records: 


1) On August 29, 1979, approved a personal and 
professional services agreement with Explosive 
Service Company to instruct selected Highway 
Division personnel in the safe and proper 
techniques of handling, transporting, placing 
and firing of explosive materials. This will 
be a 40-hour course to be held in Coos Bay, 
September 17 through 21, 1979, at a cost not 
to exceed $2,475. (Mr. L. W. Rulien signed & approved 
this agreement on behalf of the State Highway 
Engineer. ) 


2) On September 11, 1979, approved a supplemental 
agreement with Howard, Needles, Tammen & 
Bergendoff changing the date of completion 
from July 7, 1979 to September 15, 1979. 
(Original agreement executed on November 1, 
1978.) There is no change in payment and no 
additional cost to the State. (DEIS on the 
Powell Boulevard/Fariss Road Connection and 
the Powell Boulevard/Butler Road Unit, Agreement 
No. 6623.) 


3) On September 14, 1979, adopted a permanent 
administrative rule establishing a single solid 
eight-inch wide white stripe as the uniform 
marking for bicycle lanes. (Temporary rule was 
adopted by Commission on May 15, 1979, and the 
Commission at that time authorized the State 
Highway Engineer to adopt as a permanent rule.) 
See Administrative Rule No. 110A. (Adopted by 
Larry Rulien on behalf of State Highway Engineer) 
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pee Te A OTIS oR AO 


Contractor and 
Contract No. 


R. L. Coats, 
No. 8640 


Dennis V. Snyder, 
No. 8838 


R. A. Hatch Co., 
No. 8855 


Copeland Paving, Inc. 
No. 8915 


M. C. Lininger & Sons, 
Inc., No. 8916 


EXHIBIT____8 
MINUTES OF 10-24-79 


Section and County 


Hines-Diamond Ave. (Burns) 
Project, Harney County 


Clackamas RR O'xing-SE 
110th Ave., Clackamas Co. 


Beltline Rd. & Delta Hwy., 
Lane County 


Rogue River Grading & 
Paving Project, Jackson 
County 


Rogue Valley Hwy. @ 
Charlotte Ann Road, 
Jackson County 


f 
/ 


Acceptance 
Date 


October 3, 1979 


October 5, 1979 


October 11, 1975 


October 11, 1975 


October 11, 1975 


October 10, 1979 Hh 


H. ’S. Coulter, State Highway Engineer 
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TO: 


SUBJECT: 


EXHIBIT 3 
MINUTES OF 29-24-79 


Oregon Transportation Commission 


Confirmation Report of Actions Taken Under Delegated 


Authority 


On behalf of the Commission and under authority delegated to me to 
award contracts, I awarded the following contracts: 


10-11-79 


1) 


2) 


3) 


4) 


5) 


6) 


2) 


Work on the Dexter Lake South Bridge and 
Willamette Highway at Jasper/Lowell Road 
Sections in Lane County. Bids received 
August 23, 1979. Contract No. 9021 awarded 
September 25, 1979, to Holst Construction Co., 
Oakridge, at $1,310,279.30 (Alternate "A"). 


Work on the Ash Creek Bridge Section of 

Clow Corner Road in Polk County. Bids 
received August 23, 1979. Contract No. 9023 
awarded September 17, 1979, to Columbia 
Pacific Construction Co., Lake Oswego, at 
$129,070. 


Work on the Umatilla River Bridge Section 

of Main Street in Pendleton, Umatilla County. 
Bids received August 23, 1979. Contract No. 
9024 awarded September 13, 1979, to Weaver 
Construction Co., Union, at $638,858. 


Work on the N. Main Avenue-Bull Run Road 
Section of S.E. Burnside Road in Gresham, 
Multnomah County. Bids received August 23, 
1979. Contract No. 9025 awarded September 13, 
1979, to Cascade Construction Co., Inc., 
Portland, at $1,651,400. 


Work on the E. Newport Avenue-Umatilla- 
Stanfield Highway (Hermiston) Section in 
Umatilla County. Bids received September 20, 
1979. Contract No. 9034 awarded September 28, 
1979, to L. W. Vail Co., Inc., Pasco, WA, at 
$185,602.75. 


Work on the Molalla River (Goods) Bridge of 

FAS A882 in Clackamas County. Bids received 

September 20, 1979. Contract No. 9035 awarded 

October 10, 1979, to Columbia Pacific Construction Co., 
Lake Oswego, at $931,266. 


Work on the Battle Creek-N. Jefferson Interchange 
Section of the Pacific Highway in Marion County. 
Bids received September 20, 1979. Contract No. 9036 
awarded September 25, 1979, to Morse Bros., Inc., 
Lebanon, at $11,394,221.50 (Alternate "B"). 


Dated this P 2 day of October, 1979. 
eS - it 


. §. Coulter, State Highway Engineer 
van = ° . 


EXHIBIT B 
MINUTES OF 10-24-79 


4) On September 18, 1979, approved a personal 
and professional services agreement with 
Jean H. Names for a Professional Development 
for Women Seminar for November 29-30, 1979, 
at a cost not to exceed $750. 


5) On September 18, 1979, approved a personal 
and professional services agreement with 
Jean H. Names for a Professional Development 
for Women Seminar for January 8-9, 1980, at a 
cost not to exceed $750. 


6) On September 24, 1979, approved a personal and 
professional services agreement with D. Douglas 
Dent to teach approximately 350 Highway Division 
employees safe and proper tree-falling and 
chain-saw operation. Consultant will conduct 
7 one-day classes and the first class will be 
held on or about October 23, 1979. The remaining 
six classes will be completed before December 31, 
1979. Cost not to exceed $2,450. 


_ 0 
Dated this ¢ * day of _Ce%SLex, 1979 
Pais Vhe- 


a H. S. Coulter, State Highway Engineer 


10-11-79 
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EXHIBIT Cc 
MINUTES OF 10-24-79 


October 1979 


TO: Oregon Transportation Commission 
SUBJECT: Report of Actions Taken Under Delegated Authority 


Under delegated authority (Delegation Order No. 23) from the Oregon 
Transportation Commission, subdelegated to the Right of Way Manager 
(Administrative Order No. 33), I report that I have taken the fol- 
lowing actions for your official records: 


(1) Right of Way Services Agreement with the Lakeview/Lake Co. 
Airport Commission for appraisal services for the Lakeview 
Airport in Lake Co. Approved September 7, 1979. 

Misc. C&A 7167. Agr. 132 (23-45) 


(2) Signed on September 10, 1979 the Grant of Access to the City 
of Baker for a city street on the Salisbury-Baker Sec. 
of the Baker-Unity Hwy. in Baker County which was approved 
by Mr. Yturri August 14, 1979. File 17586 (23-46) 


(3) Sale of three excess properties on the Marquam Bridge- 
S. E. 84th Ave. Section of the Mt. Hood Freeway in 
Multnomah County. Approved September 11, 1979 (23-23) 
File 46519, 6,175 sq. ft., minimum consideration of $42,000 
File 45918, 4,000 sq. ft., minimum consideration of $43,000 
File 44736, 5,000 sq. ft., minimum consideration of $47,500 


(4) Right of Way Services Agreement with Marion County for the 
McLeod Lane-O.E.R.R. Section of Lockhaven Dr. in Marion 
County. Approved September 12, 1979. Misc. C&A 6970, 
Agr. 133 (23-45) 


(5) Sale of 3 acres excess property on the Haines Pond Section 
of the Old Oregon Trail Hwy. in Baker County for a minimum 
consideration of $600 to the Fish and Wildlife Dept. 
as a partial offset against the September 1, 1978, exchange 
agreement. Approved September 21, 1979. File S-8 (23-43) 


(6) Right of Way Services Agreement with Lane Transit District 
for their Headquarters Expansion Project in Lane County. 
Approved September 21, 1979. Misc. C&A 7190, Agr. 134 
(23-45) 


(7) Right of Way Services Agreement with Marion County for the 
Abiqua Cr. Bridge Section of the Old Silverton-Mt. Angel 
Hwy. in Marion County. Approved September 25, 1979. 

Misc. C&A 7010, Agr. 135 (23-45) 
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EXHIBIT. BR 
MINUTES OF 10-24-79 


’ QUARTERLY REPORT OF PROPERTY DAYAGE CLAIMS 


MADE AND COLLECTED BY STATE HIGHMAY OTY. 


LEGAL SECTIO 


Period From 6-1-79° Thru. 9-30-79 


No. Amount 
Claims Pending at Seginning of Period 76 § 81.718.67 
Claims Pending at End of Period 50 § 69,512.08 


neni 


‘oney Collected During Period 


Installment Payments 67 § 2,806.81 
‘Compromise Payments 6 g 13,331.75 
Payments in Full 88 5 79,641.41 
a ene WT 
tetera 
Claims Abandoned During Period 3 $ 845.89 
AI eats cicsenerrepsinncnetenrnaesncacc-anec 

Damage Cases (Actions Filed) 34 : 53,771.29 

* t- ---- 


Ih lae*c Te ” 
uncollected Judements 


*Referred to Department of Revenue for collection. 
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EXHIBIT D 
TO: Oregon Transportation Commission MINUTES OF 10-24-79 


SUBJECT: Report of Action Taken Under Delegated Authority 


By your duly adopted delegation order, you authorized me in my 
official capacity to exercise certain authority on behalf of the 
Oregon Transportation Commission. Pursuant to that authority, and 
acting in accordance therewith, for the Commission, I approved the 
following actions and report this for your official records. 


On July 9, 1979, approved an agreement with the Oregon 
State Musuem of Anthropology (Oregon State Board of Higher 
Education) to number and file all archeological sites, 

both prehistoric and historic that merit a permanent site 
file number. This project is under the jurisdiction of the 
State Historic Preservation Office. Term of the agreement 
is from July 9, 1979, through July 1, 1980, with a maximum 
payment by the State of $7,500. 


On August 1, 1979, approved an agreement with Pacific 
Power & Light Company for the installation of electric 
distribution facilities to Elijah Bristow State Park, Lane 
County, under State contract No. 8786. Advance payment 
amounted to $3,987 with the monthly rates to be 
established in accordance with current Schedules. 


On August 6, 1979, approved an agreement with Image 
Northwest Film Production to produce a TV public service 
announcement to encourage use of state parks and 
campgrounds. A payment of $2,500 will be made on 
completion of the project. A maximum of $500 will be paid 
for travel expenses. 


Approved an easement dated August 8, 1979, which was 
provided by the U.S. Coast Guard at the request of the 
Parks Division to accommodate installation of a sewer line 
at Port Orford Heads State Wayside, Curry County. 


On August 14, 1979, approved an agreement with the City of 
Portland to participate in the costs of the location and 
development of the Marquam Hill Trail, Multnomah County, a 
recognized trail within the proposed State Recreation 
Trails System. State's participation is $5,000. 


On August 28, 1979, approved Stephen M. Dorn's application 
to construct a single-family dwelling and barn within the 
Clackamas River Scenic Waterway in Clackamas County. 


On August 28, 1979, approved Mr. and Mrs. Stevenson's and 
Irene Kesterson's application to construct a single-family 
residence within the Rogue River Scenic Waterway in 
Josephine County. 
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(8) 


(9) 


(10) 


(11) 


(12) 


JBiaj 


EXHIBIT £ 
MINUTES OF 10-24-79 


Report of October, 1979 (cont.) 


Sale of 181 sq. ft. excess property on the Columbia River 
Bridge-N.E. Sandy Section of the East Portland Freeway 

in Multnomah County for a minumum value of $240 to 
exchange for right of way needed on file 50545. Approved 
September 26, 1979. File 44224 (23-23) 


Sale of 4,000 sq. ft. excess property on the Marquam Br.- 
S. E. 84th Avenue Section of the Mt. Hood Freeway in 
Multnomah County for a minumum consideration of $45,500. 
Approved September 26, 1979. File 44438 (23-23) 


Service Contract with Southern Pacific Transportation Co. 
for grade crossing protection devices at Hall Blvd. in 
Washington County. Approved October 1, 1979. RR 990 
(23-50) 


Sale of 0.66 acre excess property on the Denny Rd.-Pacific 
Hwy. Section of the Beaverton-Tigard Hwy. in Washington 
County for a minimum consideration of $75,000. Approved 
October 1, 1979. Files 32772, 32773 (23-23) 


Permit of Entry with Burlington Northern for the Junction 
City-Airport Road Section of the Pacific Hwy. West in Lane 
County. Approved October 10, 1979. File 48459 and 


RR 992 (23-50). 
\ 
Dated this di day of » 1979. 
‘ ) Pos 
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EXHIBIT E 
MINUTES OF _10-24-79 


TO: Oregon Transportation Commission 


SUBJECT: Report of Action Taken Under Delegated Authority 


At the meeting on October 18, 1977, you authorized the State 
Parks Superintendent or his designate to sign grant-in-aid 
project agreements. The State Parks Superintendent on 
November 1, 1977 authorized me to sign these agreements. 
Pursuant to that authority, and acting in accordance therewith, 
I approved the following grant-in-aid projects and and report 
them for your official records. 


January 8, 1979 - City of Sutherlin, Douglas County - 
Central Park Irrigation - $1,000.00. 


May 30, 1979 - City of Eugene, Lane County - Alton 
Baker Park Landscaping - $10,827.50. 


fe 


Paved this > day of October 1979 


A. Scott, State Recreation Dir. 


(Due to organizational changes within the Division affecting 
the Recreation Director's position, State Parks Administrator 
David Talbot has signed this report instead of Gary Scott.) 
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EXHIBIT P 


MINUTES OF 10-24-79 
Oregon Transportation Commission 
October 5, 1979 
Page 2 


On August 31, 1979, approved an agreement with the 
Oceanside Water District to provide water to Oceanside 
Beach State Wayside, Tillamook County, for the period of 
July 1, 1979, to July 1, 1982, at established monthly 
rates. 


On September 6, 1979, approved Kenneth Wierma's 
application to construct a single-family residence within 
the Clackamas River Scenic Waterway in Clackamas County. 


On September 10, 1979, approved Tri-City Building, Marvin 
Moles' application to construct a single-family dwelling 
within the Clackamas River Scenic Waterway in Clackamas 
County. 


On September 25, 1979, approved a new lease of Meldrum Bar 
property, Willamette River Greenway, Clackamas County, to 
add the State Land Board parcel, and to establish a 
25-year term so the City can qualify for Heritage 
Conservation and Recreation Service funds to develop a 
boat basin. 


a 
_ this S “aay of October, 1979 


y 


vid G. Talbot 
tate Parks Administrator 
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EXHIBIT S 
MINUTES OF _10-24-79 
REPORT OF CASES FILED BY AND ACAINST THE DEPARTMENT OF TRANSPORTATION 


L-7757 State of ONreaon, by and through its Nenartment of Transnorta- 
tion, Parks and Recreation Division v. Bernard D. and Mal Jackson 
(Curry County ee Court No. C79-8-83): This suit for an Injunc- 
on involves compliance with an agreement for the develonment of a 
recreation vehicle campground at Aqness on the Roque River. The 
agreement, arrived at under the Oreaqon Scenic Waterways Act, re- 
quired the Jacksons to establish a hedqe-like arowth of screening 
vegetation on their river bank within one vear of commencing con- 
struction of the camoground. The complaint alleaes that defendants 
began constructing the campground by clearing and levelling the land 
on June 26, 1978, but have not yet planted a hedqe-like qrowth, and 


therefore seeks an injunction to close the campground until the 
planting has been completed. 


L-7771 State of Oregon, Acting Through its Denartment of Transnor- 
tation and the Highway Division thereof, on the Relation of LaGrand 
Industrial Supply Co., an Oreqon Cornoration v. Gene Scott, et al: 
This is a lawsuit between a supplier and a general contractor on 
Contract No. 8470 which is the painting of a nortion of the Astoria 
Bridge. The actual plaintiff is LaGrand Industrial Suoply Co. who is 
seeking to recover for materials and supplies furnished to a sub- 
contractor of the general contractor. The State is not actually 
involved in the lawsuit and the tender by the attorney for Gene Scott 
has been refused. The matter has been referred to the Attorney 
General's office who will continue to monitor the case. 

Rist is sau 


A. Yanhandel, mas eT Representatives 


~ 7775 Lois M. 
t 


1 
France? Stockdale i the tate of Ore on: Te Tawsuit Sree out 
Of an accident that occurred on January 2, 1978 on Hiahway No. 26 

at M.P. 12.4, approximately 15 miles east of Seaside. The allenations 
of negligence against the State relate to failing to nost warning 
signs, failing to monitor the weather, failina to have the roads 
sanded and failing to inspect the road in order to determine that it 
was icy. The plaintiffs have sued for $590,000 and the matter has 
been referred to the Attorney General's office for the defense of the 
State. 


L-7776 Bernard J. Howser and Evelyn J. Howser v. Department of Trans- 
rtation, Highway Division, State of Oregon; aboe, . 

Stu fel, John & Gunter, H. S. Coulter and Jack L. Sollis: This law- 

Suit arises out of a hearing that was held by the Highway Division 


relating to illegal outdoor advertising signs. As a result of the 
hearing several signs owned by the Howsers were declared to be illegal 
outdoor advertising signs and an order was issued for their removal. 
The plaintiffs in this case appealed to the Court of Appeals and the 
decision of the hearings' officer was upheld by the Court of Appeals. 
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SS — ae 
MINUTES OF 10-24-79 


TO: Oregon Transportation Commission 


SUBJECT: Confirmation Report of Actions Taken Under Delegated Authority 


Pursuant to authority delegated to me, I report the following action for the 
Transportation Commission's records: 


On seP_ 28 , 1979, $2,897,933.70 was distributed to 
the counties as their share of motor vehicle revenues 
(20 percent) for the month of AUGUST , 19 79. 

(List of apportionments on file in Commission Files, 
Salem.) 


On seP 28, 1979, $1,757,242.30 (12 percent of the 

Highway Fund) was distributed to the cities for the 
month of AUGUST, 1979. 

(List of apporttonments on file in Commission Files, 


Salem.) 
Dated this 24TH day of SEPTEMBER, 19 79° 
iy V. Wy. Skoog, Controller 
Highway Division 
Attachments 


cc: F. B. Klaboe 
H. S. Coulter 
John Earley - Att. 
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EXHIBIT G_ 
MINUTES OF 10-24-79 


REPORT OF CONDEMNATION CASES TRIED 


State's 

Highest 

written 

offer made 

more than State's De fend- 

30 days Highest ants' 

prior to Testimony lowest 
Defendant trial at trial demand Verdict 
H. Keith $19,000 $16 ,000 $26 ,000 $20 ,500 
L-7626 
R-49929 


Section: Warren-Scappoose 

Highway: Columbia River 

County: Columbia 

Approved by: Jack L. Sollis Date: September 14, 1979 
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EXHIBIT___S _ 
MINUTES OF 10-24-79 


Mr. and Mrs. Howser were notified to have the signs removed by the 
Ist of October. On the 25th of September they filed this case in 
the United States District Court for the District of Oregon seek- 
ing damages for loss of business, alleged conspiracy on the part of 
certain individuals and violation of civil rights. The complaint 
seeks $6,000,000 in punitive damages and $1,272,000 for loss of 
profits, $100,000 for mental anguish and distress and $100,000 each 
for loss of reputation. The matter has been referred to the Attor- 
ney General for the defense of the State and all of the individual 
named defendants. 
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| 
MINUTES OF __ 10-24-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 

State's Hiqhest Amount of 
Defendant. _ Offers Anpraisal Settlement 
Ww. Gronso $ 300 $ 900 $ 1,900 
L-7471 
R-49226 
Section: Hines-Burns 
Highway: Central Oregon 
County: Harney 
Approved by: Jack L. Sollis Date: September 18, 1979 
A. Stokes $ 950 $ 1,000 $ 4,000 
L-7525 
R-75252 
Section: Hines-Burns 
Highway: Central Oregon 
County: Harney 
Approved by: Jack L. Sollis Date: September 17, 1979 
Vaughn E. Huffman $ 1,500 $ 1,500 $ 1,500 
L-7627 
R-49871 


Section: Long Prairie Road-Willow Flat Road 
Highway: Mt. Hood 
County: Hood River 


Approved by: Jack L. Sollis Date: October 15, 1979 
Ivan C. Butcher $ 1,450 $18,000 $ 1,450 
L-7444 

R-41815 


Section: Grants Pass-New Hope Road 

Highway: Jacksonville 

County: Josephine 

Approved by: Jack L. Sollis Date: September 20, 1979 
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EXHIBIT___¢ 
MINUTES OF 10-24-79 


REPORT OF CONDEMNATION CASES SETTLED 


Defendant. 


S. L. Ruh 


L-7384 
R-48409 
Section: 
County: 


Material Source Ac 
Harney 


Approved by: Jack L. Sollis 
Guy Lantz 

L-7440 

R-49246 

Section: Hines-Burns 
Highway: Central Oregon 
County: Harney 


Approved by: Jack L. Sollis 


M. Drewitt 

L-7450 

R-49250 

Section: Hines-Burns 
Highway: Central Oregon 
County: Harney 


Approved by: Jack L. Sollis 


Wm. Wagner 

L-7451 

R-49241 

Section: Hines-Burns 
Highway: Central Oregon 
County: Harney 

Approved by: Jack L. Sollis 


State's 
offer 

$ 50 
cess 

$ 400 

$ 450 

$ 1,000 
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State's 

Hiqhest Amount of 
_ Anpraisal Settlement 

$ 1,400 $ 1,750 

Date: October 4, 1979 


$ 1,050 $ 1,500 


Date: September 17, 1979 


Date: September 17, 1979 


$ 1,300 $ 3,000 


Date: September 17, 1979 


EXHIBIT 
MINUTES OF _*0-24-79 


G 


REPORT OF CONDEMNATION CASES SETTLED 
tate's 

State's Hiqhest fmount of 
Defendant. _ Offers Anpraisal Settlement 
Union. Pacific Land Resources 
Corp. $ 1,525 $ 1,525 $ 1,525 
L-7646 
R-49921 


Section: Brogan Hill-Brogan Section 

Highway: John Day 

County: Malheur 

Approved by: Jack L. Sollis Date 


Portland General Electric $ 7,850 $73 


L-7610 

R-49758 

Section: Monitor Road Junction 
Highway: Pacific 

County: Marion 


Approved by: Jack L. Sollis Date 
Eugene Erickson $ 8,650 $12, 
L-7675 

R-49652 


Section: Pine Street-Academy Street 

Highway: Pacific Highway East 

County: Marion 

Approved by: Jack L. Sollis Date 


F. 0. Fletcher Properties $ 4,000 $ 4, 


L-7635 

R-49560 

Section: Ross Island Bridge-S.E. 52nd Avenue 
Highway: Mt. Hood 

County: Multnomah 


Approved by: Jack L. Sollis Date: 
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: September 14, 1979 


850 $ 9,000 


: September 24, 1979 


100 $14,000 


: October 10, 1979 


175 $ 5,000 


October 11, 1979 


EXHIBIT 2. 
MINUTES OF _10-24-79 


REPORT OF CONDEMNATION CASES SETTLED 


State's 
State's Highest Amount of 
Defendant ____9ffer_ ss Anpraisal Settlement 
Lloyd N. Gass $ 4,300 * 
L-7669 
R-50268 


Section: Port of Entry (Klamath Falls) 
Highway: The Dalles-California 

County: Klamath 

Remarks: Settled by Right of Way Section 


John McClincy $ 2,000 * 


L-7337 

R-48548 

Section: S.W. Hamilton Street-S.W. Slavin Road 
Highway: Pacific West 

County: Multnomah 

Remarks: Settled by Right of Way Section 


William L. Hoyt, Jr. $12,450 * 


L-7586 

R-49669 

Section: Martin Creek-Divide Section 
Highway: Pacific 

County: Lane 

Remarks: Settled by Right of Way Section 


Martin W. Swyter $ 4,375 $ 8,800 $10,000 
L-7533 
R-49404 
Section: Price Road-Goldfish Farm 
: Highway: Santiam 
County: Linn 
Approved by: Jack L. Sollis Date: September 24, 1979 
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20 2 
MINUTES OF _10-24-79 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff __Defendant _____ Cause of Action Plaintiff 
Cynthia A. Power State of Oregon Tort - Personal $ 5,000 
v. Terry Lee Hale Injury 
L-7652 


County: Coos 


Disposed of by: State refused to participate in settlement between 
Power and Hale. Hale dismissed State. 


Lance C. Power State of Oregon Tort - Personal $ 5,000 
v. Terry Lee Hale Injury 
L-7719 


County: Coos 
Disposed of by: State refused to participate in settlement between 
Power and Hale. Hale dismissed State. 


State of Oregon Ruth F. Hall Declaratory Removal of 
Judament Buildina 
Encroaching 
on Highway 


Right of Way 
L-7696 


County: Klamath 
Disposed of by: Building removed. 


Ruby Nichols State of Oregon Personal Injury $100,000 


L-7417 
County: Lane 
Disposed of by: Settled for $5,000 by State's insurance carrier. 


State of Oregon Wayne W. Engle Property Damage $ 316 


L-7727 

County: Lane 

Disposed of by: Amount sued for ($316.00 plus $227.00 costs) paid 
in full. 
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Defendant 


EXHIBIT___¢ — 
MINUTES OF 10-24-79 


REPORT OF CONDEMNATION CASES SETTLED 


ie. a 


Western Oregon Conference 


Association 


L-7662 
R-50253 


State's 


$46 ,000 


Section: N.E. Glisan - D. E. Division 
Highway: East Portland Freeway 
County: Multnomah 


Approved by: 


Jack L. Sollis 
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State's 
Hiqhest Amount of 


Appraisal Settlement 


$76,320 $82,500 


Date: October 19, 1979 


EXHIBIT G 
MINUTES OF 10-24-79 


REPORT OF SETTLEMENT OR DISPOSITION OF CASES OTHER THAN CONDEMNATION 


Nemand of 
Plaintiff Defendant ___—_—sCausse of Action Plaintiff 
State of Oregon Barbara A. Property Damage $130.90 


Rockwel] 


L-7717 

County: Multnomah 

Disposed of by: Settlement of $100,00 to reduce further costs and 
dispute over amount of claim. 
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